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lierous  month  for  San  Francisco.  Per- 
mits and  recorded  contracts  tabulated 
from  the  files  of  the  Daily  Pacific 
P.uilder  show  a  total  of  2,106,233  for  tlie 
year  lieing  an  increase  of  about  900.- 
000  over  tile  same  month  last  year. 
This  total  is  divided  as  follows:  Brick 
and  concrete  $1,237,671;  frame  $.555,598; 
alterations  $312,966.  This  total  does 
not  include  city  work  nor  does  it  in- 
clude government  Ijuildings  erected 
within  the  city  limits.  Government 
work  in  the  Presidio  and  in  the  military 
reservations  in  and  around  San  Fran- 
cisco lias  amounted  to  more  than  6 
millon.«  during  the  past  year. 

The  December  total  brings  the  fig- 
ures for  the  year  up  to  the  sum  of 
more  than  26  millions  wliich  was  di- 
vided  between  the  '.nonths  as   follows: 

1912 

.January     $l,i;:i2,S10 

February    1,696,232 

.March      2,146,011 

April    3,435,334 

May     , 3,153,910 

June     2,058,334 

July     2,127,215 

August    1,797,408 

September      1,886,743 

October     1,918,839 

November     2,160,045 

December     2,106,235 

Total    for    year $26,179,116 

The  year's  total  makes  the  average 
for  each  month  to  be  $2,181,593.  De- 
cember therefore  was  about  an  average 
month  falling  under  that  figure  by  a 
very  small  margin.  Compared  with 
other  years  the  month  shows  more  than 
an  average.  For  the  past  ten  years 
the  rnontii  lias  shown  the  following 
figures. 

December,    laui    $    851,860 

December,    1904    1,282,419 

December,    1905    914,231 

December,    1906    4,140,984 

December,    1907    2,116,940 

December,    1908    3,223,201 

December.    1909    2,357,575 

December,    1910    1,169,131 

December,    1911    1,218.022 

December,    1912    2.106,235 

So  also  the  year's  work  sliowR  a 
>teady  growth  in  tlie  city's  develop- 
ment. Totals  for  twelve  months  during 
tlie  same  vears  are  as  follows: 

1903     $14,984,514 

1604    16,916,118 

1905    20,111.801 

1906    39,254,467 

1907    50,49G.4!P!l 

1908     35,128.651 

1909     .'.    30,411.196 

1910    22,873,942 

1911     24.431,268 

1912     2G.179.11C 

Tot.Tl    for   10  years $280,787,632 

These      liiiinrs    .lo      mil    incliidcv    ''ily 


work  or  government  buildiMgrs,  but  only 
private  construction.  At  that  It  shows 
that  the  building  business  In  San  Fran- 
cisco Is  an  Important  Industry.  .N'early 
two  hundred  and  eighty-one  millions  of 
dollars  have  been  spent  during  the  last 
ten  years  in  erecting  buildings.  And 
this  represents  real  money  expended 
and  is  no  mere  bookkeeping  entry.  The 
New  Year  bids  fair  to  be  a  prosperous 
one.  It  is  to  be  iioped  tliat  the  figures 
computed  on  January  1914  will  read  a 
substantial  Increase  over  the  previous 
yea  r. 


The  Smithsonian  Institution  of 
VVaslilngton  is  erecting  on  Mount  Wil- 
son in  Southern  California  a  tower 
telescope  60  feet  high.  The  object  of 
this  tower  is  to  study  the  effect  of 
solar  radiation.  This  is  the  practical 
plde  of  astronomy.  As  it  is  there  Is 
little  of  practical  value  In  the  study 
of  astronomy  today.  The  old  science 
begun  by  the  ancient  Chaldeans  has 
added  little  to  the  practical  advance  of 
modern  times.  Since  the  theory  of  the 
universe  advanced  by  the  old  plilloso- 
phers  has  been  changed  by  Copernieus 
and  Newton  demonstrated  his  theory  of 
the  law  of  gralvitatlon  the  lseien,ce 
of  the  stars  has  been  little  applied  to 
practical   affairs. 

But  solar  radiation,  the  heat  of  the 
fun,  is  the  source  of  all  life  and  energy 
on  the  earth.  Heat  and  electricity  are 
now  harnessed  and  made  to  do  the 
work  of  man.  They  together  with  all 
organic  life  depend  upon  the  radiation 
of  the  sun.  Sane  day  some  genius  will 
discover  a  way  of  transforming  this 
radiant  energy  into  power  for  the  use 
of  man  and  then  the  cloudless  deserts 
will  be  capitalized  into  sunsliine  areas 
and  the  barren  wastes  will  be  trans- 
forr/ed    in   to    productive   gardens. 


Tlie  practical  use  of  aeroplanes  in 
warfare  is  being  demonstrated  in  the 
Balkan  war.  Many  flights  have  been 
made  and  it  will  be  sometime  before 
the  net  result  of  tlie  feats  will  be  ob- 
tained. 

The  first  Bulgarian  aviator  to  lose 
his  life  in  this  war  was  Lieut.  Tarraxt- 
cliieff,  who  was  sent  out  by  Gen.  Yank- 
off  early  in  the  war  to  reconnoiter 
Adrianople.  His  monoplane  went  wrong 
and  he  crashed  to  the  ground  and  was 
killed  as  the  result  of  his  injuries.  Tiic 
Russian  aviator.  Poppoff.  was  .-ilso 
killed  as  a  result  of  his  machine  catch- 
ing lire  In  the  air  and  falling  to  the 
ground,  and  on  December  6th  Dr.  Con- 
stantin,  the  one  time  assistant  of  Dr. 
Doyae,  a  well  known  French  surgeon, 
was  shot  while  making  n  night.  He 
manased  to  descend,  and  the  machine 
alighted  safely  at  the  Bulgarian  camp 
with  the  dead  aviator,  who  has  been 
shot  in  the  breast,  still  oUitchlng  hl.'s 
control  wheel.  The  baiograph  rhowod 
that  he  had  '"'cn  up  to  a  height  of  4000 
feet.     He  had  flown  over  a  Turkish  fort 
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ui.l  taken  photographs  iiini  had  e\i- 
■  Inilly  liceii  shot  in  the  act.  His  hi- 
lilam-  was  riddled  witli  l>ullets.  Imt  this 
dij  not  sifm  to  altect  its  llyiiig-  quali- 
ties. Tims  once  again  was  dc.nonsti-at- 
ed  the  necessity  of  protecting  the  avia- 
tor with  armorplate  If  he  Is  going  to 
engage  in  active  warfare.  The  only 
aviator  employed  hy  the  Tiaks  appears 
lo  have  heen  the  Frenchman  Letort.  He 
made  several  reconnaissances  of  two  to 
three  hour's  duration,  and  brought 
valuable  information  to  the  Turliisli 
romimuider.  A  breakdown  to  his  engine 
caused  liim  to  alight  behind  the  Greek 
lines  and  he  was  captured.  The  latest 
cable  news  is  to  the  effect  that  on  the 
19th  inst.  a  Greek  aviator,  ilontous.-'is, 
and  his  passenger  dropped  many  bombs 
upon  the  fortified  town  of  Janina, 
seriously  damaging  the  principal  build- 
ings  and   terrorizing  the    'nhabitants. 

Tlic  Machinery  Hall  is  the  most  im- 
portant building  of  any  exposition. 
Provisions  for  its  location  and  con- 
struction are  the  first  consideration  of 
the  board  of  management  of  the  fair. 
The  Panama-Pacific  Directors  have 
done  well  to  commence  its  erection 
early.  For  this  is  a  mechanical  age. 
The  Canal  itself  owes  its  construction 
primarily  to  mechanical  appliances. 
Machinery  has  excavated  its  channel. 
.Machinery  has  built  its  locks,  its  dams, 
and  spillways  and  inachinery  will 
operate  it  when  it  is  completed.  The 
great  ships  that  plow  the  seas  are  the 
creatures  of  the  machines  that  propel 
them  and  have  made  their  construction 
possible.  Machinery  has  harnessed  the 
forces  of  nature  and  ma-de  them  do  the 
work  of  man.  Machinery  is  the  means 
of  transportation  on  land,  on  sea  and 
in  the  air.  It  prints  the  newspapers. 
It  prepares  our  food.  It  ministers  our 
every  want.  It  has  been  the  means  of 
harnessing  not  only  the  molecular 
forces  of  nature  but  the  still  more 
subtle   energj-    of   electricity   and   light. 

Pliilosophy,  and  painting  and  sculp- 
ture and  the  arts  were  developed  to  a 
liigh  degree  in  previous  ages.  But  the 
perfection  of  modern  machinery  has 
advanced  the  world  by  leaps  and 
bounds.  The  world  has  grown  to  be  a 
^^mall  space  compared  even  with  the 
little  section  of  southern  Europe 
known  to  the  ancients.  And  today  the 
happenings  in  tlie  remotist  corner  of 
the  globe  are  known  the  world  around 
before    the   close   of   day. 

The  inventor  has  been  at  work.  The 
wheel  and  axel  and  inclined  plane  has 
transformed  the  -world.  Buildings  are 
erected  as  it  by  magic.  Steel  and  con- 
crete have  assumed  gi,gantic  propor- 
tions in  construction.  .\nd  if  the  ar- 
chitect of  the  temple  of  Diana,  wliich 
was  one  of  the  wonders  of  the  ancient 
world  was  to  see  modern  construction 
lii.»  chief  wonder  would  be  at  the  i)er- 
fection    of    modern    machinery. 

Old  .^rchinedes  said  he  would  move 
the  world  if  they  would  give  him  a 
place  to  put  his  lever.  The  modern  in- 
ventor has  used  his  lever  to  pry  up  and 
advance  every  branch  of  industry.  The 
("anal  itself,  the  ships  tliat  come 
through  it.  the  trains  tliat  carry  tlic 
millions  of  visitors,  the  automobiles, 
the  aeroplanes,  the  newspapers,  tlic 
telegraph,  the  telephone,  in  fact,  every- 
lliing  that  will  make  up  the  exposition 
uiil  depend  primarily  upon  maciiinery. 
The  -Machinery  Hall  will  house  the  ex- 
amples of  tlie  latest  development  in  all 


BUILDINO  AND  INDUSTRIAL  NEWS 


machines.  It  will  represent  the  ac- 
cumulated inventions  of  the  ages.  And 
on  these  Inventions  depend  primarily 
the  modern  advancement  of  the   race. 


♦- 

>.\'riO\     AXD     STATE    JOIN     FOKCES. 

i'u.ulieriitlou  brtneen  United  States 
<;i>ologlcnl  Siirvey  iiud  State  uf  Call- 
ft»rulii  iu  Toiiogrniihlcnl  flapping  and 
Investigation    of    Water    Rciources. 


(hie  of  the  strongest  evidences  of  the 
practical  value  of  the  work  of  the 
United  StatQsi  'Geological  iSunvey  is 
furnished  by  the  fact  that  many  of  the 
States  have  appropriated  money  with 
which  to  assist  in  its  investigations, 
under  co-operative  agreement.  The 
people  of  the  States  are  desirous  of 
securing  the  results  of  the  Geological 
.Survey's  work  at  a  faster  rate  than 
they  can  be  fvirnished  with  the  ap- 
propriations provided  therefor  by  Con- 
gress. Instead  of  using  the  funds  to 
carry  on  independent  investigations  of 
tlie  sa.iie  kind,  the  States  apparently 
realize  that  it  will  be  better  for  them 
to  make  use  of  tlie  equipment  and 
qualified  corps  that  the  Geological  Sur- 
vey has  accumulated  and  established 
for  sucli  work.  In  every  State  in  which 
co-operation  has  been  maintained  the 
saving  in  expenditure  and  tlie  results 
accomplished  have  been  so  great  that 
the  desirability  and  practicability  of 
(i.e  arrangement  have  been  proved  be- 
yond  question. 

Among  the  States  which  have  in 
largest  degree  availed  themselves  of 
these  co-operative  opportunities  in  Cal- 
ifornia. Under  a  general  act  the  State 
has  made  a  continuing  appropriation, 
which  provides  $15,000  annually  for  to- 
pographic mapping  and  $9,000  annually 
for  the  investigation  of  stream  flow 
and  underground  water  resources.  This 
work  is  carried  on  in  connection  with 
the  regular  (geological  Survey  work 
under  co-operative  agreement  between 
the  Survey  and  the  State  engineer. 

Additiunul    Contribution.>i    by    California 

Tile  California  Conservation  Commis- 
sion, authorized  by  an  act  of  the  legis- 
lature to  make  an  investigation  of  the 
natural  resources  of  the  State,  found 
that  it  required  intoivnation  concern- 
ing the  water  resources  at  the  earliest 
po.ssible  date  and  therefore  entered 
into  an  agreement  with  the  Geological 
Survey,  by  -which  the  Survey  undertook 
special  investigations  oi  stream  How 
and  water  power  iindi-r  in  allotment  oi 
512,.-)00. 

The  State  Board  of  Control  (Water 
Powers),  authorized  by  an  act  of  the 
legislature  to  make  a  special  study  of 
the  available  water  powers  of  the 
State  and  to  recommend  legislation  for 
their  cor.trol,  likewise  entered  into  a 
co-operative  agreement  with  the  Geo- 
logical Survey  to  compile  a  complete 
digest  of  all  available  data  concern- 
ing the  flow  of  streams  in  the  State  of 
California  and  made  an  .illotniciit  foi- 
that    investigation    of   $I,I10". 

Inven<or.«-  of  AVater   KeM>iiree.H. 

The  results  of  the  \(  (irk  thus  under- 
taken are  being  published  by  the  Geo- 
logical Survey  in  six  volumes  desig- 
nated Watt^r-Supply  Papers  295  to  300. 
iiHlu^ivc.  Nos.  295.  29G.  and  297  an- 
liyiiriinra|>hlc  gazetteers  i-uiilaiiilng  lu- 
foriiKiiion      concerning       all       si  reams. 


lakes,  ponds,  and  other  bodies  of  water 
witliin  the  State.  Nos.  298,  299,  and  300 
contain  the  results  of  all  stream-flow 
measurements  that  have  been  made 
within  the  State. 

The  State  Board  of  Control  (Water 
Powers),  finding  itself  in  need  of  ac- 
curate information  concerning  the  fall 
of  the  principal  rivers  of  the  State, 
made  a  further  allotment  to  the  Geo- 
logical Survey  for  special  profile  sur- 
veys of  the  Pit,  Middle  Fork  of  Feather 
three  forks  of  the  American,  the 
Tuolumne,  and  the  San  Joaquin  rivers, 
alloting  therefor  the  sum  of  $10,600. 

The  California  State  AVater  Commis- 
sion, whicli  succeeded  the  Board  of 
Control  (Water  Powers),  has  recently 
entered  into  an  agreement  for  the  fur- 
ther pursuit  of  stream  flow  investiga- 
tions under  an  allotment  of  $3,500. 
luvolveH  -Values   of  Millions  of  Dollars, 

All  this  work  above  described,  to- 
getlier  with  that  which  has  been  car- 
ried on  in  previous  years  under  co- 
operative agreement  between  the  Sur- 
vey and  the  State  engineer,  will  make 
available  to  the  people  of  California 
practically .  complete  infor.nation  con- 
cerning the  water  resources  of  the 
State,  the  actual  value  of  which  has 
already  been  demontrated  to  be  many 
millions  of  dollars  and  the  future  value 
of  which  will  overrun  all  estimates  that 
may  at  tl'e  present  t'"ie  be  considered 
reasonable. 


The  California  legislature  meets  for 
organization  today.  There  has  been  a 
movement  on  foot  for  a  non-partisan 
caucus  of  the  'members  of  each  house  in 
regard  to  its  organization.  And  there 
is  a  great  deal  of  sense  in  the  sugges- 
tion. The  only  real  dividing  line  be- 
t-neen  the  members  of  the  incoming 
Legislature  is  that  which  separates  the 
servants  of  the  People  from  the  ser- 
vants of  the  Privilege.  And  no  mere 
party  considerations  should  prevent  the 
progressives  from  getting  together  and 
enacting  mea.sures  for  the  benefit  of  all 
the   people. 

The  people  of  the  state  generally  care 
little  whether  a  legislator  calls  himself 
a  Progressivs,  a  Republican,  or  a  Dem- 
ocrate.  What  they  are  concerned  with 
Is  what  he  does.  So  that  it  beneficent 
measures  are  enacted  and  provisions 
made  so  that  the  average  man  gets  a 
better  chance  the  legislator  who  -syorks 
for  such  measures  will  have  served  his 
district  and  his  state  -well. 

Party  government  is  necessary  in  a 
big  country  like  ours.  But  party 
prejudice  and  party  fealty  has  ever 
been  the  means  by  which  the  bucca- 
neers of  business  and  of  politics  have 
despoiled  the  people.  People  follow  and 
vote  the  ticket  that  bears  the  name  of 
their  ancestors  political  faith  long  after 
it  has  lost  every  vestige  of  principle 
that  gave  it  birth.  -Vnd  the  fight  for 
the  leaders  who  have  forced  themselves 
into  the  leadership  of  the  party  coun- 
cils when  the  very  leaders  are  the  ones 
who  are  debauching  and  dragging  the 
lu-inciples   of  the   party  in   the  dust. 

The  last  legislature  of  California  ac- 
complished much,  more  than  any  other 
ill    the   history    of   the   country. 

The  task  of  the  iirosent  legislature  is 
lo  perfect  and  amend  that  work.  In 
many  respects  it  has  a  harder  task. 
Hut  wi'  still  have  the  same  Governor 
:,M.|  \v  have  every  reason  lo  ludlfve 
(hat  Ihi-  |ii-fselit  body  will  continue  the 
good    work    so    ausiiiciovisly    begun. 
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TAPPING  THE  COLORADO. 

Remarkable  Work  of  Reclamation  in  the  Yuma  Valley  Rendered 
Possible  by  Concrete. 


unci  ul-  Ihe  uldest  stovU-.s  t,,la  al)Out 
Arizona— to  the  effect  that  an  enthu- 
siastic resident  was  explaining  to  a 
^kel^tioal  tendeitoot ;  "All  this  coun- 
liy  needs  is  water  and  good  society," 
lo  n-hicli  the  Kastern  man  scoi-ntully 
replied:  "Tliat's  all  that  is  lacking  in 
liell!" — lias  been  recorded  in  all  the 
funny  columns"  of  the  rural  press. 
The  fact  is  there  are  several  bueket- 
fuls  of  water  in  Arizona,  and  tnen 
some;  but  the  trouble  heretofore  has 
hcen  that  it  was  not  properly  applied. 
.\nd  regarding  the  good  society,  that  is 
outside  the  scope  of  this  article;  Init  I 
may  say  in  passing  that  while  there  are 
not"  enough  people  in  the  Territory  to 
make  a  full  grown  city,  yet  among 
them  are  some  of  the  best  people  on 
earth. 

However,  it  is  not  a  society  column 
but  a  little  account  of  an  irrigation 
pro.iect  that  I  am  writing,  a  brief  de- 
scription of  several  remarkable  feats 
performed  by  the  United  States  Recla- 
mation Service,  which  has  run  a  dam 
about  a  mile  in  length  across  the  Colo- 
rado River,  with  nothing  but  the  un- 
plumbed  bed  of  silt  for  a  foundation, 
and  a  granite  wall  at  each  end  to 
anchor  it,  diverting  sufficient  water  to 
irrigate  130,000  acres  of  desert  and 
bottom  land,  and — perhaps  the  most 
spectacular  performance  of  all —  caus- 
ing wliat  amounts  to  a  fair-sized  river 
to  flow  one  hundred  feet  below  tlie  bed 
of  the  Colorado  from  California,  in 
order  that  the  desert  land  about  Yuma 
may    be    rendered   fruitful. 

The  Laguna  Dam  is  fourteen  miles 
above  ,  Yuma,  and  extends  across  the 
iiroad,  muddy  Colorado,  which  here  re- 
minds one  very  strongly  of  the  Missis- 
sippi near  St.  Louis.  It  is  the  only  dam 
of  its  kind  in  the  United  States,  al- 
though this  style  of  dam  is  not  an  ex- 
periment, liaving  been  successfully 
tried  out  in  India  and  Egypt.  Three 
such  dams  are  in  use  on  the  Nile.  The 
type  is  known  as  the  "Indian  weir."  a 
rather  broad.  Hat.  and  not  at  all  im- 
posing structure,  but  one  wliich  does 
the    work. 

To  ouote  the  technical  description 
given  out  by  Mr.  Francis  L.  Sellew. 
Project  Kngineer,  the  Laguna  Dam  is: 
"Composed  of  loo?e  rock  filled  be- 
tween parallel  walls  of  concrete  which 
well  down  into  the  river.  These  con- 
crate  walls  extend  the  entire  length  of 
th^  structure  from  the  granite  abut- 
ments in  California  to  those  in  Arizona; 
and  the  upper  wall  is  founded  on  sheet 
piling.  The  down-stream  face  of  the 
weir,  which  has  a  slope  of  one  foot  in 
(welve  feet,  is  paved  with  concrete  IS 
inches  thick:  helow  the  down-stream 
wall  is  a  substantial  apron  of  derrick 
stone  so  placed  as  to  protect  the  struc- 
ture tra.n  flood  erosion,  Tlie  dam  is 
over  1,700  feet  in  Icngtli,  and  about  240 
I'cet  in  widtli,  and  of  sufficient  height 
lo  raise  the  water  level  of  the  river 
above    al.oul     t,-n    feet. 

■•One    of    the    most     dlffi.  iiH     prol>lems 
coiHuricI    wiUi   iiric;atlon   from  Ihr  Col- 


,.,-a,lo  is  the  i-emuval  of  ihe  sill  berore 
it  can  enter  tlie  canals,  tlierel)>  clos- 
,ging  them  and  causing  very  considei'- 
able  expense  tor  canal  cleaning.  Fail- 
ure to  provide  proper  structures  for 
removing  the  bulk  of  the  silt  before 
al'owing  tlie  water  to  enter  tlie  canals, 
has  caused  the  failure  of  many  private- 
ly owned  canal  companies.  This  very 
important  function  will  be  pel  formed 
by  the  head-works  at  Laguna  Dam,  in 
a  most  admirable  manner. 

"The  dam  will,  by  backing  up  the 
river  How  for  about  ten  miles,  create 
a  lake  through  which  the  passage  of 
the  water  Vv-ill  be  slow  as  co.npared 
with  the  normal  current  of  the  stream 
above.  Thus  considerable  silt  deposi- 
tion can  occur  before  the  head-works 
are  reached. 

"The  main  irrigation  canals  which 
will  leave  from  either  end  of  the  dam 
will  not  take  their  supply  immediately 
from  the  river,  but  from  sluiceways 
Miiicli  will  leave  the  main  stream  sev- 
eral hundred  feet  above  the  weir, 
bringing  water  to  the  canal  head  at  a 
velocity  of  about  one  foot  per  second, 
which  will  result  in  still  further  silt 
deposits  before  the  canals  are  reached. 
Observation  has  shown  that  in  a  flow- 
ing stream  of  water  the  greater  volume 
of  sediment  is  near  the  bottom:  so  it 
is  desirable  to  take  a  canal  supply  fro.n 
as  near  the  .surface  as  possible.  At 
Laguna  Dam,  while  there  may  be  a 
deptli  of  twelve  to  fifteen  feet  of  water 
in  the  sluicewals,  the  regulators  con- 
trolling the  canal  supply  is  so  ar- 
ranged tliat  the  irrigating  water  shall 
all  come  from  the  top  fifteen  inches  of 
the  sluiceway  prisms.  The  down- 
stream ends  of  the  sluiceways  are 
closed  by  immense  sluice  gates,  which 
will  be  opened  periodically  and  the 
sluiceway  deposits  washed  back  into 
the  river  below  the  dam. 

It  will  be  seen  from  the  above  that 
the  supply  for  the  Yuma  canal  is  clari- 
fied first  by  its  slow  progress  through 
the  lake  above  the  dam;  it  is  further 
clarified  by  its  still  slower  progress 
through  the  sluiceways;  and  then  the 
top  only  of  this  sluiceway  supply  is 
allow^ed  to  enter  the  canals.  This  long 
process  of  sedimentation,  while  it  re- 
moves a  large  amount  o£  earthy  matter 
froi.ii  the  water,  does  not  affect  its  ac- 
tion as  a  fertilizing  agent,  whicli  is  one 
of  the  most  valuable  functions  of  the 
Colorado   water. 

"The  main  ca  .i'. '  ---f  the  project  will 
have  its  head  in  the  westerly  abutment 
of  the  dam,  and  for  the  first  7.000  feet 
where  it  passes  through  the  sand  hills 
li)ward  tiie  south,  will  have  a  bottom 
tile  width  of  about  4.">  feet.  Below  tlie 
limits  of  the  sand  hills,  the  bottom 
width  is  increased  to  about  7.")  feet, 
which  dimension  continues  tiirough 
the  Indian  Reservation  until  the  Colo- 
rado River  is  reached.  Tiie  stream  will 
be  crossed  by  an  inverted  siphon  of 
concrete  steel  14  feet  in  internal  diam- 
.Icr,  placed  well  below  the  river  l>ot- 
loiii,      I'.cbitt    Ihc  siphon,   111.-   Viiaiii   val- 


lt>  will  l.c  served  l..\  two  main  c.inals — 
one  near  the  river  on  the  west,  and  the 
other  following  the  foot  of  the  mesa 
land  on  the  east.  The  easterly  canal 
will  carr>'  tlie  water  for  the  mesa, 
which  will  be  pumped  to  the  higher 
lands  at  the  '.iiost  favorable  point. 
Power  for  a  portion  of  thiS'  pumping 
can  be  developed  along  the  line  of  the 
main  canal  in  tiie  Reservation:  and  the 
first  instellation  will  create  about  1,000 
net  horse-power,  which  w'ill  provide  for 
■'0  per  cent  of  the  mesa  land.  Radiat- 
ing from  these  main  canals,  the  sys- 
tems of  laterals  and  sub-laterals  will 
cover  the  entire  irrigable  area  in  a 
most    comprehensive    manner." 

Not  the  least  interesting  feature  of 
the  Laguna  Dam  is  the  huge  system  of 
steel  gates  opcr.^.ting  between  massive 
concrete  supports  40  feet  high.  These 
gates  of  the  Storey  type,  which  are 
builit  of  steel  plates,  are  riveted  in  a 
form  which  somewhat  resembles  a  box 
divided  into  twelve  coinpart;iients. 
They  are  each  33  feet  long  by  IS  feet 
high,  and  are  operated  by  a  system  of 
counterweights  so  delicately  balanced 
that  they  can  be  controlled  by  hand 
until  the  power  house  is  finished  and 
the  gas  engine  and  generator  are  in- 
stalled for  their  permanent  operation. 
A  unique  idea  which  originated  with 
the  Reclamation  Service  is  the  use  of 
a  fourth,  or  auxiliary,  gate,  which  is 
hung-  behind  the  others  and  suspended 
on  a  heavy  truck  so  that  it  can  be 
shifted  to  position  behind  any  one  of 
them.  This  auxiliaiy  is  oesigi.ed  for 
use  while  any  of  the  regular  gates  are 
out  of  commission  for  repairs. 

Returning  to  Yuma  from  the  I^aguna 
Dam,  the  railroad  runs  along  the  levee 
built  by  the  Reclamation  Service  on  the 
California  side  to  protect  the  bottom 
lands;  and  here  one  can  see  the  work 
of  clearing  the  land  in  actual  progress. 
Part  of  it  is  overgrown  with  cotton- 
woods,  willows  and  mesquite;  while 
some  tracts  are  merel.v  covered  with 
brush,  which  can  be  cleared  by  the 
use  of  heavy  railroad  iron  dragged 
broadside  across  the  ground  by  a  team 
at  each  end.  The  neat  and  tri.-n  cabins 
of  the  new  settlers  can  be  side  by  side 
with  the  primitive  shelters  of  the  In- 
dians composed  of  bought  and  brush 
eked  out  with  bits  of  boards  from 
cracker   boxes   or   packing   cases. 

On  the  river  side  of  the  levee,  much 
of  the  brush  has  been  utilized  for 
building  abattis  work  as  a  protection 
against  the  Colorado  in  times  of  flood. 
At  the  bridge  above  the  Colorado, 
we  w^ere  obliged  to  leave  the  special, 
as  it  is  not  allowed  lo  use  the  main 
line  of  the  Southern  Pacific  Railroad: 
and  here,  within  a  few  liundred  feet  of 
the  tracks,  is  one  shaft  of  the  large 
siphon  designed  to  carry  the  water  di- 
verted from  the  Laguna  Dam  under- 
neath the  river  to  .\rizona.  Tlie  con- 
crete sliell,  or  caisson,  stooil  like  a 
towel-,  its  top  30  feet  or  so  above  the 
ground,  and  it  cutting  edge  far  below 
the    surface.      lis   depth    was    more    than 
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91)  fept  al  the  time  of  tlie  wrltei's  visit, 
III  Miiy:  and.  when  rompleteil,  It  will 
liavp  a  (leptli  oi:  )5«  feel.  The  liLSide 
(llaiiieler  iif  this  caisson  is  14  feet;  ami 
it  ciinesiioiuis  In  Oinienslons  with  the 
liiissiin  on  the  Arizona  side,  e.scept  that 
the  iatlei-  will  be  two  feet  low-er  at  the 
top.  Tile  two  shafts  will  be  connected 
by  a  tunnel  about  1.000  feet  In  length 
and  14  feet  In  diameter,  lunnins  llili 
feel  below  the  lowest  sounding:  of  tlie 
Colorado  at  tliat  point.  Tlie  tunntl 
will  be  lined  with  concrete;  and  tlie 
water  rushing  down  the  shaft  mi  iIh- 
CaUfornla  side,  through  tlie  tunnel 
under  the  river,  and  up  the  sliaft  on 
the  Arizona  side,  will  have  a  velocity 
of  eight  feet  per  second,  a  mighty  tor- 
rent which  will  iriisate  more  lliaii  .">."..- 
uno  acres. 

The  work  of  sinkiny:  tlie  caisson  is 
an  interesting  problaii  which  is  being 
solved  with  gratifying  success.  As 
tlie  caisson  on  the  California  side  was 
approached,  a  number  of  Yuma  In- 
dians could  be  seen  working  in  the 
shade  of  an  awning  that  was  stretched 
above  it.  They  were  operating  tlie 
.'lir-pump  wliicli  supplied  the  diver, 
then  w-orking  in  ninety-tliree  feet  of 
water.  As  I  ascended  to  the  top  of  the 
big  concrete  structure,  and  sat  on  the 
edge  looking-  down  into  the  yellow 
water,  suddenly  a  big  round  head 
bobbed  up,  and  the  clumsy  body  at- 
tached to  it  was  hauled  to  a  temporary 
platform  by  the  diver's  assitants.  As 
lie  rested  his  elbows  on  the  platform 
the  helpers  unscrewed  the  big  he?met 
and  laid  it  aside,  giving  the  diver  a 
chance  to  rest  from  its  weight.  He 
had  just  finished  drilling  a  liole  be- 
neath the  steel  cutting  edge  of  tlie 
caisson,  and  had  come  to  the  surface 
for  the  charge  of  dynamite,  wliicli  was 
banded  to  him.  a  long,  yellow  roll  at- 
tached to  the  Airing  wire.  Then  he  was 
once  more  encased  in  his  belmet,  and. 
at  a  signal,  lowered  rapidly  out  oi" 
sight,  to  reappear  after  another  in- 
terval. 

As  I  waited  there,  the  lirins'  wire 
was  connected.  an  electrician  was 
given  the  signal  to  throw  on  tlie 
switch,  and  instantly  the  huge  inass  of 
concrete,  weighing  1.600  tons  seemed 
to  rise  under  me  with  a  .iolt.  In  real- 
ity it  had  dropped  a  trifle;  and  with 
every  shot  and  every  bucketful  of 
crushed  rock  removed,  the  caisson  is 
driven  inch  by  inch  into  the  grounil, 
forced    downward    by    its    own     weight. 

On  the  Arizona  side  of  the  river,  1 
was  able  to  watch  tiie  steady  clock-like 
sinking  of  the  big  shell,  by  means  of 
an  apiiaratus  for  registering  its  de- 
scent. A-  measuring  rod  is  placed  on 
top  of  the  siphon,  with  feet  and  inches 
marked  on  it.  The  lower  end  of  the 
rod  rests  on  ll'e  concrete,  and  it  slides 
in  a  groove.  As  the  rock  and  gravel 
is  dredged  from  tiie  boKoin  1  y  the 
clamshell  bucket,  one  can  see  the  rod 
settlin.g  very  slow-iy  and  steadily  .:- 
the  liuge  mass  of  concrete  forces  its 
way  downward.  The  cutting  edge  is 
beveleil  so  that  tlie  rock  is  forced  in;  a 
core  is  iriislicd  out  by  using  a  pile 
driver,  eiiuipiied  with  teeth,  and.  as 
the  core  is  scooped,  the  beveled  cuttin.n 
cilge  cru-hes  Ibe  gravel  to  llie  center. 
AVhele  tlie  foiinrilion  is  ton  Inild  fur 
this  iiiiIIhmI.  :,  .liver  i.s  si-lit  douii  In 
drill  -A  linlr  and  cliMrgc  il  willi  ,l>-iia- 
iiiiti'.  When  the  siphon  sinks  .ibnii; 
3  Ml     fc*"!.     the    steel     ring,     or    fnrm.     is 


lilied  to  the  top  witii  concrete,  which 
is  allowed  to  iiarden.  Tiien  the  form 
is  unclamiied,  loosening  the  concrete 
from  the  steel  and  allowiri.g  it  to  settle 
as   before. 

As  in  many  otiier  Western  engineer- 
ing pro.iects,  tiie  work  at  Yu.iia  lias 
lirought  out  some  new  ideas,  for.  when 
one  is  far  from  all  supplies,  a  remark- 
able resourcefulness  is  developed  and 
a  tiiaii  often  makes  liis  tools  to  w'ork 
with.  An  example  of  this  is  the  im- 
pioveineiit  on  tlie  clamsiiell  bucket,  in- 
vented by  Project  Engineer  Sellew. 
When  it  was  found  too  expensive  to 
keep  the  water  pumped  from  tiie  bot- 
tom of  the  shaft  so  tliat  pick  and 
sliovel  work  could  be  done,  it  was  de- 
cided to  alJow  the  water  to  remain  and 
excavate  w'ltli  clamshell  buckets.  But, 
as  much  time  would  be  required  to  se- 
cure new  ones  fro:n  the  East,  a  couple 
of  abandoned  "clamshells"  were  res- 
cued from  tlie  scrap  pile  at  I.(aguna 
Dam  and  repaired  to  fit  them  for  serv- 
ice. It  was  found,  however,  that  the 
ordinary  bucket  of  that  type  made 
little  impression  on  tiie  particular  rock 
formation  encountered,  until,  at  Mr. 
-Sellew's  direction,  they  were  furnished 
with  three  pairs  of  long  steel  teeth, 
which  bit  into  tlie  rock  and  did  tlie 
work. 

Another  idea  developed  on  this  pro- 
ject is  that  of  equipping  a  pile-driver 
weight  with  steel  spikes.  This  is  al- 
lowed to  fall  from  a  .great  height,  and 
does  good  work  in  breaking  and 
crushing  the  ro<k  at  the  bottom  of  the 
shaft. 

Irrigation  iias  alread.>-  commenced  on 
tile  Yuma  project,  the  Indian  Reser- 
vation in  California  now  being  served 
by  gravity  canals,  while  a  pump  and 
a  scoop  wheel  serve  to  irrigate  10,000 
acres  of  the  Yuman  Valley.  When  com- 
pleted the  work  at  Yuma  will  ser\'e  to 
irrigate    the    following    areas: 

Acres 
Vuma   Indian   Reservation.   Cal...   lii.l.TO 

bower   Tuma    valley.    Ariz 5.5.242 

Gila  valley  near  Laguna  Dam..  8,000 
.Mesa     land     40.000 


Total 


.119.392 


When  the  11.000  acres  in  the  lower 
tJila  valley  are  added,  a  grand  total  of 
about  130.000  acres   will   he  reached. 

Tliere  is  no  doubt  as  to  the  wonder- 
ful fertility  of  the  land  to  be  re- 
claimed. Alfalfa  is  one  of  the  stand- 
ard crops,  a  yield  of  .lOO  pounds  per 
acre  being  well  within  the  average. 
Rarley  and  wheat  are  harvested  in 
March  or  April;  and  during  the  same 
season,  corn  puviipkins,  or  melons  may 
be  grown  in  the  same  field.  In  fact 
any  garden  vegetable  can  be  raised 
with  remarkable  sii.  cess  in  tills  desert 
soil  wlien  it  is  supplied  with  water, 
(•lives,  oranges,  lemons,  grape  fruit, 
the  pomegranate,  tlie  date  and  the  fig 
arc  all  products  of  this  American 
lO'4-.Nril,  and  the  cnltiire  of  cotton  prom- 
i.ses  to  be  one  ot  tiie  great  industries 
of  the  valle.v.  Experiments  with  long- 
libred  Egyptian  cotton  are  successful; 
and,  as  its  market  price  is  aboiil  twice 
tliat  of  tile  sliort-fibred  cotton,  it  is 
claimed  on  .good  authority  that  $100 
licr  acre  can  be  lie  counted  on  as  tlie 
gross    reliirns   of    the   cotton   culture. 

These  arc  just  as  few  items  culled 
il  random  which  give  an  Idea  of  the 
reason    \v\ty    the   United  States   Oovern- 


iiient  is  expending  so  much  money  and 
iaiior  on  tlie  reclamation  of  tlie  Yuma 
valley.  With  great  pride  the  people  of 
that  district  quote  Theodore  Roose- 
velt's message  to  Congress  in  whicli  he 
speaks  of  the  lands  of  the  lower  Col- 
orado in   iTiese   words: 

"A  most  conservative  estimate,  after 
full  development,  must  place  the  gross 
products  from  this  land  at  not  less 
than  $700  per  acre  per  year,  every  ten 
acre.<  of  which  will  support  a  family 
when  under  intense  cultivation.  Much 
of  the  land  will  be  worth  from  $500  to 
$1,500  per  acre  to  individual  owners." 
This  is  the  land  which  has  been 
termed  "The  Country  God  forgot."  In 
reading  over  a  statement  compiled  by 
tiie  Reclamation  Service,  I  found 
among  the  dry  facts  and  figures  the 
■pat'  answer  to  this  proverbial  phrase: 
"Not  the  country  God  forgot;  merely 
tile    country    which    man    overlooked." 


KOKEI(i.\     TKADE     OF     THE     UNITED 
ST.ITES    IN    1»12. 


Tlie  tioreign  trade  of  tiie  United 
t5tates  in  1912  will  show  a  higher  rec- 
ord in  both  imports  and  exports  than 
in  any  previous  year.  Eleven  months' 
hgures  just  compiled  by  the  Statistical 
Division  of  the  Bureau  ot  Foreign  and 
Domestic  Commerce  indicate  that  the 
imports  of  the  year  will  approximate 
l.SOO  million  dollars,  against  1,563  mil- 
lion in  the  former  high  record  year 
for  imports,  1910.  and  that  the  exports 
will  approximate  2,400  million  dollars 
against  2,093  million  in  tlie  former 
high  record  year  for  exports,  1911.  The 
calendar  year  will  break  all  records 
in  the  value  of  both  imports  and  ex- 
ports. In  one  feature,  however,  that 
ot  excess  of  exports  over  imports,  the 
record  of  the  year  will  fall  below  that 
of  certain  earlier  years.  The  excess 
of  exports  in  1912  will  apparently  be 
about  600  million  dollars,  while  1908 
showed  an  excess  of  exports  of  636 
liiiUlon  and  1900  an  excess  of  exports 
of   649   million   dollars. 

The  exact  figures  of  tlie  11  inontli.- 
for  whicii  the  record  has  been  estab- 
lished are.  for  imports.  $1,064,300,000. 
against  $1,426,200,000  in  1910  and  $1,- 
392.600,000  in  1911.  .The  value  ot  the 
merchandise  which  entered  free  of 
duty  in  the  11  months  of  1912  was 
$902,000,000.  against  $094,332,000  in 
1910  and  $714,490,000  in  the  corre- 
sponding period  of  1911.  The  amount 
whicli  paid  duty  In  the  11  months  of 
1912  was  $701,900,000,  against  $731,- 
.Sfii.ooo  in  the  corresponding  months  ot 
1910  and  $677,194,000  in  the  same 
months  of  1911.  For  tlie  single  month 
of  November.  19  12.  the  total  imports 
were  $153,000,000.  of  wliicli  $S9,600,000 
entered  free  of  duty  and  $63,400,000 
paid  duties,  tlie  share  of  the  imports 
wliicli  entered  free  of  duty  being.  In 
Xovemher,  58.6  per  cent,  and  in  Ihe  11 
months.  54.2  per  cent.  On  the  export 
Hide  of  the  11  .:iiontlis'  figures  of  1912 
all-  $2.1  IS. 000. 000,  and  for  the  single 
iiiontl!  nf  Novemlicr,  $277,900,000.  sug- 
gcsliii.«    liuit    if    Dec aiiil.cr    trade    equals 

thai  III"  .VnvcllllMl  .  IIm-  tnlal  imports  of 
the  .\car  will  he  abniil  ^  .NOd. 000.000. 
against  $1.502.9011.111111  in  1 IM  a  and 
$;.5;!:i.lllMI.II(HI  in  1911;  and  Ihe  .xtuirls 
.ilinut  $2.4011.111111.110(1  ill  l;il2.  agaliisl 
$1.866.3011.0011  ill  I'.Mtl  and  $2,092,400.- 
000   in    1911.   llic    lirst    year    in   whicli    the 
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.'xiKMls     iKul     oi-ossfti     tlip     two     l.illion 
ilciUar  line. 

Tlie  Increase  in  Imports  oecune.l 
.specially  in  manufacturers'  raw  ma- 
lei'iiUs  wliicli.  for  tlie  10  montlis  foi 
wl]ioii  detailed  liBurcs  are  now  avail- 
able, amounted  to  $523,873,088,  againsi 
$l21,.i03,2"3  in  tlie  same  montlis  «( 
last  year,  an  increase  of  over  $100,000,- 
iiiio,  or  about  2."i  per  cent  in  tliis  class 
.ilone.  Articles  partly  manufactured 
for  further  use  in  manufacturing-  show 
a  g-ain  of  imports  of  about  $21,500,nili) 
in  the  10  months  for  wiiich  figures  arc 
available:  (manufactures  ready  for 
consumption  a  g'ain  of  about  $-10,000,- 
(Mio,  and  foodstuft.s,  a  gain  of  $SO,oon.- 
(iiH).  The  increase  of  $100,000,000  in 
manufacturers'  raw  materials  occurreil 
especially  in  hides  and  slcins,  wliich 
show  a  gain  of  $33,000,000;  rubber, 
about  $20,000,000:  wool,  over  $15,000,- 
000,  and  fibers,  $10,000,000.  In  food- 
stuffs imports  of  coffee  in  the  10 
inonths  sliowed  an  increase  of  $31,- 
000,000,    and    sugar,    $23,000,000. 

On  the  export  side  the  increases  oc- 
curred chiefly  in  cotton,  wheat  and 
manufactures,  while  foodstuffs  other 
than  wheat  show  a  further  decline. 
Cotton  e-xports  made  their  highest  rec- 
ord in  November,  amounting  to  over 
$109,000,000  for  the  single  month  and 
iiiinging  the  total  for  11  months  up 
to  $',')31,000,000  and  indicating  for  the 
full  year  a  total  considerably  above 
$000,000,000,  against  $440,000,000  in  the 
.same  months  of  1911  and  $428,000,000 
in  the  corresponding  months  of  1910, 
the  former  high  record  year  in  the 
value  of  cotton  exported.  The  ciuantity 
of  cotton  exported  makes  a  new  high 
lecord  in  1912,  the  total  for  the  11 
i.nonths  being  4,849  million,  against 
4.460  million  in  the  full  12  months  of 
the  former  high  record  year,  1911. 
\Vheat  exports  for  the  year  will  prob- 
ably amount  to  about  100,000,000  busb- 
tls,  including  stated  in  terms  of  wheat, 
exceeding  by  about  20,000.000  bushels 
the  record  of  last  year,  but  being  less 
than  half  that  of  1901.  In  meats  and 
food  animals  exported  the  record  of 
the  year  will  be  low.  The  number  of 
cattle  exported  in  the  U  months  end- 
in  with  November  was  but  44,997, 
against  152.288  in  the  same  months  of 
last  year;  and  of  fresh  beef  the  quan- 
tity exported  in  the  11  months  was 
eight  and  one-third  million  pounds 
against  27  milliom  pounds  in  the  cor- 
responding months  of  last  year.  Man- 
ufactures ready  for  consu-iiption  show 
an  increase  of  76  million  dollars  and 
those  for  further  use  in  manufactur- 
ing an  increase  of  53  million  in  the  10 
months  ended  with  October,  suggest- 
ing that  the  total  increase  of  the  full 
year  in  all  classes  of  manufactures 
will  amount  to  about  150  million  dol- 
lars and  bring  the  total  of  manufac- 
tures exported  considerably  above  the 
billion   dollar  line. 

The  increase  in  Ijoth  imports  and 
exports  was  apparent  in  the  tjr.idc 
with  all  parts  of  the  world.  Kxports 
to  Kurope  show  in  the  10  months  for 
which  detailed  statistics  are  available 
a  gain  from  1,015  million  dollars  in 
1911  to  1,103  million  in  1912;  those  to 
Xorth  America,  from  399  imillion  to  473 
million-  to  South  America,  from  98 
miUio-n  to  114  million:  to  Asia,  from 
70%  million  to  96  million;  to  Oceania, 
from  57  million  to  01  million:  and  to 
.Ulrica,  from  20  million  to  22  million 
dollars. 
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APARTMENT  HOUSES. 

.SAN  lORA.Xi'l.-^l.'o       -     Ai.arhiicnl 

bouses,  2,  2  story  an,l  base.  tram.-.  $10,- 
000  eadh.  Architect,  none.  Owneil, 
.lohn  Dempnlak,  10S4  Washington  St.. 
.'^.  F.  Each  of  the  buildings  will  liavc 
a  street  frontage  of  23  feel  and  a 
deptli  of  33  feet.  Interiors  will  he  ai-- 
ranged  for  four-room  suites  -with  pri- 
vate baths  and  wall  beds.  central 
heating  system  will  be  installed.  Inte- 
rior finish  will  be  of  pine  throughout. 
.Some  hard-«-ood  lloors  will  be  used. 
Bath  roofus  will  have  cement  Hoors 
and  tile  wainscot.  The  exteriors  will 
he  covered  with  rustic  and  cement 
plai^ter  on  metal  lath.  Plans  are  com- 
plfte  and  in  the  hands  of  the  o.wner 
who  will  do  the  work  by  Day  Labor. 
SAN  FRANCISCO — Apartment  house, 
3  story  and  base,  frame,  $45,000.  Ar- 
chitects, Falch  &  Knoll,  Hearst  Bld.g.. 
S.  F.  Owner's  name  withheld.  This 
building  will  be  erected  on  Russian 
Hill,  a  section  of  the  city  but  recently 
attracting  this  type  of  building.  Pre- 
liminary plans  show  a  structure  ar- 
ranged for  32  suites  of  the  two  and 
three  room  type.  There  will  be  con- 
necting baths,  wall  beds,  elevator  serv- 
ice and  a  central  beating  system.  In- 
tariors  will  be  :handsomeily  flnishe'd 
til  rough  out  with  pine,  redwood,  some 
hardwoods  and  ornamental  plaster.  The 
exterior  of  the  huildin.g  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Working  drawings  will  not  be 
completed   for   about   thirty   days. 

SAN  FRANCISCO — Apartment  house, 
3  story  and  base,  fra,-ne.  Cost  not  stat- 
ed. Architects,  Welsh  &  Carey.  West- 
ern Metropolis  Bank  Bldg.,  S.  F.  Own- 
er. A.  Rosa.  The  building  -will  he 
erected  at  the  corner  of  2Sth  and 
Church  streets,  and  is  to  contain  stores 
on  the  first  floor  and  12  two  and  three 
room  suites  on  the  upper  floors.  In- 
teriors will  be  finished  in  pine,  red- 
wood and  elm  with  some  oak  floors. 
A  central  heating  system  will  he  in- 
rtaliled.  All  apartments  will  have  con- 
necting baths  and  wall  beds.  The  ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Flans  are  being  prepared  a,nd  will 
shortly    be    out    for    figures. 

SAN  FRANCISCO — .\partment  bouse, 
4  story  and  base,  brick  and  steel,  $45.- 
000.  Architect,  C.  S.  McNall-y,  Mechan- 
ics' Institute  Bldg.,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  on  Sutter  street  and  will  have 
a  street  frontage  of  40 V4  feet  and  a 
depth  of  90  feet.  There  will  be  a  total 
of  19  suites  besides  the  entrance,  lobby 
and  reception  vooms.  Apartments  will 
consist  of  two  and  three  rooms  each 
with  bath  and  wall  beds.  There  will 
be  steam  heat,  hot  and  cold  water,  a 
vacuum  cleaning  system  and  elevator 
service.  Interior  will  be  finished  in 
pine  and  elm.  Baths  will  have  ce- 
Vient  lloors  and  tile  wainscot.  Orna- 
mental iilaslcr  and  imported  tapes- 
tries will  he  usc.l  in  the  reception 
room  and  lobby.  Considerable  marble 
and  tile  are  specified.  The  exterior  o£ 
the  building  will  be  faced  with  pressed 
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...mpli'te  and  figures  arc  being  taken. 
RICHMOND,  CONTRA  COSTA  CO., 
C.W,. — Apartment  hou«e,  2  story  .thJ 
base,  frame.  $10,1)00.  .Srcliltect.  none. 
Owner.  (!.  I-.  .Messerle.  Rlchmonl.  The 
liiilldinK  will  contain  four  aparlments 
.if  Ilir.'C  rooms  and  bath.  Interior  fin- 
ish will  he  of  pine  and  redwood 
througliioit.  There  will  be  open  fire 
places  or  gas  grates.  .Mantels  will  be 
lit  tile.  Bath  rooms  will  be  finished  In 
tile  and  cement.  The  exterior  of  the 
building  will  be  covered  with  rustic. 
Plans  are  complete  and  in  tlie  hands 
of  the  owner  who  is  now  taking  figures 
on  tlie  various  p:'rts  of  the  work. 

LOS  .^NGELKS,  CAL.  —  Apartment 
bouse,  4  story  and  base,  brick  and  steel. 
Cost  not  stated.  .Architect.  F.  .M.  Tyler, 
Hibernian  Bldg.,  L.  A.  Owners,  .Mrs. 
Frances  Zabn  and  A.  W.  Ross.  The 
house  lias  been  designed  to  contain  102 
rooms,  which  will  be  arranged  in  suites 
of  two  and  three  rooiis  each.  There 
will  he  private  baths,  wall  beds,  a  vac- 
uum cleaning  system,  two  elevators 
and  steam  heat.  Interior  finish  will  be 
of  pine,  mahogany  and  oak.  Bntrance 
will  be  finished  in  tile  and  marble. 
Bath  rooms  will  have  cement  floors 
and  tile  wainscot.  Some  metal  win- 
dow sash  will  be  used.  The  exterior 
of  the  building  will  be  faced  with 
glazed  white  brick  and  terra  cotta. 
Plans  are  complete  and  figures  are  be- 
ing taken. 

S.'kN  FR.ANCISCO — .Apartment  house, 
3  story  and  base,  frame,  $30,000.  Ar- 
chitect. H.  C.  Smith,  Humboldt  Bank 
Bldg.,  S.  F.  Owner,  Mrs.  A.  L.  Brown- 
lee.  The  building  will  be  erected  on 
Jones  street  near  Washington,  and  has 
been  arranged  tor  24  apartments  of 
two  and  three  rooms  each,  with  bath 
and  wall  beds.  Interior  flni.sh  will  be 
of  pine,  redwood  and  elm.  There  will 
be  a  central  beating  system  and  a  vac- 
uum cleaning  pi  int.  Baths  will  liave 
cement  floors.  The  exterior  of  the 
building  will  l^e  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  will  be  taken  at  once. 
OAKLAND,  CAL.— Apartment  house, 
:!  story  and  base,  frame,  $40,000.  Ar- 
chitect, Al.  .1.  Ma/.urette,  1522  Broad- 
way, Oakland.  Owner.  Roger  Coit. 
The  building  has  been  designed  to  con- 
ta'.i  13  modern  apartments  of  three 
and  four  roo.ns  each.  All  suits  will 
have  private  baths,  -wall  beds  and  sep- 
arate entrances.  Interior  finish  will 
he  of  pine,  redwood  and  hardwood. 
There  will  be  steam  beat.  Bath  rooms 
will  be  flnisbed  in  tile.  A  vacuum 
cleaning  svstem  will  be  in.stalled.  The 
exterior  of  the  building  will  be  covered 
with  cement  plaster  and  veneer  stone. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Laboi-. 

PORTLAND,  ORF. — Apartment  house, 
3  .story  and  base,  reinforced  concrete, 
$30  000  Architect,  none.  Owners.  But- 
terworth-Stephenson  Co..  Portland.  The 
building  will  cover  an  area  of  74x,4 
feet  and  will  be  designed  to  contain 
16  apartments  of  three  rooms  and  bath 
each  The  first  floor  will  contain  the 
entrance,  lobby,  oflice  and  three  large 
.store     rooms.       Thdre     «'1U     be     steam 
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lieat  ami  elevator  sc-i-vice.  liUerior 
linisli  will  be  of  pine  with  some  liard- 
wood  veneer.  Tlie  bath  roms  will  liave 
cement  floors  and  tile  wainscot.  The 
exterior  of  the  building  will  be  faced 
with  cement  plaster.  Wall  beds  will 
be  used  throug'hout.  Plans  are  being- 
prepared. 

PORTLAND,  ORE.— Apartment  house 
and  stores,  2  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Architect, 
Fred  S.  Allerton,  Portland.  Owner's 
name  withheld.  The  building  will  be 
50.\100  feet  with  stores  on  the  first 
floor.  Upper  floor  will  contain  five 
three-room  apartments  with  baths  and 
wall  beds.  There  will  be  stea:n  heat. 
The  interior  of  the  building  will  be 
finished  in  pine  throughout.  E.xterior 
will  be  faced  with  cement  plaster. 
Plans   are   being  prepared. 

L.OS  ANGELES  CAL.  —  Apartment 
house,  3  story  and  base,  brick.  Cost  not 
stated.  Architect,  L.  L.  Jones,  I.  W. 
Hellman  Bldg.,  L.  A.  Owner,  John  II. 
Thomas.  The  building  lias  been  de- 
signed to  contain  G6  rooms  which  will 
be  arranged  in  suites  of  two  and  three 
rooms.  All  apartments  will  have  wall 
beds  and  private  baths.  There  will  be 
steam  heat  and  a  vacuum  cleaning  sys- 
tem. Interior  will  be  finished  in  pine, 
redwood  and  elm.  Bath  rooms  will 
have  composition  floors.  The  exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
tlie  work   will  be  done  l>y  Pay  Labor. 

Contracts  Awarded. 

LOS  ANGELES,  CAL.  —  Apartnunt 
house.  3  story  and  base,  brick,  $37.oo(i. 
Architect,  none.  Owners,  J.  B.  and  K. 
C.  Hunter.  Contractors,  C.  F.  Borton 
Co.,  Hibernian  Bldg..  L.  A.  Contract 
price,    $37,000. 


-BANKS— 


LODI,  SAN  JOAQUIN  CO.,  CAL.— 
Bank,  1  story  and  base,  reinforced  con- 
crete, $25,000.  Architect,  Walter  King. 
Elks'  Bldg..  Stockton.  Owners,  Bank 
of  Lodi.  This  work  has  been  men- 
tioned here  before  when  the  plans  were 
first  started.  Bids  for  the  work  are 
now  being  taken  and  a  contract  will 
be  awarded  shortly.  The  structure 
will  contain  the  general  offices,  bank- 
ing rooms  and  private  .'IBces.  Inte- 
rior will  be  finished  in  hardwoods,  tile, 
marble,  ornamental  plaster  and  bronze. 
There  will  be  a  central  heating  s.vstem. 
The  exterior  of  the  structure  will  be 
faced  V.  ith  pressed  brick  and  terra 
cotta.     Bids  are  now  being  taken. 


BRIDGES,  DAMS  AND  HARBOR 
WORK. 


n.i 


III 


SAN  I'-U.\NC1SCU  —  .Sea  wall  lon- 
sti-mtion,     $l;i:.,iioo.       Kuf-'invfr,     Assist- 

■  111  .State  Engineer,  Feny  Bldg.,  S.  F. 
iiWMcrs,   Stale  of   California.      Five   bids 

were  received  by  the  State  Board  of 
Harbor  Commissioner.s  on  -Monday  last 
I'i'r  the  construction  of  section  9A  of 
tlie  sea  wall  and  seven  bids  for  section 
iiB.  The  Daniel  Contracting  Company 
presented  the  lowest  figures  in  each 
case  and  will  probably  be  awarded  the 
contract.  Their  bid  for  section  bA  was 
$J73,700,  aid  for  section  9B  $220,000. 
Sections  9A  and  !IB  of  the  seawall  will 
extend  from  the  foot  of  Harrison  street 
to  the  toot  of  King  street.  Governor 
.lohnson  and  Mayor  Ilolph  met  with 
the  Harbor  Commissioners.  The  next 
work  to  be  undertaken  by  the  State 
Board  of  Harbor  Commissioners  will 
l>robabl.v  be  tiie  construction  of  pier 
37,  which  will  be  erected  at  tlie  foot  ot 
ilason  street.  This  contract  will  be 
followed  by  the  construction  of  pier  39. 
whiich  will  adjoin  pier  37.  Directly 
following  tiie  letting  of  these  contracts 
bids  n-ill  be  asked  for  on  the  construc- 
tion of  the  Ferr.v  Annex,  working 
drawings  for  which  are  now  being 
completed  by  Architect  L.  B.  Dutton, 
Chronicle  Bldg.  For  a  co-nplete  list 
of  all  figures  presented  for  the  seawall 
work  see  under  .San  Francisco  in  this 
issue. 


FACTORIES  &  WAREHOUSES. 

S.\N  FRANCISCO — Warehouse  and 
shop,  1  story  steel  and  corrugated  iron, 
$.-|.n00.  Architect,  Charles  E.  J.  Rogers, 
24  California  St.,  S.  F.  Owner,  Earl  K. 
Cooley.  The  building  will  be  erected 
on  Harrison  street  near  Sth,  and  will 
cover  and  area  of  40xS0  feet.  There 
will  be  a  light  steel  frame  with  exte- 
rior walls  covered  with  corrugated 
iron.  Floor  will  he  of  cement.  The 
front  portion  of  the  building  is  to  be 
occupied  by  the  office  and  the  balance 
of  the  space  given  over  to  factory  and 
storage  space.  Plans  are  complete  and 
the  architect  is  now  taking  figures  on 
the    work. 

Uontracts  Awarded. 

SAN  FRANCl.SCO  —  Warehouse,  3 
story  and  base,  reinforced  concrete, 
$iio.ooo.  Arcliitect's  name  not  given. 
Owners,  American  Can  Co.,  Mills  Bldg., 
.S.  F.  Contractors,  Clinton  Fireproof- 
ing  Co.,  Mutual  Bank  Bldg..  S.  F..  gen- 
eral construction.  Contra<?t  price.  $S0.- 
000.  Ray,.Tiond  Concrete  Pile  Co.,  foun- 
dation work,  $15,000.  Note:  Mr.  Bush, 
of  the  American  Can  Co.,  is  handling 
the   work  for  the  owners. 


FLATS. 

SAN  FKANClSCo^Flats,  2  story  and 
base,  frame,  $5,500.  Architect.  none. 
Owners.  Hansen  and  .Jacobsen.  WSe 
McAllister  St.,  S.  F.  The  building  will 
l.ave  a  street  frontage  of  25  feet  and  a 
depth  of  55  feet.  There  will  be  two 
modern  flats  of  five  and  six  rooms  each 
with  bath.  Interior  finish  will  be  of 
pine  and  redwood  with  some  elm  pan- 
els. Oak  floors  will  b  used  in  the  liv- 
ing rooms.  Bath  and  kitchen  will  be 
finished  in  tile.  Open  fire  places  and 
tile  or  brick  mantels  are  specified.  The 
exterior  of  the  building  will  be  covered 
with     cement    plaster     on     metal     lath. 


ire    HI    llic    hands 
.uul     the     work     will    l.e    done    by    Day 
Labor, 

SAN  FRANCISCO — Flats.  2  story  and 
base,  frame.'  Cost  not  stated.  Archi- 
tects. Welsh  &  Carey,  Western  Metrop- 
olis Bldg.,  S.  F.  Owner  N.  W.  Fay.  The 
building  has  been  designed  to  contain 
two  modern  Hats  of  five  and  six  rooms 
each.  Interior  finish  will  be  of  pine 
and  redwood  with  some  oak  floors. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  Tile  will  be  used 
in  the  bath  rooms  and  kitchens.  The 
e.xterior  of  the  building  will  be  cov- 
ered with  cqnent  plaster.  Plans  are 
now   being   prepared. 


GARAGES. 

PORTL.\ND.  ORE. — Garage,  2  story 
and  base,  reinforced  concrete.  Cost  not 
stated.  Architects,  Whidden  &  Lewis, 
Portland.  Owner,  J.  Woods  Smitli.  The 
architects  have  just  been  selected  to 
prepare  plans  for  this  building.  The 
building  will  occupy  a  corner  site  100 
feet  square.  The  first  floor  and  base- 
'.nent  will  be  used  for  a  commercial 
garage  and  the  second  floor  for  hall 
purposes.  None  of  the  jiarticuiars  of 
construction  can  be  given  at   this  time. 


GOVERNMENT  WORK  AND 
SUPPLIES. 


Honolulu    Clinunel    Iron    ^Vork. 

Bids  were  opened  by  the  lighthouse 
inspector,  19th  district,  Honolulu.  H. 
T.,  as  follows  for  furnishing  certain 
iron  work  in  connection  with  the  Hon- 
olulu  channel   light   No.    6: 

Honolulu  Iron  Works  Co..  $55.0;  ac- 
cepted. 

Cotton,   Neill   &   Co.,   Ltd.,   $600. 

von   Hamm-Young   Co.,   $671.70. 

Judson    Mfg.   Co.,    $700. 

Moore  &   Scott  Iron  Works,   $850. 


Burenn   of  Yards   and   Docks. 

The  annual  rport  of  the  chief  of  the 
bureau  of  yards  and  docks  contains 
the   following   information: 

.\t  the  beginning  of  the  fiscal  year 
the  bureau  had  under  construction  3 
new  dry  docks  of  the  largest  size — at 
New  York.  Puget  Sound,  and  Pearl 
Harbor — and  the  lengthening  of  the 
principal  dry  dock  at  Norfolk  was 
hearing  completion.  Early  in  the  year 
the  Norfolk  dry  dock  was  completed, 
and  the  New  York  dry  dock  has  since 
been  officially  accepted,  both  docks 
now  being  in  regular  service.  The 
Puget  Sound  dry  dock  is  approaching 
completion,  lackng  only  removal  of 
contractor's  cofferdam  and  dredging 
at  entrance,  with  some  installation  of 
machinery  in  the  pump  well.  The  eon- 
tract  for  the  dry  dock  at  Pearl  Har- 
bor is  being  modified  to  provide  for  a 
usable  length  of  1,000  feet,  so  that  it 
may  take  any  ship  which  can  pass 
through  the  Panama  Canal.  Great  dif- 
ficulties were  encountered  both  at  New 
York  and  Pearl  Harbor.  The  former 
was  met  by  an  original  design  and 
;.netliod  ot  construction  and  the  latter 
by  careful  study,  experiments,  and 
tests.  Lar,ge  expenditures  have  been 
made  in  the  repair  and  preservation  of 
the  floating  dry  dock  Dewey  at  Olon- 
gapo.  and  this  dock  continues  to  pro- 
vide needed  docking  facilites  in  Phil- 
ippine   waters. 

Work  has  been  carried  on  during  the 
year    on    the    three    large    hospitals     of 
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iJiiicticiiUy  Uleiitii-al  ci  .. 
Portsmouth,  Chelsea.  JUiss.,  and  New- 
port. Work  under  the  c-ontracl  for  the 
three  biiiUllngs  is  practically  completo. 
There  remains  to  be  constructed  power 
houses,  quarters  for  officers  and  at- 
tendants, and  other  detached  bulldins--- 
Plans  for  a  general  hosa)itaI  at  Pearl 
Harbor  have  been  developed,  and  the 
work  is  nearly  ready  for  advertise- 
ment. >tlscellaneous  small  improve- 
ments have  been  carried  out  at  va- 
rious   other    stations. 

Plans  are  in  preparation  tor  a  ma- 
rine barracks.  Pl.'.ladelpMa,  and  -narins 
oflflcers'  quarters  have  been  constructed 
at  Philadelphia  and  Norfolk  on  plans 
prepared  at  the  bureau.  Minor  im- 
provements have  been  carried  out  at 
various  otlier  stations.  Marine  barracks 
and  quarters  f.n-  Pearl  TIarbor  are  un- 
der contract. 

Construction  work  is  either  under 
way  or  has  been  completed  at  nine 
separate  stations  aggregating  over 
$260,000.  In  addition  plans  have  been 
prepared  or  construction  has  been 
started  for  additional  work  aggregat- 
ing  over    $390,000. 

The  act  of  March  4,  1911.  autliori/.ed 
two  floating  cranes  of  150  tons  capac- 
ity for  Boston  and  Pearl  Harbor,  the 
limit  of  the  cost  of  the  two  being 
$660,000.  The  pontoons  have  been  com- 
pleted, and  the  erection  of  the  super- 
structure and  machinery  is  proceeding 
satisfactorily. 

The  station  at  Arlington,  Va.,  includ- 
ing one  660-toot  tower  and  450-foot 
towers  and  several  buildings,  has  been 
completed.  Proposals  will  shortly  be 
opened  for  a  wireless  station  at  Guan- 
tanamo.   Cuba. 

Fuel-oil  stations  have  been  complet- 
ed at  Melville,  R.  I.;  Norfolk,  Charles- 
ton, and  Key  West.  The  oil  station  at 
Guantanamo  is  in  process  of  erection. 
Extensions  have  been  authorized  at 
these  places,  and  active  construction 
work  is  under  way.  A  gasoline  tank  is 
also  being  erected  at  Boston.  A  25,000- 
ton  plant  has  been  designed  for  Pearl 
Harbor,  and  the  tanks  and  other  mate- 
hial  for  5,000  tons  of  fuel  oil  and  250 
tons  of  gasoline  are  under  contract. 

The  coal-storage  plant  at  Tiburon, 
Cal  has  been  completed.  The  bureau 
has'made  designs  tor  coaling  plants  of 
■HiO  000-ton  capacity  at  Boston,  Nor-- 
folk  and  Pearl  Harbor.  Funds  have 
been  allotted  to  commence  the  con- 
struction of  the  plant  at  Pearl  Harbor, 
and   work   is  being  actively  prosecuted. 
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Pearl    Hnrb»r,    H.    T.,    Mngazlne    Bulld- 
Inss. 

The  foUowings  bids  were  received  by 
the  chief  of  the  bureau  of  yards  and 
docks.  Navy  Department.  Washington, 
n  C,  for  the  construction  of  5  maga- 
zine 'buildings  at  the  U.  S.  Naval  maga- 
zine,  Pearl  Harbor,  H.  T. ; 

Item  1.  Net  price  for  5  buildings, 
complete,  in  accordance  with  plans  and 
specification. 

Item  2.  Net  price  for  5  buildings, 
complete,  in  accordance  witli  plans  and 
specification,  using  alternate  wall  con- 
struction. 

IteLn  No.    ".      For  primer   liouse. 
Item  No.   4.     Do.  using  alternate   wall 
construction. 

Item  No.  5.  Price  for  magazine  build- 

'"liem  No.   e.      Da.   using  alternate   wall 
construction. 

Item  No.  7.  Price  for  loaded-shell 
house. 


Item  N 
or  deducted  f  r<A  n  prices  bid  under 
items  No.  1,  5.  7.  and  9  for  each  2U-toot 
bay  added  to  or  deducted  from  t'.ie 
lengths  shown  on  the  dranln.ifs.  using 
tile  wall  construction. 

Item  No.  14.  Price  to  lie  added  to 
or  deducted  from  prices  named  under 
items  Nos.  2,  6,  S,  and  10  for  each  20- 
foot  bay  added  to  or  deducted  from  tlie 
lengths  shown  on  the  drawings,  using 
alternate   wall   construction. 

Item  No.  16.  Phice  to  be  added  to 
or  deducted  from  prices  named  under 
items  Nos.  1,  3,  and  11  for  each  18-foot 
bay  added  to  or  deducted  from  the 
lengths  shown  on  the  drawings,  using 
tile  wall  construction. 

Item  No.  16.  Prices  to  lie  added  to 
or  deducted  from  prices  named  under 
items  Nos.  2,  4,  and  12  for  each  18-foot 
bay  added  to  or  deducted  fro.n  the 
lengths  shown  on  the  drawings,  using 
alternate    wall    construction. 

Spalding  Cortstructlon  Co.,  1020 
Chamber  of  Commerce  Building,  Port- 
land, Ore.,  item  1,  $89,140;  2,  $93,570;  3 
$7,370;  4,  $7,804;  5,  $2i3,340;  6,  $24,230; 
7,  $32,723;  S,  $34,173;  9,  $27,450;  10„ 
$:S.-;90;  11,  $7,370;  12,  ?i.S04;  '3,  $2,- 
400;  14,  $2,500;  15,  $1,800;  16,  $1,900; 
alternate,    $84,140. 

Penn  Bridge  Co..  313  Bond  Bldg., 
Washington,    D.    C.    item    1.    $88,740;      2, 

W."  N.  Concanon  Co.,  Mon.idnock 
Bldg  San  Francisco,  Cal.,  item  1,  $88,- 
980-^  "  $85,980;  3.  $6,400;  4,  $6,200;  5, 
$19600;  6,  $19,000;  7,  $31,000;  8,  $30,100; 
9  $26,500;  10,  $25,800;  11.  $25,800  11,  $6.- 
400;  12,  $6,200;  13,  $1,350;  14.  $l.".0O; 
1.-,,    $2,000;   16,   $1,960. 

Lord-Young  Engineering  Co.  (Ltd..  I 
1'  Merchant  street,  Honolulu,  Hawaii, 
Item  1  $79,600;  2,  $77,300;  3,  $6,300;  4, 
$6  100-  5,  $20,000;  6,  $19,600;  7,  $29,500: 
8  '$28  500;  9,  $25,000;  10,  $24,00:  U,  $6.- 
300:  12,  $6,100;  13,  $1,900;  14.  $l.S.iu:  L,. 
$l,tOll:    16.    $1,375. 

—HALLS  &  SOCIETY  BLDGS.- 

McMINNVILLE,  ORE.— Lodge  ball.  3 
storv  and  base,  brick  and  steel.  $30,000. 
Architect.  C.  C.  Robbins,  Poi-t'^^"'l- 
Owners,  McMinnville  Masonic  Hall  As- 
sociation. The  building  will  be  a 
three  story  and  basement  structure 
covering  a  site  80x100  teet.  The  fl.st 
noor  will  contain  several  large  stores 
There  will  be  offices  on  a  part  of  the 
second  floor  while  the  owners  have  re- 
served the  entire  third  floor  and  a  part 
of  the  second  tor  their  ball.  Theie 
will  be  steam  heat.  Interior  will  be 
finished  in  pine  and  hardwoods  The 
exterior  of  tlie  buildnig  will  be  taced 
with    pressed    lirick.       Plans    arc    bein.. 


prepared. 


HOTELS. 


SAN     FR-^NCISCO-Hotel,       «       «'°'-^ 
and    base,    steel    and    concrete,    $30,000 


.\rehlteet,  William  .Mooxer,  Nuvailii 
Bank  Bldg.,  S.  K.  Owner,  Henry  Wolff. 
Tills  building  will  be  erected  in  the 
rear  of  a  present  slruclure  on  O'Kar- 
rell  street  near  Jones.  There  will  be 
in  the  neifjliborhood  of  65  rooms  and  a 
number  of  liatim.  Tlie  building  will 
liave  elevator  service  ana  steam  litat. 
Hot  and  cold  running  water  lias  been 
|ir(ivided  tor  all  rooms.  Interior  lln- 
isli  will  be  of  pine  and  redwood.  The 
exterior  will  be  faced  with  eement 
plaster.  I'lans  are  complete  and  a 
contract  will  be  awarded  at  once. 

SAN  FRANCISCO— Hotel,  7  story 
and  ba.=e,  brick  and  steel,  $75,000.  Ar- 
eliilect,  Albert  Farr,  Foxcroft  Bldg.,  S. 
1".  Owner,  A.  W.  Maltby.  This  work 
has  been  mentioned  in  these  column.') 
before  when  working  drawings  were 
being  prepared.  Tile  building  will 
liave  a  street  frontage  of  52  feet  and 
.1  depth  of  100  feet.  Plans  provide  for 
two  stores  on  the  first  floor  and  a  total 
of  90  guest  rooms  on  the  upper  floors. 
There  will  be  steam  heal,  elevator 
service  and  a  vacuum  cleaning  system. 
Interior  finish  will  be  of  pine,  redwood 
and  some  hardwoods.  Bath  rooms  will 
be  Hnished  in  tile.  The  exterior  of  the 
liiulding  will  be  faced  with  ce^nent 
plaster.  Plans  are  complete  and  fig- 
ures  will  be  called   for  at  once. 

SAN  FRANCISCO— Hotel,  7  story 
and  base.  Ctass  C  construction,  $65,- 
000.  Architect,  N.  W.  Sexton,  Chron- 
icle Bldg.,  S.  F.  Owner,  W.  B.  Grosh. 
The  building  will  be  erected  on  Sutter 
street  west  of  Powell,  and  Is  to  contain 
stores  on  the  first  floor  besides  a  large 
and  attractive  lobby.  The  upper  floors 
will  be  arranged  for  a  total  of  eighty 
rooms  and  baths.  Interior  finish  will 
be  of  pine  and  some  hardwood.  Bath 
rooms  will  be  finished  in  tile.  There 
will  be  steam  beat  and  elevator  serv- 
ice. The  exterior  will  he  faced  witli 
pressed  brick.  Plans  are  being  pre- 
pared. 

LOS  ANGELES.  CAL.— Hotel,  3  story 
and  base,  brick.  Cost  not  stated.  Ar- 
cliitect  \  E  Fetherstonhaugh.  Fergu- 
son Bldg.,  L.  A.  Owner,  ,T.  H.  Call.  The 
building  will  contain  a  total  of  ninety 
rooms  and  a  number  of  baths  besides 
tlie  offl-ce  and  general  lobby  whicli  will 
occupy  the  entire  first  floor.  There 
will  be  steam  heat  and  elevator  service. 
interior  finish  will  be  of  pine  and  red- 
wood. Running  Imt  and  cold  water 
has  been  provided  for  all  rooms.  The 
exterior  of  the  building  will  he  faced 
Willi  pressed  brick  Plans  are  being 
prepared. 

LCS  ANGELES.  CAU— Hotel  and 
stores.  4  story  and  base,  brick.  Cost 
not  stated.  Architect,  Edward  C. 
Tiiorne,  Realty  Board  Bldg.,  L.  -*• 
Owner  I  I.  Debail.  The  building  is  to 
cover  an  area  of  60x104  feet.  Plans 
provide  tor  seven  stores  on  the  ground 
Moor  and  a  total  of  135  rooms  on  the 
upper  floors.  Interior  finish  will  be  of 
pine  throughout.  Bath  rooms  will  have 
cement  floors.  There  will  be  steam 
beat  and  elevator  service.  R"""'"^ 
hot  and  cold  water  will  be  suppl  ed  to 
all  rooms.  The  exterior  of  ihe  build- 
ing will  be  faced  with  pressed  brick. 
Patent  store  fronts  will  be  used.  I  lans 
are  being  prepared  and  work  will 
started   within  a   short   time. 

HILL.'^BORO,  ORE.— Hotel.  3  slor> 
and'  base.  brick.  $20,000.  Architect. 
Newton  C.  Gaunti.  Portland.  Owners 
I  W  Bailey,  et  al.  The  ground  floor 
will   contain   one  store,  main   office  and 
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i.umeil  fur  Hi  miest  rooms  nmi  12  pri- 
v.il.^  linths.  There  will  l)e  stonm  lipat. 
Iiilorlor  tliilsh  will  he  ot  pine.  The  ex- 
terior of  the  huilcllns-  will  lie  faoe.l 
with  iiressea  hrick.  I'laiis  nre  now  lic- 
iiis-  orepared. 

I.MPKRIAL,  IMl'KUfAL  Ci:).,  CAl..— 
Ilotol.  2  story  nnd  hase.  brick.  Cost 
nui  .stated.  Arcliitects,  Western  Ar- 
rhitectural  and  Building:  Co.,  Coulter 
IJIds-,,  L.  A.  Ow-ner,  Mrs.  I>aura  Waters. 
Tlio  liuilding-  will  cover  an  area  ot  112x 
UN  feet.  Tlie  first  floor  will  contain 
a  nnmlier  of  stores  wliile  provision 
ha.s  heen  made  on  tlie  uijper  floor  for 
."i  rudiiis  and  a  luimher  of  batlis.  Tlicre 
will  lie  lint  and  cold  running  water  in 
all  iniuns.  Interior  flnisli  will  be  of 
pini'  throusyliout.  Tlie  e.\terior  ot  the 
building:  will  be  faced  with  pressed 
iirii'k.     Plans   are   heing:   prepared. 

TDKKANCE,  DOS  ANGELES  CO., 
CAI... — Hotels,  4,  2  story  and  base, 
lirick.  Cost  not  stated.  Architect,  Irv- 
ing J.  Gill,  625  So.  Hill  St.,  L.  A.  Own- 
ers. Dominguez  Land  Co.  Each  of 
these  buildings  has  been  arranged  for 
stores  on  the  first  floor  and  rooms 
above.  All  interior  trim  will  be  ot 
pine.  Hot  and  cold  running  water  is  to 
be  supplied  to  all  rooms.  The  exte- 
riors will  be  faced  with  pressed  brick, 
l-'lans  are  complete  and  fi.^ures  are  be- 
ing   taken    b>'    the   o\\-ner.s. 

Uontracts  Awarded. 

PORTLAND,  ORE. — Hotel  addition,  4 
story,  brick,  $40,000.  Architects,  Bmil 
Scliacht  &  Son,  Portland.  Owners, 
Golden  West  Hotel.  Contractors,  Bray- 
lon  Eng.  Co.,  Portland.  Contract  price, 
$  1 11.000. 


RESIDENCES. 


S.JiN  FRANCISCO—Residenee,  2  story 
and  base,  fra|:iie,  $6,000.  .\rchilect,  D. 
C.  Coleman,  Western  Metropolis  Bank 
Bldg.,  S.  F.  Owner,  M.  Fisher.  The 
dwelling  ihas  'been  idesigned  tor  an 
eight-room  house  with  bath  rooms  and 
laundry.  Interior  finish  will  be  ot  pine, 
redwood  and  white  cedar.  Tliere  will 
be  furnace  heat  and  open  Are  places. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  Batli  room  will  he 
finished  In  tile.  An  automatic  water 
heater  will  be  installed.  The  exterior 
of  tile  dwelling  will  be  covered  witli 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  the  work  will  be  done 
by    Day    Labor. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $2,.i00.  Architect, 
none.  Owner,  Frank  Lapham,  57.5  3rd 
Ave.,  S.  P.  The  house  will  contain  six 
rooms  and  bath.  Interior  finish  will  be 
ot  pine  and  redwood  throughout.  There 
will  be  an  oiien  fire  place  with  tile 
mantle.  Some  oak  floors  will  be  used. 
Tile  exterior  of  the  house  will  be  cov- 
ered with  rustic  and  sliingles.  Plans 
are  complete  and  the  work  \\'ill  be 
done    by    Day    Labor. 

ATHERTON,  SAN  MATEO  CO.,  CAL. 
— Bungalow,  1%  story  ana  base,  frame, 
$6,800.  Arcliitects,  Falch  &  Knoll, 
Hearst  Bldg.,  S.  F.  Owner,  Mr.  Bruden. 
The  bungalow  has  been  designed  to 
contain  about  eight  roo.ns,  sleeping 
porch  and  bath.  Interior  finish  wll' 
be  of  pine,  redw'ood  and  hardwood. 
Hardwood  floors  w-ill  be  used  through- 
out. There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
bJick.     Tile    will  be   used   in    the   bath 


watrr  lieatcr  will  I,,,  installed.  'flic 
I'Mcrini-  of  the  liouse  will  be  covered 
.\iili  ri-inenl  plaster  on  metal  lalli. 
I 'la  lis  are  <(implole  and  figures  ha\r 
I'crii  taken.  A  contract  will  be  awai-.l- 
cil    uitliln  a  few   days. 

SA.\  CARLOS,  SAN  MATlOl.)  CAK. 
i'.\L. — Residence,  2  story  and  base. 
Ifame,  $12,000.  Architects,  Falcli  *i 
Knoll',  Hearst  Bldg.,  S.  F.  Owner'.s 
name  withheld.  This  iiouse  has  been 
designed  to  contain  in  the  neighbor- 
hood of  ten  rooms,  baths,  sleepiUH' 
porch  and  a  laundry.  Interior  finish 
will  be  of  pine,  redwood  and  hard- 
woods. Hardwood  floors  will  be  used 
throughout  the  principal  rooms.  A 
central  heating  system  will  be  in- 
stalled. There  will  be  open  Are  places 
and  brick  and  tile  mantels.  An  auto- 
matic water  heater  will  be  used.  Tile 
will  be  used  in  the  bath  rooms  and 
kitchen.  The  exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath  and  the  root  will  be  of 
red  clay  tile.  Plans  will  be  out  for 
figures  in  tlie  course  of  a  ^^'eek  or  ten 
days. 

SAN  FRANCISCO  —  Bungalow,  1 M: 
story  and  base,  frame,  $2,000.  Archi- 
tect, none.  Owner,  F.  Monson.  865 
Church  street,  S.  F.  The  bungalow  will 
contain  six  rooms  and  bath.  All  inte- 
rior finish  will  be  of  pine  or  redwood. 
Oak  floors  will  be  used  in  the  living 
and  dining  rooms.  Tliere  will  be  a 
large  open  fire  place  in  the  living 
room  with  a  tile  or  brick  mantel.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  The  exterior  ot  the  house 
will  be  covered  with  shingles.  Plans 
are  complete  and  the  work  will  be 
done  by   Day   Labor. 

-  SAN  FRANCISCO— Residences,  2,  2 
story  and  base,  frame,  $6,000  each.  Ar- 
chitect, none.  Owner,  W.  J.  Rednall, 
2500  Filbert  St.,  S.  F.  These  houses 
will  each  contain  eight  rooms  and 
bath.  Interior  finish  will  be  of  pine, 
redwood  and  some  hardwood.  Oak 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
brick  and  tile,  Bath  rooms  will  be 
finished  in  tile  with  composition  floors. 
Automatic  water  heaters  will  be  in- 
f  tailed.  The  exteriors  will  be  covered 
with  red  stock  brick  veneer  and  white 
ce|inent  plaster  on  metal  lath.  Plans 
are  complete  anfl  the  work  will  be 
done    by    Day  Xiabor. 

OAKLAND,  CAL.— Residences.  8.  1 
and  2  story  and  base,  frame,  $2,500  to 
$4,000.  Architect,  Al.  J.  Mazurette, 
1522  Broadway,  Oakland.  Owner,  Roger 
Coit.  These  iiouses  will  all  be  erected 
in  the  neighborhood  ot  Broadway  and 
Kales  street.  Mr.  Coit  is  a  well  known 
Oakland  builder  and  he  w-ill  erect  the 
l.uiUlings  tor  sale.  The  one  story 
houses  will  contain  from  five  to  seven 
rooms  and  the  two  story  houses  from 
six  to  eight  rooms.  Interior  finish  will 
he  ot  pine,  redwood  and  hardwoodfs. 
Oak  floors  will  be  used  extensively. 
The  better  type  ot  houses  will  have 
furnace  heat  and  ail  will  have  open 
fire  places  with  brick  or  tile  mantels. 
Plans  are  being  prepared  and  as  rapid- 
ly as  completed  the  work  will  be  start- 
ed  under   the   Day   Labor  system. 

OAKLAND,  CAL. — Residence,  2  story 
and  ba?e,  frame,  $3,800.  Architect, 
George  Anderson,  5456  College  Ave., 
Oakland.  Owner,  J.  Anderson.  The 
house    will    contain    seven    rooms    and 
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and  redwood  with  some  oak  floors. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  ot  tile  or 
brick.  The  exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by   Day  Labor. 

SCHOOLS. 

OAKLAND,  CAL — School,  1  story  and 
base,  reinforced  concrete,  $70,000.  Ar- 
chitect, J.  J.  Donovan,  Security  Bldg., 
Oakland.  Owners,  City  of  Oakland. 
This  building  will  be  known  as  the 
13th  Avenue  School  and  will  be  similar 
in  design  to  a  nufaiber  of  others  re- 
cently erected  in  Oakland.  There  will 
be  six  class  rooms  and  an  assembly 
hall.  A  central  heating  system  will 
be  installed.  Tlie  exterior  will  be 
faced  with  cement  plaster  and  the  roof 
will  be  ot  red  clay  tile.  Plans  are  com- 
plete and  have  received  the  approval 
ot  the  Board  ot  Education.  Bids  are 
being-  taken  and  will  be  opened  by  the 
Hoard  on  January  20th.  Plans  and 
complete  information  may  be  secured 
from  the  Supervising  Architect  J,  J. 
Donovan. 

POMONA.  LOS  ANGELES  CO..  CAL. 
— School.  1  story  and  base,  reinforced 
concrete,  $25,000.  Architect,  Paul  F, 
HIg-g-s,  Pomona.  Owners,  Pomona 
School  District.  Working  drawings 
have  been  completed  for  the  San  Anto- 
nio Avenue  Grammar  School  and  will 
be  approved  by  the  Board  of  Education 
at  their  ne.xt  meeting.  The  building 
w-ill  tontain  six  class  rooms,  assem- 
bly hall  and  teachers'  rooms.  A  central 
heating  system  w-ill  be  installed.  In- 
terior finish  w-ill  be  of  pine  through- 
out w-ith  some  maple  floors.  The  ex- 
terior ot  the  building  will  he  faced 
with  cement  plaster.  Bids  will  he 
called    about    January    loth. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 

.-^AN  FRANCISCO  —  Sewers,  storm 
water  and  sanitary.  Cost  not  stated. 
Engineer,  Engineering  Department,  P. 
P.  I  E.,  Exposition  Bldg.,  S.  F.  Owners. 
Panama-Pacific  Exposition  Co.  Plans 
-for  the  sanitary  and  storm  water  sewer 
tor  the  Exposition  site  are  co;.npIete 
and  out  for  figures.  Bids  will  be 
opened  on  January  9th.  One  of  the 
next  contracts  to  be  awarded  by  the 
Exposition  Co.  n-IU  be  for  a  service 
water  suppl.v  system,  plans  for  which 
are  complete  and  specifications  are  be- 
ing  written. 


BUILDING  AND  INDUSTRIAL  NEWS 


lti:iiL.\.\I>S,  SAX  BERNARDINO  CO., 
I'Al,.-  Walci-  sy.stfiii.  Cost  not  stated. 
KriKiiu'iT,  P.  10,  Tiask,  Union  Oil  BliliJ., 
1.,  A.  Owners,  Clt.v  of  Redlanil.-!.  Pliuis- 
fur  tlip  municipal  water  system  liave 
lieen  approved  anU  fire  now  out  for 
liids.  Hills  will  Lie  opened  l>.v  Cily 
I'lcrlt  It.  Warner  Tiionias  on  January 
l.".tli.  Tlie  material  will  consist  of  3U(1 
tons  cost  iron  pipe  as  follows:  1,730 
lineal  feet  ]:!-incii:  9,0.'iU  lineal  feet  S- 
indi:  COO  lineal  feet  C-indi;  13  tons 
cast  iron  ;-pecials;  IS, 4  10  lineal  feet  4- 
incii  standard  screw  pipe;  4.650  lineal 
I'eet  fi-incli  standard  screw  pipe;  stand- 
ard pipe  s|)ecials;  7,S00  lineal  feet  I'i- 
incli  riveted  steel  pipe;  23.000  lineal 
t'ect  IC-incli  riveted  steel  pipe;  u.ioo 
lineal  feet  20-inc.li  riveted  steel  pipe; 
ton  lineal  feet  24-incli  riveted  steel 
pipe;  specials  for  above;  SO  fire,  hy- 
drants; valves  as  follows:  Two  20- 
incli,  seven  16-incli,  two  12-incli,  two 
lii-incli,  eiglity  6-int-l),  100  4-incli ;  two 
air  valves  of  200-llis.  pressure;  20 
ilozen  lanterns;  10  dozen  each  picks  and 
sliovels;  four  wells  of  IS-inch,  20-inc!i 
and  22-inc,h  casing,  four  pumps  and 
heads;  one  one-ton  auto  truck.  Bids 
will  be  received  on  tlie  work  as  a 
wliole   or   on   each    unit   separately. 

UEDLANDS.  SAN  BERNARDINO  CO., 
CAL. — Electric  power  plant.  Cost  not 
stated.  Engineer,  F.  E.  Trask,  Union 
(til  BldjiT.,  I...  A.  Owners,  City  of  Red- 
lands.  Plans  for  the  electric  power 
plant  for  the  municipal  water  system 
iiave  been  completed  and  are  now  out 
for  figures.  Bids  will  lie  opened  by  the 
Hoard  of  Trustees  on  February  5tli.  A 
maximum  of  600  liorse  power  is  re- 
(fuired  and  bids  will  be  taken  for 
steam,  gasoline,  and  crude  oil  engines. 
Full  particulars  can  be  secured  from 
either  the  engineer  or  tro.n  City  Clerk 
R.    Warner    Thomas,    Redlands. 

Contracts  Awarded. 

POUTLAXD.  ORK— Ti-unk  sewer  sys- 
tem No.  2.  Cost  not  stated.  Engineer, 
City  Engineer  Portland.  Owners,  City 
"f  Portland.  Contractors,  Giebisc.li  & 
.lo]ilin.  Portland.     Contract  price.  $1,t6.- 


STORES  &  OFFICE  BUILDINQB. 

S.W  FRANCISCO — .Stores  and  oftices, 
III  stioy  and  liase.  Class  A  construc- 
tion, $100,000.  Arcliitects,  Havens  & 
Tnepke,  46  Kearny  St.,  S.  F.  Owners, 
A.  Meyers  .and  I.  Liebes.  The  present 
buildings  at  the  corner  of  Market  and 
Suttev  streets  are  to  be  demolished  and 
I  new  and  tlioroughly  modern  office 
liuilding  will  be  erected  on  the  lot. 
Preliminary  plans  liave  been  prepared 
by  tlie  architects,  but  no  details  of  tlie 
construction  are  available  at  this  time. 
.Mr.  Liebes  slates  that  t.iie  new  build- 
ing will  have  a  complete  steel  frame 
and  tlie  construction  will  be  fireproof 
till  iiiLK^hout.  Exterior  walls  will  prob- 
ably lie  faced  with  pressed  brick  and 
terra  cotta.  Further  inentioii  will  lie 
made  as  plans  pro.gress. 

OCEAN  PARK,  I-O.S  ANGEIvE.S  CO.. 
CAU — .Stores  and  lodge  hall,  2  story 
and  base,  brick.  Cost  not  stated.  .\r- 
chitect,  .1.  William  Roberts,  2:!ir,  West 
-.".III  SI..  I,.  .\.  Owner,  .1.  Willian\  Rob- 
iMls.  ■rill-  huilding  will  contain  four 
stoics  cm  111-  lirsl  lloor  and  ten  otHccs 
I'csidrs  a  birge  lodge  room  on  the 
upper    Ibn.r.      Interior    liuisli    will    be    ol 

pine    Ihroiiyi t.      Tlu-   exterior    will  lie 

laced  with  |ii'.-sse,|  l.ii.k.  Plan.s  are 
ei.niplote  auil  tlu-  umk  will  be  dor)e 
by   Day   Lalmr. 


Contracts  Awarded. 

PiiK'lM.ANIi.  HUE.— Stores  and  ot- 
lieos,  12  story  and  base.  Class  A  con- 
struction, $7.'.a,00l).  Arcliitects,  Doyle, 
Patterson  &  Beach.  Owners,  Marquaii 
Mock  Co.  Contractors.  Dinwiddle  Con- 
slruetion  Co.,  Portland.  Contract  price, 
$7.'iii, 110(1. 


SEALED   PROPOSALS. 


IMtOI'OS.ll.S    FOR    lll>.\ClvllO.\UI>.S. 

oi'FI.'E  OF  THF.  HOARD  OF  ITH- 
lir  Works  of  the  City  an,l  County  of 
.San    Francisco. 

Sealed  proposals  will  j.e  received  at 
this  office  between  the  hours  of  ".: 
4>*<*l<»ok  |>.  III.  :iuil  ;{  oeUtek  p,  iii.  on 
'XVetlneNdny,  the  !Stli  <luy  of  .lliniiiir.v, 
ini.-!,  for  doing  the  following  work,  in- 
cluding the  furnislning  of  the  necessary 
labor  and   materials  therefor,   to    wit: 

The  furnishing  and  installing  of 
slate  Blackboards  in  t.ie  Gill's  H-,:;-.i 
Sciiool, 

By  order  of  the  Board  of  Public 
Works.  F.   J.   CHURCHILL, 

Secretary, 


PROPOSAL,  .S. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  anfl  County  of 
.San    Francisco. 

■Sealed  proposals  will  be  recei\'ed  at 
this  ofBce  between  the  hours  of  2 
oviock  |i.  111.  nnd  3  o*e1oek  ii.  in.  on 
W'eilneMdiiy,  tlie  Stii  ilay  of  Jaiiiinry, 
litis,  for  doing  the  following  street 
work,  including  the  furnishing  of  the 
necessary  lalior  anil  materials  therefor, 
to   wit: 

The  construction  of  a  cul\ert  undei- 
.San  Bruno  avenue  at  Isiais  Creek 
Channel. 

By  order  of  the  Board  of  Public 
Works.  F.   J.   CHURCHILL, 

Secretary. 


l»UOI"OSAI>S    FOR    FOUNDRY    EQUIP- 
MENT. 

SEALED  bids  will  be  received  for 
furnishing  and  installing  Foundry 
Eiiuipment,  Polytechnic  High  School, 
in  open  session  of  the  Board  of  Edu- 
1  ation  on  Wednesilay.  Jnnnnry  15,  191», 
heltveen  ::  ilnil  3  i>.  in. 

Pi-oposal  blanks  furnished  by  the 
undersigned.  M.    A.    NORRIS. 

.\cting    Secretary    Hc.ird    of    iOducatioii. 


I'UOPO.SAI-S     FOR     CARPENTER     ANU 
CABINET    WORK. 

SEAl^ED  bids  will  be  received  for 
Carfienter  and  Cabinet  Work,  Electric 
Clocks  and  Bells  and  Yale  Locks  for 
use  in  the  Girfs  Higli  School  in  open 
session  of  the  Board  of  Education. 
Jiiuuiiry  I.*!,  1!>13.  between  2  anil  3  p.  in. 

Proposal  blanks  furnished  by  the 
undersigned.  :St.    A.    NORRIS. 

.\cting    Sf.relary     Hoard     of    Kduailion. 


ruoposAi.s  FOR  T,iMni:i«. 

.I'.MHER — Office  of  Depot  (Jilarler- 
ster,  Seattle,  Wash. — Sealeil  pro- 
sals,  in  triplicate,  will  be  received 
re  until  11  oVIock  a.  in.  January  20, 
13,  for  furnishing  at  Seattle  or  Ta- 
na, Wash.  ■  (or  other  Paget  Sound 
Its),  Portland.  Ore.,  or  other  Pacilic 
isi  ports  accessiiile  to  vessels  of  deep 
lit  and  for  Manila,  P,  I.,  r..;!17,7.17 
■.  li.  m.,  lumlier  for  the  Philippine 
ands.  For  further  information  ad- 
■ss   the  depot  quartermaster,   Seal  tie. 


■  ■ROP<>SAI,.«i    FOR    CANAI,    MUPPMES. 

PR(JPOSALS  for  vSleel  Rclnforeing 
Bars,  .Journal  Healings,  Steel  Wire, 
Pipe  FitlinB.s.  Hammers,  Reamers, 
Taps,  Rivets  and  Burrs,  Chain  Hloeks, 
Tackle  l;iocks.  Coal  Baskets,  Hose 
Valves,  Cocks,  Steam  GaiigeH,  Engine 
(Jongs,  Oars,  l^antern  rilobes.  Window 
Glass,  Packing  Twine,  Towels,  Water 
Coolers,  Spoons,  Dislies,  Chceseclotli, 
Silica  Wash,  Silica  Grit,  and  Lumber. — 
Sealed  proposals  will  be  received  at  the 
office  of  the  general  purchasing  otHcer, 
Istlin  'an  Canal  Conioi  ••.•■on.  Wasliiir,-- 
ton.  D.  C,  until  i0i30  n.  ni.,  Jnnnnr}'  20, 
l!H,S,  at  which  time  and  place  they  will 
he  opened  in  public  for  furnishing  the 
above  mentioned  articles.  Blank.s  and 
general  information  relating  to  this 
circular  (No.  7oS)  inay  be  obtained 
from  this  office  or  the  office  of  the  as- 
sistant puicliasing  agent.  1086  North 
Point  street,  i^an  Francisco,  Cal.;  also 
from  tlie  U.  S.  engineer  offices  In  the 
following  cities:  Seattle.  Wash.;  I..0S 
Angeles,  Cel.  F.  C.  HOGGS,  major, 
corps  of  engineers,  U.  .S.  A.,  general 
purchasing  officer. 


I'ROPOS.AI.S      FOR      SCHOOL      Hill. 11- 
INGS. 

THE  BOARD  OF  EDUCATION  of  the 
City  of  Oakland,  State  of  California,  re- 
i|uests  and  will  receive  Proposals  or 
Bids  for  the  furnishing  of  all  the  ma- 
terials, labor  and  wjorkmanship  re- 
(fuired  in  connection  with  the  con- 
struction and  completion  of  a  one  (11 
story  and  Iiasement  reinforced  concrete 
and  wood  frame  School  Building  con- 
taining .Seven  Class  Rooms,  Kinder- 
garten, JIanual  Training,  Princiiial's 
Rooms,  Teachers'  Rooms,  Club  Rooms, 
Assembly  Room,  etc.,  to  be  known  as 
the  Thirteentli  Avenue  School  Build- 
in.g,  to  be  erected  on  tlie  block  of  land 
situated  on  the  east  side  of  13lh  ave- 
nue, between  East  37th  street  and  East 
SSth  street,  in  tlie  City  of  Oakland.  Cal- 
ifornia. 

.Ml  said  materials,  labor  and  work- 
iiianshi))  is  to  consist  of  that  required 
by.  and  be  in  accordance  with  the 
plans.  drawings,  and  specifications 
prepared  therefor  and  on  tile  in  the  of- 
firp  of  ,Iohn  J.  Donovan,  the  Supervis- 
ing Architect  of  the  City  of  Oakland, 
to  whicli  said  plans  and  specification.s 
reference    is    lierbj'    made. 

All  proposals  shall  be  made  upon 
and  conform  to  the  requirements  of 
the  foiMis  of  proposals,  prepared  and 
furnished  by  tlie  city  through  the  Su- 
pervising Architect,  and  shall  he  en- 
closed in  sealed  envelopes,  endorsed 
"Bid  for  Tliirteenth  .*  venue  School 
Building,"  addressed  to  the  Board  of 
Education,  and  deiiosited  by  tlie  bidder. 
<ir  his  agent,  with  the  Hoar.l.  while  in 
session,  between  4:30  o'cloek  and  ."S::*© 
o-eloek,  Pneiflr  Tiiiir,  on  tlie  SOtii  day 
of  January,  l!>i:t,  in  the  rooms  of  the 
Hoard  in  the  City  Hall  Annex.  No.  Mis 
Broadway.  Oakland.  California,  and  at 
the  expiration  of  the  time  named  the 
bids  will  be  opened,  examine. I  and  pub- 
licly declared  in  open  sessiiin  of  Hie 
Board. 

The  eontraet  for  the  furnishing  of 
all  lliehibor  and  material  eiilerirg  into 
the  coiislrin  lion  and  comiilelhm  of  (he 
work.  including  plumbing,  heating, 
ventilating,  electric  work  and  other 
equipment:  indicate. 1  on  the  drawings 
or  called  for  in  the  siiei-ilie;itions  is  lo 
be  let  or  awarded  as  a  whole  or  Gen- 
eral Contract,  but  each  bidder  shall. 
at  the  time  of  submitting  his  proposal 
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i<>  tlio  Board.  Uellvpi-  and  deposit  in 
llic  i-ari'  ol"  saiil  Board,  in  a  .separate 
.sealed  cover  addressed  to  tlie  Super- 
vising Areliiteet.  a  >ul)-dlvision  of  liis 
|irop<i.sal  on  a  form  wliicli  will  bo  fnrn- 
islied  tlie  liidder.  and  whirh  sliall  .sliow 
a  true  estimate  for  all  the  work  in- 
iluded  in  eaeli  of  I  lie  following-  groups 
or  Liranelies  into  wliieli  the  specifica- 
tions are  sub-divided,  togetlier  with  n 
list  of  tile  subcontractors  in  each  of 
the  various  erroups  of  tlie  work  to 
wlioni  tlie  bidder  propones  to  sublet 
^'ucil    portions,    viz.: 

1.  Preparation  of  Site;  J.  Structural 
Iron  and  .Steel;  3,  Concrete,  Plain  and 
Iteinforced;  4,  Hrick  and  Terra  Cotta; 
•1.  Paving;  6,  Composition  Rooting;  T. 
Itongh  Carpentr.v  and  Mill  Work;  ,x. 
.'<heet  .Metal;  !),  Arcliitectural  Metal;  10. 
l.ath  an,|  Plaster;  11,  Glass  and  Glaz- 
ing; 12,  Painting;  13,  Finish  Hard- 
ware; H,  Plumbing  and  Gas  Fitting; 
l.'i.  Blackboards;  16,  Heating  and  Ven- 
tilating;   IT,   Klectric   Wiring. 

Xo  proposal  or  bid  will  be  received 
or  considered  which  is  not  accqupa- 
Micd  by  a  check,  certified  b.v  a  respon- 
silile  bank,  pa.vable  to  tlie  order  of 
Krank  R.  Thompson,  City  Clerk,  in  an 
amount  not  less  than  ten  per  centum 
110%)  of  the  aggregate  amount  of  the 
proposal.  Said  check  shall  be  for- 
feited to  and  be  retained  by  the  city  if 
the  successful  bidder  fails  or  refuses 
to  execute  the  contract  in  the  required 
form  and  furnish  bonds  of  the  forms 
to  be  provided  by  the  city  and  as  re- 
iiuired  by  the  Charter  of  the  City  of 
Oakland,  within  twenty  (20)  days  after 
receiving    notice    of   award. 

All  information  relative  to  the  re- 
quirements for  bidding,  and  all  direc- 
tions necessary  to  explain  and  make 
ilefinite  any  of  the  provisions  of  the 
specifications  or  drawings  will  be 
given  by  tlie  Siijiervising  Architect 
upon  application   at  his   olBce. 

Tlie  riglit  is  reserved  to  the  Board 
in  accordance  with  the  jirovisions  of 
the  Charter  of  the  City  of  Oakland,  to 
reject   any   or  all   bids   submitted. 

By  order  of  the  Board  of  Education 
of   tlie    City   of   Oakland,    California. 

D.itcd   December   I'G.    I'JlL'. 

R.    B.    S.    YORK. 
Secretary  of  the  Board   of  Kducation   of 

the    City    of   Oakland, 


>«>T1CK    TO    IlIDUER^i. 

NOTICE  is  hereby  given  by  the  Hig)i 
School  Board  of  Gait  Joint  Union  High 
School  Dirtrict  of  (^alt.  California,  that 
sealed  bids  will  be  received  by  the 
Clerk  of  said  Board  in  the  temporary 
school  building  in  the  City  of  Gait  ui) 
to  the  hour  of  10  a.  ni.  on  the  t-lth  •!«.¥ 
of  JMiiiiaTy.  1»13,  at  whicli  time  and 
place  the  said  bids  will  be  opened  for 
tlie  furnishing  of  lal  or  and  materials 
to  complete  a  certain  buildin.g  for  the 
(Jalt   .Toint   Union    Hig;i    School    District. 

Bids  sliall  be  for  the  erection  and 
construction  and  the  furnishing  of  all 
and  every  kind  anrl  sort  of  labor  and 
I  iiaterial  according  to  the  plans  and 
specifications,  which  may  be  seen  ai 
the  office  ..f  C.  II.  ItusKell.  Architect,  at 
his  office  ill  the  1 1  iiiiihold  t  Bank  F.uild- 
ini;-.  San  I''ranciscii.  California,  duriiii;- 
husiness  hours,  and  which  will  com- 
prise /iiverylliing  necessary  to  join 
plete  the  building  ilescribed  and  desi.g- 
iiated  in  said  plans  .and  spei-itications. 
e.vclusive    of    the    healini;    ali.l    vcnlil.il- 


witli  tlie  plans  and  specitieations  re- 
ferred to,  for  a  licating  and  ventilat- 
ing system  comiiiele,  including  all  oil 
burners,    for   said   building. 

Bids  will  be  received  in  iccordance 
witn  tlie  jiians  and  specification.':  re- 
ferred to.  for  a  program  clock  system 
complete,  for  said  building. 

Kach  bidder  must  accompany  his  bid 
by  a  certified  dieck  payable  to  Wallace 
B.  Sawyer,  Clerk  of  tlie  Hoard,  or  cer- 
tihcate  of  dcpo-it  for  not  less  than 
10%  of  the  amount  of  his  highest  bid, 
conditioned  that  the  successful  bidder 
shall  enter  into  a  contract  in  accord- 
ance with  such  bid,  and  file  with  said 
High  School  Boai-d,  the  bond  to  be  ap- 
proved by  them,  within  ten  days  after 
the  acceptance  of  his  bid,  whicli  bond 
shall  be  conditioned  tor  the  faithful 
fullilliiient  of  the  contract  entered  into 
and  to  be  for  at  .■)0%  of  the  amount  of 
tlie  contract  price  for  the  work  to  be 
done    thereunder. 

All  work  to  be  done  and  material 
furnislied  shall  be  in  accordance  witii 
the  plans  and  specifications  herein 
specified,  and  all  liids  hereunder  will 
be  opened  at  the  hour  of  10  u'elock  n. 
111.  on  the  14th  day  of  January,  1013,  liy 
said  High  School  Board  in  their  office 
in  the  temporary  liigh  school  building 
of    Joint    Higli    School    District. 

All  bids  must  be  submitted  on  forms 
obtained  from  the  Architect,  C.  H. 
Russell;  a  deposit  of  $20.00  v.ill  be  re- 
quired for  each  set  of  plans  and  speci- 
fications taken  from  the  office  of  the 
-uciiitect;  this  deposit  to  be  refunded 
to  the  bidder  upon  return  of  the  plans 
and   specifications. 

The  High  School  Board  reserves  the 
right   to  reject  any  and   all   bids. 

Dated    December    19,    1912. 

By  order  of  the  Joint  Union  High 
S<-hool  Board  of  Gait  Joint  Union  High 
.School    District. 

By    WAI,LACK    n.    S.VWYKK,  Clerk. 


AO'I'IIK    TO    CO.\TKAt:TOHS. 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  the  of. 
Hie  of  the  Director  of  Works,  in  the 
Exposition  Building.  Pine  and  Batterv 
Streets.  San  Francifco.  California,  at 
11  o'clock  .*.  M..  Saturday,  January  IS. 
lOIS,  for  the  following  work: 
Contract  Ac.  SO. 

For  the  erection  and  construction  of 
a  Freight  Slip  and  .\pnroach  Thereto 
in  :iccordance  with  the  specifications  on 
rile  in  the  office  of  the  Director  of 
Work.-.. 

Eacli  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  of  the  l^anama-I^aciflc  Interna- 
lioiiil  Exofisition  Compan.v  or  cash  in 
the  Slim  of  ten  (10)  per  cent  of  the 
iimaint  bid.  or  the  same  will  not  be 
considered.  VS'lien  the  award  of  con- 
tract is  made  all  checks  will  be  re- 
lu'-ned  to  the  respective  bidders,  except 
Hal  nieti  with  the  accepted  proposal  or 
l>id.  which  check  will  be  returned  upon 
the  successful  bidder  signing  the  con- 
tract and  filing  the  required  lioiid.  -\ 
boiiil  ill  the  Slim  of  liftj-  (.'lOi  per  cent 
of  the  contract  price  will  be  re<iuired 
for  the  faithful  performance  of  tlie 
coiiiracl:  the  sureties  liiereoii  must  be 
-.ilisfr.ctory  to  the  Buildings  and 
Grounds  Co  iimittee  of  the  Panaiiia- 
P.uifii     li.lernatioral    ICxposition      r,  in- 


ill    b 


Bids 


lill 


..rd:i 


The  right  is  reserved  to  reject  any 
and  all  J.ids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Kxiiosi- 
tioii  ('r>mi)an>-. 

Plans  and  spiTiiu:i lions  for  Ihc  work 
iiiav  1  !■  obtniiied  from  the  inri-lor  id' 
Works,  at  Rnoni  1,17  I.;xpositii>n  Bl<lg.. 
I..\    depositing  $2.-i.0O  in  cash,  whicli   will 


be  refunded  upon  the  return  of  the  plans 
and  specifications   in   .uood   condition. 

By      order      of      tlic      Buildings      and 
Ground s    Conim i 1 1 ee. 

WILLIA.M    H.    CROCKER. 

Chairman.        (♦) 
NOTICE   TO   CONTRACTOnS. 


SEALED  PROPOSALS  will  he  receiv- 
ed b\-  the  Buildings  and  G"'Ounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  the  of- 
fice of  the  Director  of  Works,  in  the 
Exposition  Building,  Pine  and  Battery 
Streets.  San  Francisco,  California,  at 
It  o'clock  A.  M.,  Thursday,  January  0, 
1013,  for  t!ie  followin  work: 
Contract  Xo.  17 

For  the  construction  of  Sanitary  and 
.Storm  Sewers  in  accordance  with  the 
specifications  on  file  in  the  office  of  the 
Director    of    Works. 

Each  proposal  must  be  accompanied 
b\'  a  certified  check  payable  lo  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Co:iipany  or  cash  in 
the  sum  of  ten  (10)  per  cent  of  the 
amount  bid,  or  the  same  will  not  be 
considered.  When  the  award  of  con- 
tract is  made  all  checks  will  be  re- 
turned to  the  respective  bidders,  except 
that  filed  with  the  accepted  proposal  or 
bid,  which  check  will  be  returned  upon 
the  successful  bidder  signing  the  con- 
tract and  filing  the  required  bond.  A 
bond  in  the  sum  of  fifty  (,iO)  per  cent 
of  the  contract  price  will  be  required 
for  the  faithful  performance  of  the 
contract;  the  sureties  thereon  musr  be 
satisfactory  to  the  Buildings  and 
Grounds  Committee  of  the  Panama- 
Pacific  International  Exposition  Com- 
pany. 

Progressive  payments  will  be  made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  tlie  Exposi- 
tion  Company. 

Plans  and  specifications  for  the  work 
mav  be  obtained  from  the  Director  of 
Works,  at  Roon  617  Exposition  Bldg.. 
bv  depositing  $10.00.  which  will  be  re- 
funded upon  the  return  of  the  plans 
and   specifications   in   good   condition. 

By  order  of  the  Buildings  and 
Grounds    Committee. 

WILLIAM  H.  CROCKER. 

Chairman.        (•> 


XOTICK    TO    CO!VTH_\CTOnS. 


Sf.'ALED  PROPOSALS  will  l>e  receiv- 
cil  hv  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  the  of- 
1^1  e  of  the  Director  of  Works,  in  the 
Kxnosition  Building,  Pine  and  Battery 
Streets,  San  Francisco.  California,  at 
II  o'clock  A.  M.  Tuesday  January  2S, 
1013.  for  tlie  following  work: 
Contract  Xo.  10. 

For  the  construction  of  a  Service 
Water  Supiily  System  in  accordance 
witn  the  specifications  on  Hie  in  the 
(ilf--e   of   the    Director   of  A\'orks. 

Each  proposal  must  be  .iccompanie.I 
by  a  certified  check  pavable  to  the 
onier  of  V'e  Panama-Pacific  Interna- 
tional Exposition  Companv  or  cash  in 
lie  sun  of  ten  (10)  per  <  ent  of  the 
amount  lid.  or  the  i^inie  will  not  be 
considered.  Wl'en  the  award  of  con- 
tract is  made  all  ci'ecks  will  be  re- 
turned to  tl'e  respective  bidders,  except 
that  filed  with  the  accepted  proposal  or 
bid.  which  check  v  ill  be  returned  upon 
I  If  suoicssful  hi  bier  signing  the  con- 
tract and  filing  tie  require!  bond.  .-\ 
bond  in  tlie  sum  of  fiftv  (50)  per  cent 
of  the  contract  price  will  be  required 
for  the  f;iitliful  performance  of  the 
lotil  r-ict :  the  "ureties  thereon  must  be 
satisfactorv  to  the  Buildings  and 
CrriMinds  Clommitce  of  fi'e  Panania- 
I'ecilic    International     Exposition    Gom- 


i.ghl 


■d     !■ 


cal  de- 
fects if  in  the  interest  of  the  l.\|u.sl- 
tion  Comiviny. 

Pl-in--  aiol  sliecil'catioiis  for  the  «  ork 
mi\-  l-e  obtained  from  the  Director  of 
Works,  il  Room  HIT  lOxposition  I'ddu  . 
bv  deoositlng  $111.11".  which  will  be  re- 
filndcd  upon  the  r.liirn  of  the  olan- 
and    specincations    li;    good    ciidithm. 
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of      til  J        Builtiings 
nniitleo. 
WILLIA-M  II.  CROCKK! 


SEAl.ED  PltOPOSALS  will  be  rei'eiv- 
(■  •  Ijv  llie  HuiUling-s  ami  Grounds  Com- 
iiilltee  of  the  I'anama-Pacilic  Inter- 
national Exposition  Compuny  at  the  ol- 
tioo  of  the  Uireotor  of  Works,  in  tin- 
Kxposition  Buildinjc.  Pine  and  Batter.\ 
Streets.  San  Francisi'O,  California.  al 
1 1  o'plo«-k  A.  M.  Tiiexilay,  Jiiimnrj  lis. 
I»i:!,  for  th.-  r<illovvins  work: 
t'outriu-t    \o.    1«. 

For  tl'.e  constrlK'tion  of  a  Hish  Pre.'^- 
sure  'Vater  Supply  System  in  accor- 
ilanee  with  the  specifications  on  file 
in  the  office  of  the  Director  of  Works. 

Each  proposal  must  be  accompanied 
liv  a  certified  check  payable  to  the 
oi-der  of  the  Panama-Pacitic  Interna- 
lional  Exposition  Company  or  cash  in 
the  sum  of  ten  (10)  per  cent  of  the 
amount  bid.  or  the  same  will  not  be 
considered.  When  the  award  of  con- 
tract is  made  all  checks  will  be  re- 
turned to  the  respective  bidders,  except 
tiiat  tiled  with  the  accepted  proposal  or 
bid,  which  check  will  be  returned  upon 
the  successful  bidder  signing-  the  con- 
tract and  filing-  the  required  bond.  A 
bond  in  the  sum  ot  fifty  (50)  per  cent 
of  the  contract  price  will  be  required 
for  the  faithful  performance  of  the 
contract;  the  sureties  thereon  must  be 
•;atisfactorv  to  tlie  Buildings  and 
Grounds  Committee  of  the  Panama- 
Pacific   International    Exposition      Com- 

' Progressive   payments    will   be    made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects it  in  the  interest  of  the  Exposi- 
tion Company. 

Plans  and  specifications  for  the  work 
may  be  obtained  from  the  Director  of 
Works,  at  Room  617  Exposition  Bldg., 
by  depositing  $10.00.  which  will  be  re- 
funded upon  the  return  of  the  plans 
and   specifications  in   good  condition. 

P,y  order  ot  the  Buildings  and 
Grounds   Committee. 

WILLIAM  H.  CROCKER. 

Chairman.         ('1 

SAN  FRANCISCO. 


APARTMENT  HOUSES— 2,  3  story 
and  base,  frame.  $10,000  each.  San 
Francisco.  Architect,  none.  Owner, 
.lohn  Dempniak.  1684  Washinton  St.,  S. 
F.  Each  of  these  buildings  will  have 
a  street  frontage  of  23  feet  and  a  depth 
of  S3  feet.  Interiors  will  be  arranged 
for  four  room  suites  with  private  baths 
and  wall  beds.  A  central  heating  sys- 
tem will  be  installed.  'Interior  flnisli 
will  he  of  pine  throughout.  Soirie 
hardwood  floors  will  be  used.  Bath 
rooms  will  have  cement  floors  and  tile 
■wainscot.  The  exteriors  will  be  cov- 
ered with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor. 

APARTMENT  HOUSE — 3  story  and  . 
base,  frame,  $45,000,  San  Francisco. 
Architects,  Falch  &  Knoll.  Hearst 
BMg.,  S.  F.  Owner's  name  witliheld. 
This  building  tvill  be  erected  on  Rus- 
sian Hill,  a  section  ot  the  city  but  re- 
cently attracting  this  type  of  building. 
Preliminary  plans  show  a  structure  ar- 
ranged for  32  suites  ot  two  and  three 
rooms  each.  There  will  be  connecting 
baths,  wall  beds,  elevator  service  and 
a  central  heating  syst:n.  Interior  will 
be  handsomely  finished  throughout 
with  pine,  redwood,  some  hardwoods 
and  ornamental  plaster.  The  exterior 
of  tlie  building  will  be  covered  witli 
cement  plaster  on  metal  lath.  Working 
drawings     will     not     be     completed     for 


Foote  Mixer  on  street  paving 
in  Chico,  California: 

There's  a  Foote  Mixer  for  every  job! 
Carried  in  Stock  by 

EDWARD  R.  BACON  &  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 

FOOTE  CONCRETE  MACHINERY  CO. 
Telephone  Sutter  1 675  3S-40  NATOMA  ST.,  S.  F. 

Edward  P.  Bacon  is  positively  not  connected  witli  any  other  firm. 


Firms  desiring  ne«.,  fro.u  certain  localities  like  ^an  ITaucisco.  los  Angclex. 
Portlana,  Seattle,  etf.,  "iU  «n<l  all  sueU  items,  con.men.ing  on  tl.is  page,  all 
carefnllv  ola.ssiflcd  as  to  location.  These  same  items  arc  repeated  In  the 
fore  part  of  the  ne«s  department,  under  distinct  bendlnes  such  as  Hanks. 
Churches,    Hotels,   etc. 


It    thirt\ 


.VI'AUTMION-I-     111  ifSI':— 3 


Cost       not       stated.       San 
Architects.   Welsli   .>;•   Carey, 


Western  Jletropolis  Bank  Bldg.,  S.  F. 
Owner,  A.  Rosa.  The  building  will  be 
erected  at  the  corner  ot  28th  and 
Church  streets,  and  is  to  contain 
stores  on  the  first  floor  and  twelve  two 
and  three  room  suites  on  the  upper 
two  floors.  Interiors  will  be  flnished 
in  pine,  redwood  and  elm  with  some 
oalc  floors.  A  central  heating  system 
will  be  installed.  All  apartments  will 
have  connecting  baths  and  wall  beds. 
The  exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  being  prepared  and 
will   shortly   be  out    for   figures. 

APARTIIEXT  HOUSE— 4  story  and 
base,  brick  and  steel,  ?4,%000.  San 
Fi-aivcisco.  Archilect,  C.  S.  McNally, 
.Mechanics'  Institute  Bldg.,  S.  F.  Own- 
er's name  withheld.  The  building  will 
be  erected  on  Sutter  street  and  -ft'ill 
have  a  street  frontage  ot  40^.  feet  and 
a  depth  ot  90  feet.  There  will  be  a 
total  of  nineteen  suites  besides  the  en- 
trance, lobby  and  reception  rooms. 
Apartvnents  will  consist  of  two  ami 
three  romns  each  with  bath  and  wall 
lieds.  There  \\  ill  be  steam  he-it,  hoi 
111,1  rnld  \v.  I'l.  .-1  vacuum  cleaning 
svstcn.  and  cb-vatoi-  service.  Interior 
«ill  be  finished  in  pine  and  dm.  i;aths 
will  liiivc  cement  floors  and  tile  wain- 
sc..(.  Ornamental  plaster  an. I  impoit- 
c-d  tapestries  will  be  used  in  the  re- 
ception room  and  lobby.  Considerable 
marble  and  tile  arc  specified.  The  ex- 
terior   ot    the    b'jildinb'    will    be    faced 


witli  pressed  brick  and  cement  jiiaster. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

RE.SIDENCE— 2  story  and  base, 
frame,  ?6,000.  San  Francisco.  Archi- 
tect, D.  C.  Coleman,  Westttn  Metropolis 
Bank  Bldg.,  b.  F.  .■sviier.  Mr.  Fisher. 
The  dwelling,-  has  b^er  dfts-gned  for  .in 
eight-room  louse  with  lath  rooms  an  1 
laundry.  Interior  fini?li  will  be  of  pine, 
redwood  ar.i  white  cedar.  There  wiU 
be  furnace  ;ieat  an;  open  fire  places. 
Hardwood  .'oors  w  'I  '.~e  ised  in  tlic 
principal  rooms.  Ba'h  io,>m  will  be 
finisned  in  lile.  A't  a-.ujmatic  watjr 
healer  will  '  e  insta  icd.  The  exterio.- 
of  the  dwolling  will  be  tovered  witii 
cement  planter  on  uetal  iatli.  Plans 
are  complete  and  the  work  will  be 
done    by    Duy    Labor. 

RESIDENCE  —  2  slorv  and  ba.-c. 
frame.  $2,500.  San  Framisco.  Arcln- 
tect,  none.  Owner.  Frank  Lapliam,  iT5 
3rd  Ave..  S.  F.  The  house  will  contain 
six  rooms  and  bath.  Inte-ior  linisli  will 
be  ot  pine  and  relwood  Ihroughoa-. 
There  will  be  an  open  fire  place  with 
tile  mantel.  Some  oak  H.-crs  will  -le 
used.  The  exterior  of  the  bouse  will 
be  covered  with  rustic  and  shingl-s. 
l>'.aiis  arc  coniplele  and  Lie  work  will 
1  e  done   by   Hi'V    Labor. 

APAKT.MIO.NT  HOl'.^'K— 3  story  and 
b-i-e  frame.  $30,000.  San  Fraiu-isco.  Ar- 
chitect, H.  C.  .Smilli,  HumboUlt  Bank 
mds.,  S.  F,  owner,  .Mrs.  A.  1..  Brown- 
Icc.      The    building    will    be    eroded    on 
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■lones  street  near  Washington,  and 
iias  heen  arranged  for  24  apartments  of 
two  ami  tlirce  rooms  eac-h  witli  hath 
and  wall  heds.  Interior  linish  will  he 
of  i)ino,  redwood  and  elm.  There  will 
he  a  cenlral  hcutins'  system  and  a  vac- 
uum ileaniiig  plant.  Baths  will  have 
cement  doors.  The  exterior  of  the 
hulldliiar  will  be  covered  with  cement 
Plarter  on  metal  latli.  Plans  are  com- 
I'lete  and  figures  will  he  taken  at  once. 

SI'^A  WALL,  CONSTRUCTION— $495,- 
iHiO.  .Sun  Francisco.  Engineer,  Asst. 
•State  Engineer,  Ferry  Bldg.,  S.  P. 
ilwners.  State  of  California.  Five  bids 
were  received  by  the  State  Harbor 
("ommissioners  on  Monday  last  for  tlie 
construction  of  section  9A  of  tlie  sea 
wall  and  seven  bids  for  section  9B. 
Tlie  Daniel  Contracting  Co.  presented 
liie  lowest  figures  in  each  case  and  will 
prohahly  l)e  awarded  the  contract. 
Tlieir  liid  for  section  9A  was  $275,700, 
and  for  section  9B  $220,000.  Sections 
!).\  and  9B  of  the  sea  wall  will  extend 
from  tlie  foot  of  Harrison  street  to  tlie 
foot  of  King  street.  Governor  John- 
son and  Mayor  Rolph  met  with  the 
Harbor  Commissioners.  The  next  work 
to  he  undertaken  by  the  State  Board 
of  Harbor  Commissioners  will  prob- 
ably lie  the  construction  of  pier  37, 
which  will  be  erected  at  the  foot  of 
-Mason  street.  This  contract  will  be 
followed  by  the  construction  of  pier 
39  which  will  adjoin  pier  37.  Directly 
following  the  letting  of  these  contracts 
bids  will  be  asked  for  on  the  con- 
struction of  the  Perry  Annex,  working 
draw'ings  for  wliich  are  now'  being 
completed  by  Architect  L.  B.  Button, 
Chronicle  Bldg.  For  a  complete  list  of 
all  figures  presented  for  tlie  sea  wall 
see   under   San   Prancisco   in   this   issue. 

WAREHOUSE  AND  SHOP — 1  story, 
steel  and  corrugated  iron,  $5,000.  San 
Franclscfo.  Architect,  Charles  E.  J. 
Rogers,  24  California  St.,  S.  F.  Owner, 
Earl  K.  Cooley.  The  building  will  be 
erected  on  Harrison  street  near  Sth, 
and  will  cover  an  area  of  40xS0  feet. 
There  will  be  a  light  steel  frame  with 
exterior  walls  covered  with  corru- 
gated iron.  Floor  will  be  of  cement. 
Tlie  front  portion  of  the  building  is  to 
l>e  occupied  by  tlie  office  and  the  bal- 
ance of  the  space  given  over  to  factory 
and  storage  space.  Plans  are  complete 
and  the  architect  is  now  taking  figures 
on   the   work. 

FLATS— 2  story  anfl  base,  frame,  $5,- 
jOO.  San  Francisco.  Architect,  none. 
Owners,  Hansen  and  Jacobsen.  19SC 
McAllister  St.,  S.  P.  The  building  will 
have  a  street  frontage  of  25  feet  and  a 
depth  of  55  feet.  There  will  be  two 
modern  flats  of  five  and  six  roans  each 
with  bath.  Interior  finis'.i  will  he  of 
pine  and  redwood  witli  some  elm  pan- 
els. Oak  floors  will  he  used  in  the  liv- 
ing rooms.  Batli  and  kitchen  will  he 
linished  in  tile.  Open  fire  places  and 
tile  or  brick  mantels  are  specified.  The 
exterior  of  the  building  will  he  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  in  the  hands  of  the  owners 
and  the  work  will  be  done  by  Day 
I.,abor. 

FLAT.S— 2  slcuy  and  ha.se.  frame. 
Cost  not  stateil.  San  Francisco.  Ar- 
chitects, M'elsli  &  Care.\-.  Western  .Mc- 
tiiipolis  Bank  I'.lilg.,  S.  F.  Owner.  X. 
\V.  Fay.  The  building  has  been  de- 
signed In  conlain  two  modern  finis  of 
live  and  six  rooms  each.  Interior  fiuish 
will  be  of  |>iue  and  redwoo.i  with  some 
.lak  Hoors.  There  will  be  open  fire 
places   and    lile   or   brick    m.TntcIs,      Tile 


will  be  used  in  the  bath  rooms  and 
Uilciieiis.  Tlie  e.vterior  of  the  building 
will  be  covered  with  cement  plaster. 
Plans*  are  now  being  prepared. 

HOTEL— B  story  and  base,  steel  and 
concrete,  $30,000.  San  Francisco.  Ar- 
cliilect,  William  JVIooser,  Nevada  Bank 
lildg..  S.  F.  Owner,  Henry  Wolff.  Tliis 
building  will  be  erected  in  tlie  rear  of 
a  present  structure  on  O'Farrell  street 
near  Jones.  There  will  be  in  the 
neighborhood  of  65  rooms  and  a  num- 
lier  of  baths.  The  building  will  have 
elevator  service  and  steam  heat.  Hot 
and  cold  running  water  has  been  pro- 
vided for  all  rooms.  Interior  finish 
will  be  of  pine  and  redwood.  The  ex- 
terior will  be  faced  with  cement  plas- 
ter. Plans  are  complete  and  a  contract 
will   be  awarded  at  once. 

HOTEI. — 7  story  and  base,  brick  and 
steel,  $75,000.  San  Prancisco.  Archi- 
tect, Albert  Parr,  Poxcroft  Bldg.,  S.  F. 
Owner,  A.  W.  Maltby.  This  work  has 
been  mentioned  in  these  columns  be- 
fore when  working  drawings  were  be- 
ing- prepared.  The  building  will  have 
a  street  frontage  of  52  feet  and  a  depth 
of  100  feet.  Plans  provide  for  two 
stores  on  the  first  floor  and  a  total  of 
90  guest  rooms  on  the  upper  floors. 
There  will  he  steam  heat,  elevator 
service  and  a  vacuum  cleaning-  system. 
Interior  finish  will  be  of  pine,  red- 
wood and  some  hai-dwoods.  Bath 
rooms  will  be  finished  in  tile.  The  ex- 
terior of  the  building  will  he  faced 
with  cement  plaster.  Plans  are  com- 
plete and  figures  will  be  called  for  at 
once. 

HOTEL — 7  story  and  base.  Class  C 
construction,  $65,000.  San  Prancisco. 
Architect.  X.  W.  Sexton,  .  Clironicle 
Bldg.,  S.  P.  Owner,  W.  B.  Grosh.  The 
building  will  be  erected  on  Sutter 
street  west  of  Powell,  and  is  to  con- 
tain stores  on  the  first  floor  besides  a 
large  and  attractive  lobby.  The  upper 
floors  will  be  arranged  for  a  total  of 
SO  rooms  and  baths.  Interior  finish  will 
be  of  pine  and  some  Iiardwood.  Bath 
rooms  will  be  finished  in  tile.  There 
will  be  steam  heat  and  elevator  serv- 
ice. The  exterior  will  be  faced  with 
Iiressed  brick.  Plans  are  being-  pre- 
pared. 

BUNGALOW—]  1/2  story  and  base, 
frame,  $2,000.  San  Prancisco.  Archi- 
tect, none.  Owner,  P.  Jlonson,  S6(5 
Church  St.,  S.  F.  The  bungalow  will 
contain  six  rooms  and  bath.  All  inte- 
rior finisli  "VN-iil  be  of  pine  or  redw'ood. 
Oak  floors  will  be  used  in  tlie  living 
and  dining  rooms.  Tliere  will  be  a 
large  open  fire  place  in  the  living  room 
with  a  tile  or  brick  mantel.  Tile  -nul 
I'c  used  in  the  bath  room  and  kitclien. 
The  exterior  of  the  house  will  be  cov- 
ered with  shingles.  Plans  are  com- 
plete and  the  worlc  will  he  done  by 
IJay    Labor. 

RESIDENCES — 2,  2  stor.\-  and  base, 
frame,  $6,000  each.  San  Francisco.  Ar- 
chitect, none.  Owner,  W.  W.  Rednall, 
2500  Filbert  St.,  S.  F.  Tliese  houses 
will  each  contain  S  rooms  and  bath. 
Interior  finish  will  be  of  pine,  redwood 
and  some  hardwoods.  Oak  floors  will 
he  used  in  the  principal  rooms.  There 
will  be  furnace  beat  aii.l  open  lire 
lilaccs.  Mantels  will  he  (.f  I. lick  and 
ti!i'.  Bath  rooms  will  be  tiiiislied  in 
tile  with_  canpo-^ition  floors.  Autu- 
m-aic  ttater  heaters  will  be  installed. 
The  exteriors  will  be  covered  with  red 
.-liH-k  brick  veneer  and  white  cement 
planter  on  metal  lath.  Plana  are  coiii- 
pl.-if    nnd     the    work     will     be    done    l..\ 


Day   Labor. 

SEWERS — Storm  water  and  sanitary. 
Cost  not  stated,  S.m  Francisco.  En- 
gineer, Engineering  Department  P.  P. 
1.  E.,  Exposition  Bldg.,  S.  P.  Owners 
Panama -Pacific  Exposition  Co.  Plans 
for  the  sanitary  and  storm  water  sew- 
er for  the  Exposition  site  are  complete 
and  out  for  figures.  Bids  will  be  opened 
on  January  9th.  One  of  the  next  con- 
tracts to  be  awarded  by  the  Exposition 
Co.  w-ill  for  a  service  w'ater  supply 
system,  plans  for  which  are  complete 
ami    specifications  are   being   written. 

STORES  AND  OFFICES  —  10  story 
and  base.  Class  A  construction,  $100,- 
000.  San  Prancisco.  Architects,  Havens 
&  Toepke,  46  Ivearny  St.,  S.  F.  Owners, 
A.  Meyers  ana  I.  Liebes.  The  present 
buildings  at  the  corner  of  Market  and 
.Sutter  streets  are  to  be  demolished 
and  a  new  and  thoi'ougiily  modern  of- 
fice building  will  be  erected  on  the  lot. 
preliminary  plans  liave  been  prepared 
by  the  architects,  but  no  details  of  the 
construction  are  available  at  tills  time. 
Mr.  Liebes  states  that  the  new  building- 
will  have  a  complete  steel  frarie,  and 
the  construction  will  be  fireproof 
throughout.  Exterior  walls  will  prob- 
ably be  faced  with  pressed  brick  and 
terra  cotta.  Further  mention  w-ill  be 
made    as   the    plans    progress. 

Contracts  Awarded. 

WAREHOUSE — 3  story  and  base,  re- 
inforced concrete,  $90,000.  San  Pran- 
cisco. Architect's  name  not  given. 
Owners,  American  C-  Co.,  Mills  Bldg., 
S.  P.  Contractors,  Clinton  Pireproofing 
Co.,  Mutual  Bank  Bldg.,  S.  P.,  general 
construction.  Contract  price,  $S0,000. 
Raymond  Concrete  Pile  Co.,  foundation 
work,  $15,000.  Note:  Mr.  Bush,  of  the 
American  Can  Co.,  is  handling-  the  work 
for  the   owners. 

ASSIGNMKNT    OF    LIEN. 


Jan.  3,  1913— S  PINE  137-6  E  Jones 
E  94-6xS  137-fi  (assigned  Oct.  4, 
1911  to  J  Morey;  released  Nov.  29, 
1912)  The  Hinchman-Clement  Co, 
Inc   to    Wm   H   Chapman 

Sub-Treasury  Bids. 

(By   Special   Wire). 

The  following  is  a  list  of  bids  on  the 
Sub-Treasury    Building    to    be    erected 
in    San    Francisco.      Bids    were    opened 
in   Washington  yesterday: 
Cliristensen   Bros.,   Oakland. 

Cal $472,600 

Wm.    H.    Maxwell,    Phoenix, 

.\rizona      425, 4S5 

11.  L.  Klyce,  San  Francisco  485,000 
Grant  Pee,  San  Francisco..  384,300 
F.  Rolandi.  San  Francisco.  479,073 
I..ange    &    Bergstrom,      San 

Prancisco      447,825 

Campbell    Bldg.      Co.,      Salt 

Lake    City.    Utah 404,695 

Lewis   M.    Hicks,    San   Pran- 
cisco         447,500 

Eugene   Schnler,   Walipeton, 

S.    D 397,500 

Sound    Constr.    &    Kng.    Co., 

Seattle,    Wash 477, 4SS 

Kin.g    Ijumber      Co..      Cliar- 

lottsville,    Virginia    407,437 

Ihaiik    Ji.    Garden    &    Co., 

San    Prancisco     , 405, 22.-1 

l.indgren  Co..  .San  Francisco  397,400 
.1.    H    WIv'-ie,  Omaha,   Neb..  .    411,S2ii 


BUILDING  AND  INDUSTRIAL  NEWS 


Sea  Wail  Contracts  Go  To  One 
Firm. 


lihla    Opened    l-'or    Sea    Willi    Work    Are 

Let  <«  Daniel  Contractlne  Company 

Ht  Lon-  FleilreH. 


Vive  bids  were  received  Ijy  the  .State 
Board  of  irarbor  Commissioners  on 
Monday  last  for  tlie  construction  of 
Section  9A  of  tlie  sea  wall  and  seven 
bids  for  Section  9B.  Tlie  Daniel  Con- 
tracting Company  presented  the  lowest 
ligures  in  eacli  case  and  will  probably 
be  awarded  the  contract.  Their  bid  for 
Section  9A  was  $275,700  and  for  Sec- 
tion  9B  $220,000. 

Sections  9A  and  9B  of  the  sea  wall 
will  extend  from  the  Coot  of  Harrison 
street  to  the  foot  of  King  street.  Gov- 
ernor Johnson  and  Mayor  Rolph  met 
with  the  Harbor  Commissioners.  The 
following  Is  a  complete  list  of  all  fig- 
ures  received: 

Construetine   Section  9A. 

F.    Rolandi    $JS5,000 

Pacific  Construction  Co....  420,582 
Uealy-Tibbitts  Constr.  Co..  297,673 
San   Francisco   Bridge   Co...    328,000 

Daniel    Contracting    Co 275,700 

Constructing    Seetlon    9B. 
Pacific    Construction    Co.. .  .$321,100 

F.   Rolandi    402,000 

Healy-Tibbitts    Constr.    Co..    280,000 

Mercer-Fraser     Co 305,600 

San   Francisco    Bridge    Co...    277,522 

Thompson   Bridge   Co 308,000 

Daniel    Contracting    Co 220,000 

The  next  work  to  be  undertaken  by 
tlie  State  Board  of  Harbor  Commis- 
sioners will  probably  be  the  construc- 
tion of  pier  37,  which  will  be  erected  at 
the  toot  of  Mason  street.  This  con- 
tract will  be  followed  by  the  construc- 
tion of  the  Ferry  Annex,  working 
drawings  for  which  are  now  being 
completed  by  Architect  L.  B.  Dutton, 
Chronicle   Bldg. 


Celebrate  New  Year 
At  The  Exchange. 

Uls    Surprise    Sprang:    at    the    Balldem* 

Exclianse      WHien    Confetti      and 

Horns    Replace   Business. 


The  coming  of  the  New  Year  was 
celebrated  in  the  most  fitting  manner 
at  the  Tuesday  session  of  the  Builders' 
Exchange,  when  all  business  was 
abandoned  for  the  time  being,  and  the 
day  given  over  to  festivities.  The 
celebration  was  a  decided  innovation 
but  will  probably  be  made  one  of  the 
features  of  a  San  Francisco  New  Year 
in  the  future. 

B.  R.  Walcott  is  an  unusually  ef- 
ficient gatekeeper,  but  a  bunch  of  Ted 
Power's  Joys  slipped  through  the 
doors  of  the  Exchange  and  within  a 
few  minutes  business  had  been  declerad 
ofT.  Andrew  J.  Maloney.  E.  J.  Bradon, 
J.  \V.  Bender.  D.  O.  Church,  W.  S.  Scott, 
A.  W.  Lawson,  J.  E.  Steere  and  Thomas 
Butcher  were  the  originators  of  tlie 
festivities  and  secured  the  consent  of 
President  James  A.  Wilson.  A  collec- 
tion was  taken  up  to  secure  confetti, 
serpentine  and  horns.  When  the  party 
returned  from  their  shopping  excursion 


M  iiig  .suiprise  l.riike  on  the  late 
'  iiiners. 

in  far  less  time  than  it  takes  in  tell- 
ing it,  everybody  had  an  ear  full  of 
iMii.'ie  and  a  neck  full  of  confetti.  Ser- 
pentine draped  tables,  chairs  and  the 
light  fixtures,  and  most  everybody's 
neck.  The  Hour  of  the  big  room  was 
covered  a  foot  deep  with  confetti.  The 
host  part  of  the  affair,  however,  was 
the  spirit  in  which  the  members  enter- 
ed into  the  tun.  There  is  no  doubt  but 
what  more  oUiborale  plans  will  be  laid 
lo   welcome   the   next  New   Year. 

Among  those  entering  into  the  siiirlt 
of  the  day  were  the  following:  Robert 
Dewar,  J.  \V.  .Miller,  II.  E.  Drake, 
Richard  Herring,  Herbert  T.  Lynch, 
L.  R.  Boynton,  R.  H.  J.  Forbes,  P.  J. 
Lynch,  Charles  Hadley,  Harry  Mondrell, 
Adam  Beck,  W.  C.  Murray,  James  S. 
Fennell,  George  Farrell,  Roy  Mauvis, 
Emil  Hogberg,  Jerry  O'Connor,  Crui- 
schank,  \V.  S.  Scott,  Nels  Anderson,  O. 
E.  Brady,  Al  Deubrey,  M.  V.  Mowbray, 
T.  F.  O'Rourke,  E.  S.  Rainey,  Joseph  J. 
Phillips,  Harry  Larkin,  O.  L.  Meisel,  B. 
R.  Walcott,  S.  A.  D.  Schenk,  Andrew  J. 
-Maloney,  J.  W.  Bender,  E.  J.  Bradon, 
D.  O.  Church,  A.  W.  Lawson.  Capt.  Ful- 
ford.  J.  E.  Steere  and  Tho.s  W.  Butcher. 


TO    BUILDEIRS     AND     CONTRACrrORS. 

Recognized  A  One  Construction  Su- 
perintendent, General  or  Carpenter 
Foreman,  Architectural  Draftsman  and 
Estimator,  with  planing  mill  expe- 
who  has  been  through  the  mill  and 
can  run  a  general  contractor's  business 
^^'ith  results  iTill  be  open  for  position 
about  January,  1913,  with  progressive 
firm  of  contractors  who  require  the 
services  of  an  all-round  man  with 
technical  training,  who.  placed  in  pos- 
session of  plans  and  specifications  for 
any  class  of  construction  will  suflice 
to  interpret  and  direct  to  completioii 
without  further  commets.  Expert  in 
reinforced  concrete  construction,  i.T- 
cluding  cost  data,  design  floor  loads, 
etc.  .Address  Supt.,  568  Golden  Gate 
.^ve..  Apartment  21.  S.  F.  Mione  Frank- 
lin   7619. 


Building  Contracts  Awarded. 


San  Francisco. 


4  Roberts     Steinauer 

5  Gibbs    Brumlield 

6  Daiskin     Boukofaky 

7  Potter     Ploeger 

8  Knudsen     Knudsen 

9  MacDonough     Fennell 

0  Joost     Ploeger 

1  Millard      .Moren 

2  Buckley      Knowles 

3  Pilger      Hansen 

4  Lettich      Stroth 

5  Walter     Ichter 

6  Gump      Peterson 

.Marx      King 

Mann     Born 

Quinn      Higginson 

Standard    Oil    Maundrell 

Gump     Guilfoy 

Rapi-ael    Guilfoy 

York     Guilfoy 

Smurnoft    Owner 

Kurz     Kurz 

Cuneo    Cuneo 

Lapliam     Lapbain 

Hotaling     .Spelt 

Mountroil    Mountroil 

Simset    Cox 

Brandt  Osborne 

Henrv  Weldon 

Davar  Davar 

Hansen      Jacobsen 

Hartm.nn    Phillips 

Cervelli      Pera 

Fairo    Filippis 

Gay    Black 

.Same      Shepard 

Rednall    Rednall 

Wolff    Doyal 


2500 

12652 

000 

9000 


49 


Toft     Tliun4>erK 

Cal-Pac    Title Fiaher 

.MucArtliur    MacArthur 

McGulre     MoGuIre 

Schmidt     Schmidt 

Brown     Krown 

Knowles     Kencli 

Rednall    Rednall 

.Mnnson     .Mon>on 

•Miles     Wilkle 

Cliong    Hoy    Uraiidt 

llrillirook     .Maundrell 

Gray     Hooper 

Voorman    Co Floodberg 

American    Can Raymond 

Cella     Sexton 

Bancroft    M'CLeran 

■'ones    Klrbv 

.Vmerlcan    Can    Cllnlun 

Bradford     Bradford 

Savotll     SavottI 

Hotel    Terminal    Moise 

Ford     Clinton 

Haas     Ratto 


IS 

80U 
4U0 
1760 
lOOU 
lOOU 
2.-|00 
501) 
6UUII 
20011 
2500 
Ui.'iO 
7620 
220« 
111511 
1500U 

.■.000 

500 

3800 

;.-.3aO 

400 

1000 

900 

71000 

19200 


(ri274)      NO.   1409  BAKER.     Alter  build- 
ing  into   flats. 

<nvner Mrs.    Roberts,    Premises. 

.\rchitect  . .  .None. 

t'nntractor.  ..S.     Steinauer,     3926     Sacra- 
mento,  San   Francisco. 

COST,    $900 


(.".275)      XO.      979      MARKET.        Electric 
sign. 

Owner Gibbs   &   Son,   Premises. 

.Architect  . .  .None. 

Contractor.  .Brumfleld    Elec.    Sign    Co., 
IS   7th,  San   Francisco. 

COST,    $500 


(.'•|276)      NO.    358    LONDON.      Repair    fire 
damage. 

Owner H.    Duskin,    Premises. 

.\rchitect  . .  .None. 

Contractor.  .L.    N.    Boukofaky,    171    16th 
Ave.,  San  Francisco. 

COST.   $1000 


(5277)      XO.   543   HAYE.S.     New   front. 
Owner M.   O.   Potter,   Phelan    Bldg., 

San  Francisco. 
-Architect  ..  .J.  M.  Ploeger. 
Contractor.  .J.    M.    Ploeger,    3265      26th, 

San   Francisco. 

COST,    $400 


(5278)     E    BONVIEW    350    N    Eugenia. 
One-story  and  basement  frame  dwlg. 

Owner T.    Knudsen,    170    Bonview. 

San   Francisco. 

.Architect  . .  .None. 

Days    work.  COST.    $900 


1.^,279)      W  Jl.ASON  62^   N  Turk.     Erect 

brick    wall. 

500 

Owner MacDonaugh      Estate,      318 

1000 

Kearny     (Baldwin     Hotel), 

San    Francisco. 

.-.Oil 

.Architect  .  .  .None. 

29011 

Contractor.  .James       S.       Fennell.       ISO 

-,r'i". 

Jessie,    San   Francisco. 

90011 

COST,    $500 

169S0 

1790 

6000 

600 


(5280)  SW  MISSION  AND  20TH  S  50 
x\V  90.  Carpenter,  iron,  tile,  paint- 
ing, glazing,  marble,  concrete  work 
for  alterations  to  two-story  frame 
dwelling. 

owner H.i      Joost,,       E-16tli      ond 

I'^ruitvale   Ave..   Oakland. 

-Architect  ..  .J.    M.     Ploeger,    3265    26tli, 
San    Francisco. 

Ccintrac;cr.  .J.     M.    Ploeger.     3.'05     26th, 
San    Francioco. 

Filed  Dec.  30,  '12.     D.ited   Dec.  ."0,  '12. 
Iron    work,    girders    and    support 

is   up    $725 

Plate    glass     sel 725 

Completed    anl    accepted 725 

Usual    35    days "25 

TOTAL  COST,  $29irO 

Bond,    none.      Limit,    50    days.      Forfeit, 

none.     Plans   anj   specifications   lilod. 
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JL'M)  S  TWKNTV-SIOVKNTIl  :;s  K 
Noe  10  2«xS  Sn.  All  work  tor  oiie- 
sliiry   .111(1   liispmoiK    Ir.inif   resilience. 

wner S.\lvestcr    .M.      Millard,     G7."i 

lOilzabetli,  San   Francisco. 
i-iii:c<l  .  .  .  I'':ilire     it     I'earwald,     Mer- 
fhaiits'         National       HanU 
n\^'lg.,     San     Franclsc-o. 
ontrai-lor.  .Geo.    G.    Moren,    125    Fak-iui 

Ave.,    San    Franoisoo. 
ilcl   Dir.  30,  '12.     Datcrl   Dee.   20,  ■12. 

Itoof  1111  ami   frame  enclosed JoGO 

Hrown   coated   &  front  completed  5(!li 

Completed   and   accepted 500 

Usual    35    days   590 

TOTAL.  COST,  $2270 
oiul,  $n3.">.  Surety,  Massacl-iusett."! 
ending-  &  Insurance  Co.  Limit,  75 
ays.  Forfeit,  J5.  I'lans  and  speciii- 
itions   f.led. 


;.•>  da, vs.      I.'oi-rcil,   $.■., 
lications    filed. 


I52S2)  S  O'FARRELL  162-6  W  Lar- 
liin  S  120x1!:  -18-6.  All  wo:-k  for  5- 
tory  and  liasement  Clas."!  "C"  room- 
ing liouse. 

Owner Dr.  C.  F.     Buckley,     Klkus 

Gunst  Bldg.,  S.   F. 

Arcliitect  ...:\r.    J.    U'On    Co.,    127   Mont- 
g'Ofnery,    San    Francisco. 

Contractor.  .Knov.its    &    Reicliley,     180 
.Jessie.    S'an    Francisco. 

Filed  Dec.   30,   '12.     Dated   Dec.    11,  '12. 
Foundation    completed    to    under 
side   of   basement   floor  joists. .  .$6180 
Same    completed  to  1st  floor  joists   6000 
Exterior    brick    walls    and    rough 

frame  up  to  Srd  floor  joists 5500 

Same    up    to    5th    floor   joists....    5500 
Exterior    brick    walls   and    rough 
frame    and    roof    boards    on    and 
rough  plumbing  and  wiring  in..    5500 
Plastering  &  interior  finish  done  5500 

Completed   and   accepted 5000 

Usual   35   days 13070 

TOTAL    COST,    $52,250 

Bond,    $26,125.      Surety,      Pacific      Coast 

Casualty  Co.     Limit,  200  days.     Forfeit, 

$25.     Plans  and   specifications   filed. 


(5283)  S  CALIFORNIA  72-C  E  Gough 
E  32-6xS  100.  All  work  except  liglit 
fixtures  and  steam  heating  for  tliree 
story    frame    apartments. 

Owner Hilda  Levi  and  Lucy  Pilger 

Architect  ..  .Milton      Lichtenstein,       111 
Ellis,    San    Francisco. 

Contractor.  .Fred    L.     Hansen,     .'.lonad- 
nock   Bldg.,   San   Francisco. 

Filed  Dec.  30,  '12.     Dated  Dec.   27,  '12. 

Frasne   up    $3600 

Brown    coated    3500 

Standing    fini.ih    on 3600 

Complttea   and   accepted 3550 

Usual    U">    days 4750 

TOTAL  COST,    $19,000 

Bond,   $9500.     Sureties,   J.   W.   Anderson 

and   Nelse   Larsen-        Limit,    130      days. 

J'^crfeit,    none.      Plans  and  specifications 

filed. 


15284)  W  FIFTEENTH  AVE  250  S 
Irving  S  25xW  127-6.  Labor,  lumber, 
deafening  flelt,  building  paper,  root- 
ing material,  pritcher,  hangers, 
rough  hardware,  rear  and  basement 
stairs   for  two-story  frame  residence. 

Owner Antone    Lettich    and    E.    H. 

Hildebrand. 

Architect  ..  .Ernest   Hildebrand.    Crock- 
er Jjlilg,  San  Francisco. 

Contractor.. E.  C.  Stroth,  477  14th,  S.  P. 

Filed  Dec.   30,  '12.     r.ited  Dec.   10,  '12. 

Frame   up   and   roof   on 354 

Brown    coated    354 

Completed    and    accepted 350 

Usual     3.-,     days 354 

TOTAL  COST,    $1418 

Bond,    $709.     Surety,   A.   Stroth.     Limit, 


(.i2.S5)  E  TWBNTY-Nl.NTII  AVE  !l(i  N 
Geary  N  34-3  VSi  m  or  1  E  i;:>\»  S  8  deg 
11  min  K  34-7%  W  6S-3Ts.  All  work 
lor    nrio-.sli)i-.\     .iii.l    .illii-     riaiiio     resi- 

•  IrllM". 

iiuiicr l.i/.'/if    W.iUer,    ;iiid      Anna 

Gogel,    2351    Husli,    S.    F. 
.\iiliilcc-t  .  .  .  A.     .7.     Harnett,     583     Cali- 

fiirni.a,    San    Francisco. 
l~iiiitr.ictor.  .Emil     Ichter     and     Tlioma.s 
Kilkenny,      407      Sth      Ave., 
San   Francisco. 
l'"ilcd  Dec.  30,  '12.     Dated  Dec.  30,  '12. 

Frame    up    $625 

Brown    coated    625 

Standing  finish    nn 625 

Completed    625 

TOTAL  COST,  $2500 
Bond,  none.  Limit,  75  days.  Forfeit, 
mine.      Plans    and    =pecificaticns    filed. 


(5280).    GEARY    AND    JONES.      Plumb- 
ing and  heating  for  building. 

Owner S.     and     G.     Gump     Co.,     6S 

Post,    San    Francisco. 
.Architect  . .  .None. 
Contractor.  .Ira      W.      Coburn.      Hearst 

Bldg.,    San    Francisco. 
Sub-Contractor. . Petersen- James        Co<, 
710   Larkin,   San   Francisco. 
Filed   Dec.   30,   '12.     Dated  Dec.   27,  '12. 

1st    of   each    month 75% 

.28  days  after  acceptance 25% 

TOTAL  COST,  $12,652 
Bond,  none.  Limit,  as  fast  as  possible. 
Forfeit,  none.  Plans  and  specifications 
none. 


(1)  W  BUCHANAN,  76  S  Jackson.  W 
S0xS26.  Alterations  and  additions  of 
flats   into   residence. 

Owner Lena  Marx,  2447  Buchanan, 

San   Francisco. 
Architect  ..  .A.    D.    Nicholson.    20    Mont- 
gomery   St.,    S.    F. 
Contractor.  .Chas.   King   &  Co.,   34   Ellis 

St.,   S.   P. 
Filed,   Dec.   31,  '12.     Dated,  Dec.   31,   '12. 
On   1st  and   15   of  each  month. ..  .75% 

Usual    35    days    25% 

TOTAL  COST,  $4000 
Bond,  $2000.  Sureties  D.  L.  O'Hair. 
Forfeit,  $5.  Limit,  60  days.  Plans  and 
specifications   filed. 


(2)  LOT  5,  WEST  CLAY  PARK.  All 
work  for  two-story  and  basement 
frame   building    (residence.) 

Owner Harold    R.    Mann,    Security 

Building,   S.    F. 
Architect  ..  .Geo.    A.    Born,    636    Market 

St.,    S.    P. 
Contractor.  .Geo.    A.    Born,    636    Market 

St.,   S.  F. 
Filed,   Dec.   31,  '12.      Dated,   Dec.   26,  '12. 

Frame   up    $1750 

Brown    coated    1750 

Standing    finish    on    1750 

Completed     1750 

Uspal    35    days    2000 

TOTAL  COST,  $9000 
Bond,  Sureties,  Forfeit,  none.  Limit, 
90   d.ays.      Plans  a.nd  specifications   filed. 


(3)  SE  CASTRO  AND  JERSEY',  E  30x 
S  85.  Carpentry,  plaster,  plumbing, 
painting,  hardware,  mantels,  fix- 
tures, shades  and  glass  for  altera- 
tions  to    two-story   frame   building. 

Owner Jno.    Quinn.   Premises. 

Architect  ..  .W.  G.  Hind,  46  Kearny, 
San    Francisco. 

Contractor.  .Higginson  &  Co.,  8  Fal- 
con   Av.,    S.   F. 


Fild,    Dec  31,   '12.    Dated,   Dec.    31.   "12. 

Brown    coated     $437.50 

Standing    finish     ..n     437.50 

Completed      437.50 

Usual    35    day.s    437.50 

TOTAL  COST,  $1750 
Bund  Suri'lies,  Forfeit,  none.  Limit,  75 
days.     Plans  ami   specifications  filed. 


It)  N\V  BUSH  AND  SANSOME  N  137-6 
x\V  67-6.  Painting  for  ten-story  steel 
cage  Class  "A"   office  building. 

Owner Standard    Oil    Co..    Sheldon 

Bldg.,    San    Francisco. 
Aiciiitect  .  .  .B.    G.    McDougall,    Sheldon 

Bldg.,   San   Francisco. 
Contractor.  .H.    Maundrell,     5G8    Hayes, 

San   Francisco. 
Filed   Dec.    31,   '12.      Dated   Dec.    30,   '12. 

As    work    progresses 7'o% 

Usual    35    days 25% 

TOTAL  COST,  $4100 
Bond.  $JU50.  Surety,  Southwestern 
Surety  Insurance  Co.  Limit,  Feb.  7,  '13. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(5)  NE  GEARY'  AND  JONES.  All 
sheet  metal  and  roofing  work  for 
Class   "C"   lodging  house. 

Owner The    S.    &    G.    Gump    Realty 

Co.,   268   Post,   S.    F. 
Architect  ..  .Milton      Lichtenstein,       105 

Ellis,   San   Francisco. 
Contractor.  .Ira  \V.  Coburn,  Inc.,  Hearst 

Bldg.,   San  Francisco. 
Sub-Contractor,  .Giiilfoy  Cornice  Work.s 
209   Eighth,    S.an   Francisco. 

Filed   .      Dated   Dec.    16,   '12. 

Payments   1-st  of  each   month..      75% 

Building    completed    25% 

TOTAL  COST,    $6666 
Bond,   limit,  forfeit,  none. 


(6)  S  SOUTH  PARK  AND  SECOND  SE 
137-6xSW  122.  All  sheet  metal  work 
for  three-story  reinforced  concrete 
warehouse. 

Owner Nat.     Raphael,     3536    Clay. 

•San   Francisco. 
Architect  ..  .W.    H.    Crim,    425    Kearny, 

Kearny,   San  Francisco. 
Contractor.  .P.      M.      Garden     Co.,      251 

Kearny,    San    Francisco. 
Sub-Contractor.  .Giiilfoy   Cornice    Wks., 
209   Eighth,   San   Francisco. 

Filed  .     Dated  Dec.  20,  1912. 

1st  of  each  month 75% 

Building   completed    25% 

TOTAL  COST,  $1275 
Bond,   limit,   forfeit,  none. 

(7)  SW  POWEJ-.L  AND  SUTTER.  All 
sheet  metal  work  for  four-story  and 
basement   club   house. 

Owner Y'ork  Realty  Company. 

Architect  ..  .P.    H.   Meyer,   Bankers'   In- 
vestment  Bldg.,  S.   P. 
Contractor.  .Van   Franz,    185   Stevenson, 

San  Francisco. 
Sul)-Contractor.  .Gullfoy    Cornice    Wks.. 
209   Eighth,   San   Francisco. 

Filed .      Dated    Dec.   21,   "12. 

1st  of  each   month 75% 

Building    completed     25% 

TOTAL  COST.   $1973 
Bond,  limit,  forfeit,  none. 


(S)      W    RHODE      ISLAND    125    S      ISth. 
One-story  and  basement  frame  dwlg. 

Owner A.      Smurnoft,      825      Rhode 

Island.    San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST.    $800 


(9)      NE  ANNA  LANE   AND  EDDY'.    Re 

pairs  in  basement. 
Owner J.  Kurz,   36B   Eddy,   S.   P. 
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Aitliiir  G.  .Seliolz. 


;os'r, 


Iti- 


(10)     .\os.  ■):;-ir,-47  ckaxt  avk. 

pair   wiiulows. 
Owner Tuneo    Kst.Uo.    :;■!  1    l<f:iiii.\. 

S;in  Francisco. 
Architect  ..  .W.     P.    Slien.    241     iseuriiy. 

Smm    I'TniHisco. 
Day's  WdiU.  COST,  $r,«u 


(11)  li  FIFTKKXTII  AVK  120  S  Aliza. 
Two-story  and  basement  fra.iic  resi- 
dence. 

Owner Krank  Lapliam,  573  3U  Ave. 

San  Francisco. 

.Vrchitect  . .  .Xon.o 

nay's  woi-lt.  COST,  $2.-.00 

112)  NO.  1300  PRAXKI.IN.  GaraRe  in 
basement. 

Owner Mrs.  T.  .7.   ITotaling,  Preni. 

-Vrchitect  . .  .Xone. 

Contractor.  .A.   W.   BihU.   i?,a   Day,  S.   F. 
COST,    J700 


(13)      K    MOULTRIE    100    S    Powiiattan. 
One-story  and   basement  frame  dwlg'. 
iwner P.  W.  M.mntroil,   2.-i.i  Moul- 
trie, San  Franoisco. 
■  reiiitecl  .  .  ..None. 
Day's  work.  COST,  $1000 


I  III  \V  KlI'TKEXTH  AVK  17.'.  X  Irv- 
ing'. Two-story  ai:d  liasement  frame 
dwelling. 

Owner Sunfet      Home   Realty      Co., 

1215  jtli  Ave.,  S.  F. 
.\  re  hi  tec!  .  .  .None. 

Contractor    .Cox    Bros.,    1373    Otli     Ave.. 
San    Francisco. 

COST.   $4000 

(15)  N\V  BUCHANA.V  AND  HICKORY. 
Repair   foundation    and   alter   store. 

Owner C.  Brandt,  2231  Pacific  Ave. 

San    Francisco. 
Architect  .  .  .None. 

Contractor.  .A,     Osborne,     1224     Spruce, 
Berkeley. 

COST,    $.100 


(16)      XE     DEVISADERO     AND     ELLIS, 
ilove  .and    repair  dwelling. 

Owner I.  M.   Henry,  Saiisalito,  Cal. 

Architect  .  .  .None. 

'Contractor.  .Chas.  F.  Weldon.  4202  23rd, 
San  Francisco. 

COST.   $1000 


(17)      .\'\V   LOMBARD  AND  SCOTT.    Re- 
,     pair  lire  damage. 

Owner P.  F.  Davar,   2400  Lomharrt, 

San    Francisco. 
Ariliitect  .  .  .Xone. 
Day's    work.  COST,    $700 

(IS)      N\V  OREEX  AXD  HAMLIN.     Two 
story    and    basement    frame    flats. 

Owner Hiinsen      &     .Tacobsen,    19Si; 

McAllister,   San    Francisco, 
.Vrcliitect  .  .  .Xone. 
Dav's   wcirk.  COST,   $3,100 


(19)  LOT  U)  BLK  3  Ocean  View  Park 
Tract.  Ail  wo*  for  one-story  and 
basonent  frame  building. 

Owner Aura   and    Oliver    Hartman. 

Arcl)itoa  . .  .None. 

Contractor.  .,T.      H.    Phillips,      22S      23rd 
Ave.,  San  Francisco. 

Filed  Jan.   2.  '13.  Dated   Dec.   23.  '12. 

l-')-ame    uii    $IO0 

Plaster    on     400 

When   finished    --"'C 

Usual   35   days 200 

TOTAL,   COST,    $1200 


1    l:i 


l..iinlt,    60    days.      Forfeit. 
in,i    s)>ecincations    lllod. 


I       W     l.-ILI.,MI)RE    30    X    L.ii)]baid    N 
ixW     III).      All    work     r.ir    lw.>-slory 
■.inie    sliire   .and    flat. 
)ei- N.   Cervelli,   3303      Fillinor.', 

San    Francisco, 
hili'ct  .  .    Clias.     Fantiini,     i;2S     .Moiit- 

KOJiiery,    San    Kiaiieisco, 
facto-.  .V.      Pora,      2M       l>iie'Manan, 


16 

ASIliioitr      m      W     (JonifrcHK. 
-to)y  and  basement  frame  iIwIk. 
\V.    \V.    Rednall,    2300    Fil- 
bert, .San    Franeln'o. 
ct  ...Xone. 
i'>rk.  ciiST,   $i;iilii) 


)-anc 


l-'iled  Jan.   2.  '13.      Dateil    Dee.   2  1,   '12. 

Root    on     $112  1.23 

Brown    coated    1121.23 

Completed     1121.23 

Usual    33    days 1121.23 

TOTAL   COST,    $4483.00 


123)      !■;    NAPLICS    73    S    PerKl.i.       one- 
story   frame  bottllnj?  slied, 

)wner Peter     WoltT,     3i)7     Naples, 

San    Francis. 11. 
Vrchitect  .  .  ..Xone. 

'.DiDa.li.i-.  .If.  E.  Doyal,  2»l   Paris,  S.  F. 
COST,   $00u 


(2(i)      NO.   Slii    I'ACE.     -Move  residence. 

Owner .Miss   Toft,    Prenlses. 

.\rcl)itoct  . .  .None. 
Hiinil,     $2242.30.      Surety,    Rl'/.ieri    Peia.       (Contractor.  .Oscar     W.   ThunberB,      67S 


Limit,   70  days.     Forfeit,   $3.     Plans  and 
spefitif-itions    nied. 


(21)  fe  TVVlONTY-THIRn  23  W  York 
W  50  S  36  W  25  S  CS  E  75  N  104. 
Alterations,  reconstruction  and  erec- 
tion to  make  a  two-story  frame  build- 
ing  (bakery  and  flat). 

owner Ferro      Bros.,      2813      23rd, 

San    F)'ancisco. 
.\rcl]itect  .  .  .C.    Fantoni,    C2«    Montgom- 
ery,   San    Francisco. 
Contractor.  .N'.  Filippis.  403  (Jreen,  S.  F. 
Filed  Jan.   2,  '13,     Dated  Dec.   31,  '12, 

.Structural    steel    in    place $1200 

Roof   on    1200 

Brown    coated    1200 

Completed    and    accepted 1G6S 

Usual    33    days 1757 

TOTAL  COST,  $7025 
Bond,  $3313.  Surety,  American  Bond- 
ing Co.  of  RalLmore.  Limit,  80  days. 
Forfeit,  $3.  Plans  and  .'^pecifications 
filed. 


I  22)  NW  FOURTH  AND  MINNA  N  30 
W  75.  Excavating,  brick,  concrete, 
c.irpenter,  steel,  lath  and  plaster,  mill 
work,  hardware,  stairs,  roofing,  gal- 
vanized iron,  glazing  and  marble,  etc., 
for  lour-story  and  ba.sement  (Tlass 
"C"   brick    lodging  house. 

Owner Mrs.    Mary   (lay. 

Architect  ..  .Havens       &      Toepke,        4G 
Keai'n:-',   San  Fi'an  'isco. 

Conti-actor.  .Wm.   J.      Black,      473      Fair 
Oak."?,     San     Francis.o. 

Filed  Jan.  2,  '13.     Dated  Doc.  28,  '12. 
Foundation   wall   in   and   1st   floor 

joists    up    $24  80 

Brick    walls    up    to    and    3rd    floor 

joists    on    2500 

Brick    work    completed    and    roof 


on. 


f;tC, 


300 


White    coated    and    standing    fin- 
ish on    2300 

Completed     2300 

Usual    35    days 4300 

TOTAL  COST,  $1C,9S0 

Bo.id,      $8500.        Surety,      Southwestern 

Surely    Insurance   Co.      Limit,    100    days. 

Foifcii,    $20.       Plans    ami    spccili.-al  inns 

filed. 

(23)      PLUMBING,         GAS         FITTING, 
S3werin.g,    etc.,    on   above. 

Contractor.  .Shepard     Bros.,     California 
and  Kearny,  San  Francisco, 

Filed   .Ian.    2.   '13.      Dated   Dec.   30.   '12. 
Rough       gas    and       water      pipes 
rougfhcd   in   &   sewers   connected. $G70 

Completed    8^0 

U.^u.il    33    days 430 

TOT.\L    COST.    $1790 

Pond.    $900.      Surety.    U.    S.    Fidelity    & 

Gu."-)antv    (o.      Limit,   fast   as    possible. 


9th   Ave.,  .San  Francisco. 

COST,   $gOO 


127)      X\V    SUTTER    &    .MONTGO.MERV. 
Alter    offices. 

Owner California  Pacillc  Title  Co.. 

105  Montgomery,  S,  F, 
.Vrchitect  . .  .None. 

Contractor.  ..M.  Fisher,  105  .Mont«omery 
San   Francisco. 

CO.ST,    $400 


(28) 

stor, 
Ownei 


•     PARIS     125    S    Persia.       One- 
and  basement  frame  dwelling. 

MacArthur  Bros..  1560  Fell 

San  F.'ai'.cisco. 

Arcl)itect  . .  ..None. 

Day's    work.  COST,    $175( 


(29)      NE      EXCELSIOR      75   S      Naples. 
One-story  and  basement  frame  dwig. 

Owner I.  J.  McGuire,  323  Excelsior 

San    Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $1000 


(30)      E  ELLSWORTH  73  N  Pow!)attan. 
One-story  and  basement  frame  dwlg. 
Owner John   C.  Schmidt.   116   Ells- 
worth, San  Francisco. 
-Vrchitect  . .  .None. 
Day's  work.  COST,  $1000 


(31)      SE    McCORMICK    AND    PACIFIC. 
Two-story   frame  store  and   flat. 

Owner Samuel    Brown,    19    Morrell 

Place,  San   Francisco. 
.Vrchitect  . .  .None. 

I'ontractor.. Matthew  Brown.  19  Morrell 
Place,  San   Francisco. 

COST.   $2500 


(32)      N(n.  21K  CLIPPER.     Repair  dwlg. 

Owner J.   Knowles.   Premises. 

.Vrchitect  . .  .None. 

Contractor.  ..M.  C.  Rench.   1422  3th  Ave.. 
San    Francisco. 

COST,  $500 


(33)      N    ASHBURY    53-7S    W    Congress. 
Two-story  and  basement  frame  dwlg. 
Owner W.    W.    Rednall.    2500    Fil- 
bert. San   Francisco. 
.\rcl)itect  .  .  .None. 
Dav's    work.  CoST.   $.-.00( 


(34)  K  TENTH  -WE  200  N  Otsego 
One  and  one-lialf-story  and  basement 
frame   dwelling. 

Owner F.      .Monson,      863      Cliurch. 

San    Francisco. 

.\rcnilect  ,  .  ,Nor.e. 

Day's   work.  COST.   $2000 

(33)  SE  SUTTER  -VXD  OCTAVIA. 
Alterations  and  additions  to  frame 
resilience. 


Forfeit,   nor 
Sled. 


Plans  and  specifications       Owner, 


....Mrs.    S.    C.    -Miles,    15G7    Oc- 
tavla,  San  Francisco. 


le 
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"TRIANGLE  MESH" 

The  Universal  Fabric 


twice  as  much 
**Xriangle  IV^esh" 

is  sold  in  the  u.  s.  as  all 

OTHER  FABRICS  PUT 
TOGETHER. 


All  the  Sincerity,  the  Prestige  and 
the  immense  Manufadluring  Facilities 
of  the  "United  States  Steel  Corpora- 
tion" stand  behind  «*Triamgle 
]VlESH»»and  ensure  to  the  Designer 
the  Builder  and  the  Owner  the  In- 
tegrity of  the  Structure  in  which 
"Xriaimgle  IVIesh"  is  used. 


THREE-QTARTERS 

of  the  fabric  sold  in 

neav  york  (tty  is 

"Xrianigle  IVIesh" 


TheLilley&ThurstonCo. 


RIALTO  BUILDING, 


SAN   FRANCISCO 


A  MODERN  CITY  RESIDENCE  FOR  R.  H.  K EATON 

San  Francisco 


William  A.  Newman,  Architect 
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ArchiU-c-l l:i^,    I'l^u'litk. 

I'ditrat-tor.  .Amlrew    Wllkle     Co..  S.      !■ 
Nallunal    Hank    Bldg.,    .^.    !• 

I'Mlfil  Jan.  3,  '13.  Dated  Dec.  20,  'IJ. 
owner  to  pay  all  bills  for  lalior 
and  material  after  approval  b.v 
arcliitoct  and  to  pa.v  contractor 
10%  of  total  cost.  Said  total  cost 
including    contractor's     fees     not 

to    exceed    

TOTAL  COST.   J2jOi 

Honil.    none.      IJmit,    35    days.      Forfeit 

nunc.      Plans  and  speciflcatlon.s   filed. 

Ciii)  VV  STONE  57-6  N  Washington  J( 
x50.  All  work  for  tlirce-slory  re- 
inforced   concrete    building. 

Owner Chong    Hoy. 

Arcliitect  . .  .Smltii       &      Stewart,       24-1 

Kearny,   San   Francisco. 
I'lMitractor.  .Brandt      &      Stevens,      40: 

Kearny,    San    Francisco. 
Filed  Jan.   3,  '13.     Dated  Dee.   27,  '12. 
Payments     every     30     days     com- 
mencing December  27,   1912  of.  .      75^, 
TOTAL  COST,  $62ol 
Bond,    none.      Limit,    80    days.      Forfeit 
none.      Plans  and   specifications  filed. 


.M,      l,.i 


(37)  N  SUTTER  122-9  W  Sanso.lie  \V 
122-3xN  137-6.  Painting  for  rein- 
forced  concrete   building. 

Owner Chas.   Holtrook. 

Arcliitect  ..  .Macdonald     &     Applegartb, 
Call  Bldg.,  San  Francisco. 

Contractor.  .H.    Maundrell,    568      Hayes, 
San  Francisco. 

Filed  Jan.  3,  '13.     Dated  Dec.   19,  '12. 
Payments  on  1st  of  each  month      75% 

Usual  35  days 25% 

TOTAL  COST,    ?7'620 

Bond,  $3810.     Sureties,  J.  W.  Miller  and 

R.    Dewar.      Limit,    as   soon   as    possible. 

Forfeit,    none.      Plans  and   specifications 

Hied. 


(38)  e  CALIFORNIA  82-6  W  30tli  Ave 
W  23xS  100  OL  152.  All  work  for  one 
and   one-lialf-story   frame  cottage. 

Owner John  Gray,   1248  Broderlck, 

San  Francisco. 

.Architect  . .  .None. 

Contractor.  .Byron  J.  Hooper,  2226  Anza 
San  Francisco. 

Filed  Jan.  3,  '13.     Dated  Dec.  30,  '12. 

Frame    up    $550 

Brown  coate  1   550 

Completed    550 

Usual    35    days 550 

TOTAJ-  COST,    $2200 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications    filed. 


t39)      NE    FOURTH    AND    MISSION    N 
SOxE   SO.     Lathing  and  plastering  for 
seven-story    and   basement    Class     "C" 
store  and  hotel  building. 
Uwner Tiie  Voorman  Co.,  110  Mar- 
ket.   San    Francisco. 
Arcliitect  ..  .Washington     J.     Miller,     45 

Kearny,    San    Francisco. 
Contractor.  .Floodberg        &      McCaffery, 

Monadnock   Bldg.,   S.   F. 
i'Mled  Jan.   3,  '13.      Dated  Dec.  30,  '12. 
1st  and  15th   of  each   month....      75% 

Usual   35    days Balance 

TOTAL  COST,  $11,150 
Bond,  $5575.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  none.  Forfeit, 
none.      Plans   and    specifications    filed. 

(40)  NE  NINETEENTH  &  TREAT  AV 
Pile  foundation  for  three-story  re- 
inforced  concrete    warehouse. 

Owner American     Can     Co..     .Mills 

Bldg.,   San  Francisco. 


117    \\  -I  nil 

n.rile    I'll.-    ( ', 
COST.    $l.-,.iiiM 


II  W  AltCl'KLl.O  111. VI)  Kill  .\ 
lliLt;...  •rwii-sliii-y  :iiid  hiisiMiu-nl 
lianic    Ibds. 

«ni-r l.iHlis      Cellu,    25      C.irl  laiwl. 

S:in    Francisco. 

ichilcit lohn    J.    Foley,    Monadnoi-k 

HIdg.,   San    Francisco. 
mUactor.  .Win.      Sexton.    472      Jersey. 
.S:ni    Fraiu'iscii. 

COST.    $.-,011(1 


(12)      S    MAUKKT 
doors. 

Owner y^ial     Bancroft. 

.-Architect  ...None. 
Cohtractc  r.  .McLeraii    &•    Pet 
liains    Bldg.,    S. 


Third.       Install 


Wil- 

$.-,(1(1 


(4:1 1      W    FIFTEENTH   AVE   50  S  An/.a. 
Two-story  and  basement  frame  dwlg. 

Owner Kirby    &    Jones,    3947    18th, 

San    Francisco. 
Architect  .  .  .None. 

Contractor.  .J.  C.   Kirby,  3947  ISth,  ,S.  F. 
.-;OST.   $3S(iO 


(44)  — NlNETlOliNTH  AND  HAHUl- 
son  100x230.  All  work  for  three-story 
reinforced    concrete    warehouse. 

Owner American     Can     Co.,     Mills 

PIdg.,   San    Francisco. 

Engineer  ...N.   M.   Loney. 

Contractor.  .Clinton      Fircpiooflng      Co., 
-Mutual    Bank    Bldg.,    S.    F. 

B'iled    Jan.    4,   '13.      Dated   Jan.    3.   '13. 
On    1st   and    15th    of   each    month      75% 

Usual   35  days 25% 

TOTAL  COST,  $75,350 

Bond,   $37,675.     Surety,  Globe  Indemnity 

Co.     Limit,   75   days  after  concrete  piles 

are    driven.      Forfeit,    none.      Plans    and 

specifications   filed. 


(45)      NO.   IISS   MARKET.     Remove  and 
replace     with     gates. 

Owner Bradford    Novelty    Machine 

Co.,    2142    Market,    S.    F. 
Architect  .  .  .Non(: 
Day's    work.  COST,    $400 


(46)      S   JENNINGS    75    W    Palou.      One- 
story  and  basement  frame  dwelling. 

Owner L.  Savotti,   679  Green,  S.   F. 

Architect  ..  .Paul       De       Martini,       451 

CoUiinbus  Ave..  S.  F. 
Dav's    work.  COST,    $1000 


(47)      NO.    60    MARKET.      Electric   sign. 

Owner Hotel  -Terminal  Co.,  Prem. 

Architect  .  .  .None. 

Contractor .  .Moise-Klinkner,    1212    Mar- 
ket,  San  Francisco. 

COST,    $900 


(4S)  SW  TWENTY-FIRST  &  HARRI- 
son.  Five-story  and  basement  re- 
inforced  concrete  automobile   factory. 

Owner Ford      .Motor     Car  Co,      100 

Van   Ness  Ave.,  S.  F. 
Architect  ..  .John        Graham,        Seattle. 
Washington    and     100     Van 
Ness   Ave.     San  Francisco. 
Contractor.  .Clinton      Flreproofing      Co., 
MotiKd  Bank   Bldg.,  S.  F. 

COHT.  $171.0(10 

(49  1  N  FULTON  110  W  Franklin  \V 
27-6xN  120.  All  work  for  three-story 
and    basement    frame    apartments. 
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<•(• LuuLs  S.   Ha.iK,    IICSA    How- 
ard,  San   Fran<l«co. 
litect  ...C.  O.  Clausen.  I'belan  HIdg.. 

San    Franilsco. 
raclnr.  .Hatto  &  Uiannlnl,  232  Marl- 
ford,  San   Francisco. 
1   Jan.   I.  '13.     Dated   Dec.   26,  •)2. 

a  me    lip    $4800 

own  coaled   4SUII 

nipleled  and  accepted 4bU(i 

lual    35    days 4S(iii 

TtiTAL  CO.ST.    $19.2011 
I.     $lii(Hi(,.          Sureties,    O.    Glaiiniiii 
10.  V.  I.uiy.     Li  nit.  90  days.     Forfeit 
'.       I'liins    an,i    speclllcalloli,-     llle.l. 
* 

COMPLETION  NOTICES. 

San  Franci»co. 


Dec.  28,  191.2— N\V  .VULINOToN  125 
NE  Mateo  NE  25xN\V  100,  Lot  23 
llenaries  Sub  BIk  9,  Fairmont  Tct. 
Victor  Bjors  to  wiioin  it  may  con- 
cern     Dec.    24    ,1912 

Dec.  28,  1912— S  ELIZ.^UETH  92-6  \V 
Castro  W  22-6xS  114.  Tina  Hlnkel 
to  Benjamin  and  .-^rtliur  Hinkel. 
Dec.    2i.    1912 

Dec.  28,  1912— SB  MISSION  150-4  N^ 
Second  NE  49-S  SE  160  SW  5S-S  NW 
SO  NE  9  NW  80.  Geo  W  Brooks  lo 
Mangrum  &  Otter.  Dec.  23:  Decker 
Elec  Co,  Dec  23,  Pacific  Fire  Ex 
Co Dec.    26,    191S 

Dec.  28,  1912— S  SIDE  BLK  BDEP 
by  Jones,  California,  Sacramento 
and  Taylor.  Grace  Cathedral  Cpn 
to  E  M  Huie  &  Co Dec.  26,   1912 

Dec.  2S,  1912— SW  TWENTY-SIXTH 
and  Dolores  S  26-6xW  114.  Conrad 
W  and  Ida  M  Carlson  to  whom  it 
may  concern Dec.   27,   1912 

Dec.  27,  1912— S  LAKE  80-6  E  18th 
Ave  E  27xS  84.  Kate  H  Stevens  to 
Luigi    Segale Dec.    20.    1912 

Dec.  31.  1912.— NE  MASON  &  LATH- 
AM, N  60xW77-6.  Joseph  Estate 
Co.  lo  G.  P.  W.  Jensen.. Dec.  31,  1912 

Dec.  31.  1912— E  PENNSYLVANIA, 
125  N  19th,  E100xN25.  James  and 
Julia  Gaftney  to  Jas.  F.  McCarthy.. 
Dec.   30,    1912 

Dec.  30.  1912— S  TWENTY-EIGHTH 
70  W  Guerrero  W  30xS  51-6.  Emma 
Dahlgren  to  whom  it  may  con- 
cern     Dec.    28.    1912 

Dec.  30.  1912- S  ELLERT  125  W  Ben- 
nington W  25  S  87  E  25  N  87-6. 
Mishael  J  Estilita  to  .New  Era  Bldg 
Company    Dec.  30,  1912 

Dec.  26,  1912— SE  BUSH  &  GRANT 
Ave  S  120  E  68-6  N  60  E  6  in.  N  CO 
W  69.  M  Fleishhacker  to  -McLeran 
&    Peterson    Dec.   20.   1912 

Dec.  30.  1912 — LOT  60  Map  of  Pe- 
niarlinl  Tct.  James  J  Cllne  to  New 
Era    Bldg  Co Dec.   20.   1912 

Dec.  30.  1912— W  .  DRU.MM  91-8  S 
Sacramento  S  31-9  W  70  S  14-2  W 
67-6  N  46-1  E  137-6  to  beg.  John 
A  Lennon  to  M  V  Brady. Dec.  30,  1912 

Dec.  30,  1912— N  MARKET  26-6'!'s  VV 
Front  —  92-8  r  a  W  137-6  r  a  S 
92-8  E  137-6.  «A  B  Spreckeis  to 
Ideal   Cornice   Works Dec.    24.  1912 

Dec.  31,  1912— NW  BI'SH  &  SANSOME 
N  ]37-6xW  67-6.  Standard  Oil  Co 
to  The  >IcGilvray  Stone  Co,  Dec  27, 
1912:  Arthur  Arlett Dec.  24.  1912 

Dec.    81.    1912 — Com:nencing      at      point 
26-6%    NW   MARKET   AND   FRONT 
th   r  a   92-8   W   137-6   S   92-8    E    137- 
6.      A.    B.    Spreckeis    to    W.    G.   Qll- 
mour    Dec.   31,   1912 

Jan.    2,    1913— COMG    26-6%    from    In- 
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toiscTllDii  NVV  Alaikot  urul  Kronl 
r  :i  02-8  along:  \V  Front  W  1S7-6  S 
!IL'-S  E  137-B.  A  B  Spiefkcls  to  Pari- 
llc  Fire  Extinitriiislier  Co.. Hop.  31,  '12 
Jan.  2,  1913— SE  KUSH  A.ND  tSKANT 
Ave  S  120  E  f.S-«  N  60  K  0-«  X  00  W 
09.       .\I    Fleisli  hacker       to      Jcsepli 

l'a!-(iH.,lelti    (S   F   Concrete   Co) 

Nov.    29,    1912 

Jan.  2,  1913— N!  LOMBAUD  110  W 
Fillmore   \V   Sl-flxN   90.      G   I'alacin 

to  Peter  Han.^en Dec.   31,    1912 

Jan.  2.  1913 — LOT  10  SUB  W  %  O  L 
Blk  293.  Leonard  T  Pockman  and 
Adolph     Rosenshine     to     whom     it 

may  concern Dec.   30,   1912 

Jan.  2,  1913— NW  EDIXBIJRGH  100 
NE  Persia  Ave  NE  25xNW  100. 
Joseph   and  Rose  Varni   to   Ward  C 

Brov.n j Dec.    2S,    1912 

Jan.  3,  1913 — d  OAK  28S-6  W  Frank- 
lin   45-10x120.      Jlary    L    Curley    to 

Otto   Carson   Co ...Jan.   3,   1913 

Jan.   3,   1913— W  RHODE   ISLAND  100 
S   24lh    S   25xW    100.      Owen   J   Gal- 
lagher to  W  H  .Morphy.  .Dec.  27,  1912 
Jan.     3,     1913 — SE     LONDON     150     NE 
France    Ave    NE    25xSE    100    Lot    3 
Blk    10,    Excel    Hd.      George   Henry 
and   Celestine   Elizabeth   Schlink   to 
George   Henry   Schlink .  .Dec.    n,   1912 
Jan.    3,    1913— SW    SIXTH   25   SE    ili.=  - 
sion  SE  eOxSW  75.     Edw  H  Mitchell 
to    Central    Iron    Works.. Jan.    2,    1913 
Jan.   3,   1913— N  PINE   119-2   W  Stock- 
ton W  38-lxN  59-0.     Albert  J  Atkins 

to  Finn   Anderson Jan.   2,   1913 

Jan.  3,  1912 — NE  LOMBARD  AND 
Jones.     Giovanni   Chiappe   to   whoai 

it   may   concern Dec.    10,   1912 

Jan.  3,  1913— SE  FRONT  AND  WASH- 
ington.  Doyle  Estate  Co  to  Theo 
S  Hoin Dec.   31,   1912 


LIENS  FILED. 


San  Francisco. 


Dec.  21,  1912 — E  SECOND  AVE  175  N 
Anza  N  25xE  120.  H  D  Fuller  &  Co 
vs  F  D  Weston  &  Florence  Rogers 

$64.90 

Dec.  23,  1912 — E  MANCHESTER  150  S 
Bessi"  S  25xE  80.     Louis  Henzel  vs 

.Salvatore    Navara     $263 

Det.  27,  1912 — SW  SOLDEN  GATE 
Ave  and  Pierce  W  27-6xS  110. 
Pope  &  Talbot  vs  Chas  H  and 
3?ellie    V      Waldmann    and       Felix 

Marcuse     $1469.62 

Dec.  27,  1912— W  WEBSTER  73  N 
Sutter  N  66-SxW  100.  P  A  Donohue 
vs    Mathilde      Propfe   and      The    El 

Dorado    BIdg    Co $60 

Dec.  27,  1912 — SE  MISSION  45-10  NE 
Beale  NE  45-lOxNE  137-6.  Hodge 
Draying    Co    vs    Rachael    Drossner 

and   E    T   Leiter $46 

De'-.  20,  1912— S  CALIFORNIA  137-6 
W  Laguna  W  55xS  137-6.  L  C  Ma- 
son   vs    Grantland    B    Voohries    Co 

.and  Jane  Doe  Hall $S3 

Dec.  28,  1912 — E  BRYANT  113-9  E 
Third  E  2S-9xN  80.     C  E  Wheeland 

vs   Delia   Monahan $140 

Dec.  28,  1912— E  THIRTY-SEVENTH 
Ave    125    N   Irving    (I)    N    25xE    100. 

G  Risso  vs   C  Bellanca $246.20 

Dec.  28,  1912 — SW  GOI<DEN  GATE 
Ave  and  Pierce  W  27-6xS  110.  P  H 
Murphy  &  Son,  $248:  Schwarz  & 
Gottlieb,  Inc,  $295.25;  M  Dempsey. 
$62.50:  C  S  Newell,  $28.75:  T  J 
Cline,  $456.85  vs  Chas  H  and  Nellie 
T  V'-'idmann  and  Felix  Marcuse.. 
Dec.  30,  1912 — SW  GOLDEN  GATE 
Ave  and  Pierce  W  27-6xS  110.  Pan- 
ama Elec   Co  and   Wm   A  Fagan  vs 


C   U  and   Nellie  V   Waldmann  .$350.50 
.in.      2.      1913— E     COMMONWEALTH 
Ave  350  X  Euclid  Ave  X  40  m  or  1  x 
!■;    12.1.      J    .N    F-;nyeart    vs    Atitoitiptti' 
1'<H  tc-r    $KS9 

OAKLAND  AND  ALAMEDA 
COUNTY. 


Y'  '  i,""i~  A.ii^'t 


APAIITMEXT  HOUSE— 3  story  an. I 
ba.-p,  frame,  $40,000.  Oakland,  Cal. 
Architect  Al.  J.  Mazurette,  1522  Broad- 
way, Oakland.  Owner,  Roger  Colt.  The 
building  has  been  designed  to  cnnlain 
13  modern  apartments  of  three  and 
four  rooms  each.  All  suites  will  have 
private  baths,  wall  beds  and  separate 
entrances.  Interior  finish  will  be  of 
pine,  redwood  and  hardwood.  There 
will  be  steam  heat.  Bath  rooms  will 
be  finished  in  tile.  A  vacuum  cleaning 
system  will  be  installed.  The  exterior 
of  the  building'  will  be  covered  with 
cement  plaster  and  veneer  stone.  Plans 
are  complete  and  the  work  will  toe 
done  by  Daj-  Labor. 

RESIDEXCE  —  2  story  and  base, 
frame.  $3,800.  Oakland,  Cal  Archi- 
tect, tlSeorge  Anderson,  5456  College 
Ave.,  Oakland.  Owner,  J.  Anderson. 
The  house  will  contain  seven  rooms 
and  bath.  Interior  finish  will  be  of 
;>ine  and  redwood  with  some  oak  floors. 
There  will  be  furnace  heat  and  open 
Hre  places.  Mantels  will  be  of  tile  or 
brick.  The  exterior  of  the  dwelling 
will  be  covered  with  cenent  plaster 
on  metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 

SCHOOL — 1  story  and  base.  rein- 
forced concrete,  $70,000.  Oakland,  Cal. 
Architect,  J.  J.  Donovan,  Security 
Bldg.,  Oakland.  Owners,  City  of  Oak- 
land. This  building  will  be  known  as 
the  13th  Avenue  School  and  will  be 
similar  in  design  to  a  number  of 
others  recently  erected  in  Oakland. 
There  will  be  six  class  rooms  and  an 
assembly  hall.  A  central  heating  sys- 
tem will  be  installed.  The  exterior  will 
be  faced  with  cement  plaster  and  the 
loof  will  be  of  red  clay  tile.  Plans  are 
complete  and  have  received  the  ap- 
proval of  the  Board  of  Education.  Bids 
are  being  taken  and  will  be  opened  by 
the  Board  on  January  20th.  Plans  and 
complete  information  may  be  secured 
troin  tlie  Supervising  Architect.  J.  J. 
i  >onovan. 

RESIDENCES— 8.  1  and  2  story  and 
liase,  frame,  $2,500  to  $4,000.  Oakland, 
Cal.  Architect,  Al.  J.  Mazurette,  1522 
Broadway,  Oakland.  Owner,  Roger 
Colt.  These  houses  will  be  erected  in 
llie  neighborhood  of  Broadway  and 
Kales  street.  Mr.  Coit  is  a  well  known 
Oakland  builder,  and  he  will  erect  the 
dwellings  for  sale.  The  one-story 
houses  will  contain  from  five  to  seven 
rooms  and  the  two-story  structures 
from  six  to  eight  rooms.  Interior  fin- 
ish will  be  of  pine,  redwood  and  hard- 
woods. Oak  floors  will  be  used  exten- 
sively. The  better  type  houses  will 
have  furnace  heat  and  all  will  have 
open  fire  places  with  brick  or  tile 
mantels.  Plans  are  being  prepared 
and  as  rapidly  as  completed  the  work 
will  be  started  under  the  Day  Labor 
system. 

* 

Euilding-  contracts  Awarded. 
Oakland. 

3887"  Ench     Andersen       9390 

1  Clark     Baxter       2335 

2  Reid     Griffin       1650 


Pacific  IManlel  and  Tile  Co. 

F.W.CRINNION,  Manager 

Mantels,  Grates  and  Tiles.   Fire  Sets,  Andiron* 

Portable  Baskets  and  Grates,     Floor  and 

Wall  Tiling  in  Origional  Designs. 

1727   TELEGRAPH   AVE. 

OAKLAND,    CAL,. 

Phone  Oakland   121 

ResldenoA   Phon&    Oakland  8632 


Jackson     lunk  3720 

Standard    Oil     Mandrell  4100 

Haly     Halv  loOii 

Hansen     Hansen  2000 

Costodia     Costodia  1600 

Anderson     Anderson  SOO 

Keating    Keating  150o 

Parker     Parker  600 

Rhodes    RhO'^e-s  1800 

March     St.    Marv  1000 

Jlulverhill     Owner  1200 

McClain     Gearv  2400 

Alder     Tavloi-  1500 

Reeves     Guldner  1400 

Oevost     Soramarstroiii  9000 

Bridge.'^     Peterson  40» 

Oakland    Ackerson  67000 

Oakland    Ackerson  S7000 

Butler    Eliel  6091 

Will     Hosttler  50') 

McClain     Gearv  2362 

Forum   Kulchar  400 

Duncan     Duncan  400 

Walker     Goodmundson  400 

Sheridan    Sheridan  2500 

Weidel   Weidel  2500 

Hutchinson    Owner  2000 

Eschweiler    Owner  1600 

Helmond      Heiman  400 


(3SS7)  S  TWELFTH  100  from  E  line 
Oak  E  75xS  100,  Oakland.  All  work 
for  two-story  brick  auto  repair  sho|). 

Owner Mrs.     F.     Ench,     252.'     10th 

Ave.,  Oakland. 
Architect  ..  .■William       Wilde,       Albany 

Block',   Oakland. 
Contractor.  .E.   Andersen,   San  Leandro. 
Filed   Dec.  30.  '12.     Dated  Dec.   21,   '12. 

1st   day   of  each   month 75% 

Usual    33    days 25% 

TOTjVL  COST,  $3390 
Bond.  $5000.  Sureties,  Fred  Schmidt  & 
.1.  S.  Bettencourt.  Limit,  40  days.  For- 
feit. $5.     Plans  and  specifications  filed. 


(1)  N  LINDA  AVE  50  E  Kingston 
j^ve..  Piedmont.  All  work  for  one- 
story   frame  dwelling. 

Owner Mrs.  W.  T.  Clark,  Piedmont 

Architect  . .  .None. 

Contractor.  .D.    M.    Baxter,    2S24      Sum- 
mit,  Piedmont. 

Filed  Dec.   30,   '12.     Dated  Dec.  . 

Frame    up    $500 

1st   coat   mortar   on 600 

Completed     684 

Usual     33    days 571 

TOTAL    COST,    $2355 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications     fileJ. 
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IL'I  SIO  (JI.IVIO  Mil  Plity  I'oniv 
known  :is  Sell  wnrtz  Tract,  Now: 
All  woi-k  roi-  one-story  livo-n 
I'l-ame   dwelling. 

Owner ^Ii'S.    Alice    Ueiil. 

Architect  . .  .None. 

Contractor.  .F.  C.  Griffin  &  Sons. 

Filed  Dec.  30,  '12.     Dated  Deo.  26,  '15 


r.k.  fllST,     Jl 

.nin'I';tv-I'':ktii    a\'k    ::ih 


i..-iuon.  .Iwcllina. 

ir Waller    Huller. 

il,M  t Mliert    Fiirr,   «s    I'o'l.   .«!.    !•*. 

i:n  tor.  ..\.   K.  ICllcl,    IT1I2  liroadway, 
(lakland. 

COST.   »COftI 


L'Ui 


up 


1st   coat   plaster  on H 

l^ompleted     and     accepted Vi 

t'sual    3.i    days Vi 

TOTAL  COST,    $1650 

Uond,    none.      Limit,    75    days.      Forfeit. 

none.     Plans  and  specifications  tiled. 

(3)  LOT  25  BLK  9  Map  Fourth  Ave. 
Terrace,  Oakland.  All  work  for  two- 
story  and   basement   frame  dwelling. 

Owner Samuel    E.    and    Lelia    May 

Jackson,      132S      Broadway, 
Oakland. 
Arcliitect  .  .  .None. 

Contractor.  ..lunk-Riddell        Investment 
Co.,    Berkeley    National    Bk. 
Bldg-.,    Berkeley. 
Filed  Dec.  30,  '12.     Dated  Dec.   26,  '12. 

Contract    recorded     $1182.50 

Brown   coated    787.50 

Completed  and  accepted 875.00 

Usual    35    days 875.00 

TOTAL  COST,  $3720.00 
Bond,  none.  Limit,  90  days.  Forfeit, 
$2.50.      Plans    and    specifications    filed. 


er .\iis,   .M.   .\larcli.  2Ui:l  Ca.stio. 

San  r"ranci.sco. 
ilect  .  .  .None. 
r.icior..Joe      St.    Mary.      22112      92iiil 

A\e.,   (lakland. 

Cil.-^T,    $1111111 


(2r.l      .Ml.   17::  TKNTll.  (lakland.     A:t,T- 
ations. 

Owner Carl    A,    \Vill,    Premises. 

Architect  . .  .None. 

Contractor.  .\V.    !•;.    Il-isl:l..r,    J8I5   Falr- 
virw    Way,   (lakland. 

CuST,    $,-,1111 


ll.-il      NO.   .■■IS   FIFTV-TUIKI),   o.ikland. 
Two-story  C-room  dwelling:. 

(jwner M.    J.    .Mulverhill.    522    .■.3n!, 

Oakland. 
Arcliitect  ...None. 
Hay--    work.  ('i  i.-^T.    $12im 

lli;i      N     FlFTV-SKCONli     ■.:-•»     \V     .Mar- 
ket, Oakland.     (Jne-story  5-i'ooin  dwlK 

Owner C.    C.    McClaln,    22    Devlsa- 

dero,   San  Francisco. 
Architect  ...W.  Rrwin,  1645  Cedar,  Ber- 
keley. 
Contractor,  .(ieary   &   Koss,   5352  Loek.s- 
le.N    Ave.   Oakland. 

COST.    $2400 


(4)  E  THIRTY-FIRST  300  E  14th 
Ave.,  Oakland.  One-story  5 -room 
dwelling 

Owner Geo.  H.  S.  Haly,   201  Union 

Savingrs   Bank   Bldg.,   Okd, 

Architect  . .  .None. 

Day's   work.  COST,    $1500 


(5)  S  THIRTY-FIRST  340-  E  14th 
Ave.,  Oakland.  One-story  five-room 
dwelling. 

Owner Geo.  H.  S.   Haly,   201  Union 

Svgs    Bank    Bldg,    Okd. 

Architect  . .  .None. 

Day's  work.  COST,   $1500 


(17)  W  BAKER  AVE  100  S  Fortune 
Way,  Oakland.  (Tne-story  4-rooni 
hungalow. 

Owner A.  Alder.  S4  6tli,  Oakland. 

Architect  . .  .None. 

Contractor.. Alder  &  Taylor,  S4  6th,  Okd 
COST,  $1500 

(IS)  W  THIRTY-SEVENTH  AVE  6011 
N  E-14th,  Oakland.  One-story  5-room 
dwelling. 

Owner R.    E.    Reeves,    Frui'vale. 

Architect  .  .  .None. 

Contractor.  .E.    F.    Giildner,      940      56th. 
Oakland. 

COST.    $1400 


(27)  N  FIFTY-SECOND  320  \V  Market 
being  Lot  28  Blk  "B"  Jlap  Santa  Fe 
Tract  No.  14,  Oakland.  All  work  for 
(ine-story    5-room    frame   dwelling. 

I   -.N  ner C  i.aiits  Chester  McClain.  22 

I  Hvisadiiro,    San    Francisco. 
Arcliite(  t  .  .  .W.    E.    Erwin,    1C15    Cedar, 

Berkeley. 
Contractor.  .Geary  &   Ross,   5352   Locks- 
ley    Ave.,   Oakland. 
Filed  .Ian.  3,  '13.     Dated  Dec.  21,  '12. 

Frame    up    ''i 

Brown    coated    'i 

Completed    V* 

Usual    35    days 'A 

TOTAL  COST.  $2362 
Bond,  none.  Limit.  00  days.  Forfeit, 
none.     Plans  and  speeirications   fled. 


i:)7)      NO.    113S      BROADWAY.   Oakland. 
Alterations    and    additions. 

t:)wner Forum    Cafe,    Inc.,    Prem. 

Architect  . .  .None. 

Contractor.. S.    Kulchar   &    Co.,    518    4tli. 
Oakland.  COST,  $400 

(38)      NO.      4"2      HANOVER,      Oakland, 
Alter  and  add. 

Owner R.  A.  Dunam,  Premises. 

Architect  .  .  .None. 

nav'8    work.  COST,    $400 


(8)      E  CROFTON  AVE  350  S  Boulevard 
Oakland.     One-story   5-room  dwelling 
Owner H.     A.  Hansen,     2211     Els- 
worth,   Oakland. 
Architect  .  .  .None. 
Days   work.  COST.   $2000 


(9)  E  PIPTl'-FIFTH  AVE  40  N  E-17th 
Oakland.      One-story   5-room  dwelling 

Owner J.  J.   Costodia,   Premises. 

Architect  . .  .None. 

Day's  woik.  COST,  $1600 

(10)  N  LAWTON  AVE  2S0  E  Broad- 
way, Oakland.  Two-story  7-rooim 
dwelling. 

Owner J.Anderson,     5456     College 

Ave.,   Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $3800 


(19)         NO.2307    CHESTNUT.      Oakland. 
Two- story   concrete  laundry   annex. 

Owner J.Devost,  1138  W-12th,  Okd 

Architect  . .  .None. 

Contractor.  .Sommarstrom  Bros.,  202  E- 
12th,   OaiUand. 

COST.  $9000 

(22)      NO.  1736  NINETY-FOURTH  AVE. 
Oakland.      Alterations. 

Owner M.   Bridges,   Premises. 

.Architect  . .  .None. 

Contractor.. W.      Peterson,      1225      97tli 
Ave.,    Oakland. 

COST,   $400 


(3a)      NO.   1919  SAN  PABLO  AVE.,  Oak^ 
land.      Felt   and  gravel   roof. 

Owner P.  J.  Walker. 

Architect  .  .  .None. 

Contractor.  .A.    K.      Goodmundson,      454 
Harlan,   Oakland. 

COST,  $400 

(40)      S    TRASK    AVE    200    W    Beacon, 

Oakland.      One-story   5-room   dwlg. 
Owner K.  M.  Sheridan.  iHO  Boule- 
vard. Oakland. 
Arcliitect  .  .  .None. 
Day's    work.  COST,    $2500 


(11)  W  104TH  AVE  300  S  E-14th,  Oak- 
land. One  and  one-half-story  five- 
room  dwelling. 

Owner Moore      Park,      Stonehurst, 

Alameda  Co. 

Architect  .  .  .None. 

Day's   work.  COST,    $1500 


(12)      NO.    112S   BROADWAY,      Oakland. 
Alterations. 

Owner E.  A.  Parker,  Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $600 


a3)      NO.   3750   FRANKLIN  AVE.,    Oak- 
land,    One-story   5-room   dwelling. 


(23)  NE  PARK  AND  DIVISION,  Oak- 
land.     Two-story    brick   school    bldg. 

Owner City    of    Oakland,    14th    and 

Washington,  Oakland. 

City    Architect  .  .  .J.      J.      Donovan,     Se- 
curity   Bank    Bldg.,   Okd. 

Contractor.  .O.   B.  Ackerman  &   Son,   1st 
National  Bank  Bldg..  Okd. 
COST,    $67,0(10 

(24)  NE  COLLEGE  AND  SHAFTER 
Aves.,  Oakland.  One-story  concrete 
school    building. 

Owner City    of    Oakland.    14th    and 

Washington,  Oakland. 

City    Architect  ...J.      J.      Donovan.     Se- 
curity Bank   Bldg.,  Okd. 

Contractor.  .O.  B.  Ackerman  &  Son,   1st 
National  Bank  Bldg..  Okd. 
COST,    $87,000 

(•'5)  SE  THIRTY-SEVENTH  -^ND 
Kingsley   Aves.,  Oakland,     Two-story 


nn  —  NORTH  COURT  B  Pleasant 
Valley,  Oakland.  One-story  5-rooni 
dwelling. 

Owner H.  H.  Weidel.  S55  34th,  Okd. 

Arc'hitect  .  .  .None. 

Day's   work.  COST,  $2500 

H_)  s  WASHINGTON  Cor.  Fulton. 
Oakland.      One-story  barn. 

Owner     Hutchinson       Paving      Co.. 

13th  and  Franklin,  Oakland. 

Architect  ..  .None.  .„,„„ 

1  COST     $2000 

|ia\  s   work.  (.^^joi.    t-^ 


(43)  S    SIXTY-SECOND    132    W    Colby, 
Oakland.      One-story    5-room    dwlg. 

Owner H.    Eschweller,      437      61st, 

Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,    $1600 

(44)  E    MERA   VISTA    120   —    Elwood, 
Oakland.     One-story  garage. 

Owner H.    F.    Helmond,    2521    12th 

Ave.,    Oakland. 
Architect  . .  .None. 


20 


BUILDING  AND  INDUSTRIAL  NEWS 


itiiiotor.  . J.  Heirman,  25l'1   12tli  Ave., 
Oakland.  COST,    $400 


t-'oiUraclcr.  .A.    I'i.iU,    3,'.:i    OSrJ,    Okd. 

COST,  $500 


Building  Contracts  Awarded. 
Berkeley. 

aSSi)      Clarke    Whidden  426S 

6  Blake     Porter  4320 

7  Benton     Nelson  18160 

20  Gregory     Pearson  3500 

21  Madsen     Piatt  500 

28     Friend     Patrick  407.i 


(3SS9)  LOT  3  AND  PART  LOT  4  BLK 
3  Map  Berkeley  Square,  Berkeley. 
All  work  for  two-story  and  base- 
ment   frame    dwelling. 

Owner Mrs.      Warren    T.      Clarke, 

2317  Le   Conte   Ave.,   Bkly. 
Architect  ..  .Julia    Morgan,     Merchants' 

Exchange  BIdg.,   S.   F. 
Contractor.  .G.  R.  Whidden,  505  Chicago 

Ave.,   Berkeley. 

Filed  Dec.  30,  '12.     Dated  Dec.  28,  '12. 

Frame    up    and    boarded    in    and 

chimneys  up  and  rough  plumbing 

in    Vi 

Shingled  and   1st   coat  plaster   on     M, 

Completed    and    accepted Vt 

Usual   35   days Vi 

TOTAL  COST,  $4263 
Bond,  $^375.  Surety,  Southwestern 
.Surety  Ins.  Co.  Limit,  SO  days.  For- 
feit, none.  Plans  and  specifications  filed 


(6)  LOT  11  BLK  "C"  Northbrae,  Ber- 
keley. All  work  for  two-story  and 
basement  and  attic  frame  dwelling. 

Owner Isabel    Blake,    Berkeley. 

Architect  ..  .Charles      S.      Kaiser,      Me- 
chanics'  Inst.  Bldg.,  S.  F. 

Contractor.  .Porter    Bros.,    Berkeley. 

Piled  Dec.  31,  '12.     Dated  Dec.  26,  '12. 

Sheathed  and  roof  shingled 14 

Plastering   completed    % 

Completed  and   accepted % 

Usual  35  days V4 

TOTAL  COST,   $4320 

Bond,     $2160.       Surety,       Massachusetts 

Bonding    &    Insurance    Co.      Limit,     90 

days  after  Jan.  2.    Forfeit,  none.     Plans 

.ind   specifications    filed. 


1 7)      .N       UNIVERSITY    AVE      79.97      E 
■     Grove     E     45xN     100,     Berkeley.       All 

work    for    three-story      frame    apart- 

•ment. house  and  stores. 

(Jwner J.       J.       Benton,       Acheson 

Bldg.,  Berkeley. 
Architect  ..  .Milwain        Bros.,        Delger 

Bldg.,    Oakland. 
Contractor.  .N.   P.   Nelson.   Berkeley. 
Piled  Dec.  31,  '12.     Dated  Deo.  26,  '12. 

1st  day   of  each   month.. 75% 

Usual   35    days ;.. 25% 

TOTAL  COST,  $18,160 
Bond,  none.  Limit,  120  days.  Forfeit, 
none.      Plans  and  spelifioations   filed. 


(20)      NVV    GRBEN'vVOOD   TERRACE   & 
Buena    Vista    Ave.,    Berkeley,      Five- 
rwoom  dwelling. 
Owner Warren      Gregory,      Green- 
wood     Terrace      north      of 
Buena  Vista  Way,  Bkly. 
Architect  ...J.   G.  Howard,   604  Mission, 

San   Francisco. 
Contractor.  .Ben    Pearson,    2403    Grant, 
Berkeley. 

COST,    $3500 


(21)     E   ELLSWORTH     50   N     Carlton, 
Berkeley.     Add   one  room   to   dwig. 

Owner Mrs.       A.       Madsen,       2310 

Dwight    Way,    Berkeley. 
.Architect  . .  .None. 


(28)  LOT  11  BLK  9  Thousand  Oaks, 
Berkeley.  All  work  for  two-story  7- 
room   frame   dwelling. 

<i«ner George    Friend,    San    Diego 

Ave    and     Escondido     Ave., 
Berkeley. 
-Vrcliitecl  . .  .None. 
Contractor.  .Patrick-Nelson      Bldg.    Co., 

2025    Addison,    Berkeley. 
Filed  Jan.  3,  '13.     Dated  Dec.  23,  '12. 

Frame    up    14 

Brown    coated    '    V4 

Coinpltted    14 

After   lime   for   liens   has   expired     ^ 

TOTAL  COST,  $4075 

Bond,    $2037.      Surety,    U.    S.   Fidelity   & 

Guarai.ty   Co.     Limit,    90   days.      Forfeit, 

none.      Plans  and  .s|)eciflcattons   filed. 


Contractor.  .Kaufman    &    Edwards,    216 
Pine,    San    Francisco. 

COST,    $950 


Building  Contracts  Awarded. 
Alameda. 


3S88     Eschen     Aitchison  4700 

29  Kelley Hillen  2000 

30  Strang    Strang  2U00 

31  Alameda   Kaufman  27000 

32  tjame Same  950 

33  Same    Same  1350 

34  Same    Same  1698 

Aa  Heberer     MacRae  400 

36  Van  Sicklen   MacRae  500 


(3888)  W  BAY  767  11-12  S  San  An- 
tonio Ave  S  59  ll-12xW  100,  Alameda 
All  work  for  tv;o-story  and  base- 
ment   frame    dwelling. 

Owner James      N.      Eschen,       1303 

Caroline,    Alameda. 
Arccliitect  ..  .Hamilton      Murdock      and 
W.  H.  Crim  Jr,  425  Kearny, 
San    Francisco. 
Contractor.  .Aitchison      &      Sons,       548 
Santa  Clara  Ave.,  Alameda. 
Filed   Dec.   30,   '12.     Dated  Dec.   30,  "12. 

Fraine   up   and  roof   on 14 

Scratch   coat  plaster   interior  and 

exterior     14 

Completed   and   accepted 14 

Usual   35   days ^ 

TOTAL  COST,  $4700 
Bond,  $2400.  Sureties,  M.  H.  Owens  and 
John  G.  Lubben.  Limit,  100  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(29)      NO.   :;626   EAGLE  AVE.,  Alameda. 
One-story  dwelling. 

Owner Mrs.   E.   Kelley,   2629   Eagle 

-4ve.,  Aalameda. 
Architect  .  .  .None. 

Contractor.  .R.     C.     Hillen,     1500     Fern- 
side    Blvd.,    Alameda. 

COST,     $2000 


(30)  NO.     1348     BURBANK,       Alameda. 
One-story    dwelling. 

Owner F.  N.  Strang-.  1330  Hurliank. 

Alameda. 
Architect  .  .  .None. 
Day's    work.  COST.    $2000 

(31)  SOUTH  END  OF  PARK  ST.,   Ala- 
meda.     Concrete   power   house. 

Owner City   of  Alameda. 

Engineer  ..  .M.   C.   Couchot,    110    Sutter, 

San  Francisco. 
Contractor.  .Kaufman   &   Edwards,     216 
Pine,   San  Francisco. 

COST,   $27,000 


(32)      SOUTH  END  OP  PARK  ST.,   Ala- 
meda.     Garage. 

Owner City  of  Alameda. 

Arcliltect  ..  .Edwin   J.   Symnes. 


(33)      SOUTH  END  OF  PARK  ST.,  Ala- 
meda.     Store   house.  ] 

Owner City  of  Alameda. 

Architect  ...Edwin  J.   Symnes. 
Contractor.  .Kaufman    &    Edwards,    216 
Pine,  San  Francisco. 

COST,    $1350 


(34)      SOUTH  END  OP  PARK  ST.,  Ala- 
meda.    One-story  concrete  office  bldg. 

Owner City  of  Alameda. 

Architect  ..  .Edwin  J.   Symnes. 
Contractor.  .Kaufman    &    Edwards,    216 
Pine,  San  Francisco. 

COST,  $1698 


(35)     NO.  1000  PARU,  Alameda.  Garage 

Owner Adam  Heberer,  Premises. 

Architect  . .  .None. 

Contractor.  .C.  W.  MacRae,  2315  Encinal 
Ave.,  Alameda. 

COST,    $400 


(36)      NO.     1831     CENTRAL    AVE,     Ala- 
meda.     Tank    frajme. 

Owner F.        W.        Van        Sicklen, 

Premises. 
Architect  . .  .None. 

("•ontractor.  .C.  W.  MacRae,   215  Encinal 
Ave.,   Alameda. 

COST.  $500 


-♦- 


COMPLETION  NOTICES. 


Alameda. 

Dec.  20,  1912 — N  SAN  ANTONIO  AVE 
dist  200  fm  W  line  Grant  W  50x 
100.  Ethel  B  Crandell  to  F  N 
Strang Dec.   19,  1912 

Dec.  20,  1912— LOT  36  Map  Oak  Vale 
Claremont,  Bkly.  Julia  B  Galpin 
to  L  S  Lewis Dec.  14,  1912 

Dec.  20,  1912 — S  GARBER  482  E  Col- 
lege Ave  E  31HxS  102-5,  Bkly. 
Patrick  Nelson  Bldg  Co  to  Patrick 
Nelson   Bldg  Co Dec.   20,   1912 

Dec.  21,  1912— LOT  19  BLK  4,  Melrose 
Heights  Tract,  Okd.  K  M  Sheridan 
to  K  M  Sheridan Dec.   15,   1912 

Dec.  21,  1912 — SW  FILBERT  &  5TH 
25X94V4,  Okd.  S  Gluntlnl  to  C  Or- 
selli Dec.    2],    1912 

Dec.  23,  191 2— LOTS  37  AND  38  BLK 
"X"  Regents  Park,  Bkly.  Catherine 
D  Marshall  to  Peake-Munro  Co... 
Dec.  20,  1912 

Dec.  23,  1912— W  PINE  AVE,  bet  Ash- 
by  Ave  and  Russell,  Bkly.  John  S 
Marshall  to  W  H  Turner  and  C 
A   Schwell Dec.    19,    1912 

Dec.  2S,  1912— W  CHESTNUT  120  S 
Delaware  S  40xW  64.02  V4,  Bkly. 
A  C  Treppard  to  whom  it  may 
concern Dec.    ?..    1912 

Dec.  24,  1912— N  FIFTY-EIGHTH 
125-9  W  Racine,  Okd.  Myrtle  and 
William  Kelleher  to  Leslie  G  Geary 
Dec.    24,    1912 

Dec.  24,  1912 — B  LEWISTON  AVE  250 
S  Woolsey,  Bkly.  Leo  C  Graft  to 
Wm   M  Converse Nov.   11,   1912 

Dec.  26,  1912 — SE  GRAND  &  LINCOLN 
Ave  149x140,  Ala.  Chas  C  Boynton 
to    L   Swenson Dec.    IS,    1912 

Dec.  26,  1912— PTN  LOT  33  BLK  16 
.Map  Boulevard  I'ark,  Brooklyn  Tp. 
Claude  Scheelk  to  whom  it  may 
concern    Dec.    23,    1912 

Dec.  26.  1912— SE  THIRTEENTH  AV 
35.46  SW  E  28th  SW  35  SB  100,  Okd. 
James  W  Lord  to  whom  It  may 
concern    Dec.   23,   1912 
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Mec.  27,  1912— I^OT  75  Map  Oak  Park 
Tract,  Okd.  E  J  Hughes,  agent 
for   Flora   Allen,    owner   to   M   Allen 

Dec.    21,    1912 

l>oc.'27,  1912— S  LAKE  VIEW  AVE  SO 
K  llth  Ave  E  35xS  115,  Okd.  Ida 
Kabing  to  F  N  Fabing..Dec.  24,  1912 
Deo.  27,  1912— LOTS  3,  4,  5  and  6 
Ptn  Map  Mulrooney  vs  Glaze, 
Okd.  Fred  Finch  Orphanage  to 
.1    G    Sutton    Co    (two      acceptances 

Dec.     18,     1912 

Dec.  27,  1912— E  5  FT.  LOT  49  AND 
W  30  ft.  Lot  4S  Map  Lawton  Ave 
Tract,  Okd.  Margaret  McArthur 
to  whom  it  may  concern. Dee.  27,  1012 
Dec.  27,  1912— S  SIXTY-SECOND  200 
W  Colby,  Oltd.  P  H  Franks  to 
whom  it  may  concern.  .  .Dec.  27,  1912 
Dec.  28,  1912— S  SIXTEENTH  44  E 
Chestnut  40x100,  Okd.  Eugene  A 
Schmidt    to    Eugene    A    Schmidt.... 

Dec.    28.    1912 

Dec.  30,  1912— LOT  30  BLK  30 
Havenscourt,  Okd.  Extension  Bldg 
Co  to  R  H  Van  Sant.  .  .  .  Dec.  28,  1912 
Dec.  30,  1912— N  OCEAN  VIEW 
Drive  40  E  McMillan  Ave  E  40xN 
102,    Okd.      Joseph    Thomas    Collins 

to  Collins  Bros Dec.  2S,  1912 

Dec.  31,  1912- LOT  16,  BLK  13, 
NORTHBRAE,  Berkeley.  Patrick- 
Nelson     Building    Co.     to     whom     it 

may    concern    Dec.    1,    1912 

Dec.  31,  1912— LOT  16,  BLK  4,  Map 
Berkeley  Square,  Berkeley.  Pat- 
rick-Nelson   Building   Co.    to    whom 

it  may  concern    Dec.  26,   1912 

Dec.  31,  1912— LOT  IS,  BLK  9 
NORTHBRAE,  Berkeley.  Patrick- 
Nelson    Building    Co.    to    whom    it 

may    concern    Dec.    1,»  1912 

Jan.  2.  1913— W  VICKSBURG  125  N 
5isl  Ave  N  61.43  W  130  S  19.30  E 
to  beg,  Oakland.  Robert  Y  and 
Loraine    K    Boronda      to    whom      it 

may  concern Dec.   31,   1912 

Jan.  3,  1913— LOT  74  Dowling  Tract 
being  No.  1748  Slst  Ave.,  Oakland. 
Katherine  McLaughlin  to  Jos  Flitt- 

ner Dec.  12,  1912 

Jan.  3,  1913— LOT  144  and  NW  5  ft. 
Lot  140  Map  Ppty  of  R  Corder.  Jr, 
Brooklyn  Tp.  Theodor  Schmitz  to 
Willia,;n    Brrtfch Dec.    21.    1912 


Dec.  23,  .■912— NE  HASTE  &  TELB- 
graph  Ave  80x110,  BUly.  Vacuum 
Eng  Co  and  Guernsey  &  Wheeler 
vs  J  Raymond  Ne wsom $490 

Dec.  23,  1012— LOT  134  BLK  "D"  Map 
Bowles  &  Fitzgerald  Tract,  Okd. 
Maxwell  Hardware  Co  vs  M  F  Mor- 
tensen,  Sigfried  A  Miller  and  Hilma 
F,    Miller    i^O 

Dec.  23,  10i2— N  EIGHTH  75  W  Web- 
ster W  60xN  100.  Okd.  Maxwell 
Hardware  Co  vs  R  A  Blair  and 
James  Prideaux    $49.50 

Dec.  23,  1912— NW  ELM  AND  "O"  100 
xlOO.  Livermore.  Anspacher  Bros 
vs   Frank    Allen    $19.55 

Dec.  23,  1912— PT  ON  BNDRY  S  BET 
Plot  26  and  27  Bernal  part  Rancho 
E  Valle  de  San  Jose  1079  S  N  Cor 
opp  plot  27  S  320  W  841.30  N  25 
deg  47  min  W.  320:S  to  beg.  Map 
I.lvcrmore  Orchards,  Livermore. 
Anspacher  Bros  vs  M  A  Miller .  $104.86 

Dec.  24,  1912— NE  HASTE  &  TELE- 
grapli  Ave  80x110,  Bkly.  Crown 
Cornice  Wks  vs  J  R  Newsom.  .$652.40 

Dec.  27,  1912— NW  HASS  Ave,  544  NE 

E    14th    St,    NE    170,    NW    274,    SW 

lilVz,  SE   274,  San  Leandro.     W.   P. 

Fuller  &   Co.   vs  William   Frost.... 

$182.35 

Dec.  "28,  1912— NW  TAFT  AVE  AND 
Broadway  W  37.26  N  66  B  122.85  S 
108.09,  Okd  W  P  Fuller  &  Co, 
$300;  H  V  Arends  vs  Andrew  Mat- 
son       

Dec.  28,  1912— NW  TAFT  AVE  AND 
Broadway  W  Tatt  Ave  37.26  N  66 
B  122.85   S     108.09,   Okd.       Berkeley 


IJENS  FILED 


Alameda. 

..ec.  19,  1912— N  EIGHTH  75  W  Web- 
ter  W  50xN  100,  Okd.  Joseph  G 
Allmon  vs  Estate  James  Prideaux, 
(Catherine,  Joan  Catherine.  James 
Boozman  &  Mary  Adeley  Prideaux) 
First  Trust  &  Savings  Bank  of 
Oakland.  Black  &  White  Co,  Lillie 
Susan  Dermody,  and  Jane  and 
Richard  Doe    ^275 

Dec.  19,  1912— W  FRUITVALE  AVE 
63  S  E-14th,  S  42.  NW  SO  NE  41.59 
SB  77.02  to  beg.  Okd.  John  L  Fox 
vs  R  A  Blair  and  Derby  Estate 
CO     *27.50 

Dec.    20,    1912— NW    TAFT    AVE    AND 
Broadwav   W   along  N  in   Taft   Ave 
37.26    N    66    B    122.85    S    108.09,    Okd. 
E    H    Greslat    vs    Nels    A    Trubeck    _ 
and     Andrew     Matson    i-'<-> 

Dec.  21,  1912— LOT  16  and  SW  10  ft. 
..ot  13  and  NE  5  ft  Lots  12  and  17 
map  Kelly  Tract,  portion  Watson 
100  acres,  being  an  irregular  shap- 
ed piece  of  land  bet  Wesley  Ave 
frnily  Bav  St.  and  Kelly  Ave  and 
bded  on  E  by  Indian  Gulch,  Okd. 
Hogan  Lumber  Co  vs  Carl  M  Llnd- 
bjaa    $1687.66 


wood  floors  win  b->  usjd  ihro'ier'i">it. 
Tliere  will  be  f urn  ^e  hcjl  .111.1  ..pen 
lire  places.  .Mantels  will  be  of  brick. 
Tile  will  be  used  i-i  '.lie  bath  rooms 
and  kitchen.  An  automitlc  wnlir  I  i>at- 
er  will  be  installed,  'i'ne  exter::r  of 
the  house  will  be  co\ -rvl  with  nmcnl 
iila.'-ler  on  metal  Ijtb.  PUns  arc  com- 
plete and  figures  have  been  taken.  A 
contract  will  be  awarded  witiiln  a  fe  v 
days. 

RESIDENCE  —  2  story  and  base, 
frame,  $12,000.  San  Carlos,  San  Mateo 
Co.,  Cal.  Architects,  Falch  &  Knoll, 
Hearst  Bldg.,  S.  F.  Owner's  name  wlth- 
I  eld.  This  house  will  be  designed  to 
rontain  in  the  neighborhood  of  ten 
looms,  baths,  sleeping  poreli  and  laun- 
dry. Interior  flnish  will  be  of  pine, 
led  woods  and  hardwoods.  Hardwood 
lloors  will  be  used  throughout  the 
iM-incipal  rooms.  A  central  lieating 
.■system  will  he  installed.  There  will  be 
open  fire  places  and  brick  and  tile 
mantels.  An  automatic  water  heater 
will  be  used.  Tile  will  be  used  in  the 
1  atli  rooms  and  kitchen.  Tlie  exterior 
,  f  the  dwelling  will  be  covered  with 
Lcment  plaster  on  metal  lath  and  the. 
roof  will  be  ot  red  clay  tile.  Plans  will 
'le  out  for  figures  in  the  course  of  a 
week    nr  ten   days. 


^  n.l 


V! 


Dec.  30,  1912— W  LILLY  100  S  Tulip 
about  25x100;  No.  3715  Lilly,  Okd. 
H  D  Graves  vs  Minnie  Lussier. .  .$84 
Dec.  30,  1912— OAKLAND  AVE,  bet 
Grand  and  Greenbank  Aves  410  N 
Grand  Ave,   Okd.     N  O  Nelson   Mfg 

Co   vs   W   H   Miller $70.16 

Dec.  30,  1912— LOT  44  Map  Woodlawn 
Park',  Okd.  L  W  Hall,  $150;  W  J 
Rigney  (Oakland  Mantel  Co)  $77.80 
vs    Andrew    Mattson    and   N   A   Tru- 

beck     

Dec.  30,  1912— NE  HASTE  &  TELE- 
garph  Ave  80x110,  Bkly.  Atkin- 
son Mill      Mfg  C   o  vs  J  R  Newsom 

$290.35 

Dec.  31.  1912— N  TAFT  Ave  and  W 
Broadway.  W  along  Taft  Ave,  37.26 
N  66.  B  122.85,  SW  108.09,  Oakland. 
Pierce  Hardware  Co.  vs.  Andrew 
Mattson  and  N.  A.  Trubeck ...  $107.10 
Dec.  31,  1912— LOTS  7  and  8,  Blk  49- 
245,  Freeman's  Map  of  San  Antonio. 
Brooklyn  Tp.  H.  F.  Thompson  vs. 
Adelina  da  C.  Soares,  John  Doe 
Soares-    also   known    as    Swass   and 

Jane    Doe    Swass $370.00 

Dec.  31,  1912— NW  DUTTON  Ave. 
782.64  NE  County  Road  leading 
from  Oakland  and  San  Leandro, 
NE  40.  NW  151.42,  Brooklyn  Tp. 
Panama  Lumber  .and  Mill  Co.  vs. 
n     Marrini    and    Jackson    &    Gray.. 

$485.41 


SAM  JOSE  AND  SANTA  CLARA 
VALLEY. 

IU-Ni;.\LoW— I  V-  story  and  b.i>-. 
fi-ime  $6.siio.  At,.erion,  San  itatc-o 
Co  Cal  Architects,  Falch  &  Knoll. 
Hearst  Bldg..  S.  F.  Own-r.  Mr.  Brn- 
den  Tho  bungalov.-  has  l-Jen  design  ■! 
to  contain  about  •iK'".  rcom.s,  sleeping- 
norch  and  bath.  Interi  .r  '.nisli  will  ■..■• 
,r   pine    redwood  a..!   ba.-I-vood.  Hard- 


Building  Contracts. 

SANTA    CLARA    COUNTY. 


COR.  CASTRO  AND  VILLA,  Mountain 
View,  Cal.  All  work  for  one-story 
co'"crete    building. 

Ow.i.ir Odell     &     Jurian,  .Mountain 

View.   Cal. 

Aichitcct  . .  .F.    D.    Wolfe.    1st    National 
Bank    Bldg..   San   Jose. 

Contractor.  .H.   A.   Spreen,  Sunnyvale. 

Filed  Dec.  26,  '12.     Dated  Dec.   10,  '12. 

Cribbing  for  2nd  floor  on..; $900 

Plastering    on    outside 900 

Completed    900 

Usual    35    days 900 

TOTAL    COST.    $3600 

Bond,  $1800.    Surety,  Maryland  CasTialty 

Co.       Limit,    65    days.        Forfeit,      none. 

Plans   and   specifications   filed. 


LOT  28  BLK  15  Thornes  Sub.  Cook  and 
Branham  Sub.  ot  San  Jose.  All  work 
for  one-story  4-room  frame  dwlg. 

Owner Fred      Beck,    Knox      Block. 

San   Jose. 
Architect  ..  .Chas.    Hastings,    San    Jose. 
Contractor.. Chas.  Hastings.  San  Jose. 
Fi'ed  Dec.  28,  '12.     Dated  Dec.  24.  '12. 

When    complet.;d    -••    333.50 

tst  coat  plaster  on. ■■ 333.50 

Frame    up     $333.50 

Usual  35  days.' 333. oO 

TOTAL  COST.  $1334.00 
Bond.  $673.  Sureties,  Jas.  McCormack 
and  C.  V.  Fisher.  Li  nit.  60  days.  For- 
feit. $2.     Plans  and  specitlcations  filed. 

Ni:\R  COR.  GEORGE  AND  FIRST  (on 
First).  San  Jose.  All  work  for  five- 
room   frame   dwelling. 

owner ."Mary  A.  Mason.  San  Jose. 

Architect  ...F.    D.    Wolfe.    1st    National 
Hank    Bldg..   San  Jose. 

Contractor.. L.  L  Kelly,  May  Ellen  Ave.. 
S:in   Jose.  -  - 

Filed  Jan.   2.    13.     Dated  Aug.  22.  '12 

Frame    erected    *L"'f- 

P.rown     plaster    on ; '..'X- 

When    completed    i'^'i'- 

fsual   sr.  (lays .M.-.. 

TOTAL  CX>ST..»3«17.0<i 

C.I.     Limit,  65  days.     Forfeit.  $5.     Plana 
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MARIN,   CONTRA  COSTA  AND 
"■  SONOMA  COUNTIES. 

''"  Ai'Airr.M  i';.\T    iimsi.:-  j    simy    -.u 

la-c.      ri;illlr.      ?;I(I,1MMI.  Uu'!  i  In.  Ml.l .      Cn 


Mil.  :;.   i:ji;)— H)T.s 

.\iiliucli.      lliilcliin 
P    .Meyer    


>    \.s    W    S 

$631. ni) 

S    HLK    9, 


.\U.    ST,    I.l'CfST,    .S:in    .1, 

'   n-.ie;- \V.    C.    Krio 

San  .lojso. 

.\i''  1  i.i'c  1  .  .  ..\oiie. 


ir.rll      111 
<     will     1. 


'/ompletion  Notices. 

CO.XTU.t    COSTA    COUNTV. 

lUliKIl 


ill 


Ml 


|i 
.\ 

Own  I'  I 
.\n;l-ii 


s   wiiiU. 

CI    I.i.Cl'.ST.   San    .Josf 

H.TgC. 

...\V.    C.      KroiK, 

.=1.11,    .Io?o. 
.  .  .  None. 
rk. 


ill  I..' 
..iiipl... 
wlio    1 

iOlKS    [)-.! 


i  ■•  eNlericii-  of  tl-.c 
\eii-i  Willi  riistie. 
11. 1  ill  i:u>  hands  of 
on-  taking  ligine.-; 
of   tile   «ork. 


In.  :;ii.  nil:;— LdT: 
Hirl.iiion,!  .\nnex. 
.M:n>l   ail    ,V-     D.itv 


-XCL'KPTKD 

111   Guei'tin   to 
.  .Her.    -24,    19U' 


COST,    $l."iO:i 
line 


.Vo.   S4,i   .S-FIRST   (rear),   San   Jo 
aiKl    one-lialf-.stor.v   addition. 

Ow  ne;- -Mrs.  K.   Rcnzel,   Prenii.se.?. 

.\rer.  iiect  .  ,  .None 

l>i.v  .?    work.  COST.    ?i;00 

N    NKLSON    -W.W,    4tli    Lot    E    of    Bird 
.\xe.,  San  Jose.     Si.\-rooin  cottage. 

Owner —    Frumpt,    Premise-'. 

.Srchitect  .  .  ..None. 

Contractor.  .S.  G.   Pelton.   tt.i  S-3rd,  S.  J. 
COST,    $J.Ti:iii 

S   lliiHSoN   .-,tli    Lot   E  Spring.  San   Jose. 
Fi\e-ioom    cottage. 

"w-ner E.    J.    Delinne,    SG    Pl.^as,int, 

San   Jose. 
.\rihitect  .  .  .None. 
uaVs   work.  COST,  $1200 


W  SIXTfi  6th  Lot  S  of  Keyes,  San  Jose. 
Four-room  cottage. 

''wner ir.   Valsman   Jr..    Premises. 

.\rc-liitect  .  .  .None. 

Contractor.  .P.    J.    Sclimidt.    G2S    Spencer 
.A\e..  San  Jo^e. 

COST,    $ls;o 

No.   .591    N-\VHITNEY,   .San   Jose.      Fciir- 
room    cottage. 

''"iier J.   .Manina.   Premises. 

-\:i')iiiect  .  .  .None. 

Oay's    work.  COST.    $.500 


Tw-o- 


NO.    903    E-JULIAN,    San     Jose, 
loom  addition  on  front. 

'iwner C.  W.  Deliigi,  Premises. 

.\rchiteci  .  .  .None. 

Uay's    work.  .^OST,    J6nn 


COMPLETION  NOTICES. 

^A\T.\    CI,.*Il.\    COIIIVTV. 

UECORDED                                   ACCEPTED 
Ian.  2,   1913— FIRST  near  George,  San 
■lo?e    Ion    west    side    of   First)    .Mary 
.\  .Manson   to  L  T  Kelly  ..  Dec.   l.i,   191:; 
I'cc.    :s.     lilll'— ON    E.XSTERLY    SIDE 
"f    t    e    ..Mame.la    between    McKenery 
and    .Morris.   San   Jose.      Mrs.    .Madge 
Plorden  to  Joiin  F  l)owle..Dec.  20.  -12 
— ♦• 

Liens  Filed. 

S.\.\T.\    fl.AUA    tOli.VTY 

i;|.:coi!r)|.:n  amoiivt 

■Ian  3.  1913— LOTS  9  AND  ]0  ;,n.l 
easterly  part  of  Lot  11  of  the 
CarnpLell  Tct  (City  of  Campliclli. 
Hubbard  &  Carmlcliael  Bros  vs  The 
I'.imphell    Farmers'    ITnion    Packiim- 

'""    $i.'<r.i;.-, 


Building  Contracts. 

<(>\TI{.V    (■0.»iT.\    COIM'V. 

LOT  13  i;i.K  Ki;.,  eity  of  liicli  inoiid. 
■Ml  work  for  three-story  and  base- 
ment   frame   building. 

""■ner Mrs.   John    Ivors,    Richmond 

-Architect  . .  .None. 

Contractor.  .Andrew    Wicks,    Richmond. 
IMled   Dec.  27,  '12.     Dated  Dee.   26,  '12. 
Entire    frame    work    completed.  .  $1313 
.All    carpentry    work   completed..    1300 
40  rtiijs  after  completion  and  ac- 
ceptance         isoo 

TOTAL  COST.  $J415 
Dond,  $220S.  Sureties,  H.  AA'anske  and 
John  R.  Nystrom.  Limit,  70  days.  For- 
feit, none.  Plans  and  specifications 
tiled. 


FRESNO.    MODESTO,    STANIS- 
LAUS AND  CENTRAL 

CALIFORNIA. 

_» 

Liens  Filed. 

FRESNO    COUNTV. 

RECORDED  A.MOUNT 

Dec.  31,  1912 — SAV  100  FT.  LOTS  13 
to  16  BIk  145,  Fresno.  W  S  Holtz- 
man  vs  Geo  A  Clough  and  J  H 
H.iul      J203 

Dec.  1.  1912— LOT  25  NAA'  %  LOT  24. 
xSlk  204,  Fresno.  Geo  Elia  vs  H 
Eugini.m      $67 

Deo.  31.  1912— LOT  20.  Poppy  Colony. 
F   L  and    R    .\1    Irwin    vs   J   J    Harris 


LOTS  9,10,11  BLK  41,  City  of  Richmond. 
.All  work  for  two-story  and  base- 
ment   frame    rectory. 

''"IP'' Roiian         Catholic         .Arch- 
bishop   of  San    Francisco. 

Architect  ...C.   O.   Clausen,   Phelan   BIdg 
San    Francisco. 

Contractor.  .J.   c.    Thornton.    Richmond. 

Filed   Dec.   2S.  '12.      Dated    Dec.   26.  '12. 

I'rame   up    $1000.00 

Huil'ling    iilasteri.d    1100.00 

laiilding    cnmpletej     1240.00 

I-sual    3.-,    days 112LoO 

T OT.AL    COST.    $4461. ,tO 

Pond,  $23110.     Sureties,  E.  M.  Tilden  and 

T.    H.    Moore.      Limit.    60   days.      Forfeit. 

$20.      Plans  and  .s^peciflcations   tiled. 

Completion  Notices. 

CONTRA    COSlA    COUNTY. 

RECORDED  ACCEPTED 

Jan.    3.    1913— LOT    3    BLK    "J"    Town 

of     Concord.       Jlrs.     R     Clan  ton,     .AI 

Xeustaedter.      .A.niiie      Neustaedter. 

Sadie    Neustaedter,    J    Neustaedter. 

ct  al   to  L  V  Perry Dec.    24,    1912 

Liens  Fihd. 

CONTRA    CO.STA    COUNTY. 


SACRAMENTO,  STOCKTON  & 
NORTHERN  CALIFORNIA. 

B.A.NK  —  ]  st.i.-y  .- nd  ba-e.  reinfori  ^,1 
concrete,  $23,OjO.  Lodi,  .'an  Joaqain 
Co.,  Cal.  .A.rchit3et,  AA'alt^r  King.  Elks' 
BIdg.,  Stockton.  Owne...  Bank  of 
Lodi.  This  work  has  be -n  aientionod 
here  before  when  the  plans  were  first 
started.  Bids  for  the  work  are  being 
taken  and  a  contract  will  be  awanlt  1 
shortly.  The  structure  will  conta  a 
the  general  offices,  banking  rooms  ard 
private  offices.  Interior  will  be  fin- 
ished in  hardwoods,  til.>  and  marble, 
ornamental  piaster  and  b-onze.  The  e 
will  he  a  central  heating  system.  Tie 
exterior  of  the  structure  will  be  fac.>1 
with  pressed  brick  and  erra  cott.i. 
Bids   are   now   being   taken. 


Building  Contracts. 

S.ACR.IMENTO    COUNTV. 


RECORDED 
Jan.    3.    1913 — LOTS 
.Anlioch.      Hutchii 


ell 


AMOUNT 
-AND   S    BLK    67. 
on    Co   vs    E   AII- 

1.98 


Jan.    3.    1913— LOT   1  !1LK    3.   Antioch. 

Ilutcliinson   Co   vs  .M    .McRride  .  $263  2'> 

Jan.    .3.    19I3.-LOT   S  BLK    3,    Antioch. 

Hutch  in.son   Co   vs  .Mrs    E    AVilliams 

Jan.   3.   1913— LOT  2!    BLK   2.   .Vniio'ch." 
Hutchinson     Co     vs    J     AVallice     De 
"■ill      $239.63 

'■"<■  ■:  i:ii:;  -  l.i  iT,-^   i,   li,   12   B|,k  .-,6, 


LOT  S,  I,  J,  5th  and  6th  Sts.  Sacramento 
Ornamental  iron  for  o-story  and 
basement    Class    "C"    brick    bldg. 

"""ei' Young  Men's  Christian  .\.=  - 

sociation. 
Architect  ..  .E.    C.     Hemmings,     1005     K 

St.,    Sacramento. 
Contractor.  .  Ransome    Concrete    Co. 
.  uh-Contractor.  .Ualston     Iron     Works, 

20tli    and   Indiana,   .s.    F. 
l''i!e,I    Dec.   Ill,   '12.      Dated   Dec.   5.  '12. 

COST,    $6057 

.\  S5  FT.  LOT  S,  J,  K.  UTH  .A.\|)  15TH 
.s;s..  S.-ieramenlo.  Plumbing  for  tive- 
■"tiiry  and  basement  reinforced  con- 
crele    ap.irtment    bouse. 

Owner Chaiincey    Dunn. 

Archilerl  ..  .Cuff   &    Diggs,    Elks'    Bldg., 

.Sacramento. 
Conlr.icior  .  .  Itansome    Concrete    Co. 
Suh-Cnnlractor.  .  Latourette-Flcal       Co., 
3431    Sacramento    .Ave..   .Sac- 
ramento. 
I'"ile,|    Nov.    2.-,,   '12.      Haled    Nov.    1.   '12. 

COST.    $i:;i;s 
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Building  Contracts.  ?MJ?--^«^^?Mn ^ qoTTTH 

S,s        Sacramento.        Electric      wiring                                         LOS     ANUjliLr^S     AND      SOUTH- 

?or'five-story   apu.t.nent   l,ouse.                                    SAN   JOAaUIN    COUNTY.  -           - 

lor   n\e  siuiy    <i|           _,„„„                                                                  .M'.MIT.MKN  r     ilOUSK— 1    story    :iii.l 

TZ.ci--^i:^Tv^"                                   un-.    ..     AXU    0    m.K    .5    K.    Slo.Kton.  „.s...    .rU-U    .,...    ...eel.      Cost    not    Bta:- 

Lv        ?Ao;-''Rin.sl.    Conereto   Co.,   328            Repau-    l.ricU    building.  ,  ,..     l...s  .Xngelcs,  r...     Are.mect.  F.  .X. 

.,.,„,.,ao>..Ka^    S^^,.^,,„„t„.                              Own.,- Maria    .S.    HuhburO.  Tyler.    Hibernian    !il.!s..   I.    -V      Owners.. 

^nl.  cuurutor      \.     K.     Brooke    Ridley,       Artbllcct  .  .  .None.  .Mrs.    Fianee-s    /aim    ami    A.      W .    Ho.ss. 

'^"                      Humboldt    Bank    BldK..   San       ,'„nUa.-tor .  .Thoma.«    I.euis.    Sunlh    San  The  bouse  bas  loen  designed  to  cont.in 

T^rxnei'co                                                                        .loar|nin    St.,    Stockton.  in:'    rooms,    wbieli    will    •  ;    arranged    In 

,-,.,,,    ',vit„i   Xnv    COST,    $10,000  suites    of    two    and    Ibrfv!    rcoms    ea  h. 

Kilea    Nov.    -,,     1-.      Uatcd   ^^^.^^^^    ^.^_^                                            ,^,.^^_^   ^^^^   ^^^   ^^_..^._^^   ,^^,,,  ,_   ^^^;j   ^^^^^ 

1  (IT  111   r.l.K  .SO  S  M  C,  Stockton.     Erect  ;i     vacuum    eleanln.i    .system,    two    el  J- 

X,.-     FIFTH     ^NU    J    STS,    Sacramento.         '  m,  me  buibling.  valors  and   steam   leat.      interior  nn<Hn 

M..    Ml-IH    A.^u    J            .                                                                            ^       _^  ^j      ^^^^^     nahog..:.y    ard    a^k. 

Structural    steel    and    n  on    ^^c.k                 ';;;';;ite;t         None.  ICntranee    will    be    .-.nlsb^d    In    tile    and 

MuWl..'     Young  Men's  Christian   AS-        naVswork.                               •    COST,  ?17DU  „,arble.       Batb     rooms .  wIU     have     ci- 

'""'    .-ociatlon    of    Sacramento.                 "                           nu-nt    lU.ors    and    li!e    wa.'iLcot.      borne 

,,.„„..,..  1  a  Hemmu^s,  100.  K  ■---- ,■;;--•■•-'--'• --'  ^.f  "^hr^^T^r" /'ivrb:;;^!"^ 

,..,„......U,r     ■k/t^t^    S.    Bridge       .^lir.  .  !  "^o":?^  .    Oalvin.  ^iU  ^,0    .aced    witb    .la.ed    wbite^jrlck 

--:;-- ^^ '-■■ '' ''■•  t^sxi^.-''""'-       COS.. .1.00  -;:; ^-:^x^^:k::'  -''''- 

.Sacramento         ^^              Uajs^o.k.         ^ HOTEI^S    story    and      base,      brick. 

Filed   Jan.   ,     13.     ^  ''''*'^'   "  p^j-g^,'  $12,905       u  ,T    10    BLK    72    B,    Stockton.      Frame  Cost     not     stated.       Los    Angeles       <Jal. 

.                                          buildin-  Architect,  A.   E.  Fetberstonbaugb.  Ler- 

T,,T    4     I    K     4TH    ^ND   5TH  STS,   Sac-       Ov.ner ..."...  Anohea  Rivera.  suson    Bldg.,   L.    A.,     Owner,   J-   «■  C"''; 

^\\Tin    work    for    scven-storv        Xrchitect  .  .  .R.    P.    Morrell,    226-227    Yo-  The   building  will  contain   a  total  of  90 

rau.ento.      -Mill   ^\°' ^  .;°^^^^''' ^o„„etc       -^"='"'^"       ,^„il^    Bid.;-.,    Stockton.  rooms   and   a   number   of  baths,   besides 

and      basement      leuifo.oed                              ,.„,.,aetor     Po     er    &    Potter,    Stockton.  the  office  and  general  lobby,  which  will 

""'""■     V,       .     mve-lment  Co                  co.,t,aU>..                                COST.  $^000  occupy    the    entire    first    ftoor.      There 

COST,  JlO.iiTjO       Fiiej  Dec.   27,  '12.     Dated  Dec.  2G,    U.  prepared. 

i?,  ,,mKUon     in     ?   35^  HOTEL    AND    STORES-4    story    and 

X  .-   FT    LOT  .Tr7ri4TH  AND  loTH           ko^      finished     ^000  ,„„«,   brick.     Cost  not  stated.     Los  Aii^- 

^^::i^:...  ^-^::,Heatin.  for            Co,n,deted    and    =---,3^--  -^ne,  ^taltf  Crf    1^.^  L.     1 

-— ■■ :  :    1         r^'  "^"^-^  ri^e^^^^s  ^:^^"'  =r^a./a::f:"oo^^:  ^^r^anj 

owner Cliauncey    Dunn.                               none,      ll.ms  ana     le  nrnvide  for  seven  stores  on  the  ground 

Architect  .  .  .Cuff   &   Diggs.    Elks'    Bldg., 7  '  ovide  foi    sex  en                            __^^^^^  ^^ 

Sacramento.                                                       Completion  Notices,  e„PPer  floors      interior  finish  win  be 

Contractor.. Ransornc  Concrete   Co.,    3-S                                         of    .ne    throughout.      Bath    rooms    will 

J  St..  Sacramento.                                           SACRAMENTO     COUNTY.  of    '''"^^^^^l^^^,",,,.,    ^here  will  be  steam 

Sub-Contractci,r..Latourettc-F'.cal     Co  .rCFP'-ED       beat    and    elevator      -service.      Running 

3431   Sacramen.o   Axe.,   ^ac         j.^eORDED                                /of  LOT  hot   and   .old   water  will  be  supplied   to 

ramento.                                                Uec.   3U.    1912— E   23  OF  S    V2    OF  LOT  "   :'     ,^„       The    es.erior   of   the   build- 

COST,   $l,n.,           ^,    J     ,,     „„    ,         10th    Sts,    Sacra-  '  ^J^^.*^  ^^ /J.,,    ^u,i    pressed    briek. 

. .".nlo.       Julia    Cronan    by    J    ^^     S  ni=        >  .t„,,   f.-onts  will  be  used.  Plans 

■ Butler    to   Chas   Passow  J^  f^---",.,       i^^'^!;,^  ^.-epared    ana    work    will    be 

l-iiT  273   BLK   2:,  Colonial   Heiglils.  Sac-            ■ ;_  "  '  "  ' ;  '    '    '   '  starte.I   within   a  short   time. 

ramento.        One-story       4-rooni       and                                           — *      "  HnTEI> — 2    storv      and      base,      lirick. 

basement   bungalow.                                                               OompletlOn  NotlceS-  .-ost   not^ated.  Lnperial.  Imperial  Co 

,)«-nor    lens   .lacobson.                                                                    ,..,       i,.i.j.ii,ects.   Western  Architectural 

Ar,.hil.-cl...None.                                                                                S.ACUAMENTO     COUM>.  ^    ^^.,^.^^    ^,^      ,.„„,ter    Bldg..    L.    -A. 

Contractor., G.    E.    Harvie.    2200    O    St.,  ^rCFPTED       .>wner.  Mrs.  Laura  Waters.     The  '„..ld- 

'   Sacraemnto.                                         RECORDED                             .„,            x    1  ins.-  will  cover   an   area   of  112x128   feet 

Fi'ed  Dec.   30,  -12.     Dated   Dec.   30,  -12.            j,,„.  3.   ,9;3_E  MAPLE  AVE  on  N    ..  jns                                    ^^__^^^  ^  „„„,t„     f 

CO.ST,    SIS'JO            „t    L„t    4.    Tullar    Tet,    Sacramento.  :','„.;.=,,.    provision    bas   been    made 

T  H  Langton  to  F  O  Moxrill  &  Son  ^       ^U.,e.-,    «  nU    1^^^  _^    ^_  __   ^.   _.^^^,^  ^„, 

'"'^■-    '■'•  number    of    bath-.      There    will    'e    hot 

♦ — ' 11    ronnin  ■    water    in    all    rooms. 

W  3-:  FT.  LOT  fi  AND  ALT.  LOT  7    -NO                                                  y.^^^^  ^Uerio     flnisb    wiU  be  of  pine  tlu-ougb- 

■.:nd  and   3rd  Sts,  Sa*rameuto.      l-.ame                                   ^^^ ,       Tl, "  c  xterior  of   liie   building   will 

'        o:"er^^"^"H"rv'^Whu"M3QSt..                      SACKAM.NTO    COUNTY.  r,,.  ed  with  presse.l  b:  IcK.     Plans  are 
,                   ,-                                                                             1  einsi-   prepared. 

contractor,  filler     Bros.,     .2.,      I       M.         ■'-■^.;:,,^- I,,,,         ,,.,.„     ,,      ,,rren     ..  ^JT  C^'c^  Are^.    1-'-  i^-'^)^'- 

Filed    Oec.   ^-irilu.   >  >oc.    ...    t  . .  ^            -arle.    ,,    <^a^^^ ^-        ,,,  "iliSU   U^A.^Owner.   l^njn-^ 

CO.sr,    $.,...         ^^^^^^^^      ^^^      ^•0^.„KM>0^SIHI1.1TY.       ;;:;;'',.';';';;\,,,;,,,j;a'  for    stores    on    the 

BUT    I.   .1.    K.    ITH  AND   5TU  STS..   Sac-                                    T  oV'lT^.K  21.  Amend-  bi-st    floor   =\'';V""r'i"^''Hot  ■and'coM 

ramenu,.      Plastering   for   s.veu-story        '-y^^       'j::^^;^^,      l^^,.     ,  s  Spring  -"'•  '■■"'V,','   ■   t  "  .       rsu"  ujll    .0  a.. 

and    basement    ....ilding.                                           '  'o^provcments  on  leased  prop-  ;:"""':'-    ^j^ ',;,,:  o-^    «m    be     faced 

"wner Marsb  Investme  U  .  ,..                          ;*,""'''    ,        "'"         .  .     'i,,   1  r k k     plans  are  complete 

Architect... cuffs  ^  Diggs.   Elks    Bid,.,            -^^^^„„^„„^,KHOMr:ST..AD.  ^;^   H^^^  [lH    ,-.ing  -taken    by     .:- 

Conlr:ulo,-..Kansome   Concrete   CO.,    32.S                         ,,„3^,,T    IN.<TB    S    EIGHTH  owners.                                  ^^^^     ^^^_^__       ,.,.j„. 

,   St.,  Sacramento.                            .Lu      .1,    l.^l^__^    ^.^^_    ^..^^_^.,^,^    ,.^,,„,  ^   ^"  '"     •,.,.I.,:.     $2:.. P-mona.    I-^ 

;;;:';■';:::■  "  ^""o'i^i  0^.  .1. 12.     uanciu,  ^^■  «.xs  no. okd.  w  .< ana  n,,,.^^^  ^,^^  _,_.,  ^_.^,,.^^^^,  j,,„,  „.. 

'         '           "■■                           COST,    S27,M7            1,1a   B  Williams.-.-.- ■■      ■ 
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iiniplelr.l    lui-    the    s.in    An-        I  i:i  \     l.:l 


I-,.  u..n  ^oZu.u;^7'r,L  ii'^''^":  ;;::;"'l'':;;, ::.'""""  """^  "■ ••"-'■■">   i'".""".   po.-.i.„,i.  ,n-e.   Architect 


TiU'NK  sicwioi;  s^•s'n•;.\I     no. 


■i'-l  not     DIMilct.         Working       ilinvi'n-x  '         •■  l^mil  .Sciiacht  &  Son.  Portland.     Owners, 

lon;o  .Weniie  GranuiKir  S;-1.,m)1.  aiul    «  m  CoiliraCtS  Awarded.  linl'ien  West   Hotel,     rontractor.s,  Bra.v- 

I  e  a;.|)r.)MHl  li.v  t!ip   Koaril  „r   K.riication  A  l'.\  irr.M  K.\  r     MU'.-^h;  — :;     m,,,v     :,:■■{  s'i"  im"^'   ''""   ^'"  "'""'■     ''""'''"f'  P^ice. 

al     i;  ei:-    next     nicelins-.       Tie    hnihiini;-  ''■"''■    '  !  i'-k.    $:iT.ii'i!i.      I„,s    .\,):j:,]rs.    Cl. 

^   fi    .OMliiii    .>!ix    cla.-^s    M..,ni   .    ass.Mlll.l.v  -^I'l HitI.    „,,„,..       i,vvn,.i-s.    .1.     I'.    .,,.il    i:.  ,.,.^,    „    ,     ..    ,     ,       ^      ,,        , 

'■'>'     mi     l,.i;,.:s-     ,,Hr,i.-,       .\     renlril  ' '-     Hinil.M.      Coni-.nloi^     c      |.-     i;,,it,jM  n,,l   .-tate.l.      Hortlan,!,   Ore.      Kngi- 

li.illn,!i-    .'i.v.'^irni    vill    I  e    i:i-tircl        In-  ''"■     Ilili'iMan     M:-:.      I.       \.       CmiiIi-i    I  ""■''•   '-'"■^'    li^nKineer   Portland.      Owners. 

l''-iii-    lini-li     \   i.l    1,     ot    pine    t    ron-i  mi''.    $"T.iimi.                  '               '                  '  ''Hy   of   Po.-tUuuI.     Oontractoi's  Giebisch 

oti;    wit,.    :(,-iu.    n^i;,',.    n,,u'--       Ti  c    ox                               -    '■- -  '^'    •'"'''''"'■       I'f"' !•' ".1.       Contract      price, 

':\lr ::'j:j  luHu:'^  ;■;, '';;,,:":;!  portl^^nd  and  oregon.  "'stouks  .x„  ,,KK,rK._i,  s.orv 

"'■'<•'    f"'-  ^'''■'"     ''"'^'O    iMi,.              '  ■::  -TKi.-::    .inrv    anj      i.m-c       luii-  ;'"''   ''""'■•./''■"^^   -^  '"'"^''"^Ho".  ?;S0.- 

.\l>.\lt'r.\ll-;.\'r     ll   i|-.-;|.:-:;     sturv      nnl  s    M  (MM,          llil'^i,,^          ,,,■             t      ,  I  oi.lan.l.    Or,..      Architects,    Dovle. 

'••'-'■•    "i'-'-      I'osi    ,H,1    .-I  ,1,.  I.      1.,,.    \„.  .Ncv.ion    <•     <;,uMli      l^otl-nnl       ,',,'.',  "''  ;^"  l'' '  ^ -"    *    '  ^rach.      (lu-ner...   .Marqnam 

t„r; , -:;  ■  • :,  :;;„:■;;■  r::-f;'S  ;:^;:l:;r •'' '  • '•--'^'  '-•-''--: 

ni|ilc    ro;i,n.«.    ilinins    room    .mil  ^   . 


■  «■  cs.  C.-.l.  .\ 
ilclhnan  I'.liU 
T   oj  i:..-.      'r 


■"''■•'■"'''    ' "'•'' '■    •■■"'■I1-.    »;iir,,    Hill       kiirl  ,.n.       ri,|,er    llooi 

c   a:anyMi    m    Miii,--   ,,r    tuo    an. I    liircc       lanscd    lor    forty    gue^t    room 


steam 


^<'  HOOI,     TEACHERS      LUNCH 
THE    LEAGIIE. 


Al:    .ipartnu-nts    will    l:a\  p    wall  privale     baths.     '  There     will                                                                  

c'  nric.t'anj'a   v^Hm';nn''''r''-"!"   '"  ^r'"''       '""'""'    "'"'"     '''''^    '''    "f"'''"^'  ''"''^    School    Teachers    ofticially    renre 

n          n.^riow,        rn    is    e7'"^^-"°"  "^-^l"'"    "'    t"^    '^"Udin^    will      he  senting     the     California     Teaclers      As- 

'Uo,                               V           ,oo.:,"Tin  now    ,e"i;;i'    '"■'^^'''■''V"'"''-      '•'■'""'    •^■"  ---"-"  Will  lunch   With  the  Home  tn- 

n.    con„.o.:ition    , r         T    e     'x-te     o  "p    RTMEXT   HOU'.E      .        ,                   ,  T'''    ^^^^"^    °'    California      at      the 

fe    hiiiUVh-    will    he       f.cerr     ,v  H  "^^  "^^.T-yi^-^T   HOUSE— 3     story      and  Palace    Hotel,    Tnur^day,    January    2,    at 

e-s-e,I    i      'k       PI    nJ               f->'-el       «.tl  ha.se,   reinforced   concrete,   $30,000.   Port-  12:1.5  P.  M.  sharp. 

L-se.i    MiKK.      Plans  are   comu'.e  e  anrJ         and      nic         A.-oi>it„„f      ^ _.       _         _         "^ 


M-XT    n    SVSaVll    Vn   t    n.t          T  ,  """erwort.h-Stephenson    Co.,    Portland.  sociation  will  be  in  session  it,  cltv 

..in.er,   F.  E.  Trusk.  Union  oil   B  dir     "  ao  u-^mLrs  ^f  th          °"'            '"","""  '^^'-''^'^-    "-'e    under    their    immediate 

A.      Owner.,,    City    of    Redlands       PHn^i  e    c',       T?e    fi     f  *"'^^  '°°"''  ""-J   '^'-^ti'  ^-"^'-ge   100,000  boys  and  girls  as  pupils, 

lor    t.;e     minicipal    waVe       -y  tern    ,  ■  "^  el    i-anci    !„bhv     ,  ffi""'          \    T'"'",    '"'  '^'■'''   ^''^"'^   '^^    ^"""^"'•■^    '°'    the  future 

Icen     apnroyed    and    are    now        ,t     for  o   »                     ^l    "'"'-^,r^'    "^''^^    l«'-ge  °£     ""S    great    army     of    young    people 

:  i  IS.       nids    Will    "e    ^^LT  b        C  mr;i~r  ^^^J''    l^JZV^V  '''"'  ""'  ^°''"  ^""^'-   "^^  '"'^"^''•*''  ^'^ 

'•■■■. k    K.    Warne:-    Thomas    on    Janirirv  ole^  ato.     .se.  Mce.       Interior     finish  commercial    life    of    California. 

l.^.n.  The  material  wi^  consist  of  00  e, 'ee  T-e,"',- "  °"m,  ?'''""""'  ^'"^  -Advisory  Board,  the  Executive 
tons  cast  iron  pipe  as  follows-  1  30  mentnonr,  'f'"  '■'  "'  ''''"''  '""  ^'ommittee  and  the  OtKcers  of  the  As- 
lineal  feet  1-^-inc.h  9  030  1  ne^l  fee,  «  Hoors  and  tUe  wainscot.  The  ex-  sociation  have  been  invited  to  meet  the 
lnch:n00  1iL'l"feetV-iLh"i;'tt^  f  w/i^r^^L  %ir:r"%v;"l'  b^^l/ru  ^^-"-.--^  'o  "--  "ear  t^fac;: 
cast  iron  specials:  ,3,j«  lineal  feet  i-  1  e  used  th  ■  n,-'o  ,t  PHns  i  ^""•^erning  the  home  industries  of  Cali- 
inch  standard  screw  pipe:  J.6.n0  lineal  prepai-d  ■"""■  "^  "embers  have  generally 
reet   C-inch  standard  screw  pipe:  stand-  APART.MKNT    HOUSi-:    AND    .'.TORES  presenf     ""'     '"^"'''"''"     ^""^     ^ill     be 

in':^/H:er^'':^el  'X.""ttrHnla;  ^olt^'^ot   ^te  l' Vn'^T  V"""^'"  "    '^  '"^^    ""'^-    °'   ^"    ^ --    '"    >- 

tva     IG-inch     riveted    steel    ipe-V^lO  cimecrVir^         ^n    \     '    I'''       ^'"  "''e^^'^t   ^'^    this    occasion. 

,  ipc.^spe.ials    foJ^Z^e:-:'^.^;-'  ^Jl    l^^pr    r!.  ^^^   ^  tl^^  .  .^^-^'"-•'^  ^^   ^   ^^   ^ 

inc.'..    seye'n     IG-inch,  ",  vvo'V  ■■-in,-"  "   lu'o  Tn",    wan'Te^JL"    T'''"''".n  "/'""''''t'^^  Five-minute  advisor.v    talks   by   Dr.   C. 

'0-inch,    ten    x-inch.    eighty    ,; -i  ,    ',      10  i     .',  i      ll         T  ■         7",  '""    '"^    '*^^-"  ''■    '^'''^^^^   anfl-Xorman    W.    Hall, 

.-inch:    two  air  valves   Of  200-lbspres  be    finis    elin"'""''       J";"'""^'  ''■"'  ^'''"^n     minutes'     exhibition    of    lan- 

!  "i"||--     an, I     iM-nis      one     one  t  ,n          t  .    ''■^'-■^"K— 2     story     and     base,     rein-  ins   teachers: 

innk.       i;ids     Will    Ve    ,.,„.eiv..d    ,o,"c"  H.Vd'''    n,r'''rrH'uT, ""'  u-f-T','   "^'''V  !"■   K-   Barthel,  President:   A.  J.   Cloud. 

«o,k    a.s   a    Hlo-e   or   on    eu-l,    unit    ^-en  O.  e.       Arch  itects.       W  hidden       .t  Secretary;     Directors-R.     D.     Faulkner 

a:a,clv.                                uneu,,    nnit.^cp-  i^^e,  ...      ^-tlaiK-      Owner,      .T.       Woods  W.    H.    Hanlon.    George   W.    Frickl"ex: 

K..CTH1C  POWER  P.AXT  _  Cost  ^^^^^ed  ?::' pr:;a:^::ir;j'f:; tj  ■rb:nd:  i:;'T  Ro^e?:.."'^'^"'^^-"'  "•  "•  "^"^^ 


t    stated.      Redlands,    .San    Bernardino       ing.     The  building  will  occupy  a  corner  'cnme°nn!i^hVi,,  r  •       , 

..   Cal.      Engineer.   F.   E.   Trask,   Union       «ite  100  feet  sc,uare.     The  first  noor  and        we^cZe  o  ,r  l,Z^,    '""'\        '"'"" 

1    l^ldg.    L.    A.      Owner.s,    City    ot   Red-       hasement    will    1-e    used    for    a    comme"-        "  e'^ome  otir  guests  in   strong  numbers. 


i.nms.       Plans     for     the     electric     power  fial    garage    and     the    second    lloor    for  THESFIISPThw  li-ni.sT.:,,, 

hl""t    for    the    municipal    water    system  Hall   purposes.      None   of   the   particulars  THESE  USE  THE  K  OKSTEU. 

Mave    Men    complete!    and   are    now    out  "f    con.Mruction    can    he    given    at     this  The    Sh-iron    ^i^„..       n    ;  ,■ 

for     figure.,.       Bids    will    le    opened    by  line.  .J^'"    ■^"'"°"       Estate    Building.       New 

re   Fo-lrd  of  Trustees  on  Fehriiarv  .-,th              l/UKll-;      IIM.I,-.;     .-lorv     .,nd     b-ise  •^'""'°"  "^ '■>■     --""i     -Jessie     streets:     The 

A    maxi;,unH    „r    rau    lor.^e    power   i,    re'  hrhk     ,nd    stte'     $10  Oi'i.i        \i'.\    ,n,in  ""'''   '"'"    ""'"o"   <"'"="•   Oakland    Hotel: 

""!•'■'     -1     Md.     vill     he       t    ken        -or        ■   .c  \  <;  ■       r    C    P    bM,         P    r  T        ""    '''    ^^    ''"''°"'    "°"-^^    ""^    "^w    ««'- 

""  ■    -^"i  itp't.   (.   C.    Rob.iiMs.    1  o.lland.        ,  .-uk   buildings  at   the  Presidio :  the  new 

City  and  County  Hospital  of  San  Fran- 
cisco are  all  equippeil  with  Forster's 
Water  Closet  Waste  Connection.  The 
above  buildings  reiiiiired  the  best — 
lliafs  why  Forster's  was  used.  Made 
in    i^alifornia. 
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Contracts  Awarded. 
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Lloyd  S.  Ackerman 

Attorney-  \t-Law 

Building  Law  and  the  Law  of 
Mechanics'  Liens. 

Rooms  414-418  Nevada  Bank  BIdg. 

14  Montgomery  St.,  S  F. 


Refers  to:  Anglo  California  _Tr 
General  Contractors*  Association 
States  Fidelity  &  Guaranty  Co 
Pacific  Builder. 


iiJe  $700,000  for  the  purciiase  by  tlie 
city  ot  the  two  blocks  hounded  by  L 
and  N,  Ninth  and  Tenth  streets,  on 
uhicli  it  is  proposed  to  erect  two  new 
buildings — One  a  State  Library  and 
Courts  Building  and  the  otlier  a  build- 
ing to  house  the  various  State  ofBcials. 
who  are  now  illegally  residing  and 
maintaining  offices  in  San  Francisco, 
were  distributed  recently,  and  the 
I'anvassers  started  i.nmediately  getting 
llie  signatures  of  the  voters.  If  l.'. 
per  cent  of  the  voters'  signatures  is 
obtained  the  first  election,  with  its  ex- 
pense and  delay,  will  be  eliminated  and 
the  Commissioners  will  immediately  be 
asked  to 'call  the  bond  election. 

Tlie  plan  is  for  the  city  to  pur- 
chase the  two  blocks  aid  donate  them 
to  the  State,  the  State  in  turn  to  erect 
the  new  buildings,  the  cost  of  which 
would  be  in  the  neighborliood  of  $3.- 
000,000. 


TO    BOND   FOR   HIGHWAYS. 


■  SUISUN  (Solano  Co.),  December  31. 
A  large  bond  issue  for  the  construc- 
tion of  a  complete  syste.n  of  good 
roads  will  probably  be  a  proposition 
for  the  voters  ot  Solano  County  to 
vote  on  in  tlie  near  future.  The  Su- 
pervisors are  seriously  considering 
the  matter.  The  amount  necessary 
will  be  more  than  $1,00,000.  The 
plans  cannot  be  definitely  determined 
until  the  route  for  tlie  State  highway 
is  settled  upon,  as  the  county's  roads 
will   be  feeders   to   it. 


\V.\TER   FILTER   INSTALLED. 

The  Pacific  Water  Purifying  Com- 
pany, 104  Front  treet,  has  recently  iii- 
tal'ed  a  Filter  in  the  Young  Men's 
Christian    Association    of    Berkeley. 

Tlie  Filter  was  installed  on  the  cir- 
culating system  tor  the  swinning  tank 
water  in  order  to  keep  the  water  in  the 
tank  clear  and   sanitary   at  all  times. 

The  complications  that  arises  from 
installing  filters  in  buildings  already 
finished  has  been  meet  in  such  a  way 
that  it  is  forthy  of  the  attention  ot 
lowners  of  buildings  wlio  are  con|- 
sldering   installing   filters. 

The  Young  Men's  Christian  Associa- 
tion report  that  the  swimming  tank  is 
more  than  satisfactory  and  it  has  been 
a  large  asset  in  the  renewals  of  fall 
.membership  and  the  general  interest 
shown  by  the  members  with  the  crystal 
c:ear   bathing  v.ater. 

The  Pacific  Water  Purifying  Com- 
pany has  had  a  great  deal  ot  ex- 
perience in  filtering  and  purifying 
swimming  tank  waters  and  Architects 
sliould  know  that  such  a  firm  is  manu- 
facturing filters  right  here  in  San 
Francisco. 


I.I  Mill: It     It  \'ri:s    si  sriONDi-.n. 

W  .\.-.:iIi.\i;'l'(iN.  II. T.  .",(1.  Tlif  ijitiT- 
M:ili'  comiiKTce  commissi, .11  today 
su.sponded  proposed  trunsconlincntal 
treight  tarirf.s  advancing  rates  on 
lumber  from  Krilish  Columbia  and 
-\lberta,  Canada,  anrl  Oregon,  Washing- 
tun  and  dtOier  northwestern  states^ 
sliipping  through  CiiIor:ulo  gateways  to 
r.istern  destinations.  Tlie  effect  of  the 
inoposed  tariffs  would  be  to  advance 
Ihe  rate  from  Portland,  Ore.,  to  Chi- 
'  ago  from  65  cents  a  hundred  pound.s 
to  S9  cents;  and  from  Portland  to  New 
Vork  from  S.'i  cents  to  $1.0S;a.  Kates 
between  other  points  show  a  similar 
advance. 


XEV.\D\       CITY    CONSIDERS      BONDS. 


NEV.Ai->.v  CITV  (Nevada  Co.).  De- 
cember 31. — A  meeting  ot  the  City 
Trustees  was  held  last  night  to  con- 
sider a  proposition  of  submitting  a 
lond  issue  ot  $20,000  to  The  People,  the 
money  to  be  used  in  the  construction 
of  a  new  City  Hall  and  improvements 
tor   the   city   sewer   system. 

The  proposition  found  favor  with  tlie 
meeting  and  at  a  meeting  of  members 
of  the  Nevada  City  Cliamber  of  Com- 
merce iield   Monday   nJMit. 


I''t>l{EKiiV      TKADE      OPPORTUNITIES. 

[Inquiries  in  wliicli  addresses  are 
omitted  are  on  file  at  Bureau  ot 
Foreign  and  Domestic  Commerce.  In 
applying  for  addresses  refer  to  file 
number.] 


Consuls  are  requested  to  contribute  to 
this  department,  and  in  doing  so 
should  in  each  instance  state  in  what 
language  correspondence  should  be 
conducted. 


No.  10l::o.  ChcinlciilM,  dyeK,  and  iip- 
lilianceH  for  cottou  nnil  dyeing  ivorks. — 

A  report  from  an  .-Vmerican  consular 
officer  in  a  European  country  states 
that  a  firm  well  known  in  all  the  cot- 
ton printing  and  dyeing  works  in  his 
district  wishes  to  act  as  agent  tor  the 
sale  of  any  American  chemicals,  dyes, 
and  appliances   in   this  line. 

Nu.  lOI^l.  .Virtoiiiatic  boU-lieadlng 
Hull  niit-tbTeu«ling:  luueliineH. — A  busi- 
ness firm  in  Russia  informs  an  Ameri- 
can consular  officer  that  it  desires  to 
get  in  touch  with  American  manufac- 
turers of  automatic  bolt-heading  and 
nut-threading  machines.  Correspon- 
dence may  be  in  English,  German,  or 
Russian. 

No.  IU12:{.  C'olton  B'rowiiig  and  sin- 
ning iiiaoliiuePj'  and  furniture. — An 
.American  consular  o-Ticer  reports  that 
a  resident  of  East  Africa  desires  to  re- 
ceive catalogues  ot  machinery  used  in 
the  production  and  ginning  of  cotton, 
etc.  He  is  especially  Interested  in  the 
Montgomery  and  in  the  Marvin  Smith 
machines.  He  would  also  like  to  re- 
ceive catalogues  of  furniture  and  other 
articles  suitable  tor  colonial  use. 
These  latter  articles  must  be  able  to 
withstand  the  hardest  kind  of  usage 
and  be  suitable  for  use  in  a  tropical 
climate.  Correspondence  should  be  in 
the    Portuguese    language. 

No.  10124.  Electric  nicterx. — A  report 
from  an  American  consul  in  a  Latin- 
American  country  states  that  an  elec- 
tric light  company  in  his  district  will 
during   1913   supply   Us   customers   with 


.1.1  trie  meters.  Tlils  cdiipuny  l«  In 
Immediate  need  of  300  melcr'-,  of  2  lo 
I.-,  ami. errs,  slnslc  pl.asc,  ) :.-,  vollK,  fill 
cycles.  Correspondence.  In  KhkIIkIi 
or  Spanish,  should  be  addrts-ie.l  lo  the 
manager    of    the    Company. 

No.      101SII.      Electric      rlrtaiurn. An 

.Vmerican  consul  reports  tnal  on  ac- 
count of  the  steadily  grovi  lug  popula- 
tion of  his  district  building  uiierallons 
have  been  greatly  .'■tlniulatod.  Willi 
a  tendency  to  higher  huildings  for  resi- 
dences, offices,  and  business  purposcK, 
there  is  a  growing  demand  for  Ihe 
InstaKatlon  of  electric  elevators  both 
f'.r  passenger  and  freight  and  coniii- 
tioiis  are  favoralde  for  American  mun- 
iit.icturers  to  compete  for  some  of  the 
new  bu.^iness  offered.  British  firms, 
tlirough  lon54-estahlished  connections. 
I.ractically  control  the  business  at 
jiiesent.  hut  there  seems  to  be  a  fair 
opportunity  for  an  active  agent  lo 
secure  contracts  for  the  .American  type 
of  lifts.  An  effort  siiould  be  made  to 
introduce  elevators  witli  aulomallc 
gates,  if  the  addition  of  the  safety 
gates  would  not  greatly  increase  the 
cost  of  installation.  Tlie  names  of  two 
linns  that  have  specialized  in  elevator 
woik  tor  the  past  10  years,  as  well  as  a 
list  of  engineering  firms,  accompanied 
tlie   I'eport. 

l.r>lnEI{     Ol  TI'IT    FOB     I.A.ST    Ftllil 
YEARS. 

WASHI.VGTO.V,  Dec.  31.— .A.  prelimi- 
nary statement  ot  the  output  of  lum- 
ber, lath  and  shingles  in  the  United 
-States  during  the  calendar  years  1911. 
1910.  1909  and  1908  was  issued  by  Cen- 
sus Director  E.  Dana  Durand.  It  was 
prepared  under  the  di'ectlon  of  William 
-M.  Steuart.  chief  statistician  tor  manu- 
factures, by  Jasper  E.  Whelchel.  The 
data  were  collected  in  co-operation 
with  the  forest  service  ot  the  depart- 
ment of  agriculture  and  form  one  of  a 
series  of  annual  reports  regarding  the 
lumber  and    timber   industries. 

The  reported  production  of  lumber 
in  the  United  States  during  the  calen- 
dar year  1911  by  2S,107  mills  was  37.- 
U03.2U7  M  feet  board  measure,  as 
against  40,01S.2S2  M  feet  board  measure 
reported  by  31,934  mills  in  1910:  44,- 
.".09,761  .M  feet  reported  by  4S.I12  mills 
in  1909  and  33.224.369  M  feet  reported 
by  31,231  mills  in  190S.  The  figures  for 
the  four  years  covered  by  the  showing 
are  substantially  comparable,  with  the 
exception  ot  tliose  for  the  year  1909. 

The  information  covering  this  year 
was  collected  by  special  agents  of  the 
census  office  in  connection  Willi  the 
legular  quinquennial  census  of  manu- 
factures, and  hence  covered,  theoreti- 
cally, every  lumber  producing  estab- 
lishment wliich  was  in  operation  dur- 
ing the  whole  or  any  part  of  that  year. 
The  data  for  1911,  1910  and  1908  were 
«alliered  by  correspondence,  and  while 
including  the  cut  ot  practically  all  of 
the  larger  or  commerical  plants  for 
these  three  years  do  not  cover  the  op- 
erations of  many  of  the  neighborhood 
or  custom  mills.  It  should  be  pointed 
out.  furthermore,  that  the  totals  for 
Itlll  and  1910  do  not  include  the  output 
of  any  mill  which  reported  a  product  of 
less  than  50  -M  feet  during  these  years. 
Returns  for  about  4,500  mills  of  this 
character  were  secured  in  both  1911 
and  1910.  but  omitted  f ro  u  the  tabula- 
tions. The  decreases  In  1911  as  com- 
pared with  1910  of  about  4.000  mills 
and   3,000,000,000   feet   board   measure   of 
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lumber  were  Uoublless  due  in  part  to  a 
delay  of  about  two  months  in  mailins: 
the  schedule  cards  to  the  manufactur- 
ers in  1912. 

While  the  Industry  of  Imuber  manu- 
facture is  widely  distributed  through- 
out the  United  States,  a  production  dur- 
ing the  calendar  year  1911  having  been 
reported  from  every  state  but  one, 
namely,  North  Dakota,  it  Is  interesting 
to  note  that  nearly  36  per  cent  of  the 
total  cut  was  reported  from  the  five 
states  of  Washington,  Louisiana,  Mis- 
sissippi, Oregon  and  North  Carolina, 
ranking  in  the  order  named.  Further- 
more, it  will  be  observed  that  two  of 
these  five  states  are  located  on  the  Pa- 
cific coast  and  three  in  the  south,  which 
regions  have  in  recent  years  become 
the  principal  centers  of  lumber  produc- 
tion in  the  United  States,  their  com- 
bined output  in  1911  forming  6S  per 
cent  of  the  total  cut  for  that  year. 

The  reported  cut  of  softwood  lumber 
in  1911  was  28,902,388  M  feet  board 
measure,  or  7S.1  per  cent  of  the  pro- 
duction from  all  woods,  while  that  of 
hardwood  lumber  amounted  to  8,100,819 
M  feet  board  measure,  or  21.9  per  cent. 
The  slightly  larger  proportion  of  the 
total  production  supplied  by  softwoods 
during  1911  as  compared  with  the  fig- 
ures for  the  preceding  year  is  a  logical 
result  of  the  drift  in  the  lumber  in- 
dustry to  regions  which  are  chiefly 
coniferous   or   softwood. 

The  five  leading  species  cut  in  1911 
were  yellow  pine,  Douglas  fir,  white 
pine,  oak  and  hemlock,  ranking  in  the 
order  named,  the  aggregate  output 
from  these  woods  being  26,835,285  M 
feet,  or  72.5  per  cent  of  the  total  pro- 
duction from  all  species.  Yellow  pine 
alone  supplied  12,896,706  M  feet  board 
measure,  or  34.9  per  cent  of  the  total, 
while  oak,  the  leading  hardwood,  con- 
tributed 3,098,444  M  feet,  or  S.4  per 
cent. 

The  comparative  summary  tor  states 
gives  there   figures  for  coast  states: 

Washington — 190S,  2,915,92S;  1909, 
3.862,916;    1910,   4,097,492;    1911,   4,064,754. 

Oregon— 1908,  1,468,158;  1909,  1,898.- 
995;  1910,  2,  084,633;   1911,  1,083,698. 

California— 1908,  996,115;  1909,  1,143,- 
507;    1910,    1,254,826;    1911,    1,207.561. 


RBDDIXG   LAND   OFFICE  MOVED. 

REDDING  (Shasta  Co.),  January  2. — 
The  Redding  Land  Office  closed  its 
doors  forever  at  4:30  Tuesday  after- 
noon. What  little  furniture  could  not 
be  used  in  the  office  at  Sacramento  was 
sold  at   public  auction. 

All  the  Tecordes  were  packed  up! 
and  shipped  to  Sacramento  by  register- 
ed mail.  Tliere  were  two  big  truck- 
loads   of   them. 


I.1XCOL1V  VOTES    SCHOOL   BONDS. 

LINCOLN  (Placer  Co.),  January  2. — 
By  an  overwhelming  majority  of  88 
to  12  the  bond  issue  for  {4500  carried 
here  Tuesday.  The  passage  of  the 
above  authorizes  the  Trustees  of  Lin- 
coln School  District  to  purchase  a  block 
of  land  diagonally  across  fpom  the 
school  building  for  $3200  and  place  it 
in   shape  for  playground  purposes. 

The  block  in  ciuostlon  consists  of 
sixteen  city  lots,  50x135  eacli,  and 
when  leveled  will  be  a  great  addition 
to   the  school. 

The  question  of  the  new  play- 
ground was  brought  more  forcibly  to 
the  people  and  Trustees  this  year  on 
account    of    the    increased    attendance. 


wliirh  jumped  from  ISO  last  year  to 
215  at  the  beginning  of  this  term.  This 
necessitated  employing  an  additional 
teacher   in   the   primary   department. 

The  Board  of  Trustees  composed  of 
-Mis.  Carrie  A.  Gladding,  R.  J.  Tofft 
and  J.  .T.  Banquier,  will  have  the  new 
block  placed  in  order  as  soon  as  the 
County  Board  of  Supervisors  acts  of- 
ficially upon  the  bonds. 

MANKUUPTCY    PETITIONS. 

Tb.e  following  petitions  in  bankruptcy 
nave  been  filed  in  the  United  States 
Ji.strict  court:  Albert  A.  Lynch,  la 
hotel  man  at  Stockton,  liabilities  $21,- 
532.  assets  $lj,324,  of  which  amount 
$465  is  secured;  Theo  W.  Hatch,  painter 
living  at  Trac> ,  liabilities  $857,  assets 
$79S;  Ralph  K,  Parr,  bookkeeper  of 
Alameda,  liabilities  $1115.  no  assets; 
Jordan  &  Lack  and  the  Knickerbocker 
Ladies'  Tailors  of  Oaklnnrl.  liabilities 
$2258,  no  assets. 


CLEARING    HOUSE    GAINS. 

San  Francisco's  clearing  house  gains 
for  the  year  ending  Tuesday  night  over 
1911  was  $250,486,408.81,  according  to  a 
compilation  made  by  Manager  Charles 
Sleeper.  The  1912  total  was  $2,077,561,- 
952.27,  the  1911  total  $2,427,075,543.46. 
The  December  gain  for  the  last  year 
was  $14,222,921.25,  December,  1912,  hav- 
ing a  record  of  •  $230,631,977.11,  while 
the  corresponding  month  a  year  ago 
$216,409,055.86  was  recorded.  Tuesday 
the  clearings  were  $9,323,655.90. 


IMMENSE  SUM  IN  AUT03I0BILES. 

SACRA.MENTO.  Jan.  2. — ■Californians 
spent  $43,740,000  during  the  year  1912 
lor  automobiles,  according  to  an  esti- 
mate prepared  by  Joseph  Mansfield, 
head  of  the  automobile  department  of 
Secretary  of  State  Jordan's  office. 
Mansfield  issued  29.160  permits  during 
the  year,  an  increase  of  approximately 
10,000  over  the  number  issued  for  the 
year  1911.  The  total  registration  since 
automotiiles  came  into  use  are  92,199. 

Estimating  the  average  value  of  ma- 
chines purchased  at  $1,500,  Mansfield 
finds  $43,470,000  was  spent  during  the 
year  for  new   machines. 

California's  total  of  permits  now  ex- 
ceeds that  of  any  other  state,  with 
5000  more  here  than  in  the  state  of 
New  York,  which  is  next. 

FIRST   PERMIT    ISSIIBD. 


rst   permit  of  (lie   New   Year  Goes   t 

fdnti-aefor  J.  H.  Hiiniinh  for  Pleroe- 

Arro«-  .Job. 


The  first  building  permit  of  the  New- 
Year  was  issued  yesterday  to  Contrac- 
tor J.  D.  Hannah  for  the  construction 
of  the  four-story  and  basement  rein- 
forced concrete  garage  building  which 
is  to  be  erected  for  the  Pierce-Arrow 
Company  at  the  corner  of  Polk  and 
Geary  streets.  The  building  will  cost 
in  the  neighborhood  of  $100,000  and  was 
designed  by  Architect  John  Galen  How- 
ard. When  completed  the  structure 
will  be  one  of  the  handsomest  and  most 
costly  automobile  buildings  in  this  city. 


PANAMA     C.^NAL     EXCAVATIO.N. 

In  spite  of  a  rainfall  for  the  month  of 
October  of  14.01  inches.  the  total 
amount  of  excavation  at  the  Panama 
Canal  reached  2,584,823  cubic  yards, 
which  works  out  at  a  daily  average  of 
95.734  cubic  yards  for  27  working  days. 


iF~" 


There  was  placed  in  the  dam  332t53. 
cubic  yards  of  fill,  and  66,754  cubi' 
yards  of  concrete  was  laid, 

« 

WINE    AND    LUMBER    PRODUCTS 
CALIFORNIA. 

\\'ine  and  lumber  constituted  an  im- 
portant phase  of  California's  prosper- 
ity during  the  year  just  Closed,  their 
activities  meaning  an  interesting  finan- 
cial story  of  over  $40,000,000. 

Southern  Pacific  and  Santa  Fe  freight 
traffic  officials  approve  as  correct  fig- 
ures just  prepared  by  L.  E.  Stanton, 
general  agent  of  the  Chicago,  Mil- 
waukee and  St.  Paul  road  on  this 
coast,  relative  to  the  lumber  and  wine 
pioduction  of  California  in   1912. 

Of  lumb  r,  1,000,100,000  feet,  exclud- 
ing poles  and  ties,  but  including 
shingles,  was  produced.  The  output 
was  valued  at  $18,500,000.  This  is  the 
first  time  in  the  istory  of  the  State 
that  the  lumber  production  has  run 
over  the  billion  mark. 

Wine  to  the  amount  of  44,000,000 
gallons  was  last  year's  record.  Its 
value   is   placed  at   $22,000,000. 

Much  of  the  lumber  goes  into  box 
shocks  and.  as  a  covering  for  oranges, 
dried  and  canned  fruits,  vegetables, 
deciduous  fruits  and  wine,  reaches  the 
eastern  market.  In  fact,  with  55,000 
cars  of  oranges,  21,500  cars  of  dried 
and  canned  fruits,  14,500  cars  of  de- 
ciduous fruits,  2,000  cars  of  vegetables, 
2,300  cars  of  canteloupes  and  5,000 
cars  of  wine,  the  quantity  of  lumber 
necessary  to  construct  boxes  and 
crates  aimounts  to  mu^-h  more  than  if 
shipped   as   straight   lumber. 

The  box  lumber,  however,  is  usually 
of  the  poorer  grades  and  is  unsuitable 
for  any  other  purpose  while  fully  an- 
svvering  the  call   for  crates  and  boxes. 

Of  the  better  grades  about  325.000,- 
1)00  feet  went  East  by  rail  to  2,000 
destinations  in  forty  States.  An  aver- 
age carload  is  20,000  feet  and  it  takes 
over  16.000  cars  to  carry  these  ship- 
ments annually  to  points  outside  of 
California. 

The  largest  consumption  is  west  of 
the  Missouri  river,  but  shipments  go 
as  far  as  Maine  on  the  North  and  Vir- 
ginia on  the  South. 

An  equal  quantity  moves  by  sea  to 
Australia,  Honolulu,  Central  America. 
South  America  and  England  from  the 
Bay  of  San  Francisco. 

The  remainder,  or  about  500,000,000 
feet,  is  used  at  home,  in  addition  to 
shipments  from  Oregon  and  elsewhere. 

.\bout  30,000,000  gallons,  of  Califor- 
nia wine  are  consumed  annually  in  tne 
United  States.  Five  quart-size  bottles 
are  used  to  each  gallon  of  wine,  mak- 
ing 220,000,000  bottles.  Of  this  num- 
ber 150,000,000  are  used  yearly  in  this 
country,  or  about  one  and  a  half 
bottles  to  each  inhabitant.  These  fig- 
ures are  used  to  show  the  very  small 
production  and  consumption  per  capita 
of  California  wine  in  this  country — 
hardly  five  drops  a  day. 

The  quantity  of  wine  produced  in 
Lalifornia  is  not  one-fourth  of  the 
French  output  annually.  Spain  and 
Italy  also  lead  this  State.  An  average 
block  of  land  In  San  Francisco  is 
275x412  feet.  The  California  yearly 
output  would  cover  this  area  to  a 
depth  of  fifty  feet  and  that  of  France 
lo   a   depth    of   220   feet. 

Put  in  barrels,  the  annual  wine 
yield  here  would  weigh  440  million 
pounds,     or   220,000      tons.       The   latter 
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Udill.l  iiuiUc  :i  train  itt  alHiiil  l:.,""" 
.-.irs,  Willi  lilU-i'ii  Ions  U)  till,'  IMP.  Al 
$1.-,  per  ton.  Ilie  freitrlit  .-liMrsi-s  would 
I..-    soiiK'tlilng-   like    $3,300,000. 

Nunierous  carg"oe.s  of  tlie  wine  >;o  to 
tilt;  Atlantic  .seaboard  by  wa.v  of  Cape 
i.orn  and  Magellan  straits.  Tlie  Te- 
liiiantepec  and  Panama  routes  also 
liandle  large  quantities.  ICnougli  of  it 
went  by  llie  overland  roads  during-  tlie 
past  two  or  three  months  to  cause  .i 
>,-i  iuus  sliiiilage  in  ref  rig;eralor  car.--'. 


IIK;    iiAS    WHM-S    OI'KNED. 


iiil- 


liAKKKSl'MI'll-D,  Jan.  3.— Kort 
licin  culiic  feet  of  natural  g:as  a  day 
was  addeil  to  the  visllile  g:as  snpi)l.\-  of 
California  Wednesday  night  by  I  he 
bringing  in  of  a  g-as  well  by  the 
.Standard  Uil  Company  on  section  ?.tl-ai- 
IJ  in  the  Huena  Vii'ta  hills.  It  is  the 
biggest  gasser  now  active  on  tlie  Pacific 
coast  and  its  roar  may  lie  heard  six 
miles  awa>'. 

The  Standard  will  cap  the  well  and 
turn  its  output  over  to  the  Calitornia 
Natural  tJas  company,  whieh  supplies 
Hakersfleld   and   west   side   towns. 

The  gasser  is  2500  feet  deep  and  was 
drilled  near  the  top  of  the  Buena  Vista 
hills  with  rotary  tools,  which  are  still 
in  the  hole.  The  gasser  is  near  other 
big    wells    now   producing. 


UEDIICTIOIV     ll«     WESTERIV     PACIFIC 
RATES. 

The  Western  Pacific  has  announced 
a  voluntary  reduction  in  rates  on  cer- 
tain commodities,  these  rates  being 
applicable  to  points  between  this 
city  and  Magill  and  East  Ely.  on  the 
line  of  the  Nevada  Northern.  Some  of 
the  reductions  follow.  Canned  goods, 
$1.25  to  $1.15;  table  sauce,  $1.29  to 
$1.17;  cement,  43  cents  to  40  cents;  pow- 
der and  explosives,  $2.2S  to  $2.21;  lum- 
ber, 31  cents  to  28  cents;  fruit  and 
fresh  vegetables,  94  to  86  cents;  Iron 
and  steel  (exception  structural  pieces), 
$1.12  to  $1.05;  structural  iron,  94  to  S4 
cents;  machinery,  $t.05  to  98  cents; 
nails,  $1.12  to  $1.07;  paper,  $.19V4  to 
$1.09^4;  soap,  $1.13  to  $1.03;  sugar,  $1.20 
to    $1.05. 

The  reductions  are  expected  to  enable 
San  Francisco  shippers  to  compete 
more  strongly  for  the  business  between 
here  and  East   Ely. 

« _ 

YEARLY  REPORT  OF  BUREAU  OF 
BUILDING  INSPECTION. 

Number,      Cost      and      ClnsBlftcatloii      of 
BnildlnKH  Erected  In  the  Yenr  1»I2. 

Buildings.      Cost. 

Class    'A"     14      $2,296,304.00 

Class    "B"     23  2,589,077.00 

Class     "C"     280  7,892,084.00 

Frames     2523  8,561,669.00 

Alterations     3476  1,999,429.00 


l"i:HMITS    ISSI  Kl>    FROM    I>F.<'I':M  IIKII 

i:;tii,  iiii::,  to  .iam  arv,  :ihi>,  ii)i:i 

Class  .\ci.  nf    I'.ldKs.        A  minnt 

Class    •■iV I $l'3.773 

Frames     27 X.'i.(iii7 

.Mterations    46 32,SKH 

Total     74 $212,216 

i'i;mii'i's     issiF.n     oAi'^n     fT,<m     i\ 

\    \l.l   A'l'l(>\. 


lots 


6316      $23,338,563.00 
Uazed    Buildings    ...    31(1 

Complaints      611 

Report  of  1))11. 

Buildings.     Cost. 

Class   "A"    14      $   1,809,097  00 

Class   "B"    15  1,010,500.00 

Class    "C"    '. 287  8,145,673.00 

Frames      2514  8,345,956.00 

Alterations     3249  1,604,248.00 

0079      $20,915,474.00' 
Razed    Buildings    .    .    348 

Complaints     571 

Fees  Collected,  $30,320.20. 


.1  \M   ARl 


i!>i:t 


SIO  Dclavia  and  .'-InlU-r.      .\!(cr  . 

I   dwelling.      Cost,    *:; iiwm 

.  C.  .Miles. 

W  .St.  Charles  n.-Ji  N  ralnieito 
lory    frame    dwellinyr.  Cost, 

iwncr,  O.  Hartman. 

K  .Montgomery  31  X  Washlnglo 
itijn  to  store.  Cost,  $;1!MM1.  ov 
lastropasqua. 

.VE  Excelsior  75  ,S10  Xaplf-s. 
tory  frame  dwellin.i;.  Cost.  $!Mii 
r,  J.  J.  .\Ii-Ciuire. 

S  23rd  25  W  York.  Two-st.u\ 
esidence.  Co-t.  $:',.".lin.  Ilwnor 
irotiicrs. 


NOT II  I-; 


OF 


.\0.\-RF,SPOXSIIlILITY. 


ll.;c.  31,  191::— X\V  K\AAS  AND  Fll.L- 
niore  N  l37-Gx\V  137-6.  Katherine 
K  Foriies,  Geo  H  Roos,  Rocs  Realty 
Co,  Peninsular  Realty  Co  and  J  \V 
Tieidwell  Cu  by  J  W  Treadwell, 
-Msr.  as  to  iniprovcnients  on  leased 
propert.\'     

MONTHLY     HKPOKT. 
Bureau  of  lluildlnc  Injipretlou. 

Class  No    of  Bldgs.        .\moiint 

Class    ■■A"- 2 $   80,000 

Class    "B" 1 30,293 

Class    "C" 23 30.^,120 

Frames     152 510.682 

Allei-.itions   243 162.031 

Total    421 $1,088,126 

December  report   for   1911,    $1,207,429. 

« 

APPRECIATION  OF  REALTY  VALUES 

Fifty  years  ago  New  York  was  prac- 
tically vacant  country  above  Forty-sec- 
ond street.  Even  south  of  that  point 
there  was  much  unimproved  land.  At 
that  time  the  railroads  were  beginning 
to  populate  the  country  through  which 
tlieir  lines  passed.  They  wanted  busi- 
ness, both  freight  and  passenger,  and 
legal!  a  sort  of  campaign  to  encour- 
age city  people  to  move  to  the  coun- 
tr.x.  Real  estate  interests  fougiit  the 
railroads,  claiming  that  there  was  no 
need  for  people  to  go  forty  or  fifty 
miles  outside  toe  city  to  get  into  the 
country,  for  there  was  enough  country 
right   here    to    accom.nodate    everybody. 

To  prove  this  the  lax  department 
made  up  a  report  in  which  it  was 
shown  that  of  the  141,486  building  lots 
in  Manhattan  only  54,725  were  im- 
proved, leaving  86,761  lots  or  two- 
thirds  of  the  city  unoccupied.  Of  the 
vacant  lots  the  report  showed  that 
nearly  10,000  were  south  of  Forty-sec- 
ond street,  and  that  78,000  were  north 
of  Forty-second  street,  54,239  of  which 
were   above   Eighty-sixth    street. 

The  report  closed  by  saying  that 
there  was  room  enough  for  all  the 
rapid  growth  of  tlie  next  100  years, 
and  tliat  the  railroad  drains  should 
not  be  permitted  to  go  on  or  vacancies 
would  still  be  larger.  Subsequent 
vears  showed  that  these  predictions 
were  far  astray,  for  in  the  next  twen- 
ty-five vears  the  unoccupied  space  in 
tins    city    was    cut    down    to    not    more 


>I    inniiy 


TiN.iigl,  tluie 
lots  in  .Maiihallan  now  the  xiipply  of 
lots  available  fi.i'  bulldlnK  Inipnixe- 
ment  In  this  borouKii  Is  probably  us 
large  today  as  it  wa^  llfty  yearn  sigi: 
About  1000  buildings  are  torn  down 
each  year  to  make  space  for  new 
liiildliigs.  It,  tlicreforc.  Is  safe  lo  say 
that  more  than  half  the  l>uiUllnsx 
siamling  toilay  will  be  torn  down  In 
li.c  next  llfty  years  or  before  the  eml 
of  tile  century  through  which  the  lax 
department  thought  the  supiily  of 
building  lots  in  this  city  would  last.— 
New    Vork    Sun. 


POTASH       AM>    .SALT       DEPOSITS       IX 
NF.VAI».\. 


Silver  Peak  marsh  is  a  salt  playa  or 
diied-up  lake  of  prehistoric  origin 
aliout  twenty  miles  west  of  Ooldlleld 
and  twentj'-Ii\'e  miles  southwest  of 
Tonopah,  two  well-known  mining  cen- 
ters of  Nevada.  The  exploration  was 
made  for  the  purpose  of  ascertaining 
whether  depo'ils  of  potash  salts  in 
commercial  quantities  lie  within  easy 
reach  of  the  surface.  .No  extensive 
beds  of  such  salts  were  discovered,  al- 
though tlie  salts  in  certain  samples  of 
brine  contain  as  much  as  3.43  and  S.SO 
per  cent  of  potash  (K  2  O).  Drill  holes 
were  sunk  at  several  points  In  the  old 
lake  bed  by  means  of  a  small  portable 
drilling  outfit,  operated  by  a  burro,  the 
boring  1  eing  carried  lo  a  depth  of 
about   fifty   feet. 

Practically  the  entire  surface  of  the 
playa.  thirty. two  miles,  is  covered  with 
salt  that  averages  in  depth  about  one- 
quarter  of  an  inch.  The  upper  muds, 
averaging  probably  ten  feet  thick,  con- 
tain not  less  than  2  per  cent  of  salt. 
It  is  estimated  that  no  less  than  fifteen 
square  miles  of  the  northeastern  part 
contains  a  ten-foot  saline  bed  of  which 
at  least  60  per  cent  is  salt.  It  Is  cal- 
culated from  these  moderate  estimates 
that  15,000,000  tons  of  salt  lies  within 
forty  feet  of  the  surface.  The  high 
rate  of  evaporation,  which  would  per- 
mit solar  concentration  of  brines,  the 
absence  of  long-coMinued  rainfall  to 
interfere  with  operation^-,  the  nearness 
of  a  railroad,  and  mpre  especially  the 
high  degree  of  purity  of  the  product 
as  indicated  by  analyses  of  the  brines. 
are  extremely  favorable  features  in  re- 
gard to  the  possibility  ot  utilizing 
these  deposits. 

Salt  is  now  being  produced  on  a 
^nall  scale  by  Frank  Porter  of  Silver 
Peak,  who  states  that  about  150  tons 
has  been  bagged  and  sold  In  three 
venrs.^Cleologi^-al    Survey    Bulletin. 


»URE    WATER    A    NECESSITY. 


fiooil    liculth    IJependH    Primarily    I  pim 
Pure    .4lr    and    AVater. 

The  United  States  Ceologlcal  Survey 
has  made  .some  elaborate  reports  in  r.e- 
.gard  to  the  water  supplies  of  the  State, 
in  many  instances  going  Into  the 
analvsls  of  the  water  Itself  and  Je- 
termlning  its  use  for  drinking  purposes. 

The  water  supply  of  San  Francisco  is 
beconing  a  serious  question.  Not  only 
as  to  quantity  but  also  as  to  quality 
for  drinking  purposes.  Fortunately 
the  hills  and  mountains  cf  the  coast 
range  abound  in  numerous  springs  and 
there  is  to  be  had  In  our  city  water  for 
drinking  purposes  at  a  nominal  figure 
that  conies  direct  from  the  pure  springs 
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tlu-msflves.  one  or  the  hest  known  of 
these  Is  tlie  Crystnl  Spring  AVatcr  Com- 

I>«ny.  It  supplies  water  to  offices  anil 
i-eslclences  In  large  5  gallon  bottles 
vvitli  stands.  The  water  conies  direct 
from  the  Crystal  Springs  in  San  Mateo 
County  and  Is  absolutely  pure. 
Analyses  by  Dr.  Franklin  T.  Green,  of 
the  College  of  PhaTmacy,  University  of 
California  and  Dr.  Wm.  F.  Barbat, 
show  the  water  to  be  absolutely  free 
from  organic  and  inorganic  impurities. 
Furtlier  it  contains  the  essential  ele- 
ments of  pure  spring  water  and  is 
always  cool  and  refreshing  in  the 
patent  coolers  that  are  furnished  with 
the  bottles.  The  office  of  tlie  company 
is  at  461  Valencia  street. 

UETARD.VTION     OP     DEVELOPMENT. 


A  study  of  tlie  phenomena  of  growth 
of  various  groups  of  the  same  popula- 
tion has  shown  that  early  development 
is  a  conca.iiitant  of  ecanomic  well- 
being,  and  that  a  characteristic  of  the 
poor  is  tlie  general  retardation  in  early 
cliildhood,  and  the  later  rapid  growth. 
It  follows  from  thia  that  there  is  a 
corresponding,  although  not  esual,  re- 
tardation in  early  mental  development, 
and  a  crowding  of  development  proc- 
esses later  on,  that  probably  place  a 
considerable  burden  on  the  body  and 
mind  of  the  poor,  which  the  well  fed 
and  cared  for  do  not  bear.  The  general 
laws  of  growth  show  also  that  a  re- 
tardation kept  up  for  on  unduly  long 
period  can  not  be  made  up  in  the  short 
period  of  rapid  growth;  so  that  it 
would  seem  Uiat,  on  the  whole,  exces- 
sive retardation  is  an  unfavorable  ele- 
ment in  the  growth  and  development 
of  the  individual.  Whether  there  are 
similar  disadvantages  in  a  consiider- 
able  amount  of  early  acceleration  is 
not  so  clear. — Dr.  Franz  Boas,  in  Sci- 
ence. 


SEATTLE  FIRM  LOSES  CONTRACT.S. 


Employ      Asiatics   In      Construction 
Wort. 

SACRAMENTO,  Jan.  2.— Because  an 
investigation  indicates  to  the  City 
Commission  that  the  American  Portable 
House  Company  of  Seattle  employs 
Japanese  and  Chinese  In  its  building 
construction,  that  concern  will  not 
erect  portable  school  houses  tor  the 
Sacramento  School  Department. 

The  City  Boara  of  Education,  of 
which  members  of  the  Commission 
are  members,  late  Wednesday  after- 
noon rescinded  its  action  awarding  the 
contract  for  the  construction  of  the 
buildings   to   the  Seattle   concern. 

The  contract  for  tlie  construction  of 
the  portable  school  houses,  which  will 
be  .used  at  Tenth  and  P  streets,  tem- 
porarily, to  house  children  of  the 
Capital  School,  was  let  about  two 
weeks  ago  on  the  showing  that  the 
American  Company  w-as  nearly  $1000 
lower  than  the  next  lowest  bid.  The 
bid  was  $3150.  The  lowest  local  bid 
was  that  of  B.  F.  Latlirop,  who  of- 
fered to  do  the  work  for  $4724. 

Tlie  School  Board,  after  rescinding 
its  action  awarding  the  contract  to  the 
Seattle  firm,  voted  to  readvertise  for 
bids.  It  is  hoped  by  the  Commissioners 
that  bids  of  local  contractors  will  be 
sufficiently  low  to  keep  the  work  at 
home. 

The  School  Board  was  assisted  in 
its    investigation    of    the    Seattle    firm 


by  tile  local  Building  Trades  Couii- 
lii,  which  was  naturally  Interested  in 
llie    matter. 


l''OUEIG\'      TRADE      OPPORTUMTIES. 


I  Inquiries  in  which  addresses  are 
iiniltted  are  on  file  at  Bureau  of 
i'"oreign  and  Domestic  Commerce.  In 
applying  for  addresses  refer  to  file 
number.] 

Consuls  are  requested  to  contribute  to 
this  department,  and  in  doing  so 
sliould  in  each  instance  state  in  what 
language  correspondence  should  be 
conducted. 


No.      10127.        Bimetallic      Wire The 

American  charge  d'affaires,  Tangier, 
-Morocco,  has  forwarded  copies  ot  the 
.•specifications  and  blank  forms  of  pro- 
posals issued  by  the  (leneral  Commis- 
sion of  Adjudications  and  Contracts 
for  the  Sliereeflan  Government  of 
Mo.rocco  for  the  supply  of  bimetallic 
wire  for  the  use  of  the  administration. 
These  papers  can  be  obtained  by  in- 
terested firms  from  the  Bureau  of 
Foreign  and  Domestic  Commerce. 

No.  10131.  Pumping  plant. — Tenders 
are  invited  by  the  Wellington  City  Cor- 
poration for  the  supply  and  delivery  of 
a  Weir  feed  pump,  wrought-steel  pip- 
ing, cast-iron  fittings,  etc.,  for  the 
electric  tramways  department.  Tenders 
made  out  on  the  proper  from,  will  be 
received  by  the  Town  Clerk,  Welling- 
ton, New  Zealand,  until  February  6, 
1913.  Copies  of  the  specifications  and 
form  ot  tender  may  be  obtained  from 
the  office  of  the  Tramsway  and  Elec- 
trical Engineer,  Harris  Street,  Welling- 
ton, on  payment  og  $5.11,  which  will  be 
refunded  on  receipt  ot  a  bona  fide 
tender.  Local  representation  is  neces- 
sary. 

No.  10132.  Grain  elevators. — The  Ar- 
gentine Government  invites  tenders  for 
.grain  elevators  along  lailway  lines  in 
agricultural  districts  of  an  aggregate 
capacity  of  4,000,000  tons,  at  an  esti- 
mated cost  of  $24,333,000. 

No.  10133.  Harbor  norks. — Tenders 
are  invited  relative  to  an  important 
harbor  works  at  Jaragua,  in  the  State 
of  Alagoas,  Brazil,  and  will  be  opened 
January  16,  1913,  at  the  offices  of  the 
I^iirectoria  Geral,  Ministerio  de  Viacoa 
e  Obras  Publicas,  Rio  de  Janeiro,  Brazil. 
The  price  is  put  at  about  $3,800,000. 
The  works  include  the  construction  of 
wharves,  docks,  breakwaters,  a  bridge, 
railway  lines,  the  carrying  out  of 
dredging  operations,  the  provision  of  3 
locomotives,  3u  wagons,  6  movable 
electric  cranes,  1  fixed  crane,  etc.  Local 
representation   is   necessary. 


ESTATE    BUILDS    CAPITOL. 


SALT  LAKE  CITY,  Jan.2.— The  in- 
heritance tax  paid  to  tlie  state  of  Utah 
by  the  estate  of  the  late  E.  H.  Harri- 
man  will  cover  about  two-thirds  of 
the  cost  of  the  erection  of  the  state 
capitol,  which  was  contracted  tor  to- 
day. The  estate  paid  the  state  nearly 
$750,000  and  this  was  set  aside  by  the 
last  legislature  as  a  capitol  fund.  Tlie 
building   will    cost    $1,040,000. 


ARIZON.A  GREAT  COPPER  .SiTA'l  K 
Arizona  has  a  recorded  production  of 
3,494,333,111  pounds  of  copper,  or  21. 3S 
per  cent  of  the  total  output  of  the 
United 'States  since  mining  began.  In 
1911       Arizona       produced       303,202,532 


pounds  of  blister  copper,  as  compared 
with  297,250,538  pounds  in  1910.  This  is 
(he  largest  output  in  the  history  of  the 
Mate,  according  to  B.  S.  Butler  of  the 
United  States  Geological  Survey,  and 
continues  Arizona  in  first  place  among 
the  copper-producing  states.  She  pro- 
duced 27.63  per  cent  of  the  total  output 
of  the  country  for   1911. 

The  steady  output  of  copper  from 
Arizona  began  about  1875,  though  there 
was  intermittent  production  prior  to 
that  date,  the  earliest  record  of  pro- 
duction being  tor  1862.  Since  1880  the 
growth  of  the  industry  has  been  steady 
Hnd    rapid. 

Nine  copper-smelting  plants  operated 
within  the  State  during  the  year  1912. 


NORTH    POINT    SEWER    OPENED. 

The  so  called  North  Point  sewer,  the 
largest  ever  built  in  the  city,  costing 
$1,500,000  and  extending  from  the 
county  line  to  the  bay  at  the  toot  of 
Grant  avenue,  was  opened  for  use  for 
the  first  time  Wednesday  night. 

An  area  of  11,600  acres  is  drained  by 
the  tunnel,  which  will  afford  drainage 
connection  to  the  homes  of  SO  per  cent 
of  the  city's  population.  One  of  the 
most  important  effects  of  the  monster 
drain  is  that  it  removes  the  necessity 
of  tlie  many  small  sewers  now  dis- 
charging along  the  water  front. 

The  nu,iiber  of  outlets  is  reduced  by 
the  completion  of  the  sewer  from  125 
to    6. 


TEST    S.    P.    ENGINES. 

WASHINGTON  (D.  C),  Decembed  30. 
The  first  annual  report  of  the  chief 
inspector  of  locomotive  boilers  of  the 
Interstate  Commerce  Commission 
showed  that  the  Southern  Pacific 
Railroad  owned  1,328  locomotives,  in 
which  11,594  defects  as  to  boilers 
were  noted.  Over  2,000  inspections  ot 
locomotives  were  made  on  this  road 
during  the  last  fiscal  year,  and  171 
locomotives  were  ordered  out  of  serv- 
ice for  repairs  or  condemnation.  The 
report  covers  boiler  inspection  on  lo- 
comotives ot  all  railroads  in  the  West 
and  elsewhere.  The  results  were 
startling  in  some  instances.  The  to- 
tal number  of  defects  discovered  was 
173,321  on  about  48,768  locomotives 
that  were  found  defectives,  and  3,377 
loconifitives  were  ordered  or'  of  serv- 
ice. 


BIDS    TO    BE    ASICED    POK    DAMS. 

SEATTLE,  January  2. — By  the  adop^ 
tion  of  a  resolution  by  the  Board  of 
Public  Works  at  its  last  meeting,  it  is 
made  possible  for  contracting  firms  to 
submit  bids  for  the  construction  ot  the 
Cedar  Lake  dam  which  is  estimated  to 
cost  betw^een  $1,000,000  and  $1,750,000. 

Tlie  resolution  reads  as  follows: 

"Tliat  in  order  to  definitely  ascertain 
the  cost  of  this  work  under  the  con- 
tract sys'te;m,  and  if  proved  feasible 
and  economical,  to  enter  into  a  con- 
tract for  same,  tiie  city  engineer  is 
hereby  directed  to  prepare  detail  plans 
and  specifications,  etc.,  and  to  submit 
same  to  the  Public  Works  Board  for 
approval." 

Superintendent  of  Buildings  Dber 
voted  for  the  contract  system  on  this 
work  but  against  certain  restrictions 
which  will  be  incorporated  into  tlie 
form  of  contract. 

The  dam  in  question  will  be  one  of 
the   largest   of   Its  kind   In   the   west,   of 
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.•„.tinn      nil     over     l-iiiii      fialjly,    as    auuiy    Lonsuraeis    and    deal-  Nov.    30.    1912 

conciete    ronsuucuon     a    u                               ^^  ^  placed  duplicate  orders  with  differ-  Nov.    30,    1912— NW    TURK    &    POLK 

ffct   long.                                          ..ontru'tois       I'nt  producers  in  times  of  scarcity.  N    137-6xW    137-fl.      German    House 

rians    will    be    leatij                       .          - ^ Association      to    Palace      Hardware 

;ii.oiit  AUu-cli   Isl.                                                         President-elect      Wilson      lias     slated  Co Nov.    26,    1912 

„^r„,777-„     i^AHM     IT    RBVCH                 t''«t   h«    i*^   '"    f^^'"'"   o"^  PliiliPPine   inde-  Dec.  3,  1912— SE  LOMBARD  AND  LA- 

OSTKll.H    I.AUM    .»             .         •               pendence.      Whether   or   not   the  motley  guna  E   31-3xS  50.     Eneas  Kane  to 

l,ocal  oapitaU     s      "    "/.^ J^^f^"^^,         popul-ation  of  the  Islands  are  tit  for  self-  B    Kessler Nov.    2G,    1912 

ilate  Ostrieh  Fa   mu.tc  block  bounded       ^^^         _^^_,^    ^^    ^,.^    ^^                ^^    ^^l,^.  ^^^     ,     jg^^-S    LOMBARD      248      W 

l,y   46th   ^"'l,  ""■  .^f '"^^^l/^^^..^^^;'!"       faining   any   kind   of   government   is  an  Baker    W     28xS    59-8%.    Paul    and 

avenues    in      '"%"'y:^^^^\'f^/%:]'l,  ^  "       open   question.     It   we   get   rid   of   them  Yetta    Schainman    or    Shainman    to 

he     opened     in     •'^"""'^    ^^^'^^^^^  ^  ^    ^t       it    will    certainly    be    a    good    thing    for  MItrovltch   Bldg   Co Dec.    3,    1912 

the   neucleus   for   '^"   °!"  "^^.^^^  7'',';         this  country.     They  have  been  a  costly  Dec.   3,   1912-S  CLEMENT  45   W   31st 

the    Exposition    in    mn.      Hobe^^^^                   experiment.       And      we     are     annually  Ave    W    50xS    100.      WmP    O'Brien 

„ett   will   be   '"«   ""f  "-^f     °     ''II  ;;;;  '^       .pLding  mimons  to  maintain  a  colony  to  W  E  Grant Nov.  30,  1912 

and    he    states    that      it     vi  1    ^<^-^P'''                           ^               ^       1,,3    ^hat    is    not    a  Dec.     3,     1912-NVV     NAPLES     25     NE 

lavorably    ^vith     the    °^'' "=^  J ^  ^^^^             ,,l,ij,  „,^„.3  country,  and  a  place  where  Italy  Ave  NE  25xNW  100  ptn  Lot  5 

Sacramento,   Oakland,   Las   Angeles                ^^^   ^^^^^   ^^   particular    business.  Blk     43    Excel    Hd    Ass'n.       Wm    S 

ban   Diego                                              erected           We    have    long    maintained    what    is  Ulmer    to    Stephenson    &    Parry.... 

The  bmW  ngs  a  «  "°^ J^^^^^  ^'^^^''^      known   as   the   Monroe   Doctrine.      That  Dec.    2,    1912 

for  ''^';  '^°"^'"?  °J.'''y^''^^f%';.e„"       is    that   the   American   continent   is   not  Dec.    3,       1912-EXPOSlTION      SITE, 

a  f'^Y-^i          n   1?  n^tflle^   iiVthe  local       to  be  considered  a  subject  to   coloniza-  Panama-Pacific    International     Ex- 

„ve  birds  will  be  '"^U led  '"   ''^e  loc^                          European   powers.      And   while  position  Co  to  Pringle,  Dunn  &  Co 

farm  m  .January    and  »  ^«^  "^^^^^  ^"^       ^^  „^^^„j^i„  ^.i,  p^li,,   it  is  strangely  Nov.    29,    1912 

be   increased  ""    \f  ^%^^^^f  jl'^^t   UU.s       inconsistent    with    our    attitude    in    the  Deo.    3,    1912-LOT    11    BLK    •■C"    Park 

position,   when   it   is   expected    ^hat    ti    i^  ^          ,^,^^    Frederick  Charles  Jaeger 

city  will  boast  the  largest  Ostrich  Fa.m       far  east. ^ ^^  ^^^^^  ^^  ^^^  concern. Nov.  23,  1912 

,„    the    united    States                                                   ^^^              ^^^^  ^_.^^  ^^.^  important  Call-  Dec.   3.   1912^E  TWENTY-NINTH  AV 

;"■"             ..dtha     the  ostriches  w  11       lornla   products.      More   than   40   million  325    S   Clement   S    25    E    131-5%    NW 

twelve  pens  and  that  the  ostriches    .H                                         of   these      commodities  25-1%  W  129-7%.     AugustH  Zetter- 

„e   in   pa.rs   '"/'J^^.^   Pf"^^;„i'„"J"o7'°  e       were  produced  during  the  past  year  and  berg   to   John   Anderson.  .Dec.    2.   1912 

will    be    used    f°^"^^,f^^'f"""    f^l^^^       ^    good    part    of    it    is    exclusively    Call-  Dec.    3,    1912-E    ELLSWORTH    100    N 

,,irds.        There    w.ll      ^«    ^      «' ^'  ^  .^^',        fo.nia  products.     This  is  the  only  wine  Eugenia    Ave    N    25xE    70    Lot    376 

Aviary   '"/"""^/J^^^; '*  Vtl  e      .    ow       producing   state.      The    foothills    of   the  Gift    Map    No.    1.      J    E    Came    to 

,.arm.    ^K''\';'°Jll                                     Golden    State    and    the    sunshine    that  whom  it  may  concern. ..  .Dec.  3.  1912 

l''"'"'^**   '-"                     n                                             bathes    the   hills      of   the   Pacific     slope  Qgc.   4,   1912— B  BUSH  107-6  W  Grant 

produce  the  grape  in  abundant  quanti-  j^yg  w   60  S  126  E  36-7%    N  58-0V4 

NOTICE.                                      ^.^g      g^  j,^^j.  jjjg  Qjjiy  j,iya^i  of  the  old  jg    apt    130-8%    W    Grant    Ave    and 

In  a  news  item  recently  given  out  by       ^y^yi^  in  this  country   is  California  and  62-11%   S   Bush   E  23-2H    N   67-11%. 

the    United    States    Geological    Survey,       jtg  wine  is  known  the  world  over.    Red-  Redmond  W  Payne  to  whom  it  may 

the  public  was  informed  of  the  unwar-       ^ood  is  also  a  distinct  California  pro-  concern Dec.   2,   1912 

ranted   use   of   cards   bearing  an   official       j^^.^      ,pi,g  ^^gt  forests  of  the  northern  ^^^    ^    1912— DOTS  882  AND  884  Gift 

title   by    a   private    geologist   connected       ^^.^^.^  ^^  j,^g  ^tate  furnish  lumber  that  is  Map' No    3   John  C  Schmidt  to  whom 

with    the    Southern    Pacific    Co.    which       ^Lipped  to  various  places.    And  together  Jt   may   concern Dec.    2,   1912 

seemed    to    place    the    Government    in    a       ^^.j^j^   j,^^  ^^^^^  pine  the  Sierra  and  the  .      iqio     W     WOODLAND    AVE 

:-i^-,-rs-tn:^/Lf^  _^^^  ...^^^...vATioN.  TfBB^-^T^^^^ 

-sf    Thr  .:a:e=' il'    nir  mart            ,,,,^,,    ^„^^.,,  ™;.    ..^^    created  Oec.  ^,79;-B    K    BDED    B.    47TH 

the   Geological   Survey,   as   a   matter   of          .'\^'/'s,P;etary  of  the  interior  during  Ave,     Sloat    ^^'^-J^^Jlf^Zl 

Justice  to  other  geologists  who  may  be          >                       California     Idaho,    Montana,  anfl    Wawona.    .  J""    \«.^",f."  ,^"^ 

employed   by    the    Southern   Pacific   Co.,       ^f^^'-J  ^^^    Washington    covering    an  Patrick   Broder.ck   to  A   "  ^"^  » '«"" 

that  Leon  J.  Pepperberg  was  the  geolo-  „^  ^^,^    ^^^^^         ,pi,g    ,^^3    ^.^g '-"■'=•    ^' 

yist    referred    to    as    having    used    semi-       '  ..thdrxwn 'from  entry  and  the  reserves  Dec.   4.   1912— NE  UNION  &  STEINBR 

official    Survey    cards    while    in    the    em-       ^^^^^^^     ^^^     ^^^^    vecommendation    of    the  B    33-6    N    62-6    W    33-6      S   to      beg. 

ploy   of   the   railroad   company.                           UnHed    States    Geological    Survey.  Gustave   Lachman  to   Ruegg  Bros.. 

Nov.    29.    1912 

l.AKGE   INCREASE    IN    ILLINOIS    AND                             ♦               Z,„„„  ,  ,„',.■  J '  iVl-'—N   EIGHTEENTH    1S5   E 

OHIO    COAL    PRODUCTION.                             COMPLETION  NOTICES.  ^/^^       ^„„a   De  Pass  to   C  J   Strom- 

Nothwithstanding      the      two-months'                                         ^.^^^y     Dee.    3,    1912 

shut  down  in  the  coal   mines  of  Illinois                               g^n   FranCiSCO.  1,^^,     ^     1912— S    FILBERT      107-6      E 

in    April    and    May,    1912,    pending    the                                         Octavia    30x137-6.      Giovanni     Delia 

adjustment   of   the   wage   agreei.Tient,   it                                                               ^.,„,T,n.   v  MaKgiora  to  G  Cavaglierl. Dec.  3,  1912 

is    estimated    by    E.    W.    Parker,    of    the       Dec.    2.    1912-NW    P^ST   &^i.O'r'l_^  ,'       4      ,«,2-S    O'FARRELL    173    E 

rniied    States    Geological    Survey,    that           i,i5  W  192-6  S  55  E  =0  S  110  E  13,-6  jec     4.    1912     S    O^    Joseph  Socko- 

.he    production    of    coal    in     the    State           Mount    .ion    Hospital      Cpn    to      A  fj-  ^  ^^./o^^i!   may    concern 

.hiring    1912    will    show    an    increase    of  Lynch    •••••■-'- ;---r'°';,,-'      " Dec.    2,    1912 

s::fJr::^Jz  ss:  s ;-    .  o„.„ .. ...» ..|,^^;..;;„  ss,J=  "iSJ^n.  ^rrt . 

s„  ted  in  unusual  activity  at  the  mines       ;jec.    2,   1912-E   TWELFTH   .^VE   2,-,  otter   Inc Dec.   3     191- 

aunn-     the    k.st     four     months     of     the            N    Balboa.      A    R    Lapham   to    whom    ^  Dec.  4.   1912— NE  FRANKLIN  &  CAL- 

vear  "  in    spite    of     the      e.xceptionally           it    may    concern ^°''- J''J^  itornia    E    laS-S.xN      137-6.        First 

warn         eau'e!-     prevailing     for       that        Dec.    2.    1912-S    MARKET    &    FIFTH  church  of  Cb  rist  Scientist  to  United 

scDSon    and    the   small    quantity    of    coal            SE     IGSxSW     175.       Panama     Realtj  ^,^^^    ^,.^,.^3    Co Nov    26.    1912 

required    for    heating.      The    car    short-            Co   (cpn)    to  Macdonald  &  I;^^'^'\"- '  ' .    .  ^^^     4,    IfU'-E    STANYAN.    bet    Bue- 

age   in   the   last   third   of   the   year   was           ; ' '  "^n^^'ii    V,9  «'    F   '  lab  and  Frederick.    No.  S30  Stauyan 

not  an  unmixed  evil,  for  while  at  times       Dec.     2.     ^^l.^-N    SUTTFR          "6     E  •                ^             ,^  ,_.„^„,„  ^  „,,„, 

annoying,   it   did   not  materially   curtail           Hyde    E    2oxN    13 ,  -«            -^ U m   and  = ^.^^.     ,g„ ., 

the    output    and    reacted    beneficially    in     ■      Emilie  M   Dooley   to  ""\,^'^\^°,.j„  1,,,,.     4,    ,912— NW    MONROE   &    PUSH 

enabling   operators    to    obtain    generally            '  '  '  '  '  '  W.V  \v  '  ^TOnK'TON    6S-'9    S  '  N    91-6nW    SO.      Edward    Beck    to    A 

hieber    orices       If      cars    sufficient       to       I  >ec.     2.    1912— W     SIOCKTON    6S9    h  j^^^.      ..^     ,91.. 

,„ee.    all    lequirements    for.  the   full    op-            Val.ejo.      J    E    Walsh    '"/.^  B-^V^.,  ^,^\:    ^Tu,  ^-SUTTER  NO.   1971.     Geo 

eratloi.     of    the    miner    had    been    fur-            ' ',  o' ' '«•  '  cT-nPT'TON    68-9    S  Bennett  to  Kronnlck  Bros. Sept    4,    1. 

nished      in      September      and      October,       Dec.    ^^ .  l»12-\.^7°"f  fj\  "B.'ay  Dec.     4.     1912-N     SUTTER     U2-6     E 
orders    would    have    diminished    consid-           Vallejo.     J  E  Walsh   to  M  V  Brady 
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H.Mie     K    I'SxN       137-r,.         Wm      niici 

I;mi..;.-   M    l)o(.lf\    10   A   (ii-a.lli) 

r)fi-.    2.     I  ill:; 

I 'I..  1.  iai2— K  niO  l.AXO.  I, ring  l.ol 
I    Mk     -Cf   Mlsfi'.ii   Tef-ncv.     Joseph 

5  I  Ills  ey   In  N   !••  Nil>soii .  fJic.   3.    1912 
■'ir.    •.,    laiv— VV    MNKTKl'.XTH    AVK 

:'T.i  S  Genrj  S  J.ixW  liii.  C  Wlll- 
I  iiii,    li;    A    Suii.ll.eii; Nov.    0,    I9I2 

He..  :!.  luij— N\v  i:usn  &  saxsomk. 

.\  KiT-CxW  61-0.  Siandaifl  Oil  Co 
lo  tiladiiiris   McBcan   .V;    Co.  Nov.  2«. '12 

Uii-.  J.  I9IL'— SI':  i'OlAi  AND  PISE  K 
ST-C  S   12U    W    2.'i   N   au   W    i;2-C   .\   3u. 

J    S    Olcovlcii    lo    Daniel    (VNcllI 

Xcn.     2(1.     1912 

Dei'.  5.  1912 — ST.  FKAXC18  WUUD. 
Weslgale    Paik    Co    lo    J    11    Uiuliie 

6  Co Nov.  27,   1912 

Dec.    h.    1912— li    GOUGIl    SJ    N    Green 

X  30.\IC  110.  SUiney  11  anil  CloUlde 
wniums  to  J    D  Bell Dec.  5.   1912 

Deo.  6.  1912— \\  BANKS  75  S  Kugenia 
Ave  S  3j.\\V  70  Lot  532  Gift  .Map 
No.  1.  Henry  A  Sala  to  whom  it 
may   concern    Dec.   1,    1912 

Dec.  G.  1912- N  VA1.LHJO  117-4  \V 
Monttromery       W    20-2xN    1)2-6.         A 

PuccinelU    to   A    Bri;a   &   Co 

Dec.    5.    1912 

Dec.  C.  1912 — S  MARKET  22.-  m  or 
1  \\  Cth.  Nathan  &  .Vm  Lester  to 
Daniel    ODny   &    Co Dec.    6.    1912 

Dec.  6,  1912 — S  JIDSSIE  &  AXXIK  S\V 
32-6xSE     40.       Frederick      Hess     to 

WilMams    Bros    &    Henderson 

Nov.    27.    1912 

Dec.  (J.  1912 — N  SUTTF.K  I12-C  E 
Hyde  E  2."..\N  137-11.  Wm  and 
Emilie  .M  Dooley  lo  Central  Elec 
Plumliing  ><:-   Heating  Co. .Dec.  4.   1912 

Dec.  7,  1912 — E  FOLSO.M  CO  N  21st 
N  25nE  93.  Simon  and  Bridget 
Shannon    to    B    Martin ....  Dec.    6,    1912 

Dec.  7,  1912— F  McALl.lSTER  106-3 
\V     Scott     W     27-6.SS     137-C.       Otto 

I.aist    to    L   G    Bergren    &    Son 

Dec.    C.     1912 

Dec.  7.  1912— \V  FORTV-FIRST  AVE 
l.'.O  E  Anza  S  oU  \V  62-6  N\V  to  pt 
opposite  to  Leg  E  49-6.  E  O  Nel- 
son and  Dora  E  Sandow  to  G 
Aimar    Xov.    30.    1912 

Dec.  7.  1912— SE  BCSH  ,(t  cliAXT 
Ave  S  120  E  6S-6  .X  CO  E  0-6  N  60 
\V  c;i.  .M  Fleishliacker  to  Ale.x 
Co.eman    Dec.    5,    1912 

De  .  7.  1912 — N  WASHINGTON  79-2 
W  Cherry  E  79-2  X  50-4  ,\'  71-6  S 
50-10.  Ben  Liebes  to  L  M  Zimmer- 
man. .Xov  1:  J  E  Steere.  Xov.  6; 
Hobt  Dal/del  Jr,  Nov  15;  .\lcWhirter 
.(i  Drake,  Nov.  20;  Taylor  &  Co.. 
Nov.     30,     1912 

Dec.  7.  1912— S  CDAV  Ifi4-G  W 
Broderick  30-3xl27-S '4.  Alys  Mil- 
ler  lo    E   B   Hallett Nov.   27,    1912 

Dec.  7.  1912 — BW  CHT  ST.Xl  T  AND 
I.aguna  W  26xS  71.  Panama-  Paci- 
lic  Irtlernational  IQxposition  Co  to 
N    H    Pearson Dec.    5,    1912 

n.H  7.  11112— LOT  297  Gift  Map  Xo.  1 
..n  \V  Ellsworth  150  S  Powhat  in. 
.In.i  C  l.udwig  to  whom  it  may 
concern     Xov.     10.     1912 

Dec.  9.  1912— \V  FILL.MORE  2,S-i;  X 
OFarreU  N  57xW  100.  Emma  S 
Onen^  to  J  S  Hannah.  Nov.  30,  1912; 

Dec.     10.     1912 

Adam   Arras Dec.   2,   1912 

Dpc.  9.  I9I2— S  CHESTNUT  104-9  W 
Taylor  W  32-9xS  U.S.  P  and  L  Da 
Sun  Martino  to  D  Francesconi  and 
137-8  E  Leavenworth  E  6S-7xN 
G   Ferroni Dec.   9,  1912 

D.-r.  9,  1912— X  GOLDEN  GATE  AVE 
i:!7-i;.      KniglU-s    of    Coliinil.ns    H.ill 


Association  of  S  F  to  Central  Elec 
I'lunihing  &   Heating  Co. Xov.  29,  1912 

Dec.  9  .1912— N  TWENTY-FIRST  50 
W  Florida  25x104.  Erernlgio  Palma 
to   Demartinl  H  Chiappc. .  Dec.  0.   1912 

Dev.  9.  1912 — N  GREEN  lOr  W  Bu- 
chanan W  25xN  137-i;.  I'rank  H 
Peters  to   B   Becaas Nov.  29,   1912 

Dec.  9  .1912- XE  EDDV  .V:  GLASGOW 
H  J   ICuii     o  Hobt  Troft..Dec.  9,   1912 

Dec.  9,  1912 — SW  EDINBURGH  175  S 
Brazil  Ave  25x100.  Albin  Warden 
to   whom   It   may  concern. Dec.  9,    1912 

Dec.  10.  1912 — NW  .MISSION  AND 
Fourlh  —  130  W  75  S  130  E  75. 
T  P  Kavanagli,  as  agent  A  \V 
Seholle  to   Holm   &  Son.. Dec.   10,    1912 

Dec.  10,  1912— XW  NAPLES  125  SW 
Russia  Ave  SW  25xNVV  100.  Obie 
L  Woodhams  to  V  Filippis.  Dec.  3,  '12 

Dec.  10,  1912— NW  FELL  &  CEN- 
tral  Ave  N  125  W  106-3  S  25  E  50 
S  100  E  56-3.  D  S  Dorn  to  Holger 
ZCelson  and  Carl  Nelson,  Dec.  9;  M 
Levy     Nov.    13,    1912 

Dec.  10,  1912— S  KIRKHA.M  (K)  S2-6 
E  nth  Ave  E  25xS  100.  William 
H  and  Mary  A  Woodall  to  whom 
it     may    concern Dec.     7,     1912 

Dec.  10,  1912 — SE  LISBON  275  NE 
Persia  .Ave  NE  25xSE  100  ptn  Lot 
3  Blk  2S  Excel  Hd  Assn.  J  J  Mc- 
Cc-mick   to  Fred    Warden. Dec.   5.   '12 

Dec.  11.  1912 — NW  MISSION  75  NE 
Norton  25x100.  Robt  E  Baines  to 
.los    Blahnik Dec.    7,    1912 

Dec.  11,  1912 — N  .7ACKSON  70  E 
Leavenworth  E  22-6xN  92-6.  Jas 
J  and  Jobanna  Manseau  to  J  J 
.Manseau     Dee.    9,     1912 

Dec.  11,  1912 — W  DIA.MOND  210  N 
23rd  N  25xW  115-9.  Emil  and  Elsie 
Nelson     to     wiiom     it     may     concern 


.Dec 


1912 


De,-.  11,  1912— NW  TURK  AND  POLK 
N  137-6xW  137-6.  German  House 
-Association  (cpn)  to  Forderer  Cor- 
nice Works,  Dec.  2.  '12;  A  Haus. 
Dec  2,  '12;  Joseph  Musto  Sons- 
Keenan  Co.  Dec.  2.  '12;  Val  Franz. 
Dec.  2.  '12;  Hetty  Bros.  Dec.  5,  '12; 
Smyth    Bros Die.    2,    1912 

Dec.  11,  1912 — NE  ICAGLE  172-7  E 
Mono  NW  25-4  N  71  SE  43  S  GO  fitn 
Blk  4  in  Blk  10  Market  Street  Hd 
Association.  Jenenius  Mikkelsen 
to   whom   it  may   concern,  .ec.    7,    1912 

DEC.  11.  1912— PALOU  AVE  NO.  1047 
bet  "H"  and  Griffith.  Fred  Simmen 
to   Lasar   Aydukovicb  .  . .  .Dec.    6,    1912 

Dec.  11,  1912— SE  MARKET  100-0% 
NE  7th  NE  50-0-^xSE  165.  James 
D  Phelan  to  Schrader  Iron  Works.. 
Dec.    3.    1912 

Dec.  11.  1912— W  GUERRERO  75  S 
Dorland  S  25xW  125.  Morris  Stul- 
.■^att  Co  to  John  J  Binet..Dec.  10,  1912 

Dec.  11.  1912— SE  JESSIE  32-6  SW 
Annie  SW  105  SE  SO  NE  80  NW  39 
NE    25    NW    41.      Sharon    Estate    Co 

to     Clinton     Fireproofing    Co 

Dec.    10,    1912 

Dec.  11,  1912— E  HOWARD  &  THIRD 
NE  SO-lxSE  5?  A  W  Morton  to 
A  H  Wiineim.  \V  S  Snook  &  Sons. 
Mangrum  &  Otter  and  Read  *  Co 
Dec.    7.    1  9 1  2 

Dec.  II.  1912— N  CRESCENT  AVE 
57-0  W  Gates  W  25xN  70.  Knot 
Anderson  lo  whom  it  m,iy  concern 
Dec.    9.    1912 

Dec.  11,  1D12 — S  AX/,A  93  E  Fifth 
Ave  —  25  S  100  W  25  N  100.  E  D 
Strcett  to  Stevenson  &  Gowan..  . 
Dec.     11,     1912 

Dec.    11,    1912 TllKlKT    190    K  oii- 

jtaba     30x1 2,S.       .^lary     T     FarrcU     to 


Wm   H   Grabn Nov.    17,    1912 

Dec.  11.  1912— S  BROADWAY  181-3 
W  Devisadero  W  30.xS  265-2  >4.  A  S 
and  C  L  Griffith  to  T  Cavanagh  and 
L    Vezina Dec    5,    1912 

Dec.  12,  1912— E  DEVISADERO  27-6 
N  Pine  N  27-6xE  100.  Louise  H 
Flach  to  Powers  &  Pike,  Nov  27; 
.X    P    Anderson Nov    29,    1912 

Dee.  12.  1912- FOURTEENTH  NOS. 
479-4S9.  Michael  and  Katherine 
Hayes  to  A  W  Spelt Dec.   10,   1912 

Dec.  12,  1912 — E  TWENTY-FIFTH 
Ave  190  N  Lake  N  GOxE  120.  Chas 
P  and  Esther  J  Cain  to  whom  it 
may   concern Dec.    11.   1912 

Dec.  12,  1912— E  EIGHTEENTH  AVE 
125  N  "T"  N  50xE  120.  Patrick  & 
Wilhehmina  Butler  to  Parkside 
Home   BIdg   Co Nov.    16,    1912 

Dec.  12,  1912— NE  SHIPLEY  302  NE 
Cth  23-014x75.  Ernest  Mietzsch  to 
whom   it    may    concern .  .Dec.    11,    1912 

Dec.  12.  1912— NE  NOE  AND  ARMY  E 
SOxN  114.  J  Kemp  to  who.Ti  it 
may   concern Dec.   11,  1912 

Dec.  12.  1912— W  CAROLINA  '525  N 
22nd  N  25xW  100.  Thomas  and 
Margaret  Hutchinson  to  whom  it 
may   concern Nov.   29.   1912 

Dec.  12.  1912— SW  VAN  NESS  &  FUL- 
ton  N  120  W  109-9.  1  Selig  Estate 
Inc   to  Chas   Wright Dec.   9.   1912 

Dec.  13.  1912 — W  TWE.XTY-FOURTH 
Ave  125  N  Geary  N  25xW  120.  Jas 
Gray  to  Byron  J  Hooper.  Dec.   12.  1912 

Dec.  13,  1912 — NW  VAN  NESS  AVE 
and  Oak  W  157-6  N  SO  W  21  N  40  E 
17S-G  S  120.  Masonic  Temple  Ass'n 
to  Clinton  Fireproofing  Co. Dec  10,  '12 

Dec.  13,  1912— NE  MARIPOSA  AND 
.Mississippi  (spelled  Missisipi  in) 
docuiient)  30  on  Mississippi  and 
30  on  Mariposa.  Fred  Atzeroth  to 
whom    it   may   concern .  .Dec.    12.    1912 

Dec.  13,  1912— NE  VALLEY  AND 
Castro    N    26-CxE    105.      Harry    and 

Bessie  Harold  to  Martin  Smith 

Dec.    13,    1912 

Dec.  13,  1912— NE  SIXTEENTH  AND 
Julian  Ave  N  95.xE  S4.  C  F  Lewis 
and  W  H  Hyde  Jr  to  C  P  Moore 
Bldg  Co,  R  Zelinsky,  A  Davis. 
General  Eng  Co,  Globe  Elec  'Works 
Dec.    •:,    ini2 

Dec.  13.  1912— W  TAYLOR  65-6  N 
O'Farrell  N  73  W  193-6  S  75  E  56 
N  25  E  50  S  25  E  87-G.  The  Jud- 
son  Wheeler  Co  to  Wm  Ilelbing 
Co    .' Dec.    13.    1912 

Dec.  13.  1912 — W  SCOTT  55  S  Green 
S  37-6xW  no.  J  F  Peters  to  Thos 
Elam    &    Son Dec.    13,    1912 

Dec.  13.  1912 — N  BUSH  SS-6  E  Jones, 
E  L  Herter  to  Ralston  Iron  Wks 
Dec.    11,    1912 

Dec.  14,  1912— S  FREDERICK  200-7 '.4 
W  Cole  W  2oxS  137-6.  Catherine  G 
and  Annie  E  Smith  to  J  V  Campbell 
Dec.   12,  1912 

Dec.  14.  y912— E  MASO.NIC  AV  339-6 
S  Waller  S  25  E  112-6  NE  parallel 
with  Buena  Vista  Ave  20  NW 
20  W  105-5.  Florence  White 
Donegan  toC  J  and  W  J  Keenan.. 
Dec.    4.    1912 

Dec  10.  1912- WESTERN  ADDN  BLK 
No.  402  Bded  by  Bay.  Steiner.  Fran- 
cisco and  Pierce.  Panama-  Paci- 
fic International  Exposition  Co  to 
D   J    and   T   Sullivan    Inc..  Dec.    13.   '12 

Dec.  10.  1912— W  FORTY-FIFTH  AV 
200  S  Lincoln  Way  (H)  S  25xW  120. 
lOlizabeth  J  Eaton  to  whom  It  may 
concern Dec.     14,     1912 

Dec.  10.  1912  — E  Mlll'LTRIE  123  S 
I'owb.iltan   Lot    224   Girt    .Map   No.    1. 
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p    W    Montroull    to    whom    It    may 

concern    Dec.    16,    1912 

)ec.  16,  1912— NB  ELIZABETH  AND 
Castro     N     26-6xE     105.       Anna     A. 

Fee   to  M  C   Rench Dec,    13.    1912 

)ec.  16,  1912— E  THIRTEENTH  AVK 
175  s' Lincoln  Way  (H)  S  75xE  120. 
The    Greater    City    Lumber    Co    to 

J   E  Chandler Dec.   13,   1912 

)ec  16,  1912— W  STANYAN  625  S 
pkrnassus  Ave  S  25xW  111.  Karl 
Yngve  to  whom  it  may  concern.. 
:)ec.  16,  1912— SW  POST  &  LARKIN 
W  95xS  30.  W  J  Horstmann  and  M 
Stelllng    to    Frank    H    Klimm...... 

Dec.    6,    1912 

Qec.  16,  1912— NW  MONROE  &  BUSH 
N  91-6xW  80.  Edward  Beck  to 
Martin    Peterson,    Dec.     13;       Mike 

Klrwan     and     Jos    T     Donovan 

Dec.     13.     1912 

Dec.  17.  1912— N  FILBERT  62-6  E 
Laguna.  Edward,  Emma,  Phillip, 
Chas    and    Frank     Werner    to    J    J 

Harcom Dec.    12,    1912 

Dec.  17.  1912— E  POLK  85  S  Turk  S 
24-6XE    87-6.      J    B   V    Laplace    to    J 

Collin Dec.    16,     1912 

Dec  17,  1912— S  CALIFORNIA  12a-7V4.. 
E  Palm  Ave  B  25-1"^  '=  114.39  W  25 
N    111.82.      W   F   Ambrose   to   Ira    W 

Coburn   Inc Dec.    13,   1912 

Dec.  17,  1912— E  TWEINTY-F^RST 
Ave  125  S  Clemeut  S  25xE  120. 
Jeanette    Yates    to    whom    it    may 

concern    Dec.    17.    1912 

Dec.  17,  1912— W  FORTY-EIGHTH 
Ave  162-6  N  Klrkham  N  25xW  120. 
Jerome   Bender    to    F   C    Ruggles.. 

Dec.     16,     1912 

Dec.    17,    '1912- NW    MISSION    30    NE 
Randall  NE   45-10   W   parallel    with 
Randell    118  S  42   E   to   beg.      Julius 
Frltzschen  to  A  B  Olson.. Dee.  17,  '12 
Dec.   17,   1912--S  O'FARRELL  159-6   E 
Jones    E    57-9x3    137-6.      Frank    S 
Kelly    to    R   De   Luca....Dec.    14,    1912 
Dec.  17,   1912— N  GEARY  32-6  W  12th 
Ave   W    50x100.     Thomas   Scoble   to 
wht^.-n  it  may  concern.  .  .Dec.   15,   1912 
Dec.     17,     iaii— JiJ     TWELFTH     AVE 
175    n'  Noriega    (N)    N    25xE12C.      J 
W    Wright    &    Sons    Invst   Co    to    R 

L  K  McMlUin Dec.  14,  1912 

lie,-.  18,  1912— -B"  NO  55S.  C  C  Mar- 
tin to  M  P  Kempton Dec.   17,   1912 

Dec  18,  1912— N  CLAY  172-6  W  Lar- 
kin  W  32-6XN  127-8Vi.  W  W 
Yager    to    whom    it    may    concern.. 

Dec.    17,    1912 

Dec.  18,  1912— SB  MARKET  150-H4 
NE  Seventh  SB  165-1  to  a  pt  150-1 'A 
NE  from  NE  7th  NE  75  NW  165-1 
SW  75.  Boston  and  S  F  .'\niiisement 
Co  to  Charles  Floodberg  and  Hugli 

McCaffery Dec.    7.    1912 

Dec  18,  1912— NE  LAKE  AND  24TH 
.\ve  E  70  N  90  E  10  NE  36.40  W 
parallel  with  N  Lake  90  S  125,  Lots 
16  and  17  and  W  H  of  Lot  15,  West 
Ciay  Park.  Milton  E  Get?,  to  Henry 
Kern,  Dec  11,  '12;  Edmund  Grundy. 
Dec.  11,  '12;  O  G  Holt.... Dec.  11,  lOl'. 
Dec.  18,  1912— W  TWENTY-THIRD 
Ave  175-6  N  Judah  W  120xN  37-G. 
Eugene   A     AVlegand    to     Dutfy      & 

Welch    Dec.    1,    191: 

IVc.  18,  1912— SB  POLK  AND  PINE 
E  87-6  S  120  W  25  N  90  W  G2-G  N 
30.  J  Olcovich  to  John  G  Sutton  Go 
Dec.  13;  .M  Cohn  &  Co... Dec.  14,  191 
Dec.  19,  1912 — W  Front  26-6%  N 
.Market  N  92-8xW  137-6.  .-V  B 
Spreckels  to  A  Lynch... Dec.  14,  U)l 
Dec.  19,  1912— S  IRVING  73  W  9th 
Ave    W    72xS   lOU.      Patrick   Furlong 

to   Lamser   &   Piske Dec.    17.   19! 

Dec.   19,   1912— W   HAMPSHIRE  140   S 


2oth    S    30xW    100.      AUred    W    and 

Mary   T  Neale   to  P   Buhman 

Dec.   19,   191 

Dec.  19,  1912— W  TUiCANY  ALLEY 
69-6  S  Lo,;nbard  34x64-9.  L  Ban- 
chero    to   Demartinl   &   Chiappe.... 

Dec.    18,    1912 

Deo.  19,  1912— N  FAIR  AVE  135-6'^ 
E  Mission  (as  widened)  E  22-11 '^ 
xN  100.  Eflle  A  Wilson,  known  as 
E  A  Wilson  to  J  D  Bell. Dec.  19,  1912 
Dec.  20,  1912— S  EDITH  140  W  Grant 
Ave  20x90.     Pio  Cecchi  to  Clemente 

Rosina Dec.    19,    1912 

Dec.  20,  1912— N  LAKE  211  W  22nd 
Ave  W  90  N  123-7%  SB  OO-S'/s  S 
120  Lot  S  and  ptn  Lots  T  and  9  West 
Clay  Park.  Frederick  Hohweisner 
to  Wm  S  Snook  &  Son.. Dec.  18,  1912 
l/ec.  20,  1912— LOT  217  Gift  Map  No. 
3.      H   T   Doherty    to   Ole   M   Engel- 

son     Dec.    20,    1912 

Dec.  20,  iai2— NE  UNION  &  STBINER 
E  33-6  N  62-6  W  33-6  S  to  beg. 
Shumate's        Pharmacy        Inc        to 

Brutcher   &  Serna Dec.   13,   1912 

Dec.  20,  1912— E  CONNECTICUT  125 
SE  19th  S  25xB  100.  John  and 
Margaret    McCormick    to    whom    it 

may  concern Dec.  10,   1912 

Dec.  20,  1912— BROADWAY  NOS.  550 
and  552.  Allibert,  Esraiol  and  Ber- 
nard,   Lessees    to   Fred   Tltt    &    Son 

Deo.     16,     1912 

Dec.  19,  1912— E  GOUGH  100  S  Cali- 
fornia S  37-6xB   105.     Jacob   Jacobs 

to   A   Newmark Deo.    14,    1912 

Dec.  19,  1912— E  ELEVENTH  AV  75  S 
California  S  25x82-6.  Thos  Scoble 
to  whom  it  may  concern. Dec  19,  1912 
Dec.  20,  1912— S  GREEN  105  E  Brod- 
erick  E  32-6xS  137-6.  Julia  Edith 
Wolf  to  William  Martin. Dec.  19,  1912 
Dec.  20,  1912— W  VERMONT  75  S  23d 
S   25xW    100.     Olaf  T  and  Elizabeth 

Knutsen    to   A   A   Wesendunk 

Dec.    4.    1912 

Dec  '21,  'l'9'l2— SE  BUSH  AND  GR-^NT 
Ave  S  120  B  68-6  N  GO  E  6  in.  N  60 
W  69  to  beg.  M  Flelshhacker  to 
Forderer  Cornice  Works,  Dec.  IS; 
Van    Emon    Elev    Co,    Dec.    13;    I    R 

Kissel    Dec.  18.   1912 

O^.  21  1912— W  THIRTY-SEVENTH 
Ave  175  S  Lincoln  Way  S  25xW  120. 
Lincoln   U    Givint   to   who.ii   it    may 

concern Dec.     11,     1912 

Dec  23.  1912— S  MARKET  26-6%  W 
Front  —  92-8  W  137-6  S  92-8  — 
137-6    to    beg.      A    B    Spreckels    to 

Harry  Graper ^^'^"iivl? 

Pec  23,  1912— NW  TURK  AND  POLK 
N  137-GxW  137-6.  German  House 
Ass'n  to  Van  Emon  Elec  Co,  Dec  16; 
California  Plate  &  Window  Glass 
Co  Dec.  16;  J  G  Sutton  Co.. Deo  16,  1- 
Dec  23,  1912— E  ELEVENTH  AVE  22d 
S  California  25x120.  John  Johnson 
to  whom  it  may  concern. Dec.  -  ■J»l- 
Dec  "3  1912— NW  MONROE  AND 
Bush    N   91-6XW    80.      Edward    Beck 

to   Stagiard   Elec   Constr   Co • 

Dec.   20,    191  i 

Dec  '  ^3'  "igiV-E'  SEVENTH  AVE  200 
s'  Geary  S  25xE  120.  Andrew  O 
Thulin  to  O  E  Anderson.Dec^il.  IJi- 
,  „^,  23,  ini2-SW  TWENTY-SECOND 
and  Diamond  W  23-6xS  60.  John 
Bjorkman    to    whom    '^^l^J^J^'H,. 

.  nec""l  ■l912-NFVr,BERT  30  W  Tay- 
lor 30-60.  Angelo  and  M  Cafterata 
,„i;ouisNDevlncen7.i...Dec.  21,  191 

o  iiec  "1  1912— BLK  BDED  BY  AnM\ 
iV.nu-iin.  Valencia  and  San  Jose  .\ve. 
St,    Luke's      Hospital      '^J'^^''^^^ 

■r         Flreprooflng  Co Dec    IS    191 

Dec     23,    1912-    W    TWELI^'H    .WE 


225   S   Lake   3  25xW   120.     Marietta 
Dyar  to  Percy  D.  Tyler.. Dec.   23,1912 
Dec.  23,  1912— W  TWELFTH  AVE  225 
S  I^ke  S  25xW  120.     Marietta  Dyar 

to  Psrcy  D  Tyler Dec.  23,  1912 

Dec.  23,  1912— SW  SIXTEENTH  AND 
Dolores.     R  C  Archbishop  of  S  B'  to 

Central    Iron    Works Dec.    17.   1912 

Dec  23,  1912— NW  TURK  AND  POLK 
N  137-6XW  137-6.  German  House 
Association    to    H    WUlamson    Co.. 

Dec.    16,    1912 

Dec.  24,  lii.:— N  MISSION  375  W  7th 
N    165xW    62.      Abby    Frlnk    Bickel 

to  W  W  Hayes Dec.  18,  1912 

Dec.    24,    1912— S    ALVARADO    180    W  . 
Castro   W    25xS   114.      Daniel    WoJft 
Jr    to    whom    it   may    concern...... 

Dec.    23,    1912 

Dec.    24,    1912— S   TWENTY-SIXTH   80 

E   Noe   25x114.     Ralph   J   Button   to 

whom   it   may   concern.  .Dec.   24,   1912 

Dec.  24,  1912— B  MASONIC  AVE  389-6 

S  Waller  S  25x112-9.     H  Oppenheim 

to   Kellar   &  Crane Dec.    24,    1912 

Dec.  24,  1912— SE  MISSION  150-4  NE 
Second  NE  49-8  SB  160  SW  58-8  NW 
SO  NB  9  NW  80.  George  W  Brooks 
to  R  A  Chisholm,  Dec.  19;  Otis  Elev 

Co    Dec.   21,   1912 

Dec.  24,  1912— W  FOURTH  AVE  350 
S  Irving  S  25xW  120.  Matthew  A 
Little   to   whom   it   may   concern... 

Dec.    23,    1912 

Dec.  24,  1912— SE  MISSION  150-4  NB 
Second  NE  49-8  SE  IGO  SW  58-8 
NW    SO    NE    9    NW    80.      George   W 

Brooks   to  John   G  Sutton   Co 

Dec.     21,    1912 

Dec.  26,  1912— COMG  26-6%  from  NW 
Market  and  Front  —  92-8  W  137-6 
S    92-8    E    137-6.      A    B   Spr'.ckels    to 

John    Peacock Dec.   — ,    1912 

Dec  -16,  1912— W  FOURTEENTH  AV 
125  S  California  S  30xW  137-6. 
Thomas   Scoble    to      whom    it     may 

concern Dec.     IS.    1912 

Dec  26,  1912— E  HOWARD  &  THIRD 
NE    SO-lxSE    55.      -v    W    Morton    to 

Beach    Elec.    Co Dec.    IS,    1912 

Dec.   26.   1912— SE  NINTH  AVE  &  "J"- 
57-6x100.      Leon  Di   Nola   to  BenJ  R 

Hailing Dec.     24.     1912 

De,.  26,  1912— SE  MARKET  150-1'i 
NE  7th  SE  165-lxNE  75.  Boston  & 
San  Francisco  .Amusement  Co  to, 
Mechanical  Install  Co.. Dec.  23.  1312 
Doc  ■'6,  1912— SW  EDDY  &  MASON 
W  137-6XS  137-6.  Down  Town 
Realty   Co   to   Loui^   Gilhertsen   and 

F   John Dec.   =!■    "»2 

Dec     26     1912— SW    O'FARRELL  AND, 
■-    Carlos   Place  S   57-6   E-2-<-S   40   W 
60  N  97-6  E  57-6.    Levy  Real  Estate 
Co  to  Brandon  &  Lawson..Dec  23.    1- 
Dec     -O,    1912-NW    ARLINGTON 
14-8=1    SW    Charles   SW    26-8%    NW  : 
7><.3'm    or    1    NE    25-U4    SE    83-5%. 
Lot   13   Blk   16,  Fairmont.     William 
J  Sullivan  to  whom  it  may  concern 

,    . .  .Dec.     20.     1912 
De,-  '    '"7      iVlV— W  '  THIRTY-FIFTH  - 
\ve     KSO    N    Cabrillo    N    30xE    120. 
.U,gust     Klahn     to     -""-^^'^ --;,, 

concern    „\  .„ 

Dec  "7  19r2— LOT  SO  Corona  Hghts.. 
-Uigiist  Klahn  to  whom  it  may  on-j 

cern    D^<^-   -'■   "f 

Dec.  27.  1912-W  CAPP  35  N  19th  N, 
snxW  72-6.  Jno  E  and  Ann  e 
iVBrlen  to  S  J  Sterner.  .  .Dec.  "•  'SJ- 

„.  ,912-W  SEVENTH  AM--, 
(Gaive/.  Avel  73  E  "M"  (Mcndell) 
<!.-   --KNE   39.      Bertha    I.itflificM   to; 

-.UnW    HenrM.s ^.  1  H-.    19     1912 

,  ,7     igr— N    MARKET   2.6-674    W . 

•    "  '  \3l-6    ^    92-S    F, 
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r:ill.\  leaves  (lie  nuiltPi-  of  revision  to 
Ins  .liscretioii.  insotai-  as  preparation 
of  a  repoi-t  is  eoncernea.  Major  Che- 
ney is  instructetl,  liowever,  to  submit 
liis  report  at  the  earliest  possiblu 
date. 


I.AKIO 


■d  —  K    MXTH     .Wh:     J-,    s 
Caloillo   s    :;:,Nl.:    iim.      jnlm    lOMstun 

to   C    A    Hushton Dec.    :;6,    191 

I.e.  L'T,  1912— N  FULTON  J37-G  W 
Sleiner  N  137-6x\V  53.  I  N  Hansen 
111  .lohn  Cast.v,  Fetcrsen-.ranie.?  Co 
anil   Oercke  ,7    Feilliach  .  .  Dec.   1'3.    I'jl 

MiW  I>'VE>'TIONS. 


FleporteJ  esperially  tor  this  paper  by 
II.  B.  Willson  &  Co..  Patent  Attorneys, 
715  Eighth  street,  N.  'V.,  Wasliingion, 
D.  C. 

A  complete  copy  of  any  of  these  pat- 
ents will  be  forwarded  to  any  person 
Iv  .Messr.s.  Willson  &  Co.,  on  receipt  of 
10  cents.  Persons  ordering  copies  must 
(five   number   of  patent. 


1,017,930.  Floor  Construction  for 
buildings.  Franl<  B.  Giliireth,  Hoston 
-Mass. 

1,017.066.  Ventilating  Device.  An- 
drew JIalinovsky,  Schenectady,  N.  W., 
assisrnor  to  Jacob  J.  Urschel,  Toledo 
Oiiio. 

1.017,9S7.  itcthod  of  Constructing 
Walls  of  Concrete.  Icliani  Randolph, 
Uiverride,    111. 


.Sacraineuto 
l;i^ci,  iias  re.eive.l  formal  instruc- 
ii-M-  III. in  II, i.  KeiliM-al  Koard  of  Army 
l':ii:.;inccrs  at  Washington  tn  i.roceeil 
Willi  an  announced  revision  of  the  Sac- 
ramento Valley  Flood  Control  Project. 
In  accordance  with  liis  orders,  Major 
Cheney  has  sent  out,  in  the  name  of 
the  California  Debris  Commission,  the 
following:  circular,  wliich  will  be  sent 
to  all  residents  of  the  valley  who  are 
interested  in  the  proposed  changes  to 
lie  made  in  the  project: 

"The  California  Debris  Canmission 
Iras  been  called  upon  by  the  War  De- 
partment for  a  report  as  to  any  sub- 
se(|uent  information  bearing-  upon  the 
report  of  the  Board  of  Bng-ineers  for 
rivers  and  harbors,  dated  December 
27,  1010,  on  the  control  of  floods  in 
the  Sacramento  and  San  Joaquin  Val- 
leys. 

"This  report  has  been  referred- 
buck  to  the  Board  of  Eng-ineers  for 
examination  and  review  by  the  Com- 
mittee on  Rivers  and  Harbors  of  the 
House  of  Representatives  on  Decem- 
lier  2,   1912. 

"As  it  has  come  to  the  notice  of 
this  Commission  that  few  have  ex- 
pressed an  interest  in  this  matter, 
you  are  hereby  informed  that  the 
Commission  will  convene  to  consider 
your  views  in  the  matter,  preferably 
expressed  in  writing,  not  later  than 
January    15,    1913." 

The  instructins  recei\  ed  by  Major 
Clienex-     were     very     brief,     and     practi- 


.MSVV     K.VII.KOAI)     IX 
COUNTY. 

I.-\KKPORT  {Lake  Co.),  Januai\-  fi._ 
The  construction  of  the  Santa  Rosa 
and  Clear  Lake  Railroad,  which  is  still 
a  live  issue,  according  to  recent  re- 
ports, will  he  a  link  in  a  new  route  be- 
tween San  Francisco  Bay  or  north 
coast  points  and  the  Sacramento  Val- 
ley. Tlie  line  is  to  be  extended  from 
Clear  Lake  into  the  Sacramento  Valley 
eventually. 

The  road  will  be  part  of  the  Golden 
West  Scenic  System,  and  will  be  a 
valuable  traffic  aid,  replacing  stage 
lines  and  freight  teams  in  two  di- 
rections. For  all  the  north  of  the  bay 
counties  it  will  furnish  a  shorter  route 
to  Sacramento  and  other  Valley  points. 
It  will  be  particularly  advantageous  to 
the  thousands  of  Su.nmer  visitors  to 
Lake   Countj-   resorts. 


MONTHLY    REPORT    OF    ST.\TE    SEC- 
RETARY. 

Secretary  of  State  Frank  C.  Jordan 
last  Friday  afternoon  announced  the 
report  for  business  transacted  in  his 
office  for  the  month  of  December  and 
for  the  year  1912.  The  report  shows 
that  the  total  receipts  for  1912  v.-as 
$1,170,330.93.  The  department  totals 
making  up  the  general  total  for  the 
year  were  as  follows:  Fees  from  the 
registration  of  motor  vechiles,  ?74,- 
S03;  general  office  fee?,  $2S1.249.1S: 
corporation  license  taxes,  $S0S.S73,75. 
and  candidates  filing  tees,  $5,905. 
During  the  month  of  Decembe-  the 
fees  amounted  to  $16,220.90;  corpora- 
tion license  tax,  $6,143.75;  registra- 
tion of  motor  vechiles,  $6,594.50.  There 
were  241  new  corporation  licenses  is- 
sue!,  43    corporations   were   dissolved. 


COIMSLJLTIINJG  EXPERX 

Heating^,  Ventilating,   Eledrical  Wiring,  Plumbing,  Etc. 

F.xpert  ArclilU'ct.s  assisliuit  *or  hiviiif;- out  work  as  above.  Hi>i-liest  references. 
l''iM-iiioily  Mtrluinical  Eiiu-iiieer  for  State  Dpiiartmont  of  Eiifriiu'crino-  alwi  Biiroaii 
of  .Architc'cliii-c  of  San  Francisco. 

Atbeit  G.  Wright       Tei.Dougiasap^i      445  Stieldon  Bldg.,  S.  K. 
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Gentlemen:     Herewith   find   chtck  or   Postal  Order  for  three  dt)llars,  for  which  send  your 
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Front  Elevation,  Section  and  Two  Floor 
Plans  Of  the  United  States  Subtreasury 
Building  To  Be  Erected  In  San  Francisco. 
Designed  By  Architect  Milton  J.  Dyer, 
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Erie  Tandem  Asphalt  Rollers.     3,  5  and  10  ton  sizes. 


RUSSELL 
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MUNDY'S  Hoisting  Engines 


Ail  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 
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In  last  Sunday's  edition  of  the 
iMiionicle,  called  The  Marvelous  Cali- 
fornia Edition,  it  prints  some  quarter 
page  pictures  of  what  it  calls  the 
makers  of  California.  And  in  that  the 
face  of  Patrick  Calhoun  leads  all  the 
rest.  Shades  of  our  ancestors!  This 
is  the  leading  citizen  of  the  state,  the 
purest  patriot  and  the  one  to  whom  we 
should  look  up  for  an  ideal  of  citizen- 
ship. How  much  did  Calhoun  and  Mul- 
lally  and  the  rest  of  them  pay  tor 
tlrcir  pictures  and  the  write  up  that 
graces  the  pages  of  the  Chronicle?  Is 
this  the  reward  of  the  Chronicle's 
diligent  defense  of  special  privileges 
and  its  means  of  getting  even  for  its 
faithful  servitude  of  the  special  in- 
terests? 

And  these  are  the  editions  tliat  are 
to  exploit  California  resources  and 
California  citizenship  and  is  to  be  sent 
throughout  the  world  as  a  promotion 
edition.  From  the  looks  of  tlie  edition 
the  makers  of  California  are  tliose 
who  are  able  to  pay  for  the  advertise- 
ments. 


money  was  given  to  him  without  In- 
terest and  he  loaned  it  out  at  6  per 
cent.  The  newspapers  of  the  time  had 
him  pictured  as  some  giant  colossuss 
or  caryatid  holding  up  the  financial 
edifice  that  threatened  to  Incontinently 
topple  from  turrent  to  foundation 
stone.  The  New  York  World  at  that 
time  printed  an  editorial  to  tlie  effect 
that  while  a  business  man,  no  matter 
if  he  had  ten  mlillions  In  good  assets, 
could  not  go  to  the  banks  and  borrow 
ten  thousand  dollars  during  November 
1907.  Y'et  the  records  showed  that 
there  was  more  money  loaned  during 
that  month  than  in  any  other  In  the 
previous  history  of  New  York.  And  It 
was  loaned  to  the  inside  directors  of 
great  banks  and  trust  companies,  who 
were  thereby  enabled  to  gobble  up 
most  of  the  gilt  edged  securities  at  a 
very  low  figure.  Surely  the  method  of 
these  money  barons  do  need  investi- 
gation. It  is  high  time  that  they  be 
seen  in  their  true  light  and  be  taken 
for  what  they  are  worth.  Not  con- 
demned indiscriminately  by  cranks  or 
lauded  to  the  skies  by  snobs. 


On  sale  at 

SMITH    BROS.,    470    13th    St.,  

Oakland. The     .len     Alunicipal      Railway       on 

OFFICIAL  ORGAN  Geary      street      has      started      out     au- 

of   tUe  spiciously,     The  cars  are  good  and   the 

CONTR\CTORS'     AND     DEALERS'  service    for    the    number    of   cars    is    ex- 

ASSOCIATION   OF   CALIFORNIA.  cellent.     It  is  to  be  hoped  that  the  line 

will    be    extended    to   the    fair   site    and 

on     other     streets     as     conditions     will 

TARI  F    nF    nnNTFNT^  admit.      For    even    if    the    system    does 

IMDLC    Ur    UUmCnia  „„j   ,,,,3^^   ^„y   ^^„^y    „„    t^e   start   or 

if  it  goes  behind  the  people  will  cheer- 
fully   bear   the   loss   to   get   some   relief 

from   the     domination      of   the      trolley 

\laiiifil-i    (Sei-    ()-iklaiiiii  trust.      This    talk    about    the    genius    of 

Aliartiit'fiit   Hoii.srx 7  Patrick    Calhoun    and    the    superlative 

llrlilurrs.   naiits  auil    Harbor  >Vorli .  .  .  .    S  wisdom     of     private     ownership     is     all 

i:^'i"/lJ"''iI^"    r. ; ;  o  nonsense.       The     first       requisite    of      a 

Editor!''      Conniient    1-2  ,,.          ^.,.^               ^                 '       ,              .,, 

Factories    and    \Varrhoii»e.s 8  public    utility    is    to    serve    the    public. 

KInt.s    .S  As    conducted    by    Calhoun    or    private 

Fresno,       Itlodesto,       Stani.tlniis       an«'^  capital   the   first   requisite  is   to  pay   the 

<;ara"*c»"  . *'"."''"™'.".  .'.'.'.'.'.'.'.'.'.'.'.'.'."  S-'i)  interest  on   the  bonds  and  dividends  on 

(Government  AVork  and  Sii|M>l><^N !•  tl'e    capital    slock    about    two-thirds    of 

>i«ll.s_  ami    Society    lluildiuKM !)  w'hich    represents    nothing   but      promo- 

ll<>t"l*"'"'    !)  10  '^''®'    ^^^^-      Under   such    conditions    the 

i.ajhiK    '  and      'Ki'n'i.'<i>iuK     'Hardwood  public    gets    it    in    the    neck.      Labor    is 

Floors    4-.n  paid    the    least    amount    it   can    be   paid 

I,os   Angeles   and   .Soutliern   California  _  and   the   cost   of  equipment   and   accom- 

Marln.'   Contra    '  Costa '  and "  Sonoma'"  modations    for    passengers    is    kept    at 

CoiiutieH     2fi-27  the     lowest     notch.       If     t)ie     public     is 

(laklaiKi  and  .\lMnifdn  Connty served    properly    by   the   municipal    rail- 

l-or,ian.l   and<»re«o„--.'.:"."-:*."-:':"1!;  way    a    lot    of    thi.,    talk    about    the    su- 

Itaiiroad     Constrnelion,    Slntious    and  perior     wisdom    of     financial    magnates 

K.iiiiipiiient     10  and   the  divine  riglit   of  private  capital 

l«»-.-<ld.-a<...s     10-11  „.,,,   „pase 

Sarranienlo.     Stockton     and     Xorllicrn 

(.'aliforiiia      27  — "—^^ 

sm"  J»s7an\Tsania'rlaVa   Vairc,'"'"""2.'i  The    reports   in    the    newspapers   state 

Sellouts     ." II  that     tha    committee    of     investigation 

Scaled   I'roiHisaiN    I2-|:!-I4  Into    the    methods    of    the    money    trust 

scaolc    and    \\:isl.l,iK(on ........  .2!»  ,         disclosed   the   fact   that  the  support 

"ss":.ms^"'^*"*..^\""".''.."".'V.^':"*".I  that    .T.    Pierpont    Morgan    gave    to    the 

stores  and  Ollicc  lloildines ii-12  lountry    In    1907    was      simply    to      dis- 

'I'licalres      12  tribute    thirty-nine    millions    of    money 

'''VuMy,!r'Vn^■,^"o^^nnmln•..l«n.*''.'''!'3-4  "elongins     to     the     government.       This 


Statistics  are  usually  uninteresting: 
reading,  but  when  they  cover  the  re- 
sult of  a  year's  product  they  show  facts 
in  a  more  eloquent  manner  than  words 
can  convey.  Bradstreet's  annual  sta- 
tiscal  report  shows  the  year  1912  to 
have  been  the  most  prosperous  year  in 
the  history  of  the  country.  This  in 
spite  of  the  fact  that  in  many  instances 
uoney  moved  slowly  and  operations  in 
various  lines  of  business  seemed  a 
good  deal  at  a  stand-still. 

The  aggregate  productions  of  the 
principal  cereals  exceeds  the  aggregate 
of  all  previous  years  of  the  same 
cereals.  Prices  liave  been  in  the  main 
lower  for  grain,  particularly  corn, 
which  is  the  principal  product  of  the 
Mississippi  valley  states.  The  cotton 
crop  was  smaller  by  something  like 
two  million  bales  than  that  of  1911,  but 
owing  to  the  increased  price  It  was 
worth  about  2.4  per  cent  more  than  that 
(if   last  year. 

Stocks  sold  for  less.  There  was  less 
activity  on  the  stock  exchange  and 
there  seemed  to  be  evidence  of  public 
(li.'trust  in  the  securities  generally  of- 
fered to  the  public.  This  is  not  lad  in 
Ihe  last  resort  as  stock  gambling  Is 
not  a  thing  that  brings  any  permanent 
prosperity  and  is  not  to  be  encouraged. 
While  the  market  tor  good  securities 
may  have  suffered  in  sympatiiy.  the 
general  effect  has  been  to  save  the 
public  money  from  their  invest/.nents  in 
slock   juggling  concerns. 

So  long  as  there  i!  plenty  of  products 
raised  tlie  countrj  is  bound  to  be 
prosperous.  There  may  be  a  slow 
movement  in  niiandal  circles  owing  to 
readjustineiit  but  so  long  as  the  basis 
lit  prosperity  is  sound  things  will 
work   out   right  in  the  end. 
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In  resale;  ■•  tlie  Investipration  of  the 
money  trust  tlie  Los  Angeles  Times  in 
a    recent   editorial   has   this   to   say: 

"If  there  is  a  bitter  light  over  muni- 
cipalization, it  will  get  into  the  bond 
marl<et.  The  millions  behind  the 
power  companies  (whose  bonds  for 
immense  sums  are  out)  will  naturally 
head  ofl  the  sale  of  the-  city's  bonds, 
it  possible — and  they  control  most  of 
the   big   bond   buying   companies." 

Tills  is  the  talk  of  tlie  organ  of  the 
interests.  It  the  city  attempts  to 
establish  its  own  power  and  liglit 
plant  from  the  Owens  river  project  the 
money  trust  will  head  oft  the  sale  of 
the  bonds.  This  has  ever  been  the  cry 
tliat  if  tlie  people  atteinpt  reforms  tlie 
moneyed  men  will  withdraw  their  sup- 
piirt  and   hard   times  will  follow. 

Kither  there  is  a  money  trust  or  such 
statements  are  untrue.  The  fact  is  that 
a  few  men  do  control  the  finances  of 
the  country.  And  in  cases  of  this  kind 
the  impression  is  sought  to  be  given 
tliat  the  money  trust  is  a  great  deal 
more   powerful    than    it   really   is. 

The  comment  of  The  Los  Angeles 
Times  is  on  the  formation  of  the  JlOO,- 
000.000  power  merger  that  lias  been 
organized  to  fight  the  city  of  Los  An- 
geles. The  State  of  California  has 
experienced  the  effect  of  the  money 
trust  in  its  opposition  to  the  disposal 
of  the  state  highway  bonds.  The  se- 
curity is  good  and  the  interest  is 
right  yet  there  has  been  a  boycott  on 
the  bonds  as  i'  is  said  to  "teach  the 
administration  a  lesson."  Tlie  threat 
of  the  Times  is  that  if  the  City  of  L,}S 
Angeles  begins  to  furnish  power  to  its 
citizens  the  bond  market  will  be  closed 
to  it. 


Surprises  are  constant  in  climatic 
iimditions.  The  recent  cold  snap  was 
an  unprecedented  e-Kperience  in  Cali- 
fornia, especially  since  citrus  fruits 
have  become  such  an  important  part 
of  the  products  of  the  State.  It  is  esti- 
mated that  one-half  of  the  crop  is  lost 
by  reason  of  the  unprecedented  cold. 
It  is  a  case  that  happens  once  in  a 
while  where  weather  conditions  so 
happen  to  combine  that  the  unexpected 
and    unheard    of    happens. 

It  is  to  be  hoped  that  the  damage  has 
been  over  esti-nated.  Cold  weather  in 
California  is  a  less  common  thing  than 
frost  in  Florida.  The  Pacific  Coast 
climate  is  noted  for  its  regularity  and 
freedom  from  changes  and  sudden  ex- 
tremes of  temperature.  It  is  one  of 
the  cases  that  presumably  will  happen 
anywhere  in  the  world  where  condi- 
tions combine  to  produce  an  ex- 
traordinary   circumstance 

In  his  biennial  message  lu  the  Legis- 
lature in  reviewing  the  work  of  the 
past  two  years  Governor  Johnson  calls 
attention  to  a  remarkable  record  of 
achievement.  In  speaking  of  the  work 
of  the  present  Railroad  Commission  the 
Governor  says: 

"At  the  extra  session  of  the  Legis- 
lature of  1911.  the  Public  Utilities  bill 
was  passed.  Since  that  ti.iie  the  Com- 
nii.'^sion    has   done   a    \\'oiiderful    work. 

In  (he  fliirt>-(«<(  years  previuiiM  1<> 
.liiue,  lillt.  there  »iin  lesx  work  <laiie 
l>y  tlie  Kuilrft.-iil  ('••iiiiiiiNKioii  of  the 
suite  of  Ciilifonilii  thnii  h:i»  lieeii  iloiie 
hy  the  lire.sellt  Ullilroail  ('oliilnisnlon 
lu  liny  one   iiioiitli  of  Hn  existence. 

Probably  during  the  thirty-two 
years  of  tlie  existence  of  the  Kail- 
road     Commission     prior     to     1911,     ap- 


proximately one  liundred  complalimts 
were  presented  to  that  Commission, 
and  in  less  than  two  years,  to  the 
new  Commission,  approximately  two 
thousand  co^iiplaints  have  been  pre- 
sented. 

The  Commission  has  acted  with 
.such  justice,  fairness  and  ability,  that 
it  has  won  the  respect  and  regard  of 
nearly  all  of  those  whose  interests 
liave    come    within    its    jurisdiction." 

The  beneficial  re-sults  of  the  work  of 
the  Railroad  Commission  liave  become 
patent  to  everyone.  The  reductions  of 
freight  rates  and  the  improvements  of 
service  are  such  that  they  are  apparent 
to    everyone. 

The  State  Board  of  Control  has  also 
saved  the  State  thousands  of  dollars 
in  ttie  administration  of  its  institutions 
and  at  tlie  same  time  broken  up  the 
ring  of  grafters  that  had  been  fatten- 
ing   at    the    public    crib. 

There  is  no  desposition  to  rest  on 
past  laurels.  The  Governor  recom- 
mends various  measures  of  public 
policy  for  tlie  consideration  of  the 
Legislature.  Among  then  is  his  recom- 
mendation in  regard  to  immigration,  to 
see  that  the  immigrants  that  w-ill  come 
at  the  opening  of  the  canal  do  not  stop 
in  the  cities.  The  point  that  lie  em- 
pliasizes  is  to  prevent  congestion  in  the 
cities  and  towns  and  to  see  that  the 
country  gets  the  population  that  it 
needs.  Legislation  favorable  to  flood 
control  is  also  recommended.  In  gen- 
eral the  Governor  gives  a  fine  showing 
of  wliat  actual  Progressivism  has  ac- 
complished in  this  State  during  two 
years.  The  State  is  now  distinguished 
for  advanced  policies  and  government 
in  the  interest  of  the  People  as  before 
it  was  notorious  in  the  hands  of  cor- 
poration control.  May  the  good  work 
go  on! 


Among  tlie  reviews  of  the  year  for 
the  State  of  California  the  increase  of 
population  is  an  important  item.  For 
on  the  increase  of  population  depend 
primarily  all  production  and  local  con- 
sumption of  products  and  the  commerce 
and  trade  generally  of  the  State.  The 
best  method  of  estimating  increase  of 
population  is  through  the  reports  of 
school  attendance  as  the  average  per 
cent  of  population  attending  schools 
varies  very  little  from  year  to  year. 
These  figures  compiled  at  the  office  of 
ti.e  State  Superintendent  of  Public  In- 
struction show  a  substantial  increase 
for    the    year. 

State  superintendent  Hyatt  reports 
that  the  present  attendance  at  the 
elementary  schools  of  the  St=te  is  279.- 
9S5  for  1912,  as  compared  with  251,321 
in  1910,  when  the  Federal  census  was 
taken,  or  a  gain  in  the  two  years' 
period  of  28,664^  and  an  attendance  at 
tlie  liigh  schools  of  37,954  in  1912,  as 
compared  witli  an  attendance  of  30,893 
in  1910,  or  a  gain  of  7,0G1.  The  popu- 
lation of  tlie  State,  according  to  the 
census  figures  of  1910,  was  2,377,.i49. 
The  ratio  of  the  average  daily  school 
attendance  in  1910,  282,214,  to  the  Fed- 
eral census,  2,377,.t49,  was  8.42.  This 
ratio  applied  to  the  average  daily  at- 
tendance for  the  pre-sent  school  year, 
:'.  17.939,  gives  the  population  estimate 
for  the  State  at  the  present  time  of  2,- 
i;77,(Ui;.  an  estimated  increase  of  299,- 
4.r7,  or  12. G  per  cent.  To  appreciate 
what  a  large  increase  in  the  population 
of  the  State  this  is.  It  can  be  stated 
that  this  new  population  is  equivalent 
to   the   population   of   the  following  six 


cities,  as  shown  by  the  last  Federal 
census:  Oakland,  Alameda,  Berkeley, 
Sacramento,  San  Jose  and  Vallejo.  This 
increase  in  population  has  not  been 
confined  to  any  particular  section  of 
the  State,  hut  as  shown  by  the  reports 
of  the  different  County  Superintendents, 
the  increased  population  is  shown  to 
have  been  distributed  generally  over 
all  portions  of  the  State.  If  the  present 
rate  of  growth  of  the  State  is  main- 
tained during  the  next  two  years,  Cali- 
fornia will  have  a  population  exceeding 
the  3,000,000  mark.  This  is  a  sub- 
stantial and  healthy  showing  and  the 
Increase  seems  to  indicate  a  general 
increase  of  population  of  permanent 
citizenship. 


Some  of  the  Improvement  Associa- 
tions have  entered  a  protest  against 
the  further  employment  of  the  Traction 
Expert  Bion  J.  Arnold.  What  good 
the  city  is  getting  from  the  expense  of 
employing  this  highly  paid  expert  it 
is  hard  for  the  laymen  to  see.  The 
charter  amendment  proposed  by  him 
was  lost  at  the  election  and  its  language 
was  so  uncertain  as  to  leave  doubts  in 
the  minds  of  the  voters  just  what 
would  be  its  effect  if  passed.  What  is 
being  done  in  the  /matter  and  what  is 
the  city  getting  for  its  money? 


Snow  in  San  Francisco  is  a  novelty 
at  any  season.  The  last  few  days  have 
been  peculiar  in  many  respects.  Un- 
precedently  low  temperatures  have 
been  followed  by  rain  and  snow  so  that 
even  the  hills  of  the  coast  range  have 
borne  the  appearance  of  an  Eastern 
winter.  Outside  plumbing  is  still  safe, 
however,  and  while  California  buildings 
may  not  generally  be  equipped  with 
heating  equipment  sufficient  to  make  it 
comfortable  during  such  periods  it  is 
still   the   land   of   sunshine   and   flowers. 


The  Post  Office  Department  has  a 
great  many  kicks  because  of  people 
mailing  packages  under  the  new  par- 
cels post  system  at  mailing  boxes  and 
placing  on  them  ordinary  letter  postage 
stamps.  Instructions  have  been  sent 
broadcast  that  special  postage  is  re- 
quired and  that  the  parcels  can  only 
be  mailed  at  central  post  office  stations. 
..s  usual  people  pay  no  attention  to  the 
instructions  or  else  forget  them  and  the 
result  Is  a  lot  of  unnecessary  work  and 
vexatious  delays  to  all  concerned.  If 
you  have  a  parcel  to  mail  procure 
parcels  post  stamps  and  take  it  to  the 
i; 'arest    central    station. 

Federal  Judge  .\nderson  in  sen- 
tencing the  labor  leaders  remarked 
that  government  by  injunction  is  bet- 
ter than  government  bv  dynamite.  That 
is  true  but  there  is  no  reason  why 
there  should  be  government  by  either. 
In  fact  too  [much  go\"ernment  by  in- 
junction is  liable  to  result  in  govern- 
ment by  dynamite.  Particularly  is 
this  true  in  tiie  ca»e  of  the  injunction 
b,v  the  State  courts  of  Indiana  to  pre- 
vent the  calling  of  a  convention  for 
the  formation  of  a  new  State  Consti- 
tution and  which  Governor  -Marshall 
has  appealed  to  the  Supreme  Court  of 
the  United  States.  This  injunction 
business  lias  been  greatly  overdone  in 
the  service  of  the  interest.  The  re- 
sult has  been  to  bring  the  courts  into 
the  contempt  of  good  people  and  neces- 
sitated the  movement  for  the  recall  of 
judges  and  the  restoration  of  the  gov- 
ernnuiit  to  tlie  people. 
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The  Architedural  Side  Of  The  Que^ion  Of 
Interior  Illumination. 

(Melvin  Spencer  in  Western  Canada  Contractor) 


With  [lie  improvements  iiiaele  in  arti- 
fiiial  ligluiiigr  durinir  the  past  fen- 
years,  illuminating  effects  wliicli  wei'e 
considered  impossible  not  long  ago. 
now  foiyn  important  parts  of  tlie  archi- 
tectural scheme  of  many  of  our  more 
important  buildings.  It  is  encourag- 
ing- to  note  this  development  and  the 
satisfactor>-  results  attained,  because  it 
proves  that  wherever  successful  spec- 
tacular illumination  is  achieved,  tlie 
architects  and  engineers  liave  worked 
liand  in  liantl.  It  is  necessary  that  both 
arcliitect  and  engineer  should  meet  on 
common  ground,  and  while  the  ideas 
of  both  ma>'  difter  to  a  material  extent 
there  is  u  neutral  ground,  on  whicli 
they  both  can  -agree  if  willing  to  com- 
promise to  a  certain  extent.  In  many 
cases,  liowever.  tlie  engineers  do  not 
understand  or  ai>preciate  tlie  i.iiport- 
ance  of  the  arcliitectural  effect,  and 
if  their  recommendations  were  carried 
out  exactly  as  given,  tlie  entire  con- 
ception of  an  interior  would  be  spoiled. 
On  the  other  hand  the  architect  often 
attempts  to  produce  special  effects  in 
artificial  illumination,  keeping  upper- 
most in  his  mind  the  arcliitectural  de- 
tail. 

Results  in  the  past  have  proven  tliat 
this  is  disastrous,  as  it  is  seldom  that 
an  effective  scheme  of  illumination. 
along  special  lines,  can  be  worked  out. 
unless  most  careful  attention  is  paid 
to  apparently  minor  and  insignificant 
details,  which  have  to  be  attended  to 
when  the  plans  are  first  drawn.  Per- 
haps in  no  other  branch  of  illumination 
is  this  more  strikingly  illustrated  than 
in  the  use  of  cove  ligliting  for  interior 
work.  In  certain  classes  of  interiors, 
architects  have  always  been  '  uore  or 
less  in  favor  of  this  idea  of  ligliting  a 
room,  but  in  nine  cases  out  of  ten. 
the  re.sults  liave  been  unsatisfactory 
both  from  a  lighting  as  well  as  an 
architectural  standpoint.  The  only 
reason  for  such  results  has  been  an  in- 
suflficient  understanding  of  the  factors 
entering  into  tlie  successful  carrying 
out    of    tills    type    of   illumination. 

A  difference  of  a  few  Indies  in  the 
position  of  a  cornice  will  make  or  mar 
an  installation  of  this  kind.  Equally 
important  is  the  contour  of  the  cove 
without  tlie  cornice.  Often  a  slight 
change  in  the  shape  or  treatment  of  a 
ceiling  will  make  a  remarkable  differ- 
ence in  the  efficiency  and  appearance 
of  cove  lighting. 

Tiiere  are  many  skilled  engineers. 
who  have  instructed  themselves  in  the 
essential  principles  of  perspective  and 
architectural  details,  and  are  willing 
to  sacrifice  an  ideally  perfect  installa- 
tion in  order  to  preserve  the  architec- 
tural effect;  where  this  is  done,  both 
the  archltectuial  beaiil.v-  of  a  loom  may 
he  preserveii  ami  tlie  ilhimiiiatioii  will 
be    successful. 

lAl^hitUis  I.nrKe   IntrriitrM. 

With  the  use  of  properly  de-signcil 
retlectflis.  it  is  pos.sible  to  light  an  iii- 
lerior   of    large   diiiii-nsjoiis.    sik-Ii    as   an 


aiulitui  iu,  11  of  a  i-luii-i-h,  or  .lining  room 
of  a  liotel.  so  that  not  a  lamp  is  visiljle. 
and  the  liglit  is  evenly  distributed  over 
the  ceiling.  In  cove  ligliting  there  is 
too  often  a  blaze  of  liglit  immediately 
above  the  cornice,  producing  a  bad 
glare  and  comparative  darkness  in  the 
center  of  llie  ceiling.  This  ruins  tlic 
effect  and  purpose  of  concealed  liglit- 
ing, as  in  reality  the  lamps  are  not 
properly  concealed,  because  due  to  the 
intense  glare  above  the  cornice  the 
source  of  light  is  e-asily  discovered, 
while  the  soft,  subdued  illumination  de- 
sired is  utterly  lacking.  When  an  ar- 
chitect first  determines  the  treatment 
of  an  interior,  rough  plans  or  sketches 
should  be  forwarded  to  experts  in  il- 
lumination for  suggestions.  They  can 
probably  make  slight  changes  which 
will  materially  improve  results,  and 
the  design  of  the  cove  in  the  cornice 
may  be  left  to  them.  A  special  reflec- 
tor may  then  be  designed  that  will  di- 
rect the  imaximum  flux  of  light  where 
desired,  so  that  an  even  illumination 
of  the  ceiling  is  possible;  if  these 
sketches  are  carefully  followed  by  the 
plasterer,  so  that  the  cove  is  made  to 
fit  the  Eipecial  reflectors  designed,  suc- 
cessiful   results  are  the  rule. 

The  difference  between  successful 
and  unsuccessful  installation  is  due 
largely  to  this  preliminary  consultation. 
The  sahne  applies  to  lighting  of  large 
interiors  by  means  of  reflectors  con- 
cealed beliind  pillars  or  piers,  as  in 
tlie  sanctuary  ot  a  churcli.  If  reflec- 
tors are  not  carefully  designed,  the 
tonal  quality  of  light  will  be  entirely 
lost,  instead  of  having  an  evenly  light- 
ed interior,  a  decidedly  spotty  one  will 
result.  A  conspicuous  example  of  the 
better  class  of  lighting  of  this  kind  is 
in  the  Cathedral  of  St.  John  tlie  Divine, 
New  York  City,  where  the  light  is  en- 
tirely concealed  and  remarkable  for  its 
even    tone. 

In  ciiurcii  illumination,  it  is  often  de- 
.•--arable  to  equip  lights  of  this  character 
with  dimmers,  so  that  any  degree  ol 
intensity  can  be  secured,  as  it  is  often 
advisable  to  have  dim  religious  light 
during  certain  ceremonies,  and  other 
occasions  festive  in  nature,  a  blaze  of 
light  is  desired.  Churcli  architecture, 
witli  its  long  vistas  and  vaulted  ceil- 
ings is,  as  a  rule,  not  adapted  for  fix- 
tures, or  rather,  it  is  difficult  to  adapt 
fixtures  for  this  style  of  architecture. 
In  the  better  class  ot  church  interior.s. 
at  the  present  time,  an  effort  is  being 
fiiade  to  do  away  with  fixtures  and  se- 
cure a  brilli;x:;t!y  ligiited  auditorium, 
with  the  lights  concealed.  The  interior 
lonstruction  often  determines  the  ad- 
visability of  adopting  this  plan,  but 
two  or  three  schemes  have  been  worked 
out  successful  in  tlie  larger  cliurches 
throughout  the  country,  tliat  might  be 
"f   passing   interest. 

One  scheme  consists  of  the  use  of 
strips  of  carefully  designed  reflector.s, 
concealed  beliiml  tlie  piers  or  tympa- 
iiiiiii  of  arches.  In  other  cases,  where 
a    11. il    .11-    archcl    ceiling    Is    used.    It    Is 


u.uvn  pos-MOli-  lu  incolpolale  in  (be 
celling  ilesign  a  decorative  panel,  using 
stained  glass,  and  above  the  stained 
glass,  among  the  rafters  or  false  cell- 
ing, to  place  powerful,  especially  de- 
signed reflectors,  which  will  force  the 
light  through  the  stained  glass  and 
provide  illumination  for  the  audito- 
rium. This  opens  up  an  Infinite  field 
for  the  elaboration  of  church  work 
that  will  give  results  as  effective  by 
day  as  by  night.  The  consumption  of 
currant  by  the  latter  method  Is  often 
not  as  great  as  tlie  use  of  fixtures  in- 
volves, and  the  result,  it  properly  de- 
signed reflectors  are  used,  is  uniform- 
ly successful.  Often  an  ornamental 
corona  or  moulding  is  made,  in  which 
to  set  the  stained  glass  panels,  the  de- 
sign of  which  matters  little  to  the 
efficiency  of  the  system,  but  can  be 
adapted  to  the  needs  of  individual  in- 
stallations. 

This  sjsteni  lias  been  successfully 
applied  in  groined  vaulted  ceilings,  and 
where  such  an  ornament  has  been  made 
it  has  produced  a  striking  effect  both 
day  and  night.  Tlie  possibilities  of 
this  scheme  in  the  treatment  of  in- 
teriors, such  as  auditoriums,  ballrooms, 
restaurants,  lodge  rooms,  etc.,  are  end- 
less, as  it  is  possible  to  design  a  hang- 
ing ceiling,  conceived  as  a  unit  of 
light,  and  decorative  designs  can  be 
worked  out  with  lighted  portions  as  a 
part  of  the  ceiling  design.  Arrange- 
ments can  be  made  that,  during  the 
day.  only  sufficient  light  is  used  to 
make  these  panels  luminous,  so  that 
tlie  design  conceived  for  a  night  effect 
will  be  equally  as  effective  by  day 
without  wasteful  loss  of  current.  Some 
really  ronarkable  installations  ot  this 
character  have  been  made,  rooms  100 
feet  square  and  TO  feet  high  being  per- 
fectly lighted  wi.hout  a  lamp  being 
\-isible. 

In  conbidering  the  architectural  ef- 
fect of  interiors,  under  artificial  illum- 
inations, the  utmost  attention  should 
be  paid  to  keeping  the  liglit  source 
screened  from  the  eye  as  mucli  as  pos- 
sible. It  is  a  well  known  fact  that  de- 
tails which  are  quite  indiscernable 
when  brilliant  lights  are  exposed  to 
the  eyes,  appear  with  remarkable 
sharpness  if  the  direct  light  Is  shield- 
ed from  the  retina.  In  many  cheap 
vaudeville  houses.  where  a  quick 
change  of  scene  is  desired  without 
lowering  the  curtain,  brilliant  lights 
are  flashed  in  the  eyes  of  the  audience, 
with  the  result  that  movements  on  the 
stage  are  invisible.  This  is  simply  an 
exaggerated  example  of  the  effect  of 
exposed  lights  and  the  blurring  of  de- 
tails. 

This  principle  nas  special  applica- 
tion to  scientific  lighting  of  working 
surfaces,  such  as  desks,  draughting 
tallies,  etc.  In  the  ligliting  of  lianks, 
the  iiroper  illumination  of  double  desks, 
single  desks.  Iiookkeepers'  desks,  etc.. 
aie  of  special  |m>orlance.  and  this 
item  has  been  the  sourc  of  considerable 
worry  to  the  architect,  as  much  alteu- 
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lion  lias  hcen  paid  In  il  ami  still  le- 
.-ults  have  been  unsatist'aitoiy.  Gen- 
eially,  brackets  with  cone  shades  are 
useil  I  various  combinations,  but  re- 
sults liave  always  produceil  a  bad 
Kiarc  line  al  the  point  where  the  lig-ht 
was  rellected  directly  in  the  tlie  eye. 
The  LlKhtlUK  uf  Unnkx. 
.\  special  system  has  been  designed 
for  the  illumination  of  banking  desks, 
whereby  the  principle  of  cross  reflec- 
tion is  used,  and  the  light  is  forced  on 
tlie  working  plane  at  an  angle  ap- 
l>roaching  ISO  degrees,  so  that  no  light 
is  reflected  directly  into  the  eyes.  The 
result  is  that  no  glare  is  produced. 
Cold  drawn  bronze  is  used  as  a  frame- 
work for  these  desk  lights,  with  the 
result  that  no  direct  light  is  visible  to 
tlie  eyes  and  the  angles  of  reflection 
can  be  so  designed  tliat  an  even  light 
is  diffused  over  the  working  plane. 
The  proper  illumination  of  the  cages  is 
another  problem  wliich  has  always 
worried  the  architect,  both  from  its 
luactical  and  artistic  side.  Where 
brackets  are  used,  the  source  of  light 
is  directly  in  the  line  of  vision  of  the 
clerks,  and  the  lamps  are  generally 
disfigured  by  the  use  of  blotters  or 
tissue  paper  used  to  lessen  the  glare, 
with  the  result  that  tlie  dignified  and 
harmonious  appearance  of  the  bank  in- 
tei'ior  is  ruined. 

A   Xe«-  System. 

There  has  recently  been  developed  a 
scheme  whereby  the  source  of  light 
serves  as  a  cornice  tor  the  screen.  Cold 
drawn  bronze,  in  appropriate  mould- 
ings, is  used  tor  the  cornice,  and 
eiiuipped  with  a  ground  glass  diffusing 
door.  Inside  of  this  frame  work  cor- 
rectly designed  reflectors,  with  tung- 
sten lamps,  are  place,  so  that  a  con- 
tinuous line  of  liglit  results.  By  day- 
light, the  appearance  of  the  screen  is 
symmetrical  and  dignified,  and  by 
night  no  exposed  lig'ht  source  is  visi- 
ble. The  same  idea  can  be  carried  out 
on  the  partition  screen,  and  where  no 
counters  are  used  blank  mouldings  can 
he  eniplo.\'ed.  so  that  tlie  entire  cornice 
presei.ts  a  uniform,  harmonious  ap- 
IJcarance. 

Tile  LiKlitiuK  uf  HospltalM. 
Tlie  lighting  of  ho.spitals  is  of  sucli 
il  nature  that  ver.\-  little  significance 
can  be  attaclied  to  its  arcliitectural  re- 
lation to  the  rest  of  the  building,  but 
as  the  architect  is  compelled  to  look 
out  for  the  best  interests  of  the  people 
who  are  to  use  his  building,  and  as 
proper  lighting  is  of  the  utmost  im- 
portance in  hospital  work,  it  is  worthj- 
of  attention.  For  the  ward  rooms  the 
eyes  of  the  patients  tire  generally  in  a 
weakened  state,  due  to  a  more  or  less 
weak  physical  condition,  care  should 
he  taken  to  protect  tlie  eyes  from  di- 
rect light,  and  for  this  reason,  white 
enamelled  indirect-lighting  flxtures  of 
a  simple  design  and  provided  with  a 
Sia^s  cover  to  keep  dust  froii  accumu- 
lating, should  be  provided.  These  are 
in  keeping  with  the  spotless  appear- 
ance of  the  interior  of  ward  rooms  and 
can  he  easily  cleaned  and  kept  sanitary. 
In  the  operating  room  a  white  enam- 
elled fixture  can  also  he  used,  and  care 
sliould  be  taken  that  a  ventilated  re- 
flector is  chosen,  as  liigh  candle-power 
is  reiiuired  in  this  work  and  the  lieat 
generally  developed  by  such  lamps  is 
a  source  of  annoyance  and  sometimes 
i.f  p.isilive  siilTering  to  the  surgeons. 
Uelitlng'  Store  M  Inilon'H. 
liven   the  ligliting  of  a   store   window 


has  its  architectural  significance,  since 
the  finest  and  most  carefully  planned 
window  can  be  spoiled  by  improper 
lighting.  It  now  a  generally  accepted 
principle  that  the  source  of  light  should 
be  totally  screened  and  the  light 
focused  on  the  goods  displayed,  but 
very  often  the  effect  of  the  window  is 
spoiled  by  an  annoying  black  reflection 
showing  lamps  and  reflectors  in  the 
back  panel  of  the  window.  This  can 
easily  be  avoided  by  a  properly  de- 
signed reflector.  In  many  cases,  where 
an  open  hack,  or  a  partially  closed  back 
is  used,  and  where  the  source  of  light 
for  the  window  display  is  visible  from 
the  interior  of  the  store,  it  is  advis- 
able to  use  a  drawn  bronze  moulding 
which  will  Iiarmonize  witli  tlie  tran- 
som bar,  thus  giving  a  finished  ap- 
pearance to  the  window  without  tlie 
annoying   glare   generally   present. 

Very  special  problems  in  illumina- 
tion come  up  for  consideration  in  the 
architectural  routine.  such  as  the 
lighting  of  art  galleries,  squash  courts, 
etc.  In  private  residence  work,  it  has 
often  been  difficult  to  make  tiiese 
special  reflectors  harmonize  with  the 
general  scheme  of  the  interior,  but  at 
the  present  time  these  reflectors  are 
available  in  various  moulding  effects, 
so  that  the  design  can  be  carried  out 
in  any  period  and  readily  made  to 
serve   an    ornamental    purpose. 

It  is  these  problems  which  occur  in 
ever-changing  combinations  that  makes 
the  treatment  of  illumination  in  rela- 
tion in  relation  to  architecture  a  diffi- 
cult problem.  Each  one  needs  special 
attention  and  care,  but  the  solution 
can  generally  be  found  when  persever- 
ance, patience,  and  correctly  designed 
reflectors,    properly    placed,    are    used. 


L.VVING   .\1VD  PIiVISHI.\G  HARDWOOD 
FLOORS. 


Th 


Mixing  a  handful  of  burnt  lUne  with 
100  grams  of  linseed  oil.  boiling  down 
to  the  usual  consistency  of  putty,  and 
allowing  the  plastic  mass  to  spread  out 
in  a  thin  layer  to  dry  in  a  place  where 
it  is  not  reached  by  the  sun's  rays, 
yields  eventually  a  very  hard  putty, 
when  required  for  use.  it  is  made  plas- 
tic by  holding  over  the  funnel  of  a 
lamp;  on  cooling,  it  regains  its  pre- 
vious hardness. 


All  IS-inch  vitrified  clay  pipe  sewer 
recently  failed  liy  cracking  in  Savan- 
nah. Ga.  The  cracks  in  tlie  pipe  were 
longitudinal  and  occurred  at  the  invert 
and  top  of  the  pipe.  The  director  of 
public  works.  A.  S.  Guckenheimer.  at- 
tributes the  failure  of  the  pipe  partially 
to  the  nature  of  the  soil  in  which  it  is 
laid,  it  having  been  necessar.v  in  con- 
structing the  sewer  to  saddle  the  pile 
and  to  lay  the  pipe  in  these  saddles. 
Heavy  traffic  and  the  nature  of  the  soil 
was  the  cause  of  the  trouble.  The 
sewer  was  laid  at  a  depth  of  a.bout  10 
feet.  At  first  it  appeared  as  though 
tlie  same  conditions  might  exist  for  a 
greater  distance,  but  excavations  made 
at  several  points  about  100  feet  apart 
showed  the  sewer  at  these  points  in 
good  condition,  jind  the  soil  of  a  better 
nature  tliaii  at  the  particular  point 
where  the  break  occurred.  The  rem- 
edy adopted  was  to  leave  an.v  slieet 
pile  ili'iven  to  make  the  excavation,  to 
lay  a  solid  concrete  foundation,  and  to 
lay  in  the  sewer  on  this  concrete  I>ed. 
carrying  the  concrete  up  practically  to 
the  top  of  the  sewer. — Western  Canada 
Contractor, 


increasing  popularity  of  liard^ 
w^ood  floors  in  residences  has  been  on^ 
of  the  interesting  developments  o<f  the 
past  decade.  Until  a  few  years  ago 
it  was  considered  sufficient  for  the  re- 
ception hall  and  parlor  to  be  floored 
with  hardwood,  but  the  residence  own- 
er of  today  usuall.v  demands  that  his 
entire  house  be  treated  in  this  manner. 
Tile  great  beauty  of  hardwood  floor- 
ing is  one  of  tlie  reasons  for  the  favor 
accoi'ded  it.  but  the  fact  that  it  is  more 
pei'.nanent.  having  little  depreciation: 
that  it  enables  the  floors  to  be  easily 
cleaned  and  thus  is  miore  sanitary,  and 
finally,  because  a  house  witli  hard- 
wood floors  is  more  readil.v  saleable 
than  any  other,  the  owner  finds  it  ad- 
vantageous to  have  tliem  if  they  can 
possibly    be   afforded. 

The  fact  that  hardwood  floors  are  an 
asset  in  favor  of  the  sale  of  a  house 
has  caused  many  builders  who  make 
residences  for  immediate  sale  to  put 
in  hardwood  floors,  even  if  a  sacrifice 
has  to  be  made  in  some  other  part  of 
the  house.  The  real  estate  dealer  who 
has  homes  for  sale  makes  the  fact 
that  hardwood  floors  are  to  be  found 
llirougliout  prominent  in  his  advertis- 
ing. 

There  are.  of  course,  oardwood  floors 
and  hardwood  floors.  The  great  de- 
mand for  work  of  this  kind  has  re- 
sulted in  some  rather  hasty  attempts 
to  put  jobs  through,  and  now  and  then 
dissatisfaction  has  been  the  result.  The 
work  of  putting  down  a  hardwood 
floor  is  a  task  calling  for  coiupetent 
labor,  and  even  in  the  case  of  ordi- 
nary tongue-and-grove  stock,  which 
does  not  require  the  same  expertness 
as  that  demanded  of  parquetry,  the 
actual  laying  should  not  be  relegated 
to    tile    inexperienced    workman. 

Beginning  at  the  beginning — the  mill 
— -hardwood  flooring  is  made  of  wliite 
oak.  red  oak.  maple  and  some  other 
woods,  though  these  are  the  leaders. 
Quartered  oak.  in  view  of  its  splendid 
figure,  offers  the  greatest  possibilities, 
and  is  consequently  more  popular  than 
any  other  kind  of  flooring.  Quartered 
red  oak  has  a  color  that  many  people 
prize  aliove  that  of  white  oak.  and  con- 
setiuently  much  of  it  is  put  down. 
Maple  has  a  fine,  even  grain  like  color, 
and    is    well   adapted   to    flooring. 

Inasmuch  as  flooring  is  compara- 
tively thin,  ranging  from  5-16  to  13-li; 
inch  in  thickness,  it  is  particularly 
susceptible  to  changes  in  the  temper- 
ature and  humidity.  From  the  tiuve 
that  it  is  turned  out  of  the  mill  until 
it  is  laid  down,  therefore,  it  sliould 
be  carefully  handled  and  exposed  to 
as  little  variation  in  these  connections 
as  possible.  In  flne  work,  sudi  as 
parquetry  jobs,  many  manufacturers  of 
flooring  make  and  ship  the  material 
,iust  before  it  is  to  be  used,  in  order 
not  to  allow  the  squares  to  have  an 
opportunity  to  absorb  moisture  or 
otherwise   deteriorate. 

If  the  builder  or  hardwood  flooring 
I'oiitractor  carries  much  stock  on  h.uul. 
it  .shouhl  be  kept  in  a  compartment 
which  is  well  closed  and  which,  pre- 
ferably, should  be  well  healed.  In  this 
way  there  will  lie  no  chance  tor  floor- 
ing wliich  lias  been  purcliased  at  a 
stifl'  price  lo  come  out  of  the  ware- 
rooms  anything  hut  flt  for  service.  In 
the  case  of  special  deslgnes  which  have 
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to  be  inaiiufactured  to  specification. 
Ilierc  is,  o(  course,  no  occasion  lor  the 
use  of  lieated  storage  rooms,  since  this 
work  Is  put  into  the  joh  as  soon  as  it 
is   received    from   the  imill. 

If  tlie  liooring-  is  laid  over  a  base  of 
Interior  wood,  as  is  usually  the  case, 
it  is  absolutely  essential  that  this  be 
thorough  l.\'  dry.  In  order  to  insui'c 
the  absence  of  inoi.sture,  it  is  desirable 
that  tlie  stock  be  kiln  dried,  and  be- 
fore the  flooring  is  laid  down  the  con- 
tractor, if  he  has  not  had  charge  of 
putting  in  the  sub-floor,  should  make 
sure  of  his  ground  in  this  respect.  If 
this  Is  not  done,  the  chances  are  that 
the  floor  wlM  prove  defective,  and  in 
that  case  a  lot  of  explanations  whicli 
will  not  explain  as  far  as  the  house 
owner  is  concerned,  will  be  In  order. 

Some  time  ago  a  flooring  expert  was 
called  upon  to  lay  dow'n  a  large  hard- 
wood floor  in  what  was  to  be  the  ball- 
room of  a  handsome  residence  in  New 
York  City.  He  made  an  examination 
of  the  sub-floor  and  found  that  it  con- 
tained excessive  moisture,  not  having 
been  thoroughly  dried.  He  explained 
this  to  the  owners  of  the  property,  and 
pointed  out  that  in  order  to  secure 
good  results  is  would  be  necessary  to 
heat  the  room  and  allow  the  floor  to 
dry  for  several  weeks.  The  owners 
did  not  believe  this  to  be  practicable. 
and  therefore  ordered  the  work  to  be 
done  immediately.  It  was  laid  with 
the  understanding  that  the  contractor 
did  not  assume  responsibility  for  Its 
permanent    stability. 

The  ill  effects  of  the  moist  under- 
pinning were  not  evident  immediately, 
but  about  six  months  after  that  they 
weie  easily  apparent.  The  floor 
cracked  in  many  places,  and  in  some 
places  sagged  and  in  others  buckled, 
reproducing  the  effect  of  the  green 
flooring  beneath.  The  surface,  in- 
stead of  being  the  beautiful,  uniform 
expanse  of  brilliant  hardwood  that  it 
was  originally,  was  decidedly  unattrac- 
tive. The  owner  of  the  residence  lost 
no  time  in  informing  the  contractor 
that  his  prediction  had  come  true,  and 
authorized  him  to  tear  out  the  entire 
floor,  substructure  and  all,  and  put  in 
material  that  he  could  guarantee  to  do 
the   work. 

Similar  trouble  results  when  floorinff 
is  laid  over  concrete  without  prop- 
er protection.  In  a  good  many 
business  buildings,  even  those  whicli 
are  comparatively  small,  it  is  getting 
to  be  customary  to  have  the  floors  laid 
of  some  fireproof  miaterial,  and  this  is 
frequently  of  cement  construction. 
The  concrete  is,  of  course,  put  down 
wet,  and  while  it  sets  after  the  crys- 
tallization process  takes  effect,  it  does 
not  lose  all  of  its  moisture  immediate- 
ly, by  any  means.  It  Is  therefore  evi- 
dent that  to  put  down  a  piece  of  thin 
hardwood  flooring  over  this  mass  of 
moist  stone,  whicli  Is  what  the  con- 
crete really  is,  is  to  expose  it  to  the 
most  unfavorable  conditions  imagin- 
able. 

Sometimes  an  effort  Is  made  to  get 
quick  results  by  laying  strips,  upon 
which  the  hardwood  floor  is  to  rest. 
In  the  concrete  at  the  time  it  sets. 
This  is  unsatisfactory,  since  the  strips 
thei.tiselves  will  feel  the  effect  of  the 
moisture,  and  the  flooring  that  Is  laid 
down  over  them  will  ultimately  get  tlie 
benefit  of  it  as  well.  It  is  the  best,  and 
in  fact  the  only  safe  plan,  when  con- 
crete  Is   used,    to   permit   it   to    dry   tor 


Ki'\cr,Tl  months  before  the  flooring  Is 
laid.  If  this  is  inipoKslble  the  concrete 
sliouhl  be  waterproofeil,  and  several 
siri|is  of  waterproof  paper  laid  be- 
iwiin  the  concrete  and  the  wood 
•  iliiivi-.  A  substrui'ture  of  pine  or 
other  less  expensive  material  Bhould 
alwa.\s  be  laid,  so  as  to  enable  the  sur- 
face  structure  to  liave  a  dry.  tlrm  foun- 
dation. 

Occasionally  ulieie  a  huiiy-ii|i  job  Is 
being  put  tlirougli.  the  hardwoo,!  ilooi-- 
ing  men  are  told  to  get  busy  when  the 
building  is  not  completely  enclosed. 
This  a  most  hazardous  undertaking, 
and  to  lay  a  floor  in  cold  weather  witli 
doors  and  windows  still  open  is  run- 
ning a  risk  that  a  careful  workman 
doesn't  like  to  take.  Most  flooring 
contractors  And  it  advantageous  to 
have  charcoal  heaters  put  in  and  to 
warm  the  rooms  in  which  the  flooring 
is  to  be  put  down  with  the  idea  of 
making  assurance  doubly  sure.  They 
arrange  so  that  they  are  the  last  con- 
tractors in  the  building,  and  so  that 
the  structure  can  be  closed  as  tight  as 
tlie  proverbial  drupi.  In  this  way  they 
ellmilnate  practieally  every  chance  of 
faulty  work,  and  insure  satisfaction 
to  the  owner,  to  themselves  and  to 
the  flooring'  manufacturer  who  turned 
out    ttie   material. 

Even  when  13-lti  Inch  stock  is  used 
in  a  residence  wiiei'e  there  is  no  con- 
crete work,  it  is  good  policy  to  put 
the  hardwood  down  over  a  sub-floor. 
It  has  gotten  to  be  a  common  occur- 
rence to  see  flooring  of  this  type 
nailed  down  directly  on  the  joists, 
without  any  supporting  foundation. 
While  this  is  not  fatal  in  that  it  will 
cause  the  work  to  turn  out  badly,  it 
is  objectionable  from  other  stand- 
points, and  is  not  recommended.  Great- 
er permanence  is  assured  by  having  a 
foundation  structure,  and  as  the  cost 
of  the  latter  is  not  great,  this  can 
usually  be  arranged  for  without  in- 
creasing the  expense  of  the  floor  to 
an>-   considerable  extent. 

Finishing  a  hardwood  floor,  especial- 
ly where  there  is  a  great  deal  of  par- 
quetry, is  one  of  the  hardest  parts  of 
the  job.  One  reason  for  this  is  prac- 
tically all  other  interior  trim  comes 
to  the  carpenter  flnisiied  and  sand- 
papered and  ready  to  be  fixed  in  its 
place.  Formerly  nearly  lall  of  the 
cabinet  work  required  scraping  and 
tlnishing  by  the  carpenter,  but  with 
the  improveluent  in  the  methods  of  the 
manufacturers,  all  of  this,  with  the 
exception  of  the  flooring.  Is  now  done 
at  the  mill.  Owing  to  the  fact  that  it 
is  impossible  to  anticipate  conditions 
under  which  the  work  is  to  be  laid,  it 
is  best  to  have  the  flooring  scraped 
after  it   is  put  down. 

This  puts  it  up  to  the  carpenter  to 
attend  to  that  job,  although  as  one 
flooring  expert  said,  there  are  a  large 
number  of  otherwise  expert  workmen 
who  not  only  don't  know  how  to  scrape 
a  hardwood  floor,  but  don't  know  how 
to  sharpen  a  Sicraper.  Without  at- 
tempting to  go  into  details  regarding 
this  feature  of  the  work,  it  may  be 
stated  that  the  Moor  should  be  scraped 
with  the  grain,  and  that  uniformity 
In  the  finish  Is  the  attrilaitc  which 
must   be   secured. 

While  the  work  of  tlie  hardwood 
flooring  man  is  complete,  as  far  as  his 
immediate  responsibilities  are  con- 
cerned, after  he  has  laid  down  the 
floor    and    scraped    it    until    the    proper 


flnis.h  has  been  secured.  It  Is  good  pol- 
Icy  to  carry  the  work  a  bit  fiirlber. 
so  as  to  Include  instructions  to  tlie 
owner  of  the  iiroperty,  if  he  Is  to  oc- 
cupy It  as  a  residence;  or  to  the  tenant 
who   comes   after. 

The  care  of  hai  !••  ood  floors  Is  an  art 
which  nnany  peoiile  know  little  about, 
Iput  fortunately  there  is  Ke(tln);  to  be 
a  lather  extensive  literature  on  the 
subject.  The  proper  use  of  wax  and 
\arnlsh.  and  tJie  treatment  of  the 
floors  after  the  first  coal  has  been  ap- 
jilied,  are  all  topic.-*  which  can  be  le- 
gitimately dealt  with  by  the  floorlnR 
man.  for  by  explaining  to  the  "ulti- 
mate consumer"  the  various  problems 
to  be  met  with  in  the  use  of  hardwood 
floors,  better  appreciation  of  the  work 
done  and  greater  insurance  of  perma- 
nent satisfaction  are  attained. — C.  D. 
t'.rain    In    The   Building  Age. 
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Concrete  as  a  construction  material 
has  attained  wide  popularity.  Never- 
theless, it  has  faults  which  have  ren- 
dered It  of  little  value  for  certain 
classes  of  work.  Perhaps  the  most 
serious  of  these  faults  is  its  porous, 
absorbent  qualities.  This  is  evidenced 
by  the  damp  appearance  of  concrete 
houses  during  periods  of  wet  weather, 
and  in  reservoirs,  that  persist  in  losing 
water. 

Until  recently  It  has  been  impossi- 
ble to  produce  a  concrete  mixture  that 
would  not  absorb  moisture.  While  car- 
rying on  experiments  with  a  view  to 
obtaining  a  non-absorbent,  dustless 
road  I'-naterial.  an  engineer.  Mr.  L.  W. 
Page,  found  that  when  a  heavy,  min- 
eral residual  oil  was  mixed  with  Port- 
land cement  paste,  it  entirely  disap- 
peared in  the  mixture,  and,  further- 
more it  did  not  sepai-ate  from  the 
other  ingredients  after  the  cement  had 
hardened.  The  possibilities  of  oil-ce- 
ment mixtures  for  waterprooflng  were 
recognized,  and  further  extensive  ex- 
periments were  carried  out  in  order 
to  ascertain  the  physical  qualities 
after  oils  had  been  added.  The  results 
are.    briefly,   these: 

(1)  Concrete  containing  oil  has  Iteen 
demonstrated    to    be    damp-proof. 

(2)  The  admixture  of  oil  does  not 
affect  the  tensile  strength  of  the  con- 
crete, where  the  mixture  consists  of 
one  part  of  cement  to  three  of  sand. 
with  the  oil  ad<led.  not  to  exceed  10 
per  cent  of  the  weight  of  the  eq.uent 
used. 

13)  The  compressive  strength  of  the 
concrete  suffers  to  a  slight  extent 
where  oil   is  used   in   the  mixture. 

(4)  The  bond  of  oil  concrete  to  plain 
steel  reinforcement  Is  much  less  ef- 
fective than  wher  the  oil  is  left  out. 
In  the  cases  where  deformed  steel  or 
wire  mesh  was  used.  however,  the 
bonding    was    found    to    be   satisfactory. 

(.■i)  Petroleum  residuum  oils  which 
conformcil  to  somewhat  sclentlflo  spec- 
iflcatlons  were  found  to  be  the  most 
suitable  for  this  class  of  work,  and 
considerable  extra  care  is  necessary  in 
the  mixing  of  the  concrete.  In  s-hort, 
the  results  of  the  experiments  go  to 
show  that  the  use  of  oil  in  concrete 
has  enlarged  the  field  of  usefulness  of 
one  of  the  most  Important  liuilding 
(materials.  Such  structures  as  base- 
ment floors  and  walls,  cisterns,  silos, 
reservoirs,     roots    and    concrete    blocks 


e  BUILDING  AND  INDUSTRIAL  NEWS 

lan,    111    this    way,    be    rendered    ilamp-  examination  for  laboratory  assistant  in  school   where  all  modern   improvements 

proof    at    a    comparatively    tritlins    ex-  Ceramics,  for  men  only,  on  January  22,  ^'e    being    used.      We    do    not    believe 

pense. Western    Canada    Contractor.  1913.  From  the  register  of  eligibles  re-  there   is  another  school   of  the   kind   in 

^ .suiting  from  this  examination  certiflca-  the  country  that  will  offer  the  splendid 

HOW  TO   P.4TCH   .\   CONCRETE  of  Standards,   Department   of  Commerce  inducements     for    good    healthy     school 

KLOOR.  and    Labor,   at    salaries      ranging      from  work    and    the      splendid      environment 

tion    will    be   imade    to    (ill    several    va-  "'at  can  be  found  in  this  academy  that 

When   a   cement    door   surface    begins  cancies   in   this   position,  in    the   Bureau  is   so   carefully   conducted   by   President 

ti)    wt-ar   it    Is   often   desirable   to   patch  $900  to  $1200  per  annum,  and  vacancies  ^^'-   T.    Reid   and  his  assistants. 

it    and    the    way    In    which    this   can    he  as  they  may  occur  in  other  branches  of                         ■ ♦        

done    to    the    best      advantage      is      de-  the   service   requiring   similar   qualifica-  BL.\CK   FILES    SCHEDULE   IN   BANK- 

scribed   In   a   recent    paper   prepared   by  tions,    unless   It    is    found   to    be   In    the  RUPTCY. 

President    L.   C.    Watson,    of    the    Aber-  interest   of   the   service   to   fill   any    va-                                       

thaw     Construction     Company.     Boston,  cancy    by    reinstatement,     transfer,     or  The   schedule   of  Marshall  Black   that 

.Mass.      In    this    paper    he      gives      tlie  promotion.  has  been  filed  in  the  United  States  Dls- 

wrong  way   to  do  the  work  as   well   as  The    person    or    persons   appointed    to  "''''    *^°"'"'   '"    involuntary    bankruptcy 

the    right    way,    and    we    present    both  this    position    will    be    stationed    at    the  ^''°'''^    lia,bilities    of    »S9,780   and   assets 

herewith    for    the    benefit    of   our    read-  Pittsburg,  Pa.,  laboratory  of  the  Bureau  °^    $190,115.      Of    the    debts    $79,876    are 

ers:  of  Standards,  and  will  assist  in  original  secured.      The    assets    are    composed    of 

Tl.e  WroBB  way.— Commonly   a   sand  investigations     in     the     chemistry     and  ^he   following  items:     Choses   In  action 

and   cement   mortar  is  made,   some  cut-  phvsics  of  clav  and  clay  products.  against    the    Cressey    Colony    Company. 

ting   is   done  and   the   mortar   is   put   in  :          ,            "         ,.      ,.                          .       ,  $21,500;    stock    in    Alta    Mesa    Improve- 

.  ,                 ,   .           ,        ..1  As  only  one  application  was  received  ,T,«.r.t  Cnmnanv    «>nnn    sfocic  in  Rank  of 

and   scrubbed    with   a   steel    trowel   until  ,         -u                  •      .•         ^         .i,-              ■...  ment  Company,  J.'UOU,  stock  in  tsank  oi 

smooth        It     is     then     covered     up     for  ^°''    ""^    examination    for    this    position  p^j^      aUo.    $500;      stock    in      Marshall 

■      ,..          ,,      ,                     ..            J           tu  announced   to   be   held   on  December   11,  riopi,     Tnvestment     Cnmnanv      J'iosii- 

awhile.       If     the     concrete     under       the  ,„,„              ,.-    ,                                             ^     ^  tsiack      in\esimenc     i^ompanj,      ♦iu,5ia, 

.,,,.,             ■                  .1                ♦    .  1912,      qualified      persons      are      urged      to  stnr-V    in    Cressev  Cnlonv    Pnmnanv     JfiO  - 

patch  is  left  dry  it  soaks  up  the  water  ^„,  '     ,.  ;„   ^,.,.„r„,,,„„  stock  in  Cressey  colony   company,  ♦bu, 

,.    .,                ,  enter    this    examination.  «fin-    ct^i^v    in    r'».<ic««v    Trtx^-nsit.^    Cnm- 
of  tlie  mortar.     As  a  result   the  mortar  _,           ^..             .„   ,                 ■      j    ■      .u  *'""•    stock    in    cressey     lownsite    com- 
,,     ,                    .       ,  Competitors   will   be   examined   in   the  nanv      jrnn-   «tnrk    in   Masonic     Temnle 
does    not    set.      If    the    roo.n    is    dry    or  ,   ,,        !             ...          ,  .   .        .,,  ,            ^,  Pany,      *iOO,    stocK    in   Masonic      lempie 
,   ^.           .  ,      ,   ■            »  following  subjects,  which  will  have  the  A=<sr.ciation    s-'nn-  stock  in  Palo   \lto  In- 
hot    the   surface   of   the   patcJi    dries   out  ,    ,,              .    ,  .      ...      .     ,  Associaiion,  »..uu,  stocit  in  r-aio  .-vuo  in 

.1     ,               ,  relative   weights   indicated:  vestment  Cnmnnnv    *i=;on    The  schedule 

and    for    the    same    reason    it    does    not  a   >,•     t                                             -n-tt  \  estment  companj ,  »iduu.   ine  scneauie 

set.      If    the    concrete    under    the    patch  ,   i'u^bjects.             ^     .     ,     .      ,      VV  eights.  states    that    the    foregoing   is    the    book 

is   dustv   the   patch   does   not   adhere   to  ^-     Practical    and     technical     ques-  value  of  these   items  and   that  the  true 

'.    .,             .     ■   1      ■      .1  „  tions  on  ceraimics,   including  also  value   is   unknown 

the    concrete.      If    the    materials    in    the  .                         ,'                ^    " ,  ^  aiue    is    unKno«n. 

mortar   are    not   suitable,    naturallv    the  questions  on   geology  and   miner-  The  assets  also  include:     Real  estate. 

patch    wears    badlv,    particularly    as    it       ^'""P     •  •  •  ■. f?  $66,800;  bills,  etc.,   $3400;  cash  on  hand, 

is    obviously       located     at    a     point       of       -     Elementary    physics     Id  $600;  money  in  bank,  $400;  horses,  cows 

severe   wear  General    inorganic   chemistry...      15  and  other  animals,  $900. 

The  Right  way—Cut  down   the  worn  *'     Thesis    or    report     (to    be    sub-                                 

,             ^    ,        .    ,  1/     ■      Y        rr.,  :         ,,,;„„  mitted    to    the    examiner    on    the • 

place   at    least    1%    inch.      This    cutting  ,    .        -  .u                ■      •■      ^ 

,,    .  .   J    .    »      n,        .„„„„   .,„  date   of  the   examination) lo 

should    be    carried    into    the    strong    un-  .       ^^^^^^.^^      and     technical       ex-  EXPORTS  ..«o  i.^i-ORTS  SHOW  GAIN 

broken    concrete    and    the    edges    should  .              ,.                    .      ,                            „.  FOR    1912. 

,          ,         ,             1          ,        -7.1,       i,„.i„,„     „f            perience    (in    ceramics) 2o  *■  "-•    ..ri.. 

be    cleanly    undercut.       The    bottom    of  '                     ^                                                                                                    

the    cut    should    then      be      swept      out.  Total                                                      "ToO  "^^^    Custom-house    statistics    of    Im- 

clean-hlown    out    with    compressed    air                              ports  and  exports  for  the  San  Francisco 

or  a   pair  of  bellows,   if  available,  then  An   educational     training     equivalent  district    for    December,    1912,    are    now 

thoroughly    wet    and    scrubbed    with    a  to   at   least      four     years   of     collegiate  available    and    show    the    statistics    for 

broom.     In  this   way   small  loose  parti-  "ork  in  a  technical  school,  which  must  j,,^  calendar  year  1912  as  follows: 

cles    of    broken      material      which      the  include   not   less   than   one   year's  train-  .j,^^^,      imports,    02,744,188;      domestic 

chisel  has   driven    Into   the   surface   are  ing    in    ceramics,    is   a    prerequisite    for  goods,    54,707,850;   shipments   to   Alaska, 

removed.      A    grout    made    of    pure    ce-  consideration    for     this    position.       Ap-  5,575,55$;      to    Hawaii,       18,193,850;       to 

ment   and   water   about   the   consistency  plicants  should  also  indicate  on  the  ap-  q^h^  and  Tutuila,   95,163.       The     total 

of   thin   cream   should  be   scrubbed   into  plication  and  examination  form  the  ex-  exports        of        domestic       merchandise 

the   pores   with   a   broom  or  brush,   both  tent   of   the    college    training   they    have  amounted  to  $75,582,419.  Gold  bullion  to 

at     the    bottom    and    sides    of    the    cut.  received    In    elementary    geology,    gen-  ^^^^   value   of  $10,712,126   and  silver  bul- 

Following    this    a    stitfer    grout,    about  eral     Inorganic     chemistry,     elementary  jion  to  the  value  of  $5,121,916  were  also 

the    consistency    of    soft    putty,    should  physics,    and    elementary    mathematics,  exported. 

he  thoroughly  compressed  and  worked  including  trigonometry.  These  figures  do  not  include  coin  or 
Into  the  surface,  which  has  already  Persons  who  meet  the  requirements  currency  nor  foreign  merchandise  from 
been  spread  with  grout.  Finally,  be-  and  desire  this  examination  should  at  i^onded  warehouses,  nor  merchandise  in 
fore  the  grout  is  set,  a  mortar  made  of  once  apply  to  the  United  States  Civil  transit  through  the  United  States, 
one  part  cement  to  one  part  crushed  Service  Commission,  Wasliington.  D.  C.  .pi^^^  exports  and  shipping  trade  by 
stone  or  gravel,  consisting  of  graded  or  to  the  secretary  of  the  local  board  ^^^  j^.^^  ^^^  port  for  1912  showed  in- 
sizes  from  >/4  inch  down  to  the  small-  of  examiners.  No  application  will  be  creases  and  one  decrease  (to  -Alaska) 
est  excluding  dust,  should  be  thor-  accepted  unless  properly  executed  and  ^^  follows:  Imports,  Increase,  $6,668,- 
oughly  mixed  and  put  In  place,  then  filed  with  the  Commission  at  Washing-  ^g^.  exports,  domestic  goods.  Increase, 
Iloated  to  a  proper  surface.  Cover  with  ton.  In  applying  for  this  examination  $ii,280,817:  shiprients  to  Alaska,  de- 
wet  bagging,  wet  sand,  sawdust,  or  tlie  exact  title  as  given  at  the  head  of  crease,  $671,243;  to  Hawaii,  increase, 
other  available  material.  All  trucking  tliis  announcement  should  be  used.  $3,599,884;  to  Philippines,  increase, 
should  be  kept  oft  and  the  surface 4^ —  $186, 142;  exports  to  New  Zealand,  In- 
kept  thoroughly  wet  for  at  least  one  SWIMMING  POOL  .4T  BELMO.XT  crease.  $174,930;  to  Australia,  Increase, 
week    or    ten    days.  SCHOOL.  $659,738. 

If   a   particularly    hard    surface    is   re-  The    Watson    .Mantel    &    Tile   Company 

quired,     6-penny    nails    are      sometimes  are    just    completing      a     contract       for                          — ■♦ 

mixed  with   the  mortar  and  other  nails  tiling    the    swimming      pool    and      the  f>»HPRN-Tii-HS'  HAII    SOLD 

stuck   into   the   surface  when   the  patch  swimming    pool    room    at    the    Belmont  ca«i-«..-»  ik-ks    ».a     . 

is    finished.      This    will   produce    a    sur-  school  for  boys  at  Belmont,  California.                                       

face    which    is      extremely      hard      and  president   Reid    is    making    this    one    of  Carpeniera      nan,   scene   of     the     so- 
durable. — Western    Canada    Contractor.  the     most     up-to-date     schools     in     tlie  called    graft    trials,    has    been    sold    at 

♦ country,    and    one    of    the    latest    addi-  public  auction   to  Symons   Brothers   for 

UNITED        STATES        CIVIL-SEUVICE  tions   is  the  large  swimming  and   bath-  $1300.  The  building,  a  three-story  brick 

EX.\MINATION.  ing  tank    which   is  placed   in  a   building  structure,    can    not    be    moved    intact,   so 

complete  in  itself  with  cement  exterior,  that  its  value  to  the  bidder  is  only  that 

LABOR.*TORY    .\SSISTANT    IN    CER.X-  and    Red   Tile   roof    with    tile   floors   and  of  salvage.      It   must   be   torn  down   and 

MICS    (M.\LE>.  walls    on-  the    interior.      This    will    add  removed    within    42    days,    to    make    way 

. ■  very   materially   to  the  large  number  of  for    civic    center     buildings.       The    sale 

The  United  States  Civil  Service  Com-  buildings    that    have    been    constructed  made  Wednesday  is  subject  to  the  con- 
mission  announces  an  open  competitive  for    furnishing      the    equipment      of    a  Hrmation  of  the  mayor  and  supervlJors. 
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FlniiH    ilenlrinK    newn    on    spevlnl    cla><»fN       of 
ChuroliPM,      Solioala,     Hotel*,     etc.,     will   lliiil     nik- 
Krouped     under     proper     beodlnKM,     pommru<-lnK 
itemii    arc    uKaIn    repeated    nnder    "I.OCA  I.ITIKS" 
d«par4nieut. 


tlilH     pUK'e. . 
I  he  l»Mt   par) 


—APARTMENT  HOUSES— 


UPi-t. 


SAN  FRANCISCO — Apartment  house. 
3  story  and  base,  frame.  $30,000.  Ar- 
oliltect,  Henry  C.  Smith,  Humboldt 
Bank  Bldg-.,  S.  F.  Owner.  Mrs,  A.  L. 
Brownlee,  This  building-  has  been 
mentioned  in  these  columns  before 
when  plans  were  first  started.  The 
structure  wi'.  be  erected  on  Joneis 
street,  and  is  to  be  arrangred  for  a 
num.ber  of  two  and  three  room  suites 
with  wall  beds  and  private  batlis.  In- 
terior will  be  finishel  in  pine  and  rel- 
wood.  Tliere  will  be  steam  heat  anl 
a  vacuum  cleaning  system.  Bath  rooms 
will  be  flnishel  in  tile  and  will  have 
cement  floors.  The  exterior  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
ai\^    being:    taken. 

SAN  FRANCISCO— Apartment  house, 
li  story  anl  base.  Class  C  construc- 
tion. Cost  not  stated.  Architects. 
Hladik  &  Thayer.  Monadnock  Bldg.,  S. 
P.  Owner's  name  withheld.  The  build- 
ing will  occupy  a  very  favorable  site 
and  will  contain  in  the  neigrliborbood  of 
120  rooms,  whicli  are  to  be  arranged  in 
two  and  three  room  suites  witli  every 
modern  convenience.  Tliei-e  ^\'ill  be 
■■^team  lieat.  wall  beds,  connecting  baths 
and.  a  vacuum  cleaning  system.  Interior 
will  be  handsomely  finished.  Tlie  e.K- 
terior  of  the  building  will  probably  be 
facel  with  pressed  brick  and  terra 
cotta.  Plans  are  being  prepared  and 
will  be  out  for  figures  in  the  course 
of  the  ne.xt  month, 

OAKLAND.  CAL, — Apartment  house 
alterations,  frame  construction,  $30.- 
000.  .\rchitect,  A.  W.  Smith,  1010 
Broadway,  Oakland.  Owner's  name 
withheld.  This  work  will  include  the 
removal  of  two  three-story  frame 
buildings  from  the  present  site  to  the 
rear  of  the  lot  and  complete  alteration 
of  the  same.  When  complete  the  new 
structure  will  contain  24  apartments 
of  two  and  three  rooms  each.  There 
will  be  connecting  baths  and  wall  beds, 
."^team  heat  will  be  installed.  A  vac- 
uum cleaning  system  is  also  specified. 
The  e.\terior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  have  been  out  tor  figures 
and  a  contract  will  he  awarded  shortly. 
OAKL.\ND.  C.4L.. — Apartment  house 
and  stores,  2  story  and  base,  frame, 
$3.1.000.  Architect,  C,  N.  Cook,  Rialto 
Bldg.,  S,  F.  Owner's  name  withheld. 
The  building-  will  be  erected  on  a  cor- 
ner lot  and  has  been  arranged  for 
eight  stores  on  the  first  floor  and  60 
rooms  on  the  upper  floor.  These  will 
l>e  arranged  in  two  and  three  room 
apartments,  all  of  which  will  have  con- 
necting baths  and  portal  wall  beds.  A 
sleeping  porcli  will  be  a  feature  in  all 
apartments.  Interior  trim  will  be  of 
pine  and  redwood.  Tliere  will  be  steam 
heat.  Baths  will  lie  finished  in  tile 
and  will  have  cement  floors.  The  ex- 
terior of  the  building  will  be  covered 
with  cement  plaster.  Patent  store 
fronts  are  specified  in  all  stores.  Plans 
■  ne  complete  and  will  be  out  for  fig- 
ures   shortly. 

OAKLAND.     CAL.— Apartment      house 
alterations,    frame    construction.    $3,000. 


i.  Cnivc.  2111  1  ToU-tfrMpli 
Ave..  Berkeley.  Owner.  .Mr.  .Mi-Lean. 
The  present  building,  which  is  32x70 
fpct,  will  be  altered  so  as  to  contain  a 
number  of  two  and  three  room  suites 
with  bath.s.  There  will  be  complete 
new  interior  trim,  new  plumbing,  plas- 
tering and  electric  work.  Open  fire 
places  will  be  used  witli  brick  mantels. 
Tlie  exterior  of  the  building  will  be 
covered  with  rustic.  Plans  are  being 
prepared. 

STOCKTON.  SAN  .rO.-^yUIN  CO..  CAL. 
— Apartment  house,  4  story  and  base. 
Class  C  construction.  Cost  not  stated. 
Architect,  Glenn  Allen,  1936  Golden 
Gate  Ave.,  S.  F.  Owners,  Ho  ne  Build- 
ers' Investment  and  Securities  Co., 
Stockton,  The  building  will  be  erected 
at  the  corner  of  Eldorado  and  Floi-a 
streets  and  will  contain  a  large  num- 
ber of  apartments  of  two,  three  and 
four  rooms  each.  There  will  be  pri- 
vate baths,  wall  beds,  ste'am  heat,  ele- 
\-ator  service  and  a  vacuum  cleaning 
system.  Interior  finish  will  -be  of  pine, 
redwood  and  some  hardwoods.  The 
exterior  will  be  faced  with  pressed 
Iirick.  Plans  are  complete  and  figures 
are  being  taken.  .4n  official  call  for 
bid.s  appears  In  this  issue.  Bids  will 
he  opened  on  January  27th.  Plans  and 
specifications  can  be  secured  from  the 
architect    in   San   Francisco. 

.MERCED,  MiBRCED  CO,,  CAL. — 
-■Apartment  house,  3  story  and  base, 
fi-ame.  $27,500.  Architects,  Hladik  & 
Thayer,  Monadnock  Bldg..  S.  F.  Own- 
er's name  withheld.  The  building  will 
contain  a  total  of  16  aparements  which 
will  be  arranged  in  two  and  three 
room  suites.  All  apartinents  will  have 
wall  beds  and  private  baths.  A  roof 
garden  will  be  a  feature  of  the  build- 
ing. The  building  has  been  designed 
in  the  Spanish  Renaissance,  the  ex- 
terior being  covered  with  cement  plas- 
ter on  metal  lath.  An  elaborate  en- 
trance has  been  designed.  Pl-ans  are 
complete  and  figures  will  he  taken  from 
contractors   in   iMei-ced. 

PORTL.AND.  ORE.  —  Apartment 
house,  2  story  and  base,  reinforced  con- 
crete. Cost  not  stated.  Architect. 
Fred  S.  .411erton.  Wilcox  Bldg..  Port- 
land. Owner's  name  withheld.  The 
building  will  cover  an  are^  of  .SOxlOO 
feet.  There  will  be  three  stores  on 
the  first  floor  and  five  three  room 
apartments  with  private  baths'  on  the 
upper  floor.  There  will  be  steam  heat, 
hot  and  cold  running  water  and  wall 
beds.  The  interior  will  be  finished  in 
pine  throughout.  The  exterior  will  be 
faced  with  cement  plaster.  Plans  are 
now    being-    prepared. 

OAKLAND,  CAL. — .\partnient  house, 
2  story  and  base,  frane,  $10,000.  Ar- 
chitect. M.  L.  Newsom.  SI  2  Broadway. 
Oakland.  Owner.  Al.  Wood.  The  build- 
ing is  to  be  erected  at  the  corner  of 
2&th  and  Grove  streets  and  has  been 
arranged  for  two  stores  on  the  first 
floor  and  four  suites  of  three  rooms 
each  on  the  second  floor.  Steam  heat 
and  wall  beds  will  be  installed.  All 
apartments  will  have  connecting  bath 
rooms.  Interior  finish  will  be  of  pine 
with  some  hardwood  floors.  The  ex- 
terior   of    the    building    will    be    covered 
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Plans  for  tliis 

RICH.MONIJ,  CO.NTRA  C()s'ta  CO,, 
CAh. — Apartment  house,  3  story  and 
base,  frame,  $10,000.  Architect."  J.  B. 
Og'born.  611  Macdonald  Ave.,  Richmond. 
Owner,  W.  W.  Felch.  The  building  lias 
been  arranged  for  nine  apartments  all 
of  which  will  have  telephone  connec- 
tion with  the  entrance,  portal  wall 
beds  and  individual  gas  steam  heaters. 
Interior  finish  will  be  of  .lenesero.  En- 
trance .--teps  will  be  of  terrazzo.  Plate, 
art  and  leaded  glass  will  be  used.  The 
exterior  of  the  building  will  be  covered 
with  cement  plaster.  Plans  arc  com- 
plete and  figures  are  now  being  taken. 
A  contract  will  be  awaidcd  within  a 
day   or   two, 

LOS  ANGELES,  CAL.  —  Apartment 
I  ouse,  4  story  and  base  brick.  Cost  not 
stated.  Architects,  R.  B.  Young  &  Son, 
Lankershim  Bldg.,  L.  A.  Owner,  W.  W, 
.Middleeoff.  The  building  is  to  occupy 
a  corner  site  and  will  contain  a  total 
of  90  rooms,  which  will  be  arranged  in 
suites  of  two  and  three  rooms  each.  All 
suites  will  have  connecting  baths  and 
wall  beds.  Interior  finish  will  be  of 
pine,  redwood  and  some  hardwood.", 
Bath  rooms  will  be  finished  in  tile. 
There  will  be  steam  heat,  elevator 
service  and  a  vacuum  cleaning  s.vstem. 
The  exterior  of  the  building  will  be 
faced  with  ruffled  brick.  Plans  are 
now    being   prepared. 

FRESNO.  FRESNO  Cn.,  CAL.— Apart- 
ment house.  6  story  and  base,  brick  and 
concrete,  $75,000.  .\rchitect.  R.  L.  Felch- 
lin,  Fresno.  Owners,  E.  L.  Lacour  and 
R.  L.  Felchlin.  The  building  will  be 
erected  on  Tulare  street  lietwcen  N  and 
M  streets.  Preliminary  plans  show  a 
building  containing  about  40  suites  of 
two  and  three  rooms  each.  There  will 
be  steain  he-at.  elevator  service  an<f 
wall  beds.  All  apartments  will  have- 
connecting  baths.  Further  details  have 
not  been  decided  upon.  The  exterior 
will  probably  be  faced  witli  pressed 
brick.  Plans  are  being  prepared  and 
the  woi-k  will  bo  su|iervised  li,\-  Mr. 
Felchlin. 

OCIOAX  PAKIC.  LiiS  ANGl'LES  CO.. 
C.\L. — .\partnicnt  house.  3  story  and 
base,  lirick.  Cost  not  slated.  Archi- 
tects, Slingluff  &  Ena.  Security  Bldg.. 
L.  A.  Owner,  Ward  Dawson.  Wright 
and  Callender  Bldg..  L,  A,  The  build- 
ing will  contain  36  rooms,  which  will 
le  arranged  in  two  and  three  room 
suites.  There  will  be  steam  heat,  ele- 
\-ator  service,  wall  beds  and  connect- 
ing baths.  Interior  finish  will  he  of 
pine  throughout.  The  exterior  of  the 
building  will  be  faced  with  pressed 
Iirick.  Plans  are  complete  an. I  iln'  w.irk 
will  be  done  by   Day  Labor 
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BRIDGES,  DAMS  AND  HARBOR 
WORK. 


.M^HTINEZ.  CONTRA  COSTA  CO., 
CAU — Wliiii-r,  Umber  pile  oonsli-iulioii. 
Cost  not  stated.  Engineer,  J.  C.  Arnol<i. 
.M.utlnez.  Owners,  Town  of  Martinez. 
Plans  and  spcfiflcations  have  received 
the  official  approval  o(  the  Town  Trus- 
tee.>i,  and  Federal  aid  in  financing  tlie 
construction  is  now  being  sought 
through  Congressman  Currie.  The 
structure  as  planned  will  be  SO  feet 
in  width  and  1300  feet  long.  Bids  will 
not  be  called  for  until  action  lias  been 
taken  by  tlie  Government.  Announce- 
ment will  be  imade  in  these  columns 
when  the  work  is  advertised. 
BUIDGES  ETC 

SAN  FRANCISCO— Pier  No.  37.  Con- 
crete pile  construction.  Cost  not  stat- 
ed. Engineer.  .Assistant  State  Engineer, 
Ferry  Bldg.,  S.  F.  Owners,  State  of 
California.  Plans  have  been  approved 
for  the  construction  of  this  work  and 
bids  are  now  being  taken.  An  official 
proposal  for  the  work  appears  in  an- 
other coluvnn  of  this  issue.  Tlie  pier 
will  be  similar  in  construction  to  sev- 
eral others  recently  contracted  for  by 
the  State  Board  of  Harbor  Commis- 
sioners and  now  under  construction. 
Bids  will  be  opened   on  January   23rd. 

SAN  FRANCISCO— Pier  No.  41.  Con- 
crete pile  construction.  Cost  not  stat- 
ed. Engineer,  Assiistant  State  Engineer, 
Ferry  Bldg.,  S.  F.  Owners,  State  of 
California.  The  Harbor  Board  Thurs- 
day approved  plans  and  specifications 
submitted  by  Assistant  Engineer  Carl 
Uhlig,  for  pier  4.1,  to  be  constructed  at 
the  toot  of  Stockton  street.  The  new- 
pier  is  to  he  l.OSO  feet  in  length  on  one 
side  and  S80  feet  on  the  other;  200  feet 
wide,  with  a  spur  track  on  each  side; 
concrete  pillars,  supported  by  wooden 
piling,  will  be  ten  feet  apart.  The  pier 
is  to  be  built  at  an  angle  with  the  sea- 
wall, and  will  act  as  a  breakwater  for 
other  docks.  It  is  to  be  an  open  wharf, 
without  root,  for  handling  lieavy  and 
bulky   articles. 

S.\N  FRANCISCO  —  Freight  slip, 
wooden  pile  construction.  Co.-^t  not 
stated.  Engineer,  Director  of  Works 
of  the  Panama-Pacific  International 
Exposition,  E.xposition  Bldg.,  S.  F. 
Owners,  Panama-Pacific  International 
Exposition.  Plans  are  complete  and 
figures  are  now  being  taken  for  the 
construction  of  a  freight  slip  at  the 
Fair  Site,  Harbor  View.  The  official 
proposal  for  this  work  appears  in  an- 
other column  of  this  issue.  Bids  will  be 
opened  on  January  ISth.  Bids  will  be 
opened  by  the  Fair  Commission  on  Jan- 
uary 2Sth  for  furnishing  and  fabricat- 
ing the  structural  steel  for  the  apron 
of  this  slip.  Complete  information  rel- 
ative to  this  w'ork  may  be  obtained 
from  the  Director  of  AVorks,  BIT  Ex- 
position   Building. 

PAS.^DENA,  LOS  ANGEl-ES  CO..  C.\L. 
— Bridge,  reinforced  concrete,  $S,000. 
Engineer,  City  Engineer,  Pasadena. 
Owners,  City  of  Pasadena.  Plans  are 
being  considered  for  the  construction 
of  a  reinforced  concrete  bridge  which 
will  replace  the  wooden  structure  over 
the  -Arroyo  Seco  at  Devils  Gate.  The 
engineer's  estimate  of  this  work  is 
$7,S63,  and  the  cost  will  be  divided  be- 
tween the  City  of  Pasadena  and  L,os 
Angeles  County. 


CHURCHES. 

SICATTLE,  WASH. — Church,  2  story 
ami  base.  Class  A  construction,  $150.- 
000.  Arciiitects,  Bebb  &  Mendel,  Denny 
Hldg.,  Seattle.  Owners,  First  Church 
of  Clirist,  Scientist.  Work  of  complet- 
ing tills  structure  will  be  commenced 
witliin  a  few  days.  It  is  estimated  that 
the  interior  finish,  plumbing,  electric 
work  and  heating  still  to  be  done  will 
cost  in  the  neighborliood  of  $75.00". 
Kids  will  be  called  for  at  once. 

FACTORIES   &  WAREHOUSES 


Ll\EIt.MORE.  ALA.MED.A  CO..  CAL. 
Factory  group,  29  buildings,  frame  and 
corrugated  iron.  Cost  not  stated.  En- 
gineer, Engineering  Dept.  Coast  Man- 
ufacturing and  Supply  Co.,  Elmhurst. 
Vice-  President  and  General  Manager 
A.  H.  Merritt  states  that  building  ope- 
rations will  be  begun  on  their  fuse 
works  here  about  March  1,  and  that 
the  plant  will  be  running  full  blast  by 
midsummer.  There  will  be  29  build- 
ings erected  on  Iheir  recently  pur- 
chased property,  and  the  total  floor 
space  in  them  will  be  between  four  and 
five  acres.  Most  of  these  buildings 
w-ill  be  small,  but  others  w-iil  be  2'50 
feet  long.  They  will  be  built  of  cor- 
rugated iron,  with  hollow  tile  brick 
for  fire  walls.  In  addition  to  the  fac- 
tory buildings  and  an  office  building, 
there  will  be  residences  erected  for 
General  Manager  Merritt,  Assistant 
.Manager  T.  W.  Morris,  Traveling  Ex- 
pert G.H.  ,Tudd  and  Superintendent  A. 
S.  Cole.  There  will  also  be  bunk- 
bouses  for  twenty  Chinese  workmen. 

Contracts  Awarded. 

LOS  -ANGEDES,  CAL — Factory  group, 
1  and  2  story  and  base,  reinforced  con- 
crete. Cost  not  stated.  Architects, 
Train  &  Williams.  Exchange  Bldg.,  L. 
.\.  Owners,  Bradford  Baking  Co.  Con- 
tractor, G.  J.  Ramsey,  Pioneer  Truck 
Co.,  201  North  Main  St.,  L.  A.  Contract 
price  not  stated.  Note:  The  present 
one-story  building  will  be  increased 
three  stories  in  height.  There  will  also 
be  a  two-story  "building,  71x45  feet,  and 
a  one-story  structure  triangular  in 
shape,  165x120x200  feet.  All  work  will 
be    of    reinforced    concrete    construction. 


FLATS. 


S.\N  FR-\NClSCO — Flats,  3  story  and 
base,  frame,  $9,000.  Architect,  John  J. 
Foley.  Monadnock  Bldg.,  S.  F.  Owner's 
na.ne  withheld.  The  building  will  be 
erected  on  ISth  street,  between  Valen- 
cia and  Guerrero  streets,  and  has  been 
designed  to  contain  one  five-room  and 
two  six-room  flats.  Interior  finish  will 
be  of  pine  throughout.  There  will  be 
open  fire  places  and  tile  mantels,  Batlis 
and  entrance  will  be  finished  in  tile 
and  .\Iaska  marble.  The  exterior  of 
the  builiiing  w'ili  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plan.s  are 
complete  and  figures  are  being  taken. 
SAN  FRANCISCO — Flats.  2  story  and 
base,  frame,  $4,000.  Architect,  none. 
Owner,  Julius  Nicolaisen,  173  23rd  Ave., 
S.  F.  The  building  will  cover  an  area 
of  2GxS0  feet  and  will  contain  two  mod- 
ern fiats  of  five  and  six  rooms  each.  -All 
interior  finish  will  be  of  pine  or  red- 
wood. There  will  be  gas  grates  and 
tile  mantels.  Bath  rooms  will  be  Hn- 
islied  in  tile.  The  exterior  of  the  build- 
ing   will    be    covered    with    rustic    and 
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shiplap.  Plans  are  complete  and  in  the 
hand.>  of  the  owner"  wlio  T\ill  do  the 
work   by  Day  Labor. 

SAX  FRANCISCO— Flats.  2  story  and 
base,  frame,  $5,000.  Architect,  none. 
Owner,  Oscar  Thunberg,  678  9th  Ave,, 
S.  F.  The  building  will  be  erected  in 
the  Richi.nond  District,  and  has  been 
arranged  for  two  modern  flats  of  six 
rooms  each.  Interior  finish  will  be  of 
pine,  redwood  and  hardwoods.  Oak 
floors  -will  be  used  in  the  principal 
rooms.  There  will  be  open  fire  places 
and  brick  or  tile  mantels.  Baths  will 
be  finished  in  tile.  The  exterior  of  the 
building  will  be  covered  with  rustic 
and  shiplap.  Plans  are  complete  and 
tlie  work  will  be  done  by  Day  Labor. 

SAX  FR.\XCISCO — Flats,  2  story  and 
base,  frame,  $4,500,  Architects,  Welsh 
&  Carey,  Western  Metropolis  Bank 
Bldg.,  S.  F.  Owner.  M.  W.  Fay.  This 
building  will  contain  two  modern  flats 
of  five  and  six  rooms  each.  Interior 
finish  will  be  of  pine  and  redwood  with 
some  hardwood  floors.  There  will  be 
open  fire  places  and  tile  or  brick  man- 
tels. Bath  rooms  will  be  finished  in 
tile  with  cement  floors.  The  exterior 
of  the  building  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  flgnires  are  being 
taken. 

OAKLAXD.  CAL. — Plats,  3  story  and 
base,  frajne.  Cost  not  stated.  .Archi- 
tect, none.  Owner,  Delore  Roberts. 
Sheldon  Bldg.,  S.  F.  The  owner  has 
completed  the  working  drawings  for 
a  three-story  modern  flat  building,  and 
is  now  taking  figures  for  the  plaster- 
ing, plumbing,  painting  and  electric 
work.  The  balance  of  the  contract  will 
be  carried  on  by  Day  Labor.  Mr.  Rob- 
erts is  president  of  the  Roberts  Bros. 
Construction   Co. 


GARAGES. 


S.AN  FR.\XCISCO — Garage.  2  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architects,  Reid  Bros.,  Cali- 
fornia-Pacific Bldg.,  S.  F.  Owners, 
Mary  X„  Lucy  H.  and  Edith  W.  Allyne. 
The  building  will  be  erected  on  the 
south  line  of  Mission  street,  between 
First  and  Second  streets,  and  will  have 
a  frontage  of  nearly  50  feet  and  will 
extend  through  to  a  rear  street,  Tiie 
first  floor  and  basement  will  be  of  con- 
concrete.  Upper  floor  will  be  arranged 
for  lofts.  The  exterior  will  be  faced 
with  pressed  brick.  There  will  be 
metal  window  sash  and  frames.  Plans 
are  complete  and  figures  are  being 
taken. 
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SAN  FRANCISCO— Garage,  2  story 
iiiiil  liase,  reiiifoi-ced  concrele,  $:!3,0U0. 
.ofliilerl.  A.  I-eo  Ellis,  Slireve  liiag., 
S.  F.  Owner's  name  withlieUI.  The 
luilUling-  will  be  erecleil  on  Van  Ness 
avenue,  and  will  be  arranged  for  sales 
and  display  rooms  on  tlie  first  floor, 
siiipping:  and  repair  sliop  on  the  upper 
door.  Interior  of  tlie  tales  rooms  will 
lie  faced  with  cement  iilasler.  Plans 
are  now  being:  preiiared  and  will  be 
complete  in  tlie  course  of  llie  next 
month. 

♦ 

GCx^ERNMENT  WORK  AND 
SUPPLIES. 

Il.tilriiiilic    A|i|>:ir»tiiN,    Milk    River    Pro- 
.ioet. 

.\n  a-ivci  lisi-mcnt  api)e;irs  elsewhere 
in  tliis  i'sne  calling  for  bids  to  be 
opened  at  tlie  office  of  tlie  U.  S.  Recla- 
malion  Service.  Los  Angele.s  Cal.,  Jan- 
uary 1'2  for  furnisliingr  hydraulic  ap- 
paratus for  the  St.  Mary  storage  unit, 
.Milk  River  project,  Montana.  Under 
tlie  specifloations  tliere  are  to  be  fur- 
nished two  GOO-H.  P.  hydraulic  tur- 
bines, two  gate  valves,  two  oil-pressure 
governors  for  600-H.  P.  turbines,  and 
service    of    erecting    engineer    for   same. 


Blertrloal    Apiiaratiis,    Milk    River   Pro- 
jeet. 

On  .January  22  bids  will  be  opened  at 
the  office  of  the  U.  S.  Reclamation  Serv- 
ice, liOs  Angeles,  Cal.,  for  furnishing 
electrical  apparatus  for  St.  Mury's 
storage  unit,  Milk  River  project,  Mont. 
The  proposal  blank  is  divided  into  five 
items   as   follows: 

Item  1.  2  500-K.  V.  A.  generators, 
with  direct-connected  exciters,  com- 
plete. 

Item  2.  6  loO-K.  V.  A.  transfor.uers. 
complete. 

Item   3.      Switcliboard  apparatus. 

Item  4.  1  22,non-volt  electrolytic 
liglitning  arrestor. 

Item    r..      Services    of   an    erecting    en- 


I'earl    Harbor,    Fabricated    Steel. 

Tlie  following-  bid  was  receied  by 
tlie  chief,  bureau  ot  yards  and  docks. 
Navy  Department,  Washington,  D.  C, 
on  December  2S  for  furnis.hing  fabri- 
cated structural  steel  and  certain  other 
material  for  pump  well,  .delivered  at 
the  naval   station.  Pearl  Hai-bor.   H.  T.: 

Riter-Conley  Mfg.  Co,,  55  \A'atea-  St.. 
IMtlsl.urgli.    Pa.,    t'3.ri7-,. 


I'ilie    l.iae,  F»rt    Canby. 

C.  1>.  Houston,  ot  Astoria.  Ore.,  pre- 
.sented  the  successful  bid,  at  $2,225,  for 
constructing  2,40n  feet  4-inch  pipe  line 
at    Fort    Canby,    Wasli, 


HALLS  AND  SOCIETY  BUILD- 
INGS, 


IKUKKl.KV.  AI,A.\II':ii.\  CO..  CAT.. — 
Club  liouse,  2  story  and  base,  frame, 
$20,000.  Architects,  Parker  .t  Kenyon, 
24  4  Kearny  St.,  S.  F.  Owners,  Twen- 
tieth Century  Club.  Tlie  building  will 
le  erected  at  the  corner  of  Derby  :ind 
College  avenue,  and  will  conl:uii  be- 
sides tlie  large  assembly  roo  ii,  a  li- 
iuary.  bamiuet  room,  social  liall  :iiid  a 
number  of  small  rooms.  Interior  will 
be  finislied  in  pine,  redwood  and  bard- 
woods.  Oak  floors  will  be  used  tlirougb- 
oiH.  There  will  lie  a  central  healing 
.''ystcMi  and  oihii  lire  places.  Mantels 
will   lie  of   brick.     Tlie  exterior  ot   tlie 


I'uildins  will  bo  covered  witli  cement 
plaster  on  metal  latli.  Plans  arc  com- 
plete and   figures  are  being  taken. 

FltlCSNt).  FHKS.XO  CO.,  CAI>.— Lodge 
I  all,  4  story  and  base,  brick.  Cost  not 
st:ited.  Arcliitects,  Slarliuck  &  Clark. 
l'"rcsno.  Owners,  Knights  of  Pythias, 
The  .building  is  designed  for  a  four- 
.'to:y  structure,  but  only  t!ie  first  story 
will  be  erected  at  this  time.  Tlie  first 
ttonr  will  conain  four  stores.  This 
work  has  been  estimated  to  cost  $15,000. 
Tile  arcliitects  are  taking  figures. 

I'niKSNO,  FRESNO  CO.,  CAL.— Con- 
vention hall,  2  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Ar- 
chitect, C  K.  Kirhy,  Fresno.  Owners, 
City  of  Fresno.  Bids  will  be  received 
up  to  January  20th  for  the  completion 
of  the  Rowell  Convention  H;ill,  con- 
struction of  wliicli  was  aliandoned 
some  time  ago  owing  to  lack  of  funds. 
Plans,  specifications  and  complete  in- 
formation delati\'e  to  this  worlt   may  be 


secured    li 


■  in    lb 


(■iiiU 


Contracts  Awarded. 

SALT  LAKE  CITY,  UTAH,— Capitol 
liuildings.  Class  A.  construction,  $1,- 
040,000.  Architect's  name  not  given. 
Owners.  State  of  Utah.  Contractors, 
James  Stewart  Co.,  New  York.  Contract 
calls  for  the  completion  of  the  work  ex- 
clusive of  the  plumbing,  heating  and 
electric  work.  Contract  price,  $1,040,- 
000. 


HOSPITALS. 


SA.N  FRANCISCO— Hospital,  2  story 
and  base,  reinforced  concrete.  Cost 
not  stated.  Architect,  Architectural 
Dept.,  Temporary  City  Hall  Bldg.,  S.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. This  'building  will  be  known  as 
the  Hospital  for  the  Infirm  Poor,  and 
will  be  erected  on  the  Relief  Home 
Tract.  Plans  were  previously  out  for 
figures,  but  the  bid  of  the  lowest  man 
was  rejected  as  being  above  tlie  appro- 
priation. New  figures  are  now  being 
taken.  Bids  will  be  opened  on  January 
15th.  Plans,  specifications  and  full 
particulars  can  be  secured  from  the 
Department   of  Architecture. 

LOS  ANGELES,  CAL.— Hospital,  3 
story  and  base,  reinforced  concrete. 
Cost  not  stated  Architect,  Frank  L. 
Stiff,  Grosse  Bldg.,  L.  A.  Owners,  West- 
lake  Hospital  Association.  The  build- 
ing will  be  of  reinforced  concrete  con- 
struction, with  curtain  walls  of  brick. 
It  will  he  of  sufficient  strength  to  sus- 
tain six  additional  stories.  It  will 
have  blue  'brick  exterior  facing,  metal 
tile  roof,  tile  corridors  and  baths, 
hardwood  trim,  steam  heat,  first  class 
plumbing  and  telephone  wiring.  Plans 
are  complete  and  figures  will  be  called 
for    shortly. 

LOS  ANGELES.  CAL.  —  Hospital 
wards.  2,  2  story  and  base,  reinforced 
concrete,  (^ost  not  stated.  Architect, 
none.  Owner,  Los  Angeles  County. 
Plans  for  these  two  buildings  and  a 
two-story  addition  to  the  dining  hall 
and  several  kitchen  and  stable  build- 
iu.gs'liave  been  completed.  Bids  are 
now  being  called  for  and  will  be  opened 
hy  the  Board  of  Supervisors  on  Jan- 
uary 27th.  Full  information  relative 
to  the  work  can  be  secured  from  the 
■. 'ounty    Clerk. 


—HOTELS— 

S.\N  FRANCISCO— Ilotet.   s  story   and 
base,   brick   and    sleel,    $S.'),OUO.      Arciii- 


te<tls,  HIadik  &  Thayer,  .Monadnock 
lildg.,  s.  F.  Owner'8  name  withheld. 
The  building  will  be  erected  In  the 
Fifty  Vara  District,  and  will  contain 
in  the  neighborhood  of  200  rooms  and 
hath  There  will  be  steam  heat,  ele- 
vator service,  a  vaciium  cleaning  sys- 
tem and  all  other  modern  convenience*. 
l'"urther  details  of  construction  have 
not  been  determined  but  will  be  given 
in  these  columns  as  the  plans  progress. 
Figures  will  tie  called  for  In  the  course 
of  the  next  month. 

SAN  FRANCISCO— Hotel.  6  story  and 
base,  reinforced  concrete,  $60,000.  Ar- 
chitects, HIadik  &  Thayer,  Monadnock 
Bldg.,  S.  F.  Owner's  name  withheld. 
This  building  will  contain  in  the  neigh- 
borhood at  120  rooms,  nearly  all  ot 
which  will  have  connecting  baths.  In- 
terior finisii  will  be  ot  pine  and  red- 
wood with  some  oak  and  ornamental 
plaster  in  the  lobby.  There  will  be 
steam  heat,  elevator  service  and  a 
vacuum  cleaning  system.  Tlie  exterior 
will  probably  be  faced  with  cement 
plaster.  Detail  plans  are  now  being 
prepared  and  will  be  out  tor  figures  In 
three  weeks  or  a  month. 

SAN  FRANCISCO— Hotel.  4  story  and 
base,  brick  and  steel.  Cost  not  stated. 
-Architects,  Reid  Bros..  California-Pa- 
cific Bldg.,  S.  F.  Owners,  Peninsular 
Realty  Co.  The  building  will  be  erect- 
ed at  the  northwest  corner  of  Ellis  and 
Fillmore  streets.  The  first  floor  will  be 
arranged  for  stores,  the  hotel  entrance 
and  lobTay.  Upper  floors  will  be  di- 
vided into  about  120  rooms  and  baths. 
Interior  finish  w'ill  be  of  pine  and  red- 
wood. There  M'ill  be  steam  heat  and 
elevator  service.  The  exterior  will  be 
faced  with  pressed  brick.  Plans  are 
now   being  prepared. 

SAN  FRANCISCO — Hotel.  7  story  and 
base,  brick  and  steel,  $70,000.  Archi- 
tect, N.  W.  Sexton,  Chronicle  Bldg.,  S. 
F.  Owner's  name  withheld.  The  build- 
ing will  be  erected  in  the  north  line  of 
Sutter  street,  between  Jones  and 
Leavenworth  streets,  and  will  be  strict- 
ly modern  in  all  its  appointments. 
There  will  be  steam  heat,  elevator 
service  and  a  vacuum  cleaning  system. 
Interior  fini.sh  will  be  of  pine,  redwood 
and  hardwoods.  All  rooms  will  have 
connecting  baths.  The  exterior  will  be 
faced  with  pressed  brick.  Plans  are 
being  prepared. 

OAKLAND,  CAL.— Hotel,  7  story  and 
base,  brick  and  steel,  $70,000,  Engineer, 
W.  \V.  Breite.  Clunie  Bldg..  S.  F.  Own- 
ers. Durst  Bros.,  Oakland.  The  own- 
ers are  now  sub-letting  all  contracts. 
Tile  steel  contract  has  been  awarded 
to  F.  A.  Muller.  1601  Telegraph  avenue. 
Oakland,  at  $13,500.  Figures  are  being 
taken  for  tlie  brick,  concrete,  plaster- 
ing, plumbing,  electric  work,  heating, 
carpentry  and  mill  work,  marble,  tile 
and  terrazzo  and  elevators.  The  build- 
ing will  be  60x100  feet  and  will  contain 
90   rooms  and   42  baths. 

LONG  BEACH,  LOS  ANGELES  CO., 
CAL. — Hotel.  3  story  and  base.  4>rlck. 
Cost  not  stated.  Architects.  Kysor  & 
Biggar,  Wright  and  Callender  Bldg.. 
L.  A.  Owners.  Moore  &  Barnett.  The 
building  will  cover  an  area  of  50x162 
feet.  There  will  lie  nine  stores  and  the 
hotel  lobby  in  the  first  story  and  54 
rooms.  14  private  bath.s  and  4  public 
haths  in  the  upper  stories.  There  will 
be  a  concrete  foundalinn  and  basement, 
sleel  beams  and  columns,  enameled 
brick  facing.  Plate  and  prIsm  glass 
will  be  used  in  the  store  fronts.  There 
will   be   galvanized   Iron   cornice,   com- 
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Iiosition  iDof,  skylislits  ami  tire 
i'!-c-apes.  Tlie  interior  trim  ami  Hours 
will  be  of  pine  except  tlie  loliliy  wliich 
win  liave  a  tile  floor.  Tliere  will  be  a 
lavatory  In  each  room,  liot  water  lieat- 
er.  plumbing,  steam  heat,  and  electiic 
wiring.  Plans  aic  complete  ami  lifj- 
ures  are  beinjf  taken. 

SEATTI.K.  WASH.— Hotel,  ;  story 
and  baso,  reinforcetl  concrete,  $75,000. 
Architect,  Willis  E.  Dwyer,  New  York 
RIdg-.,  Seattle.  Owner,  J.  P.  .Tones.  The 
plans  proviile  for  a  68x120  foot  build- 
ing, faced  with  brick,  and  the  specifi- 
cations include  tar  and  gravel  roofing, 
tile,  steam  heating,  plate  glass,  ter- 
razzo,  one  elevator,  fire  escapes,  sheet 
■metal,  metal  lath,  hard  plastering,  side- 
walk elevator,  sidewalk  lights,  etc. 
Mr.  Dwyer  is  now  taking  bids  on  the 
above  and  also  mill  work,  iron,  liard- 
ware,  painting,  brick,  carpenter  work, 
lumber,  plumbing,  electric  wiring  and 
electric  fixtures.  Plans  and  specifica- 
tions are   complete. 

OAK  KNOLL,  LOS  ANGELE.S  CO., 
CAL — Hotel  addition,  2  story  and  base, 
reinforced  concrete.  Cost  not  stated. 
Architect,  Myron  Hunt,  Hibernian 
BIdg.,  L.  A.  Owners,  Wentworth  Hotel 
Co.  The  addition  will  be  450x50  teet 
and  will  contain  7S  guest  rooms  and  40 
baths  on  each  of  the  two  floors.  Inte- 
rior finish  will  be  of  pine  and  hard- 
woods. Construction  will  be  fireproof 
throughout.  A  nu..nber  of  frame  bunga- 
lows are  also  to  be  erected  on  the  liotel 
grounds,  which  comprise  over  23  acres. 
Plans  for  the  hotel  addition  are  com- 
plete and  figures  are  being  taken. 

LOS  ANGELES.  CAL— Hotel,  2  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitect, A.  E.  Fetherstonhaugh,  Fergu- 
son Bldg.,  L.  A.  Owner,  J.  H.  Call.  The 
building  will  contain  90  gues-t  rooms, 
a  number  of  public  batlis  and  the  main 
lobby  and  office.  There  will  be  steam 
heat,  elevator  service  and  a  hot  water 
lieating  system.  Interior  finish  will  be 
of  pine.  Bath  rooms  will  have  cement 
floors.  The  exterior  of  the  building 
will  be  faced  with  ruflled  brick.  Plans 
are  complete  and   bids  are  being  taken. 

LOS  ANGELES.  CAL, — Hotel,  «  story 
and  liase.  reinforced  concrete.  Cost  not 
stated.  Architect.  J.  ilartyn  Haenke. 
Central  Bldg.,  L.  A.  Owners,  Hopper- 
.MacP'arlane-Duncan  Co.  The  building 
will  be  erected  on  a  lot  107x162  feet. 
The  first  floor  will  contain  two  stores 
besides  the  hotel  entrance  and  lobby. 
Upper  floors  are  to  be  aranged  for  a 
total  of  130  gue.'t  rooms  and  60  baths. 
Interior  finish  will  be  of  pine  and  red- 
wood with  sane  hardwood.  There  will 
be  furnace  heat  and  a  hot  water  heat- 
ing system.  The  exterior  will  probably 
le  faced  with  cement  plaster.  Pre- 
liminary plans  only  have  been  prepared. 

%/Oiitracts  Awarded. 

VANCOUVER.  P..  |-._H..U'l.  1  story 
and  base,  lirick,  $:,.',, (iiii).  Architects, 
Braunton  &  Leibert,  Exchange  Bldg., 
Vancouver.  Owner,  James  Borland. 
Contractor.  .lames  Layfield,  1024  Broad- 
way, Vancouver.  Coutract  price,  .$55,- 
"00. 

VANCOUVEI?,  i:.  c.-^Hotcl.  4  story 
and  base,  brick  an,!  steel,  ?I45,000.  j\r- 
cliiteots.  Parr,  .McKenzie  .'i  Day,  Van- 
couver Bldg.,  Vancouver.  Owners.  ■«'. 
.1.  Bowser  and  G.  L.  Wilson.  Contrac- 
tor, 10.  .L  Ryan,  76S  Granville  Mt.,  Van- 
couver.     Conlract    price,    $115,000. 

OAKl,A.\l>,  CAL.— H<itel.  2  story  and 
base,  fi-ame,  $45.0o0.  Architect,  Her- 
bert Maggs.    125  Alidne  St.,  S.  I<\     Own- 


er,     .loseph      B.      Coryell.      Contractor, 
Charles    W.    Gompertz.      Contract    price, 

$l.".,()00. 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

SEATTLE,  WASH.— Freiglit  depot.  1 
and  3  story  reinforced  concrete  build- 
ings, $100,000.  Architects,  Eng.  Dept. 
Oregon-Washington  Ry.  and  Navigation 
Co.,  Seattle.  Owners.  Oregon-Washing- 
ton Railroad  and  Navigation  Co.  Con- 
tractors, .1.  M.  Bruce  &  Co.,  American 
Bank  Bldg..  Seattle.  Contract  price  be- 
tween $90,000  and  $100,000.  The  plans 
provide  for  the  construction  of  a  three- 
stor.v  40x50  feet  office  building,  a  one- 
story  40x320  feet  freight  depot  and  a 
40x760  feet   In-ick   drivewa\-. 


RESIDENCES. 

SAN  FItANCISCU — Residence,  2  story 
and  base,  fi-ftme,  $7,000.  Architects, 
Hladik  &  Thayer,  Monadnock  Bldg.,  S. 
F.  Owner's  name  withheld.  The 
dwelling  will  be  erected  in  the  Rich- 
mond District  and  has  been  designed 
to  contain  eight  rooms  and  bath.  In- 
terior finish  will  be  of  pine,  redwood 
and  hardwoods  with  oak  floors  in  the 
principal  rooms.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  Bath 
rooms  will  he  finished  in  tile.  There 
will  be  an  automatic  water  heater  in- 
stalled. The  exterior  will  probably  be 
covered  with  cqnent  plaster  on  metal 
latli.      Plans    are    now    being    prepared. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $4,000.  Architect,  Ern- 
est Hildebrand,  Crocker  Bldg.,  S.  F. 
Owners.  Ernest  Hildebrand  and  An- 
tone  Lettich.  This  dwelling  has  been 
mentioned  in  these  columns  befo,re. 
Bids  are  now  being  taken  for  all  parts 
of  the  work  except  the  carpentry  work. 
There  will  be  furnace  heat  and  open 
fire  places  with  brick  mantels.  The 
interior  finish  will  be  of  pine  and  red- 
wood. Exterior  will  be  covered  with 
cement  plaster   on   met'al    lath. 

BERKELEY.  ALAMEDA  CO.,  CAL.— 
Residence.  2  story  and  base,  frame,  $4,- 
500.  Architect,  Olin  S.  Grave,  2911 
Telegraph  Ave..  Berkeley.  Owner.  E. 
A.  .lanssen.  Hearst  Bldg.,  S.  F.  Tlie 
house  has  been  designed  for  an  eight- 
room  dwelling  with  bath.  sleeping 
porch  and  laundry.  Interior  finish  will 
be  of  pine  with  hardwood  floors.  There 
will  be  furnace  heat  and  open  fire 
pl'aces.  Mantels  will  be  of  'brick.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  The  exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  being  pre- 
pared and  when  complete  the  woik 
will    lie   done   bv   Day   Labor. 

OAKLAND,  CAi..— Residence.  2  story 
and  base,  frame,  $6,500.  Architect,  W. 
H.  Katcliff.  .Ir.,  First  National  Bank 
Bldg.,  Berkeley.  Owner,  Mrs.  R.  W. 
Baum.  The  house  will  contain  in  the 
neighborliood  of  nine  rooms,  baths, 
sleeping  porches  and  laundry.  Interior 
finish  will  be  of  pine,  redwood  and 
some  liardw Doil.  Floors  will  be  of  oak 
in  all  principal  rooms.  Tliere  will  lie 
furnace  heat  and  open  fire  places.  Man- 
tels-will lie  of  tile.  Tile  will  be  used 
in  the  baths  and  kitclien.  An  auto- 
matic water  healer  will  be  installed. 
Tlie  exterior  of  the  dwelling  will  be 
covered    with    cement    plaster   on    mot.il 


lath.  Plans  are  complete  and  figures 
are  now  being  taken. 

OAKLAND,  CAL.  —  Bungalow,  1 V4 
story  and  base,  frame,  $3,400.  Archi- 
tect, none.  Owners,  Junk-Riddell  Co., 
2247  Telegraph  Ave.,  Berkeley.  The 
house  has  been  designed  for  a  seven- 
room  dwelling  with  bath,  sleeping 
porches  and  laundry.  Interior  trim 
will  be  of  pine,  redwood  and  hard- 
woods. Oak  floors  will  be  used  in  three 
rooms.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
brick.  The  exterior  of  the  dwelling 
will  be  covered  with  shingles.  Plans  are 
complete  and  the  work  will  be  done 
by    Day   Labor. 

PIEDMONT.  -i^LAMEDA  CO..  CAL.— 
Residence.  2  story  and  base,  frame,  $3,- 
500.  -Architect,  W.  H.  Judson.  Albany 
Bldg..  Oakland.  Owner,  E.  Oppenlieim. 
The  house  will  contain  seven  rooms 
and  bath.  Interior  finish  will  be  of 
pine  and  redwood  with  oak  floors  in 
the  living  and  dining  room.s.  There 
will  be  open  fire  places  and  brick  man- 
tels. Tile  will  be  used  in  the  bath 
room  and  kitchen.  The  exterior  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are  being  taken. 

BERKELEY.  AL.AMEDA  CO..  SAL.— 
Residence,  2  story  and  base,  frame,  $3,- 
SOO.  Architect,  none.  Owner,  W.  S. 
Montgomery.  Tlie  house  has  been  de- 
signed for  a  seven-room  dwelling  with 
bath  and  laundry.  Interior  finish  will 
be  of  pine  and  redwood.  Floors  will 
be  of  oak  in  all  principal  rooms.  Tliere 
will  be  open  fire  places  with  tile  or 
brick  mantels.  Tile  will  also  be  used 
in  the  batli  room  and  kitchen.  The 
exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day    Labor. 

PIEDMONT,  ALAMEDA  CO..  CAL.— 
Bungalow,  1  story  and  base,  frame  and 
concrete,  $112,00,0.  ArclVitect,  A.  Leo 
Ellis.  .Shreve  Bldg..  S.  F.  Owner's 
name  withheld.  Preliminary  plans 
only  have  been  prepared  for  this  work 
and  details  of  construction  cannot  be 
given  at  this  ti'.ne.  The  house  will  be 
handsomely  finished  in  hardwoods. 
There  will  be  a  central  heating  sys- 
tem and  open  fire  places.  Besides  the 
usual  living  rooms  there  will  be  sev- 
eral baths  and  sleeping  porches.  The 
exterior  will  probably  be  covered  with 
cement  plaster.  Complete  details  will 
be  given  when  plans  are  ready  for 
figures. 

SAUSALITO.  M:ARIN  CO..  CAL.— Bun- 
galow. 1  story  and  base,  frame.  Cost 
not  stated.  Architect.  W.  H.  Judson. 
Albany  Bldg..  Oakland.  Owner,  Mr. 
Dreger.  The  dwelling  will  contain  six 
rooms  and  bath.  There  will  be  a  large 
rock  terrace  blasted  out  of  the  hillside 
with  two  windows.  Interior  finish  will 
be  of  pine  and  redwood.  Oak  floors 
will  l>e  used  in  the  living  and  dining 
looiiiK.  Open  fire  places  will  also  be 
used.  -Mantels  will  be  of  tile  or  brick. 
The  exterior  of  the  liouse  will  be  cov- 
ered with  cement  plaster.  Plans  are 
being  prepared. 

FRUITVALE,  ALAMEDA  Co..  CAL.— 
Bungalows,  21,  I  story  and  base,  frame. 
$1,200  each.  .Architect.  C.  N.  Cook. 
Rialto  Bldg..  S.  P.  Owners.  Powell 
Bros..  Harrison  Ave.  and  Pearl  St.. 
Alameda.  These  cottages  will  contain 
from  four  to  five  rooms  each.  .\11  In- 
Icrioi-     finish     will    be    of    i>ine    or    rod- 
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wood.  There  will  be  open  Ore  places 
ill  tlie  living-  roo.iis  witli  tile  or  brick 
mantels.  Exteriors  will  be  covered 
wltli  sliingles,  rustic  and  sliiplup.  Plaius 
are  l)cing:  prepared  and  wlien  complete 
llie  work   will  be  done  by  Day  l.iabor. 

OAKLAND,  CAL.— Ussidencc,  2  story 
and  base,  frame.  $6,U00.  Arcliitecl. 
diaries  W.  McCall,  Central  Bank  Bldy.. 
Oakland.  Owner.  It.  W.  Krobit/.sch. 
Tlie  house  will  be  ei'ected  on  Grand 
Avenue  Heiglits.  and  will  contain  in 
tile  neighborhood  of  eight  rooni.s. 
hatlis  and  sleeping:  porclj.  Interior  firi- 
isli  will  be  of  pine,  redwood  and  liard- 
«ood.  There  will  be  furnace  heat  and 
open  tire  places  with  brick  and  tile 
mantels.  Floors  in  the  principal  rooms 
will  be  of  liardwood.  Tile  will  be  used 
in  the  baths  and  kitchen.  There  will 
be  an  automatic  water  heater.  The  ex- 
terior of  the  dwelling  will  be  covered 
witii  cement  plaster  on  metal  latii. 
Plans  are  co.iiplete  and  figures  are  be- 
ing: taken. 

ALBANY,  CONTRA  COSTA  CO..  CAL. 
— rBungalow,  1V4  story  and  base,  frame, 
$2,000.  Architect,        none.        Owners, 

Peake-Munro  Co.,  2135  Shattuck  Ave., 
Berkeley.  The  bungalow  will  contain 
six  rooms  and  bath.  All  Interior  finish 
win  be  of  pine  and  redwood.  Some 
hardwood  floors  will  be  used.  There 
will  be  an  ofien  fire  place  and  'brick 
mantel  in  the  living  room.  Batli  will 
be  finished  in  tile.  The  exterior  of  the 
dwelling  will  be  covered  with  shingles. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor. 


SCHOOLS 

SAN. FRANCISCO — Removal  of  build- 
ing, 4  story,  Class  A  construction.  Cost 
not  stated.  Architect,  City  Dept.  of 
Arcliitecture,  Temporary  City  Hall,  S. 
F.  Owners,  City  and  County  of  San 
Francisco.  Bids  will  be  opened  on  Jan- 
uary 22  by  the  Board  of  Public  Works 
for  moving  the  present  Commercial 
Klgh  School  from  its  site  on  Grove 
street,  between  Larkin  and  Polk,  to  a 
new  site  on  Fell  street  between  Van 
Ne.'-s  avenue  and  Franklin  street.  A 
1  ond  of  $12r),p00  is  required  of  tlie  suc- 
cessful bidder.  The  building  Is  the 
largest  Class  A  structure  that  has  ever 
been  attempted  to  'move  in  this  city, 
and  tile  feat  will  be  watched  with  more 
than  ordinary  interest.  The  official 
proposal  for  this  work  appears  in  an 
other  column   of  this    issue. 

Contracts  Awarded. 

OAKLAND,  CAL.— .School,  l"  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect, J.  J.  Donovan,  Securit.v  Bldg., 
Oakland.  Owners,  City  of  Oakland. 
Contractor,  C.  Christensen,  Oakland. 
Contract  price,  J5,494.  For  a  complete 
list  of  the  figures  submitted  for  this 
work  see  under  Oakland  and  Alameda 
County  in  tliis  issue. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS 

SAN  FRANCISCO — Water  main  and 
by-pats.  Cost  not  stated.  Engineer. 
Constructing  Q.  M.  Dept.,  U.  S.  A.,  Fort 
.Ma.son.  Owners,  ITnited  States  C.overn- 
ment.  Bids  will  be  received  until  in  a. 
in.  of  .January  Ititli  for  constructing  ad- 
ditional 10-inch  water  main  and  by- 
IiM.-is  at    Flirt    Winfield   Scott.      Plans  and 


Foote  Mixer  on  street  paving 
in  Chico,  California: 


There's  a  Foote  Mixer  for  every  job! 
Carried  in  Stock  by 

EDWARD  R.  BACON  &  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 

FOOTE  CONCRETE  MACHINERY  CO. 
Telephone  Sutter  1675  3S-40  NATOMA  ST.,  S.  F. 

Edward  P.  Bacon  is  positively  not  connected  with  any  other  firm. 


^lason.  The  official  proposal  appears 
in  anotlier  column  of  tliis  issue. 

SAN  FRANCISCO— High  Pressure  and 
service  water  supply  systems.  Cost  not 
stated.  I'jngineer,  Director  of  Works, 
Exposition  Bldg.,  S.  F.  Owners,  Pan- 
ama-Pacific Exposition  Co.  Bids  will 
be  opened  on  January  28th  for  the  con- 
struction of  a  high  pressure  water  sys- 
t(i  n  and  also  tor  a  service  supply 
water  system  at  (lie  Exposition  site. 
Hariior  View.  Full  particulars  and 
comiilete  plans  and  specifications  can 
he  obtained  from  tlie  Director  of 
Works.  The  official  proposal  appears 
under  another  heading  in  this  issue. 

MILK  RIVER  PROJECT,  MONTANA. 
—Electrical  and  liydrauUc  apparatus. 
Cost  not  stated.  Engineers,  U.  3.  Re- 
clamation Service,  Federal  Bldg..  L.  X. 
Owners,  United  States  Government. 
Plans  and  specifications  are  complete 
and  bids  will  be  opened  on  January  22 
by  the  Reclamation  Service  engineers 
in  Los  Angeles  for  furnishing  electri- 
cal and  hydraulic  apiiaratus  for  the  St.. 
Marv's    \init    of    the    Milk    River   project. 

STORES  &  OFFICE  BUILDINGS, 


L-lticali.; 


iblii 


.1    fl 


SAX    FRANCISCO — Stores  and   offices. 

story  and  base,  reinforced  concrete 
HO. 0011.  Architects.  Frye  &  Schastey, 
donadnock  Bldg.,  S.  F.  Owners.  Hop 
Voc  Society.  This  will  be  one  of  the 
iisi  liigh  class  commercial  building-' 
n  hi-  erected  in  S.-in  Fiancisco's  Cliina- 
own.  Tliere  will  he  several  stores  on 
lie  lirst  lloor  and  offices  above.  In- 
erioi-  will  lie.  (i'lislied  in  pine  and 
laidwoo.ls.  Tlicre  -will  l>c  a  central 
..-Mtiim  svsti-m.  •  The  exiei-ior  will  be 
a.c-d    Willi   iiros.sed   brick.     I'atent  store 


fronts  will  be  used.  Plans  are  com- 
plete and  will  be  out  for  figures  next 
week. 

SAN  FRANCISCO— Stores,  1  story 
and  base,  reinforced  concrete.  Cost 
not  stated.  Architect,  none.  Owners. 
N  A.  and  Sarah  J.  Dorn,  Phelan  Bldg., 
S.  F.  The  building  will  be  erected  at 
the  corner  of  Davis  and  Washington 
streets,  in  the  wholesale  district.  There 
will  be  two  stores  witli  patent  store 
fronts.  The  exterior  will  be  faced  witli 
cement  plaster.  A  contract  for  the  ex- 
cavating has  been  awarded  to  the  Sibley 
Orading  and  Teaming  Co.,  and  plans 
for  the  balance  of  the  work  are  out  fur 
figures. 

.SAN  FRANCISCO— Stores  and  lofts, 
2  story  and  base,  brick,  »21,000.  .\rclii- 
lect,  D.  C.  Coleman,  Merchants'  Ex- 
change Bldg.,  S.  F.  Owner.  M.  Fisher. 
The  building  will  he  erected  at  the 
southeast  corner  of  Pine  and  Van  Ness 
avenue,  and  will  cover  an  area  of  SOx 
SI  feet.  The  first  floor  will  be  arranged 
for  automobile  sales  rooms  and  the 
upper  floor  for  light  "ofts.  There  will 
be  a  freight  elevator.  Interior  finish 
will  lie  of  pine.  The  exterior  of  the 
building  will  be  faced  with  cei.nent 
plaster.  Plans  are  complete  and  the 
work   will  be  done  by  Day  Labor. 

OAKLAND.  CAL. — Stores  and  offices, 
12  story  and  base.  Class  A  construc- 
tion. Cost  not  stated.  Architect.  Ed- 
ward T.  Foulkes,  Crocker  Bldg.,  S.  K. 
Owner.  D.  Franklin  Oliver  The  build- 
ing will  be  erected  at  tlie  corner  of 
mil  and  Franklin  streets,  the  site  of 
the  present  .Maple  Hall,  which  will  be 
moved  to  another  part  of  the  lol.  Pre- 
liminary plans  have  been  prepared.  lnU 
no    di-lails    of    the    coiislriicllon    .-uii    be 
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given   at    this   time.     Tlie   buildliigr   will 
lie  Hreproof. 

PORTLAND.  OHE.— Stores  ami  of- 
lU'es.  G  story  ami  liase,  reinforced  coii- 
irete.  Cost  not  stated.  Architects. 
\Vliitelio\isc  &  Foiillhoiix,  Portland. 
Owners.  Fidellt.v  Trust  Co.  The  build- 
ins  will  cover  and  area  of  50.\100  feet. 
Plans  provide  for  one  large  store  on 
the  Hrst  door  wltli  a  mezzanine.  Upper 
flours  will  contain  21  offices  to  tlie  floor, 
which  will  be  arranged  single  or  en 
suite.  There  will  be  steam  Iieat,  ele- 
vator service,  mail  cliutes  and  a  vac- 
uum cleaning  s.vstem.  Intetior  parti- 
tions will  be  of  terra  cotta  tile.  There 
will  be  metal  window  sasli  and  frames. 
The  exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
cQupletc  and  figures  are  being  taken. 
ALA.MliUA,  ALA.MEDA  CO..  CAX. — 
Stores.  1  stor.v  and  Ijase.  Class  C  con- 
struction. Cost  not  stated.  Architect, 
llenr.v  H.  Meyers.  Kohl  Bldg.,  S.  F. 
Owner,  Mrs.  C.  S.  Neal.  Tlie  building 
will  be  erected  on  Park  street  near 
Central  avenue,  and  will  be  arranged 
for  several  small  stores.  Interiors  will 
be  finished  in  pine  and  redwood.  There 
will  be  a  cement  floor  and  patent  store 
fronts.  The  exterior  of  the  building 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
ligures  have  l>een  taken.  A  contract 
will   be  awarded   within   a  few   days. 

I>OS  ANGELES.  GAL. — Stores  and 
lofts.  6  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  Architects, 
U.  B.  Young  &  Son.  Lankershim  Bldg.. 
L.  A.  Owner,  Mrs.  R.  B.  Young.  This 
building  is  to  be  erected  on  7th  street. 
Details  of  construction  are  not  yet 
settled  and  no  particulars  can  be  given 
at  this  time.  The  building  will  not  be 
less  than  six  stories  in  height  and  ma.v 
be  carried  up  to  12  or  14  stories.  There 
will  be  a  complete  steel  frame.  Exte- 
rior walls  will  be  of  brick.  Mr.  Y^oung 
st?les  that  actual  construction  will  be 
started   by   Marcii    1st. 

Gontractii  Awarded. 

I.O.S  A.VGEI.EP.  CAL.— Stores  and  of- 
Mlck.  12  story  and  base.  Class  A  con- 
s  riution.  Cost  not  stated.  Arcliitects, 
V.  illiam  Curlett  &  Son.  Title  Ins.  Bldg., 
;..  A.,  and  Phelan  Bldg.,  .S.  F.  Owners, 
.Mediants'  Fireproof  Building  Co. 
C.  .iiractor.  Weymoutli  Crowell,  Story 
Ll.lg..  L.  A.,  foundations  and  footings 
only.      Contract    price,    $3.i.7i0. 

PORTLAND.  ORE.— Stores  and  of- 
Hces.  6  story  and  base,  reinforced  con- 
crete. $100,000.  Architect.  J.  B.  Dautoff. 
Portipnd.  Owners,  Marcus  and  Eugene 
Colin.  Contractors.  Boya.iohn-Arnold 
Co..  Wilcox  Bldg..  PortUiiid.  Contract 
price,    $100,000. 

I..OS  ANGELES,  CAL.— Stores  and 
lofts,  S  story  and  base,  reinforced  con- 
crete, $50,000.  Arcliitects,  J.  F.  Blee 
and  Norinan  F.  Barber.  L.  A.  Owner, 
Alexander  Meyer.  Contractors,  Barber- 
Bradley  Construction  Co..  1S24  East 
l-".tli    .-;t..   I-.    A.      Contract    price.   $.iO,ilon. 


THEATRES. 


LOS  ANGELES.  CAL.— Theatre.  3 
.<;■  ry  and  ba^e.  Class  A  construction. 
(  MSI  not  staled.  .Architects,  Morgan. 
\>'.ills  &  Morgan.  Story  Bldg..  L.  A. 
(i.\ner.>'.  lO.gan  School  nf  Dra.uatic  .Arts. 
The  building  will  cover  an  area  of 
■i;ixl2n  feet.  The  main  auditorium  will 
have  a  seating  cajiacity  of  about  ISO 
r.c  iplf.  Besides  the  main  auditorium 
Jl  «re   will   be  music  lialls  and  a   recital 


h:  11,  30xSS  feet.  Botli  of  these  rooms 
V  ill  be  finished  in  white  and  gold, 
i-'ians  provide  for  a  sunken  garden  the 
whole  length  of  the  building,  at  one 
end  of  which  will  be  an  open  air  stage. 
Tlie  second  floor  will  contain  a  mezza- 
nine gallery  and  general  offices.  The 
tliird  floor  is  to  be  arranged  for  a  num- 
ber of  studios,  dance  halls  and  recital 
rooms.  Tliere  will  be  elevator  service. 
Interior  partitions  will  be  of  hollow 
tile.  The  exterior  of  the  building  will 
be  faced  with  blue  brick  and  terra 
cotta  trimmings.  Plans  are  complete 
and    rigures   are   being   taken. 

SEALED  PROPOSALS. 


NOTICE  TO  BIDDERS. 

NOTICE  is  hereby  given  by  the  Board 
of  Trustees  of  Hester  School  District 
in  the  Count.v  of  Santa  Clara.  State  of 
California,  tliat  sealed  bids  will  be  re- 
ceived by  said  Board  at  the  office  of  H. 
C  .lones  situated  in  the  Knox  Building 
at  the  northwest  corner  of  First  and 
Santa  Clara  streets,  in  the  City  of  San 
Jose.  County  of  Santa  Clara.  .State  of 
California,  up  to  Satnrdaj-.  the  1st  day 
of  February,  1913,  at  10  o'clock  a,  ni. 
of  said  day  for  furnishing  the  neces- 
sary miaterials  and  doing  the  necessary 
work  in  tlie  erection  and  construction 
of  a  school  building  for  said  school 
district  to  be  located  therein  on  tlie 
Alameda,  between  Lenzen  and  Brown 
avenues,  and  for  tearing  down  the 
building  now  on  said  site  and  removing 
the  material  from  the  grounds,  accord- 
ing to  the  plans  and  specifications  for 
the  same  prepared  by  the  architect  of 
said  Board  and  which  said  plans  and 
specifications  are  hereby  referred  to 
and  made  a  part  of  this  notice. 

Copies  of  said  plans  and  specifica- 
tions are  on  file  and  will  be  open  to 
inspection  at  the  Builders'  Exchange 
located  at  113  West  Santa  Clara  street, 
in  said  cit.v,  and  bidders  will  find  at 
both  of  said  places  a  form  of  bid  to  be 
submitted. 

Bids  for  separate  work  will  be  con- 
sidered as  the  same  appear  in  said 
plans  and  speciHcations  or  in  said  for.ii 
of   bid. 

Notice  is  further  given  that  at  10 
o'clock  a.  m.  of  said  1st  day  of  Febru- 
ary. 1913.  at  said  office  of  H.  C.  Jones 
said  bids  will  *be  opened  and  consid- 
ered by  said  Board. 

The  contract  or  contracts  will  be 
awarded  to  the  lowest  responsible  bid- 
der or  bidders  wlio  will  give  such  se- 
curity as  the  Board  may  require.  Tlie 
Board,  however,  reserves  the  right  to 
ie.iect   any   and   all   bids. 

Each  bid  must  be  accompanied  b.v  a 
iirtifled  check  on  a  reliable  bank  for 
live  per  cent  of  the  amount  of  the  bid 
and  made  payable  to  H.  C.  Jones,  Clerk 
of  said   Board  of  Trustees. 

Dated  January  4,   1913. 

M.  S.  MOONE. 
H.  CENTER. 
HERBERT  C.  JuNES. 


jf    Trustees     of     Hester    Sell 


Distr 


NOTICE   TO    CONTU ACTORS. 

OFFICE  OF  THE  BOARD  OF  STATK 
llurbor  Commission.  Union  Depot  and 
l''erry  House.  San  Francisco.  Cal..  Jan- 
nary   7,   1913. 

.<5eated  proposals  or  bids  will  be  re- 
icived  at  this  office  at  or  prior  to  11:(M» 
oN'Joek  a.  iii.  «>n  TliiirMdny,  .liiuiiary  2^ 
HUS.  fo)-  furnishing  materials  and  con- 


structing Pier  No.  37,  and  adjacent 
Bulkhead  Wharf,  on  the  waterfront  of 
tlie  City  and  County  of  San  Francisco, 
in  accordance  with  the  plans  and 
specifications  prepared  therefor  by  the 
.Assistant  State  Engineer  and  adopted 
by  tlie  Board  November  21,  1912,  and 
on  file  in  this  office,  to  which  special 
reference  is  hereby   made. 

The  materials  to  be  used  in  tliiswork 
shall  consist  of  the  requisite  quantities 
of  fresh  cut,  close  grained,  first-class 
Douglas  yellow  fir  piles,  merchantable 
yellow  fir  lumber,  redwood  lui.nber, 
Portland  cement  (  which  will  be  fur- 
nished the  contractor  by  the  Board), 
sand,  crusihed  rock  or  gravel,  reinforc- 
ing materials,  castings,  structural  steel, 
rods,  bolts,  spikes,  car  springs,  rails 
and  fastenings,  asphalt  paving  roofing, 
etc.  .All  material  used  in  the  struc- 
tures will  be  subjected  to  a  rigid  ex- 
amination and  test,  and  if  found  de- 
fective, undersize,  unsuitable  or  not  as 
specified  will  be  condemned  and  must 
be  removed  from  the  work  by  tlie  con- 
tractor  at   Ills    expense. 

No  bid  will  be  received  unless  it  is 
made  on  a,  blank  form  furnished  from 
tills  office  and  is  accompanied  by  a  cer- 
tified check  for  an  amount  equal  to 
five  (5)  per  cent  of  tire  amount  of  tlie 
proposal;  said  check  to  be  aiade  pay- 
able to  the  order  of  the  Secretar.v  of 
the  Board,  as  a  guarantee  on  the  part 
of  the  successful  bidder  th.at  he  -will 
within  six  (6)  days  after  the  accept- 
ance of  the  bid  and  the  award  of  con- 
tract, enter  into  a  written  contract  to 
do  said  work,  according  to  tlie  plans 
and  specifications  prepared  tlierefor, 
and  will  also  execute  and  file  with  the 
Board  a  bond  in  such  sum  as  the  Board 
may  deem  adequate,  with  two  or  more 
sureties,  to  be  approved  by  said  Board 
and  conditioned  for  the  faithful  per- 
formance by  the  contractor  of  all  the 
terms  and  conditions  of  said  contract, 
nor  will  said  bid  be  considered  by  the 
Board  unless  delivered  to  the  secre- 
tory, or  to  the  assistant  secretary,  at 
the  office  of  the  secretary,  at  or  pri.or 
to  11:00  o'clock  a.  m.  Thursday.  .Ijin- 
uary  23,  1913,  at  which  time  and  place 
the  bids  will  be  opened.  The  Board  re- 
serves the  right  to  reject  any  or  ?iil 
bids  if  deemed  for  the  best  interests  of 
the  State.  , 

Bidders  are  invited  to  be  present  at 
the  opening  of  the  bids.  Plans  and 
specifications  of  this  work  to  be  had  a,t 
Room  No.  18.  Ferry  Building,  upon  de- 
positing $20.00  for  same,  which  will  be 
returned  on  return  of  plans  and  speci- 
fications. ^        .     ,  u 

Bidders  are  requested  to  "lliark  en- 
velopes containing  bid.  "Bid  for  Pier 
No.    37." 

.1.    J.    DWVElt. 
THO.MAS    .S.     WILLI.A.MS. 
J.   H.  .McC.ALLUif. 
Board    of    State    Harbor   Commissioners. 
JEROME    .NEWM.AN, 

.Assistant   State   Engineer. 
LEO  V.  -MERLE.  JR., 

Secretary. 

• ♦tt- ■  ■ 

PHOI"OS.\I..S  FOR  BI^II.DINCi. 
lU'lLDlNG  —  Sealed  proposals  in- 
dorsed "Proposals  for  One  Officer's 
Quarters"  will  be  received  '>t  the  bu- 
reau of  yards  and  docks.  Navy  Depart- 
ment. Washington.  D.  C  until  II 
o'clnck  n.  in.  Frhriinry  1.%.  lltl.t,  and 
then  :iiiil  there  publicly  opened,  for 
file  construction  of  iguarters  for  in- 
siM-ctor  of  ordinance  (one  frame  house) 
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at  the  naval  .magazine,  Puget  Souml, 
Wash.  Estimated  cost,  $8,500.  Plans 
and  .specifications  can  he  obtained  on 
application  to  tlie  huieau  or  to  tlu' 
commandant  of  the  navy  yard,  Piiset 
sound.  Wash.  H.  R.  STANFOUD,  cliicf 
of  bureau. 


il    l.lanlt.x    .TddrcsK    W.    11.    .\l  1 1.1,101:. 
iiul.      (luarternia.stcr      cui  p.s,      depot 


PROPOSALS    FOR    ELECTRIC    EaUIP- 
MBNT. 

KLiECTRICAL,  APPARATU.S  —  De- 
partment of  tlie  Interior,  United  States 
Keclamation  Service.  Washington,  D. 
C,  December  IS,  1912. — ^Sealed  propo- 
sals will  he  received  at  the  ofBce  of  the 
United  States  Reclamation  Service,  Los 
Angeles,  Cal..  until  S  o'clock  p.  m.  Jon- 
napj-  2S,  1»13,  for  turnlsliing  electrical 
apparatus  for  St.  Mary  Storage  Unit, 
.Milk  River  project,  Montana.  For  par- 
ticulars address  U.  S.  Reclamation 
Service,  605  Federal  Building,  Los  An- 
geles, Cal.,  or  Wasliington,  D.  C.  A.  P. 
DAVIS,   acting    director. 


PROPOSALS   FOR  HYDRAULIC  APPA- 
RATUS. 

HYDRAULIC  APPARATUS — Depart- 
ment of  the  Interior,  United  States 
Reclamation  Service,  Washington,  D. 
C,  December  13,  1912. — Sealed  propo- 
sals will  be  received  at  the  office  of 
the  United  States  Reclamation  Service, 
Los  Angeles,  Cal.,  until  a  o'clock  i>.  m. 
January  22,  191S.  for  turnisliing  hy- 
draulic apparatus  tor  St.  Mary  Storage 
Unit,  Milk  River  project,  Montana.  For 
particulars  address  U.  S.  Keclamation 
Service,  605  Federal  Building,  Los  An- 
geles, Cal.,  or  Wa.sliington,  D.  C.  A.  P. 
DAVIS,    acting    director. 


PROPOSALS      FOR      BRIDGE      STEEL. 

FABRICATED  STEEL  AND  FIELD 
RIVETS — 'Sealed  proposals  will  be  re- 
ceived at  the  office  of  the  purchasing 
agent,  bureau  of  supply,  Manila,  P.  I., 
until  8  a.  ni.  January  15,  1913,  and  at 
the  office  of  tlie  insular  purchasing 
agent,  bureau  of  insular  affairs,  room 
1430,  17  Battery  Place,  New  York  City, 
N.  Y.,  U.  S.  A.,  until  7  p.  ni.  Januarj-  14, 
1013,  and  then  publicly  opened,  for 
furnishing  all  tlie  fabricated  steel  and 
field  rivets  for;  Two  spans  at  90  feet, 
one  span  at  100  feet  and  one  span  at 
I'SO  feet  for  Nueva  Ecija  bridges;  seven 
spans  at  160  feet  for  the  Laoag  bridge. 
Ilocos  Norte,  and  one  span  at  160  feet 
for  the  Rugao  bridge,  Isabela,  for  the 
government  of  the  Philippine  Islands. 
Envelopes  containing  proposals  should 
he  plainly  marked  "Propo-sals  for  Fab- 
ricated Steel  for  Nueva  Ecija,  Laoag 
and  Rugao  Bridges."  Instructions  to 
bidders,  general  conditions,  proposals, 
plans  and  specifications  may  be  ob- 
tained and  examined  at  the  office  or 
offices  above  named.  Additional  infor- 
mation will  be  furnished  upon  applica- 
tion. Bidders  are  requested  to  be 
present  at  tlie  time  stated  above  when 
bids  for  the  work  will  be  opened.  Ad- 
dre.ss  all  communications  to  the  pur- 
chasing agent,  bureau  of  supply,  Ma- 
nila, P.  I.,  or  insular  purchasing  agent, 
bureau  of  insular  affairs,  room  l.'iSO,  17 
Battery  Place,  New  York  City,  N.  Y,. 
U.S.  A. 


rternij 


ster. 


rilOI'USALS  FOR  ItlOVINU  IIUILDING. 

UFl'-lCK  Ol''  THE  IJOAitD  OK  PUL!- 
lic  Works  of  the  (;ily  and  County  of 
San    Francisco. 

Sealed  propo.sals  will  be  receivml  at 
(his  office  between  the  lioiiis  of  2 
o'clock  p.  111.  and  3  o'clock  p.  iii.,  on 
W'cilnCNilny,  the  -.nil  ilay  of  Juuiinry, 
IUI3,  for  deling  the  following  work,  in- 
cluding tlie  furnisliing  of  tlie  neces- 
s.iry    labor   therefor,    to    wit; 

The  removal  of  the  High  School  of 
Commerce  Building  from  its  present 
location  on  Grove  street,  between  L;u-- 
kin  and  Polk  streets,  to  a  lot  on  the 
northerly  side  of  Fell  street,  between 
Franklin    street    and   Van    Ness    avenue. 

Progressive    payments    will    be   made. 

Said  work  must  be  done  in  accord- 
ance witli  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  Works, 
to  wliicli  reference  is  liereby  made, 
and  must  be  comj.iienced  within  five  (6> 
calendar  days  from  the  receipt  of  writ- 
ten notice  from  the  Bureau  of  Public 
Works,  and  completed  within  two  hun- 
dred and  ten  (210)  calendar  days 
thereafter. 

The  amount  of  bond  for  faitliful  per- 
formance of  contract  has  been  H.xed  at 
$125,000.00. 

Ail  proposals  offered  must  be  accom- 
panied by  a  check,  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the  aggregate  of  the  proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  architect,  and  all 
proposals  must  be  made  upon  such 
lorms. 

The  Board  of  Public  Works  reserves 
the  right  to  reject  any  and  all  bids. 

By  order  of  the  Board  of  Public 
Works.  F.   J.   CHURCHILL, 

Secretary. 


PROPOSALS    FOR   BOILERS. 

BOILERS— Office  of  Depot  Quarter- 
mas'tei-.  Seattle.  Wash.,  December  2S. 
1913.— Sealed  proposals  will  be  re- 
ceived here  until  H  o'clock  a.  ni.  Jan- 
uary 38,  1»13,  tor  repair  work  and  in- 
stalling new  liollers  for  U.  S.  cableship 
Burn»lde.      For    information    and    pro- 


riioi'o.s  \i,s  I'oii  .•^clE^Tll••l<;  Kitrir- 

ME.\T. 

SEALED  I'UOI'OSALS  WILL  BE 
received  for  pen  nanent  nclentillc  ci|ulp- 
nient  for  lli.^  Lowell  liln-h  School,  as 
per  spccllica: :  ins  in  open  Hos-»I<in  of 
ihe  Iioar,i  of  Education  to  lie  lield 
\\  olueiMluy,  January  16,  1013,  nt  2  p.  m. 
Proposal  hlank.s  furnished  by  the 
iuidcr.siened.  .M.    R.    .\ORUlS, 

.\.ting    Secretary    Board    of    Education. 


PROPOSALS  FOR  BUILDIIVG. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  m.  and  3  o'clock  p.  m.,  on 
Wednesday,  tbe  15«li  day  of  January, 
1»13,  for  doing  the  following  work,  in- 
cluding the  furnishing  of  the  neces- 
sary labor  and  materials  therefor,  to 
wit: 

The  construction  of  the  Hospital  for 
the  Infirm  Poor,  on  the  Relief  Home 
Tract. 

Progressive    payments    will    be    made. 
The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been   fixed  at 
$12,000.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible hank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the    aggregate    of    the    proposal. 

Proposal  forms  will  be  furnis.hed 
gratuitously  upon  application  at  the 
office  of  the  architect,  and  all  pro- 
posals must  be  made  upon  such  forms. 
The  Board  of  Public  Works  reserves 
the  right   to  reject  any  and  ail   bids. 

Hv  order  of  the  Board  of  Public 
Works.  F.   J.   CHURCHILL. 

Secretary. 


I'KOPOSALS    FOR    FOUNDRY    BaUIP- 
MENT. 

SE.\I>ED  BIDS  WILL  BE  liECElVED 
for  furnishing  and  Installing  Foundry 
i:(|uipment,  Pcdyteclinic  High  School, 
in  open  session  of  the  Board  of  Educa- 
tion on  WedncNdny,  January  IS,  1913, 
liclwcen  2  and  3  p.  ni. 

Proposal  blanks  furnished  by  the 
undersigned.  M.  A.  NORRIS, 

Acting    Secretary    Board    of    Education. 


PROPOSALS    FOR    CAIIPENTRY,    C.*H- 
IISET     AVORK,     CLOCKS     AND     BELLS. 

SEALED  BIDS  WILL  BE  RECEIVED 
for  Carpenter  and  Calilnet  Work,  Elec- 
trical Clocks  and  Bells  and  Yale  Locks 
for  use  in  the  Girls'  Higli  School  in 
open  session  of  the  Board  of  Educa- 
tiim  January  I.',.  1<»|;{.  hclwecn  2  and  3 
p.  ill. 

Proposal  blanks  furnished  in  Secre- 
tary's office.  Temporary  City   Hail. 

M.   R.   NORRLS, 
.\cting    Secretary    Board    of    Education. 


NOTICE  TO   CONTRACTORS. 

OFFICE  CONSTRUCTING  QUAR- 
termaster.  Fort  Mason,  Cal.,  January 
sth,  1913. — Sealed  proposals,  in  tripli- 
cate, for  constructing  an  additional  10 
inch  water  main  and  By-Pass  at  Fort 
Winfield  Scott,  Cal.,  will  be  received 
here  until  11  a.  ni.,  January  llWh,  1913, 
and  then  opened.  Plans,  specifications, 
blank  forms  and  necessary  information 
can  he  obtained  here.  Deposit  of  $10.00 
reiiuired  to  insure  return  of  plans,  etc. 
Envelopes  containing  proposals  to  be 
endorsed  "Proposals  for  Water  -Main, 
Fort  Winfield  Scott'  and  addressed  to 
LT.  COL.  GEO.  -McK.  WILLIA.MSON.  Q. 
M.    Corps. 


PROPOSALS        FOR         CONSTltltTING 
BUILDING. 

SE.ALED  proposals  will  be  received 
at  the  office  of  the  Hqnie  Builders'  In- 
vestment and  Securities  Company  at 
Stockton.  Cal..  uj)  to  12  o'clock,  noon. 
January  27.  1»1».  and  at  tlie  office  ot 
Glenn  Allen,  Architect,  1396  Golden 
Gate  avenue,  San  Francisco,  up  to  12 
o'clock,  noon.  January  S5,  1913,  for  all 
of  the  labor  and  materials  for  tlie  con- 
struction of  a  four-story  brick  Class 
■C"  apartment  building  to  be  erected 
at  tlie  northwest  corner  of  Eldorado 
:'nii    Flora  streets,    Stockton,   Cal. 

Plans  may  lie  seen  at  the  office  of  the 
company  at  Stockton,  or  at  the  office 
if  the  arcliitect  at  San  Francisco.  Con- 
tractors may  bid  on  any  or  all  portions 
of  the  work.  Eacli  bid  is  to  be  accom- 
p.  nied  bv  a  certified  clieck  for  10%  of 
amount  bid.  payable  to  .1.  B.  Hender- 
.-on.  Secretary.  Said  check  to  lie  for- 
ffited  by  the  successful  bidder  If  he 
(.ills  to  enter  into  contract  and  give 
.-ntisfactory  bond  within  five  (.i)  days 
of  date   of  award. 

The    right    is    resrevd    to    reject    any 
or   ail   bids,    or   to   waive  any    formality 
III    the    interest    of    the   company. 
(Signed)  J.  B.  HENDERSON. 
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NOTICE  TO  CONTRACTORS. 


PA  KAMA-PACIFIC       INTERNATIONA  I, 
EXPOSITION. 


SKALED  I'U()POSAL.S  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mlttae  of  the  Panama-Pacldc  Inter- 
national Expo.sitidn  romj),inv  at  Ihf  of- 
fice of  the  Director  of  Works,  In  the 
Exposition  Building.  Pine  and  Batterv 
Streets.  San  Francisco,  California,  at 
11  o'l-look  .*.  M.,  'I'liesilnv,  .laniinrv  :;.s, 
l!U3.  for  the  follon  insT  work: 
Contrnet    No.    21. 

For  Fabricating-  and  Furnishing 
.structural  Steel  for  Freight  Apron  in 
accordance  with  the  specifications  on 
file  in  the  office  of  the  Director  of 
Works. 

Bach  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  or  cash  In 
the  sum  of  ten  (10)  per  cent  of  the 
amount  bid,  or  the  same  will  not  be 
considered.      When    the    award    of   con- 


tract is  made  all  checks  will  be  re- 
turned to  the  respective  bidders,  except 
that  filed  with  the  accepted  proposal  or 
bid,  which  check  will  be  returned  upon 
the  successful  bidder  signing  tlie  con- 
tract and  filing  the  retiulred  bond.  A 
l)ond  in  the  sum  of  fifty  (50)  per  cent 
of  the  contract  price  will  be  required 
for  the  faithful  performance  of  the 
contract;  the  sureties  thereon  must  be 
satisfactory  to  the  Buildings  and 
Crounds  Committee  of  the  Panama- 
Pacific  International  Exposition  Com- 
pany. 

F'rogressive   payments    will    be    made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects If  In  the  interest  of  the  Exposi- 
tion  Caaipany. 

Plans  and  specifications  for  the  work 
may  be  obtained  from  the  Director  of 
Works,  at  Room  617  Exposition  Bids., 
by  doii.isiting-  $2r,.00,  wliieli  will  be  re- 
funded upon  the  return  of  the  plans 
and  specifications  in  good  condition. 

By  order  of  the  Buildings  and 
Grounds    Committee. 

WILLIAM    H.     CROCKER, 

Chairman.        (•) 


Firms  desiring  nens  from  certain  localities  like  Sau  FrnncLico,  Los  Angeles, 
Portland,  Seattle,  etc.,  nil!  find  all  sucb  items,  oommenolne  on  this  page,  ail 
carefully  ola.sslfled  as  to  location.  These  same  Items  are  repeated  In  the 
fore  part  of  the  news  department,  under  distinct  headinss  siioh  as  Banks, 
Churches,    Hotels,   etc. 


SAN  FRANCISCO. 


APART.MENT  HOUSE— 3  story  and 
hase,  frame.  $30,000.  San  Francisco. 
Architect,  Henry  C.  Smith,  Humboldt 
Bank  Bldgr..  S.  F.  Owner,  Mrs.  A.  L. 
Brownlee.  This  huilding  has  been 
mentioned  in  these  columns  before 
when  the  plans  were  first  started.  The 
structure  will  be  erected  on  Uones 
street,  and  is  to  be  arranged  for  a 
number  of  two  and  three  room  suites 
with  wall  beds  and  private  baths.  In- 
terior will  be  finished  in  pine  and  red- 
wood. There  will  be  steam  heat  and 
a  vacuum  cleaning  system.  Bath 
rooms  win  be  finished  in  tile  and  will 
have  cement  floors.  The  exterior  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are  being   taken. 

APARTMENT  HOUSE— 6  story  and 
base.  Class  C  construction..  Cost  not 
stated.  San  Francisco.  .■Vrchitects, 
Hladik  &  Thayer,  Monadnock  Bldg.,  S. 
F.  Owner's  name  withheld.  xhe 
building  will  occupy  a  very  favorable 
site  and  will  contain  in  the  neighbor- 
hood of  120  rooms,  which  are  to  be  ar- 
ranged in  two  and  three  room  suites 
with  every  modern  convenience.  There 
will  be  steam  heat,  wall  beds,  connect- 
ing baths  and  a  vacuum  cleaning  sys- 
tem. Interior  will  be  handsomely  fin- 
i.shed.  The  exterior  of  the  building 
will  probably  be  faced  with  pressed 
lirick  and  terra  cotta.  Plans  are  be- 
ing prepared  and  will  be  out  for  fig- 
ures  in   the   course   of   the   next   month. 

RESIDENCE  —  2  story  and  base, 
frame,  $7,000.  San  Francisco.  Archi- 
tects, Hladik  &  Thayer,  .Monadnock 
Huilding,  S.  F.  Owner's  name  with- 
lu-ld.  The  dwelling  will  be  erected  in 
tlie  Richmond  District  and  has  been  de- 
signed to  contain  eight  room,?  and 
liath.  Interior  finish  will  be  of  pine, 
redwood  and  liardwoods  with  oak 
floors  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  Bath  rooms  will  be  finished  in 
tile.  There  will  be  an  autcynatic  water 
'neater  installed.  The  exterior  will 
probably  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  now  being 
prepared. 


RESIDENCE  —  2  story  and  base, 
frame.  $4,000.  Architect.  Ernest  Hil- 
debrand,  Crocker  Bldg.,  S.  F.  Owners, 
Ernest  Hildebrand  and  Antone  Let- 
tich.  This  huilding-  has  been  men- 
tioned in  these  columns  before.  Bids 
are  now  being  taken  for  all  parts  of 
the  -work  except  the  carpentr.v  work. 
There  will  be  furnace  heat  and  open 
fire  places  with  brick  mantels.  The  in- 
terior finish  will  be  of  pine  and  red- 
wood. Exterior  will  be  covered  with 
cement   plaster   on    metal   lath. 

PIER  NO.  37 — 'Concrete  pier  construc- 
struction.  Cost  not  stated.  San  Fran- 
cisco. Engineer,  Asst.  State  Engineer, 
Ferry  Bldg.,  S.  F.  Owners,  State  of 
California.  Plans  have  been  approved 
tor  th  construction  of  this  work  and 
bids  are  now  being  taken.  An  official 
proposal  for  the  work  appears  in  an- 
other column  of  tliis  issue.  The  pier 
will  be  similar  In  construction  to  sev- 
ral  others  recently  contracted  for  by 
the  State  Board  of  Harbor  Commis- 
sioners and  now  under  construction. 
Bids  will  be  opened  on  January  23rd. 

PIER  NO.  41 — Concrete  pile  construc- 
tion. Cost  not  stated.  San  Francisco. 
Engineer,  Asst.  State  Engineer,  Ferry 
Bldg.,  S.  F.  Owners,  State  of  Califor- 
nia. The  Harbor  Board  Thursday  ap- 
proved plans  and  specifications  submit- 
ted by  As.sistant  Engineer  Carl  Uhlig. 
for  pier  41,  to  'be  constructed  at  the  fot 
of  Stockton  street.  The  new  pier  Js  to 
be  l.OSO  feet  in  length  on  one  side  and 
SSO  feet  on  the  other;  200  feet  wide, 
w-itli  a  spur  track  on  each  side;  con- 
crete pillars,  supported  by  wooden  pil- 
ing, will  be  ten  feet  apart.  The  pier  is 
to  be  built  at  an  angle  with  tlie  sea- 
wall, and  will  act  as  a  breakwater  for 
other  docks.  It  is  to  be  an  open  wharf, 
without  roof,  for  handling  heavy  and 
bulky    articles. 

FREIGHT  SLIP— Wooden  pile  con- 
struction. Cost  not  stated.  San  Fran- 
cisco. Engineer,  Director  of  Works  of 
the  Panaina-Pacific  International  Ex- 
position, Expsition  Bldg.,  S.  F.  Owners, 
Panaina-Pacific  International  Exposi- 
tion. Plans  are  complete  and  figures 
are  now  being  taken  for  the  construc- 
tion of  a  freight  slip  at  tlie  Fair  Site. 
Harbor  View.  The  official  proposal  for 
this    work    appears    In    another    column 


of  tills  issue.  Bids  will  be  opened  on 
.lanuary  18th.  Bids  will  be  opened  by 
tlie  Fair  Commission  on  January  2Sth 
for  furnishing  and  fabricating  the 
structural  steel  for  the  apron  of  the 
.-^lip.  Complete  information  relative  to 
tills  work  may  be  obtained  from  tlie 
Director  of  Works,  617  Exposition  Bldg. 

FLATS — 3  story  and  base,  frame,  $9,- 
000.  .San  Francisco,  Architect,  J.  J. 
Foley,  -Monadnock  Bldg.,  S.  F.  Own- 
er's name  withheld.  Tlie  building  will 
be  erected  on  18th  street,  between  Va- 
lencia and  Guerrero  streets,  and  has 
been  designed  to  contain  one  five- 
room  and  two  six-room  flats.  Interior 
finish  will  be  of  pine  throughout.  There 
will  be  open  fire  places  and  tile  man- 
tels. Baths  and  entrance  will  be  fln- 
islied  in  tile  and  Alaska  marble.  The 
exterior  of  the  building  will  be  cov- 
ered with  ce-uent  plaster  on  metal  latii. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

FLATS — 2  story  and  base,  frame,  $4,- 
000.  San  Francisco.  Architect,  none. 
Owner,  Julius  Nicolaisen  173  23rd  Ave.. 
S.  F.  The  building  will  cover  an  area 
of  26xS0  feet  and  will  contain  two 
modern  flats  of  five  and  six  rooms  each. 
-\11  interior  finish  will  be  of  pine  or 
redwood.  There  will  be  gas  grates  and 
tile  mantels.  Bath  rooms  will  be  fin- 
ished in  tile.  The  exterior  of  the  build- 
ing will  be  covered  with  rustic  and 
shiplap.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor. 

FLATS — 2  story  and  base,  .frame,  $5,- 
000.  San  Francisco.  Architect,  none. 
Owner,  Oscar  Thunberg,  67S  9th  Ave., 
S.  F.  The  building  will  be  erected  in 
the  Richmond  District,  and  has  been 
arranged  for  two  modern  flats  of  six 
rooms  each.  Interior  finish  "will  be  of 
pine,  redwood  and  hardwoods.  Oak 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  open  fire  places 
and  brick  or  tile  mantels.  Baths  will 
be  finished  in  tile.  The  exterior  of  the 
building  will  be  covered  with  rustic 
and  shiplap.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 

FL.\TS — 2  story  and  base,  fraime,  $4,- 
300.  San  Francisco.,  Architects,  Welsh 
Carey,  Western  Metropolis  Bank  Bldg., 
S.  F.  Owner,  M.  W.  Fay.  This  work 
was  mentioned  here  when  the  archi- 
tects first  started  the  plans.  The  build- 
ing will  contain  two  modern  flats  of 
five  and  six  rooms  each.  Interior  fin- 
ish will  be  of  pine  and  redwood  witli 
some  hardwood  floors.  There  will  be 
open  fire  places  and  tile  or  brick  man- 
tels. Bath  rooms  will  be  finished  in 
tile  with  cement  floors.  The  exterior 
of  the  building  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  being 
taken. 

HIGH  PRESSURE  -AND  SERVICE 
W^ATER  SUPPLY  SYSTEMS — Cost  not 
stated.  San  Francisco.  Engineer,  Di- 
rector of  Works,  Exposition  Bldg.,  S. 
F.  Owners,  Panama-Pacific  Exposition 
Co.  Bids  will  be  opened  on  January 
2Stli  for  the  construction  of  a  high 
liiessure  water  syste-.n  and  .-rlso  for  a 
Fervice  supply  water  system  at  the 
Exposition  site.  Harbor  View.  Full 
particulars  and  complete  plans  and 
specifications  can  be  obtained  from  the 
Director  of  Works.  The  offlcial  proposal 
appears  under  another  heading  in  thi.'? 
issue. 

G.ARAGE— 2  story  and  tiase,  brick 
and  steel.     Cost  not  stated.     San  Fran- 
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tiscu.  Ai'uliitucU,  lieid  Uross.,  Calit'ur- 
nia-Paciflc  Bldg.,  S.  F.  Owners,  Mary 
X.,  I^ucy  H.,  and  Edith  \V.  AUyne.  The 
liulldlns-  will  be  erected  on  the  south 
line  of  .Mission  street,  between  Kirst 
and  Second  streets,  and  will  hav(^  a 
frontage  of  nearly  00  feet  and  will  ex- 
tend throug-h  to  a  rear  street.  The  first 
door  and  basement  will  be  o(  concrete. 
Upper  floor  will  be  arranged  for  lofts. 
Tlie  e.xterlor  will  be  faced  with  pressed 
brick.  There  will  be  imetal  window  sash 
and  frames.  Plans  are  complete  and 
figures  are  being  taken. 

GARAGE — 2  story  and  base,  rein- 
forced concrete,  $25,000.  San  Francisco. 
-■Architect,  A.  Leo  Ellis,  Shreve  Bldg.. 
.'^.  F.  Owner's  name  withheld.  The 
building  will  be  erected  on  Van  Ness 
avenue,  and  will  be  arranged  for  sales 
and  display  rooms  on  the  first  floor, 
shipping  and  repair  shop  on  the  upper 
Iloor.  Interior  of  the  sales  rooms  will 
be  finished  in  hardwoods  and  tile.  The 
exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  now^ 
being  prepared  and  wall  be  complete  in 
llie  course  of  tlie  next  month. 

HO.SPITAL — 2  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  San 
Francisco.  Architect,  Architectural 
Dept.,  Temporary  City  Hall  Bldg.,  S. 
F.  Owners,  City  and  County  of  San 
Fi-ancisco.  Tills  building  ■will  be  known 
as  the  Hospital  for  the  Infirm  Poor  and 
nill  be  erected  on  the  Relief  Home 
Tract.  Plans  were  previously  out  for 
figures  but  the  bid  of  the  lowest  man 
was  rejected  as  being  above  the  ap- 
propriation. New  figures  are  now  being 
taken.  Bids  will  be  opened  on  Jan- 
uary 15th.  Plans,  specifications  and 
full  particulars  can  be  secured  from 
the  Department  of  Architecture. 

HOTEL — 8  story  and  base,  brick  and 
steel,  $85,000.  San  Francisco.  Archi- 
tects, Hladik  &  Thayer,  Monadnock 
Bldg.,  .S.  F.  Owner's'  name  withheld. 
The  building  will  be  erected  in  tlie 
Fifty  Vara  District,  and  will  contain 
In  the  neigliborhood  of  200  rooms  and 
baths.  Tliere  will  be  steam  lieat,  ele- 
vator service,  a  vacuum  cleaning  sys- 
tem and  all  other  modern  conveniences. 
Further  details  of  construction  have 
have  not  been  determined,  but  will  be 
given  in  these  columns  as  the  plans 
progress.  Figures  will  be  called  for  in 
the  course   of  the  next   month. 

HOTELi — 6  story  and  base,  rein- 
forced concrete,  $60,000.  San  Fran- 
cisco. Architects,  Hladik  &  Thayer, 
-Monadnock  Bldg.,  S.  F.  Owner's  name 
withheld.  This  building  will  contain 
in  the  neighborhood  of  120  rooms, 
nearly  all  of  which  will  have  connect- 
ing baths.  Interior  finisli  will  be  of 
pine  and  redwood  with  some  oak  and 
ornamental  plaster  in  the  lobby.  There 
will  be  steam  heat,  elevator  service 
and  a  vacuum  cleaning  system.  The  ex- 
terior will  probably  be  faced  with  ce- 
ment plaster.  Detail  plans  are  now 
being  prepared  and  will  be  out  for  fig- 
ures  in   tliree   weeks  or  a   month. 

HOTEL — 4  story  and  base,  brick  and 
steel.  Cost  not  stated.  San  Francisco. 
.Architects,  Reid  Bros.,  California-Paci- 
fic Bldg.,  .S.  F.  Owners,  Peninsular 
Realty  Co.  The  building  will  be  erect- 
ed at  the  northwest  corner  of  Ellis  and 
Fillmore  streets.  The  first  floor  will 
he  arranged  for  stores,  the  hotel  en- 
trance and  lobby.  Upper  floors  will  be 
divided  into  about  120  rooms  and  baths. 
Interior  finish  will  be  of  pine  and  red- 
wood. There  will  be  steam  heat  and 
elevator   service.     The   exterior   will   be 


faced  with  pressed  liricU.  I'lan.f  an' 
now    being-   prepared. 

HOTKl.— 7  story  and  base,  brick  and 
steel,  $70,011(1,  San  Francisco.  Archi- 
tect, N.  W.  Sexton,  Cliionicle  Bldg.,  S. 
F.  Owner's  name  withhehl.  ThebtiUd- 
Ing  will  be  erected  in  the  north  lino  of 
Sutter  street,  between  .lone^-  an.l 
Leavenworth  streets,  and  will  be 
strictly  modern  in  all  its  appointments. 
Tlierc  will  be  steam  heat,  elevator 
-service  and  a  vacuum  cleaning  system. 
Interior  finish  will  be  of  pine,  redwood 
and  hardwoods.  -Ml  rooms  will  have 
connecting  baths.  The  exterior  will  be 
faced  with  pressed  brick.  Plans  are 
being   prepai-ed. 

RE-MOVAL  OF  BUILDING — 4  story 
Class  A  construction.  Cost  not  stated- 
San  Francisco.  Architect,  City  Dept.  of 
Architecture,  Temporary  City  Hall,  S- 
F.  Owners,  City  and  County  of  San 
Francisco.  Bids  will  be  opened  on  Jan- 
uary 22  by  the  Board  of  Public  Works 
for  moving  the  present  Commercial 
High  School  from  its  site  on  Grove 
street,  between  Larkin  and  Polk,  to  a 
new  site  on  Fell  street,  between  Van 
Ness  avenue  and  Franklin  street.  A 
bond  of  $125,000  is  required  of  the  suc- 
cessful bidder.  The  building  is  the 
largest  Class  A  structure  that  has  ever 
been  attempted  to  move  in  Uiis  city, 
and  the  feat  will  be  watched  with  more 
than  ordinary  interest.  The  official  pro- 
posal for  this  work  appears  in  another 
column   of  this   issue- 

STORES  AND  OFFICES — Reinforced 
concrete,  $40,000.  San  Francisco.  Ar- 
chitects, Frye  &  Schastey,  Monadnock 
Bldg.,  S.  F.  Owners,  Hop  Woe  Society. 
This  will- be  one  of  the  first  high  class 
commercial  buildings  to  be  erected  in 
.San  Francisco's  Chinatown.  There  will 
be  several  stores  on  the  first  floor  and 
offices  above.  Interior  will  be  finished 
in  pine  and  hardwoods.  There  will  be 
a  central  heating  system.  The  exterior 
will  be  faced  with  pressed  brick.  Pat- 
ent store  fronts  will  be  used.  Plans 
are  complete  and  will  be  out  for  figures 
next   week. 

STORES — 1  story  and  base,  rein- 
forced concrete.  Cost  not  stated-  San 
Francisco.  Architect,  none.  Owners. 
N-  A.  and  Sarah  J.  Dorn,  Phelan  Bldg., 
S.  F.  The  building  will  be  erected  at 
the  corner  of  Davis  and  Washington 
streets  in  the  wholesale  district.  There 
%vill  be  two  stores  with  patent  store 
fronts.  The  exterior  will  be  faced  with 
cement  plaster.  A  contract  for  the  ex- 
cavating has  been  awarded  to  the  Sili- 
ley  Grading  and  Teaming  Co.,  and 
plans  for  the  balance  of  the  work  are 
out  for  figures. 

STORES  AND  LOFTS — 2  story  and 
base,  brick,  $21,000.  San  Francisco. 
Architect,  D.  C.  Coleiian,  Merchants' 
Exchange  Bldg.,  S.  F.  Owner,  M.  Fisher. 
The  building  will  be  erected  at  the 
southeast  corner  of  Pine  and  Van  Ness 
avenue,  and  will  cover  an  area  of  SOx 
S4  feet-  The  first  floor  will  be  ar- 
ranged for  automobile  sales  rooms  and 
the  upper  floor  for  light  lofts.  There 
will  be  a  freight  elevator-  Interior 
finish  will  be  of  pine.  The  exterior  of 
the  liuilding  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  the 
work  will  be  done  by  Day  Labor. 

WATER  -MAIN  AND  BY-P.\SS— Cost 
not  stated.  Siin  Francisco-  Engineer, 
Constructing  Q.  -M.  Dept.,  U-  S.  A.,  Fort 
Mason.  Owners.  United  States  Govern- 
ment. Bids  win  be  received  until  11  a. 
m.  of  January  16th  for  constructing 
additional  10-lnch  water  main  and  By- 


pass at  Fort  W'inlleld  auotl.  I'lans  and 
spec  llicatioiis  can  be  obtained  from  the 
Constructing  Quartermaster  at  FoTt ' 
-Mason.      The    offlcial    proposal    appears 

ill   aiioib.  r  coluiiin   of  Ibis   ivsiiiv 


Exposiiion  Co.  Open 
Bids  For  Sev^ers. 


HlrtH  Itrcelved  For  Tbe  t'onxtr 
<if  .Similar}'   and   Slorin    \^  nir 
Sewern. 


Seven  sets  of  figures  were  received 
by  the  Panama-Pacific  International 
Exposition  Company  on  January  9th  for 
the  construction  of  sanitary  and  storm 
water  sewers  on  the  Exposition  Site  at 
Harbor  View.  Michael  Murphy  pre- 
sented tlie  lowest  figure  at  $28,350. 
From  this  amount  bids  ran  as  higli  as 
$49,000.  The  following  is  a  complete 
list  of  all   figures   received: 

Sanitary  and   Storm  >Vnter   Seirera. 

Sunset   Constr.    Co $32,000 

Contra  Costa  Constr.  Co 49,200 

Pringle-Dunn     Co 31»000 

Healy-Tibbitts    Constr,    Co...    35,000 

Hilmer  &  O'Connell 43,500 

Michael  Murphy    28,350 

Edward    Malley    43,700 

♦ 

Big  Opportunities 
That  Are  Neglected. 


Charles    S.    Paget,    of    Canton,    Here    to 

Tell  Materia)  Dealers  of  a  Splendid 

Nen-  Field. 


Charles  S.  Paget,  a  member  of  an  old 
established  firm,  long  identified  with 
many  prominent  architectural  and  busi- 
ness projects  in  tlie  Far  East  and 
notably  in  Southern  China,  is  stopping 
at   the  Palace  Hotel. 

Mr.  Paget  is  an  associate  me'.nber  of 
the  -American  Society  of  Civil  En- 
gineers and  his  long  sojourn  in  the 
Orient  has  given  him  an  insight  into 
conditions,  as  they  exist,  in  the  new 
and  growing  republic  possessed  vby 
few  men  in  the  profession.  Mr.  Paget 
is  an  American  citizen  who  has  spent 
eleven  years  in  China  and  has  become 
identified  w-ith  the  development  and 
progress  of  the  new  Chinese  Republic. 
He  is  here  to  stimulate  American  in- 
terest and  enterprise  in  that  country 
and  would  like  to  meet  San  Francisco 
dealers,  manufacturers  and  exporters  of 
building  materials  with  a  view  of  In- 
troducing American  materials  into 
Southern   China. 

In  .'■-peaking  of  San  Francisco  and  the 
possibilities  at  hand  for  the  future  de- 
velopment of  a  most  valuable  trade 
with  China  and  the  Far  East,  Mr-  Paget 
said:  "I  am  much  impressed  with  the 
wonderful  development  of  this  city, 
the  excellent  and  substantial  character 
of  Its  buildings  and  the  wonderful  re- 
cuperation of  the  city  from  the  dls- 
asterous  effects  of  the  earthquake  and 
fire  and  above  all  the  optimistic  spirit 
of  tbe  business  men  of  tbe  city.  A 
wonderful  opportunity  lies  before  San 
Francisco  In  the  development  of  trade 
with  the  ambitious  and  awaklne 
China."  j> 


10 


BUILDING  AND  INDUSTRIAL  NEWS 


"TRIANGLE  MESH" 

The  Universal  Fabric 


TWICE  AS  MUCH 

**Xriangle  IVIesh" 

IS  SOLD  IN  THE  U.  S.  AS  ALL 

OTHER  FABRICS  PUT 

TOGETHER. 


All  the  Sincerity,  the  Prestige  and 
the  immense  Manuf  adturing  Facilities 
of  the  "United  States  Steel  Corpora- 
tion" stand  behind  ''Triangle 
]VlESH»»and  ensure  to  the  Designer 
the  Builder  and  the  Owner  the  In- 
tegrity of  the  Structure  in  which 
'*Triamgle  IVIesh"  is  used. 


Recent  Large  "TRIANGLE  IVIESH"  Jobs: 

S.  E.  State  Armory 

W.  O.  W.  Bldy.,     Oakland 

L.  A..  State  Armopy 

St.  Winifped  Hospital,  S.  E. 

S.  F.  Disposal  F»lar»t 

Watep  Fpont  Road,  City  of  Oakland 


The  Lilley  &Thurston  Co. 


RIALTO  BUILDING, 


SAN  FRANCISCO 


FRONT  ELEVATION  UNITED  STATES  SUBTREASURY  BUILDING 
San  Francisco 


SECTION  OF  UNITED  STATES  SUBTREASURY 
San  Francisco 


Milton  J.  Dyer,  Architect 
Cleveland.  Ohio 


Building  and  Industrial  News. 
January  14,  1913 


PLATE  A 


e~2      I — ^ 


FIRST  FLOOR  PLAN  UNITED  STATES    SUBTREASURV 
San  Francisco 


SECOND  FLOOR  I'LAN  UNITED  STATES  SUBTREASL'RY 
San  Francisco 


Milton  J.  Ueyer,  Architect 
Cleveland,  Ohio 


Building  and  Industrial  News, 
January  14,  1913. 


PLATE  B 


BUILDING  AND  INDUSTRIAL  NEWS 


.Mr.  raget's  views  on  (tie  Sipleii'llil- 
opportunltles  which  lie  before  San 
Francisco  in  relation  to  trade  wltli 
the  Far  East  are  In  accoiil  with  tliose 
held  by  this  paper.  The  "Builder"  has, 
from  time  to  time,  made  determined 
efforts  to  stimulate  the  Interest  of  San 
Francisco  Arms  In  construction  work 
abroad,  printing  advance  news  of  large 
projects  pending  in  the  Far  East,  but 
with  little  success.  Many  Incidents 
could  be  sighted  of  large  construction 
enterprises  upon  which  bids  were  called 
and  notice  given  In  the  press  of  many 
Pacific  Coast  cities  which  attracted  no 
bidders  from  this  coast.  The  same  con- 
dition is  true,  to  a  greater  or  less  ex- 
tent, of  government  and  private  work 
In    Hawaii    and   the    Philippine    Islands. 

Another  determined  effort  will  be 
made  by  the  "Builder"  in  the  near 
future  to  stimulate  Interest  in  con- 
struction work  abroad  by  the  publica- 
tion of  construction  news  from  coun- 
tries of  which  San  Francisco  is  the 
logical  shipping  point.  Various  promi- 
nent business  men  will  be  interviewed 
to  learn  their  stand  on  the  subject  and, 
in  cases  where  possible,  plans,  specifi- 
cations and  complete  Information  rela- 
tive to  the  work  will  be  secured  from 
the    authorities. 

Mr.  Paget  will  be  in  San  Francisco 
tor  the  next  two  or  three  weeks,  after 
which  he  will  visit  Chicago  and  New 
York  with  the  purpose  in  view  of  stim- 
ulating: trade  relations  with  the  Orient. 
I..ater  he  will  interview  the  merchants 
and  manufacturers  of  London  and  Eu- 
rope. As,  in  the  case  of  most  patriotic 
citizens  who  have  spent  years  in  for- 
eign lands,  Mr.  Paget  is  decidedly 
American  and  his  greatest  ambition  is 
to  see  his  home  country  come  into  its 
own  in  the  matter  of  foreign  trade.  As 
an  .\merican  he  is  envious  of  (the 
splendid  energy  with  which  the  Eng- 
lish and  German  merchants  and  (manu- 
facturers pursue  the  export  trade  op- 
portunities and  hopes  to  see  the  time 
when  the  United  States  and  particular- 
ly the  Pacific  Coast  cities  will  awake 
and  grasp  the  chance  offered  to  domi- 
nate   this   great   commercial    field. 


BUILDING    SUPERINTENDENT. 


Glacken,     Edwd.     E.,     Gei 

superintendent,        architectural 
structural;        supervision        of 
class    of    building    construction, 
pert      in      reinforced      concrete, 
eluding      cost      data,      design, 
load,    quantity    surveying,    etc.       Ad- 
dress   5IJS    Golden    Gate    Ave.      Phone 
Franklin   7C1D. 


building 
and 
any 
Ex- 
in- 
floor 


Building  Contracts  Awarded. 


San  Francisco. 


Forbe;-     .McDonald 

Same     Same 

Saime     Same 

Talbot     Sass 

Breeze     McLean 

Gottlecher     Graham 

Ulmer     Stephenson 

Gartro     Hansen 

Itallo   Bank    Owner 

Both     Hcnnings 

Depaoli     New    Era 

Getz     Klein 

Levin     Gllley 

Lichenstein     Elsenberg 

Crocker      Vulcan 

Royal    Invst     Dewar 

Same     Peterson 

Same     Hughes 

Same Pioneer     Window 

Same     Hicks 

Same     Wade 

Sa>ne  Phllbln 

O'Nell  Nichols 


1900 
1900( 
1900 
2000 
2000 
1200 
1200 
1700 
2000 
1700 
1900 
4000 
10.50 
ISOO 
1135 
11464 
14745 
1200 
1050 
729 
800 
3006 
X260 


Lloyd  S.  Ackerman 

Attorney-At-Law 

Building  Law  and  the  Law  of 
Mechanics'  Liens. 

Rooms  414-418  Nevada  Bank  BIdg. 

14  Montgomery  St.,  S  F. 

Refer!  «o:  An£lo  California  Truif  Co., 
Generikl  Contractors'  Association;  United 
States  ridelity  O  Guaranty  Co.,  Daily 
Pacific  Builder. 


73  Allibert      ESmiol  1250 

74  Nilsson      Nilsson  1850 

75  Emporium     Emporium  600 

76  Groff     Groff  1750 

77  Fisher     Fisher  21000 

78  Thunberg     Thurvberg  5000 

79  Novello     Novello  400 

50  Carrere      Morlfliat  4(00 

51  Crane     Thompson  400 

82  Cronln      Cronin  400 

83  Roberts     Stelnauer  800 

84  Cha.pman      Chapman  600 

85  Nelson     Nelson  2500 

86  Nelson      .....Nelson  2500 

S7      Altubs     Trevia  450 

88  Friche     Hegin  400 

89  Anderson     .\nderson  1000 

90  Varellas     Guilfoy  500 

91  Warehouse   Inv    Stoftels  38465 

92  Mastro.pasqpa.  ..    Del    Pavera  4850 

93  Fisher     Disston  2500 

94  American    Can    Duebel  2500 

95  Bruns      Klimm  1980 

96  Same    Dahlberg  10980 

«7     Klahn     Klahn  2000 

88     Same      Same  2000 

99  Marks     Marks  450 

100  Kennedy      Kennedy  400 

101  Saunler     Saunier  600 

102  Dunn      Dunn  1900 

103  Yngve     Yngve  3000 

104  Llndberg     Anderson  500 

105  Tucker      Tucker  750 

106  Coleson    Rose  1452 

107  Dorn     Sibley  1550 

108  Ruthle     Wllkle  900 

109  Gardner     Pan    Wdwkg  400 

110  Colonial    Hotel Guilfoy  400 

111  Stanqulst     Sjorgren  450 

112  Mltrovltch     Partlvos  400 

113  Mills     Mowat  400 

114  Dunne    Bovyer  1300 

115  Spandan     Harcom  500 

116  Sybenga    Aiinefeld  1640 

117  Kane      Montgomery  262i8 

118  Union    Pacific    Salt Wells  1465 

119  Same     Wallen  8500 

120  Elvln     Elvin  5750 

121  Oestlng     Moore  5000 

122  Dragon    Glaser  650 

123  Jordan     Jordan  100 

124  Jordan    Jordan  1000 

125  Happ     Lott  28O0 

126  Nlcolalsen     Owner  400O 

127  Monteverde     Rossi  5250 

128  Mensor    Central  Iron  7800 

129  Grimes     Weii.terg  1350 

130  Bisagno    Wooldrldge  3727 

131  Young     Trost  6329 

132  Friedman     Mollath  3600 

(50)      SW    CALIFORNIA    AND    NINTH 

Ave.     Two-story  and  basement  frame 
dwelling. 

Owner Wm.    H.    Forbes,      211      9th 

Ave.,    San    Francisco. 
.\rchitect  . .  .None. 

Contractor.  .W.       L.       McDonald,  2530 
Dwight    Way,   Berkeley. 

COST,  11900 


(51)      W   NINTH   AXE    26    S   California. 
Two-story  and  basement  frame  dwlg. 

Owner Wm.     H.     Forbes,     211     9th 

Ave.,    San    Francisco. 
.\rchitect  . .  .None. 

Contractor.  .W.      L.       McDonald,       2530 
Dwight    Way,    Berkeley. 

COST,   $1900 

(32)      W    NINTH    AVE    52    S   California. 
Two-story  and  basement  frame  dwlg. 

Owner Wm.     H.     Forbes,    211     9th 

Ave.,  San  Francisco. 
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'.\.       L.       .Meljonald.       2i3u 
miKlit    Way,    H.-rkeley. 

COST,    IllMMP 


I. "'3)      NO.    1819    CALIF' )UMA.       Itepulr 
Hrc    damage    to    attic    and    roof. 

'>«ner Mrs.         Talbot,         Granada 

Hotel,    San    Francisco. 
.\rcliltect  . .  .None. 

I'ontraetor.  .Sass   &   Son,   C48  California 
San  Francl.sco. 

COST,    J20U0 


(54)  NO.  212  CALIFORNIA.  Install 
otnce  partitions  and  small  freigfht 
elevator. 

Owner Breeze  Investment  Co.,   732 

Mills   Bldg.,  San   Francisco. 
Architect  . .  .None. 

Contiactor.  .N.  A.  McLean,   225  Chroni- 
cle  Bldg.,  San   Francisco. 

COST,   J2000 

155)      E    FOLSO.M   150    N   Eugenia.  One- 
story  and  ba.=ement  frame  dwelling. 
Owner F.    Gottlicher,    769A    Clem- 
entina,   San    Francisco. 
Architect  . .  .None. 

Contractor.  .Wm.  H.  Grahn,  3008  Harri- 
son,   San   Francisco. 

COST,    $1200 

(36)  W  NAPLES  150  P  FRANCE.  One 
story   and   basement   Ir;:me   dwlg. 

Owner W.     Ulmer,   222     Raymond, 

Ave.,   San   Francisco. 
.\rchitect  .  .  .None. 

Contractor.  .Stephenson    &    Party,     222 
J{aymond  Ave.,  S.  F. 

COST.    $1200 


(57)  SE  B.\KER  A.N"D  LO.MBARD. 
Alter  store  to  dining  room  and  panel 
kitchen. 

Owner Max    Gartro,     2946     Baker, 

San  Francisco. 
.\rchltect  . .  .None. 

Contractor.  .Petor   Hansen,    1833   Green, 
San    Francisco. 

COST,   $1700 


(58)  COLUMBUS  AVE  AND  MONT- 
gomery  (at  Junction).  Repairs  and 
alterations   to   bank. 

Owner Italic  Popular  Bank,  Prem. 

.\rchltect  .  .  .Italo  ZanoUni.  504  Mont- 
gomery  .\ve.,   .S.    F. 

Day's    work.  COST,    $2000 


(59)  SW  HAMPSHIRE  &  TWENTY- 
flfth.     Alter  and  add   to   works. 

Owner Adolph      Both,      94  2      Capp. 

San   Francisco. 
-Architect  . .  .None. 
Contractor.  .Adolph       Hennlngs,        1006 

Noe,   San   Francisco. 

COST,    $1700 

(60)  NE  SANTA  ROSA  150  NW  Mis- 
sion. One  and  one-half-story  and 
basement   frame   dwelling. 

Owner J.   B.    Depaoli,    148   London, 

San   Francisco. 
."Vrchitect  . .  .None. 
Contractor.  .New    Era    Bldg.    Co.,    Inc., 

3289    Mission,   S.   F. 

COST,    $1900 

(61)  W  TWENTY-SIXTH  AVE  225  N 
Judah.  Two-story  and  basement 
frame    dwelling. 

Owner E.   G.   Getz,    24th    Ave.    and 

Lincoln   Way,  S.  F. 

.\rcliitect  .  .  .None. 

Contractor.. F.  A.  Klein,  1423  24th  Ave., 
San   Francisco. 

COST,    $4000 
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(U2i  NO.  UiO  CAI.IFOUNIA.  Install 
low  pressure  steam  lieating:  system 
and  one  radiator,  1  steam  generator 
in  basement  and  fire  proof  with  wire 
lath  and   plaster. 

Owner L.     Levin,     isno     liiichanan, 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .Gille.v-Schmidt       Co..       19S 
Otis.    San    Francisco. 

COST,  $1050 


(63)      NO.     2432       .lACKSON.         Wiring, 
new      plumbing",    add    one   room      and 
new   roof. 
Owner.  ..  .Mrs.    H.      Lichtenstein,      1428 

Geary,    San   Francisco. 
Architect  ..  .Albert    Schroepfer,    68    Post 

San  Francisco. 

Contrcator.  .H.    Eisenberg,    1428    Geary, 

San    Francisco. 

COST,     $1800 


(64)  SW  BUSH  AND  SANSOIME  S 
6«-9xW  137-6.  Structural  S'teel  and 
ornamental  cast  iron  for  alterations 
to    Moore   Watson   Building. 

Owner Crocker    Estate    Co. 

Architect  ...Lewis    P.    Hobart,    Crocker 
Bldg.,   San  Francisco. 

Contractor.  .Vulcan   Iron   Works,   Fran- 
cisco   and   Kearny,    S.    F. 

Filed  Jan.   6,   '13.      Dated   Dec.    28,   '12. 

On    acceptance     75% 

Usual    35    days 25% 

TOTAL  COST,    $1135 

Bond,    none.     Limit,    1   week   after   Jan. 

15.   '13.      Plans   only   filed. 


(65)  NE  CALIFORNIA  &  VAN  NESS 
Ave  N  142-2%xE  100.  Lumber,  mill, 
stairs,  marble,  ornamental  iron,  post 
caps,  joist  hangers,  stirrups,  rough 
and  finish  hardware,  roofing,  iron 
gates,  fire  escapes,  flooring  ,etc  for 
three-story    loft    building. 

Owner Royal    Investment    Co.,    750 

Phelan  Bldg.,  S.  F. 
.\rchitect  . .  .O'Brien   Bros.,   Clunie   Eldg 

iSan   Frii)!citco. 
Contractor.  .Robt.    Dewar    &    Son,    180 

Jessie,    San    Francisco. 
Filed   Jan.   6,   '13.     Dated  Jan.   4,  '13. 

2nd   story   joists   set $2866 

Roofed   and   rougli   floored 2866 

Completed   and   accepted 2866 

Usual     35     days 2866' 

TOTAL  COST.  $11,464 
Bond,  none.  Lraiit,  4  0  days  after  noti- 
fication. Forfeit,  $10.  Plans  and  speci- 
fications  filed. 


(66)  EXCAVATING  UP  FILLING, 
concrete  walls,  floors,  wood  forms. 
siteel     reinforcement     on    above. 

Contractor.  .Peterson    &   Rupp. 

Filed   Jan.   6,   '13.     Dated  Jan.   4,   '13. 

On   1st  of  each  month 75% 

Usual    35    days 26% 

TOTAL  COST,   $14,745 

Bond,    none.      Limit,    75    days.      Forfeit, 

$15.     Plans  and  specifications  filed. 


(67)      TIN,     GALVANIZED     AND    COR- 
rugated    iron,    ornamental    caps,    etc., 
on  above. 
Contractor.  .J.   H.  Hughes. 
Filed  Jan.  6,  '13.     Dated  Jan.  4,  '13. 

On    completion    $900 

Usual    35    days 300 

TOTAL  COST,  $1200 
Bond,  none.  Limit,  30  days  after  noti- 
fication. Forfeit,  $5.  Plans  and  speci- 
fications filed. 


Glass    Co.,      1037 
San   Francisco. 
Filed   Jan.    6,   '13.      Dated   Jan.    4,   '13. 

On    completion    75% 

Usual    35    days 25% 

TOTAL  COST,  $1050 
Bond,  none.  Limit,  10  days  after  noti- 
fication. Forfeit,  $5.  Plans  and  speci- 
fications   filed. 


Alission,       Owner .Sf.    F'isher,     lOS    Monfgom' 

ery,  San  Francicsco. 
.  Architect  ..  .D.    C.   Coleman,    Merchants 
National  Bank  Bldg.,  S.  F. 
Day's    work.  COST,    $21,000 


(69)      ELECTRIC  WORK   ON   ABOVE. 
Contractor.  .Hicks  &  Folte,   320   Market 

San   Francisco. 
Filed  Jan.'  6,   '12.'     Dated  Jan.   6,  '13. 

50%    of    wiring    installed $273.55 

Completed    and    accepted 273.55 

Usual    35    days 182.40 

TOTAL  COST,  $729.50 
Boiid,  none.  Limit,  30  days  after  noti- 
fication. ,  PorJEeit,  none.  Plans  a«id 
specifications    filed. 


(70)      PLUMBING,    GAS   FITTING    AND 

sawering    on    above. 
Contractor.  .Wm.   Wade,   327     Guerrero. 

San  Francisco. 
Filed  Jan.   6,  '13.     Dated  Jan.   4,   '13. 

Roughed    In    $300 

Coimpleted   and   accepted 300 

Usual   35   days 200 

TOTAL  COST,  $800 
Bond,  none.  Limit,  30  days  after  noti- 
fication. Forfeit,  $10.  Plans  and  speci- 
fications filed. 


(71)      WOOD  AND  METAL  LATH  AND 
plastering  on   above. 

Contractor.  .J.   J.   Philbin,    193   Crescent 
Ave.,    San    Francisco. 

Filed  Jan.   6,   '13.     Dated   Jan.   4,   '13. 

Lat,hed      $800.00 

Brown   coated    800.00 

Completed    and    accepted 879.50 

Usual   35  dayls 826.50 

TOTAL   COST,    $3306.00 

Bond,   none.     Limit,    none.     Forfeit,    $5. 

Plana  and  specifications  filed. 


(72)      W   HARRISON   195*W   Third.   Re- 
pair fire  damage. 

Owner B.  J.  O'Neil,  151  Sutter,  S.  F 

Architect  .  .  .None. 

Contractor. -H.    D.    Nichols,    151    Sutter, 
San   Francisco. 

COST,   1250 


(73)  NW  BROADWAY  &  STOCKTON. 
Alter  and  repair  store. 

()wner Allibert    &    Esmiol.    Prem. 

Architect  ...Fabre  &  Bearwald,  Mer- 
chants National  Bank  Bldg. 
San  Francisco. 

Day's    work.  COST,    1250 


(74)  E  SAN  GABRIEL  25  S  Capistrano 
(Jne  and  pne-half-story  and  base- 
ment   frame    dwelling. 

Owner N.  F.  Nilsson,  368  Cole- 
ridge,  San  Francisco. 

Architect  .  .  .None. 

Days    work.  COST.    $1850 


(75)     S    MARKET   —    E    Fifth.      Install 
oven. 

Owner The    Emporium.    Premises. 

Architect  . .  .None. 

Day's     work.  COST,     $600 


(76)     NO.    961    PINE.     New      floor     and 
partitions    in    10    rooms. 

Owner Mrs.    A.    Groff,    Premises. 

.\rchitect  . .  .Dunn    &    Kearns,    957    Mo- 

nadnock  Bldg.,  S.  F. 
Day's  work.  COST,   $1750 


(68)      GLASS   &   GLAZING   ON   ABOVE. 
Contractor.  .Pioneer    Plate    &    Window 


(77)  SW  PINE  AND  VAN  NESS  AVE. 
Two-story  and  baseiment  brick  stores 
and   lofts. 


(78)      S   CABRILLO    95      W    10th      Ave. 
Two-story   and  basement  frame  flats. 

Owner Oscar  Thunberg,      678      9th 

Ave.,    San    Francisco. 
Architect  . .  .None. 
Day's  work  COST,  $5000 


(79)     NO.    74    GLADYS.      Raise   and   re- 
pair  dwelling. 

Owner M.   Z.   Novello,    Premises. 

Architect  .  .  .None. 

Day's   work.  COST,   $400 


(SO)      NO.    1377    FAIRFAX      AVE.      In- 
stall light  wells  and  shingle  roof. 

Owner Joseph    Carrere.     Premises. 

Architect  ..  .Peter   Moriflicat. 
Contractor.  .Peter    Moriflicat,     1333     E- 
18th,   Oakland. 

COST,    $400 


(81)      SW    SECOND    AND       BRANNAN. 
Erect   platform. 

Owner Crane   Co.,   Premises. 

Architect  . .  .None. 

Contractor.  .W.    Tnompson    &    Co.,    512 

Commercial,  San  Francisco. 

COST,   $400 


(82)      SW  TWENTY-NINTH  AND  SAN- 
chez.      New    front. 

Owner Mary    A   Cronin,    403    29th, 

San   Francisco. 
Architect  . .  .None. 
Contractor.  .J.  CroTiin,  403  29th,  S.  F. 

COST,  $400 


(83)  NO.  1409  BAKER.  Alterations 
and  additions  to  frame  building  into 
two   flats. 

Owner Mrs.  J.  P.  Roberts.  Prem. 

Architect  . .  .None. 

Contractor.  .S.  Steinauer,      3926     Sacra- 
mento,   San    Francisco. 

Filed  Jan.   7,   '13.     Dated   Jan.   3,  '13. 

Completed   and   accepted $600 

Usual    35   days 200 

TOTAL    COST,     $800 

Bond,    none.      Limit,    30    days.      Forfeit, 

none.      Plans   and   specifications   filed. 


(S4)      W    GATES      125      N      Powhattan. 
One-story  and  basement   frame  dwlg. 

Owner Fred    Chapman.    35    Banks, 

San   Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $600 


<S5)  W  SIXTEENTH  AVE  275  N 
Geary.  Two-story  and  basement 
frame   dwelling. 

Owner F.       Nelson,  30       Presidio 

Terrace,    San  Francisco. 

Architect  .  .  .None. 

Day's    work.  COST.    $2500 


(S6)  W  SIXTEENTH  AVE  300  N 
Geary.  Two-story  and  basement 
frame    dwelling. 

Owner F.       Nelson,       30       Presidio 

Terrace,    San    Francisco. 

Architect  . .  .None. 

Day's  work.  COST,  $2500 


(S7)      E    JONES    87-6    S    Ellis.      Enclose 

court   with    concrete   wall. 
Owner B.       Altube,     272.';       Stuart, 

Berkeley. 
Architect  ..  .M.       Mattanovlch,       Hewes 

Bldg.,    San    Francisco. 
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Ooiitiailor.  .Tifvia    &    l'as(|vialeUi,     t»o- 
Bay,     Snn     Francisco. 

COST,  $ir,o 


(88)      NO.  51»  SECOND.     New   noor  and 
tront. 

Owner Mr.    Firche,    Premises. 

Architect  . .  .None. 

Contractor.  .Heglin      &      Carlson,      257 
IJlcliland   Ave.,    S.    F. 

COST,    1400 


(89)     N  BONVIEW  250  E  Eugenia.  One 
story  and  basement  frame  dwelling. 

Owner S.   R.   Andersen,   4002    22nd, 

San    Francisco. 
Architect  . .  .None. 
Day's  work.  COST,   $1000 


(9t))  SE  FIFTH  AND  MARKET.  Gal- 
vanized  iron    marquise. 

Owner P.   N.  Varellas,   Premises. 

Archtlect  . .  .None. 

Contractor.  .Guiltoy      Cornice      Works, 
209    8th,   San   Francisco. 

COST,    $500 

(91)  S  TOWNSEND  AND  SECOND  89 
on  Townsend  x  SE  125.  All  work  ex- 
cept excavation,  foundation  piers  or 
walls,  elevators,  elevator  doors,  out- 
side freight  doors  and  offlce  parti- 
tions for  three-story  and  basement 
reinforced   concrete   building. 

Owner The  Warehouse  Investment 

Company. 
Engineer  ...A.  E.  Hornlein,   Pacific  Bid 

San   Francisco. 
Contractor.  .Geo.     H.     StofEels,      Pacific 

Bldg.,   San   Francisco. 
Filed  Jan.  8,  '13.     Dated  Jan.  7,  '13. 
Progressive   payments   of  amount 
of  work  done  and  material  actu- 
ally  used  in  building  on   1st  and 

15th  of  each  month 

Wiiatever    balance    due    on    com- 
pletion   to   be   paid    35    days   after 

TOTAL  COST,  $38,465 
Bond,  $19,232.50.  Surety,  Guardian 
Casualty  &  Guaranty  Co.  Limit,  70 
day.  Forfeit,  $25.  Plans  and  specifi- 
cations filed. 


(92)  E  MONTGOMERY  51  N  Washing- 
ton 26-r%x62.  Alterations  and  addi- 
tions to  mlake  two-story  brick  build- 
ing   (stores). 

Owner Giovanni    Cuneo      and      L. 

Mastropasqua,     550     Wash- 
ington,   San    Francisco. 
Architect  ..  .Louis     Mastropasqua,      580 
Washington,  San  Francisco 
Contractor.  .G.  Del  Pavero,  1829  Mason, 

San   Francisco. 
Filed  Jan.   8,   '13.     Dated  Jan.   2,  '13. 

Roof  on   $1212.50 

Ist   coat   plaster   on 1212.50 

'Completed  and  accepted 1212.50 

Usiial  35  days 1212.50 

TOTAL  COST,  $4850.00 
Bond,  none.  Limit,  75  days  after  Jan. 
6,  "IS.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


l»3)  E  TWENTY-FIFTH  AVE  150  N 
Judah  N  25xE  120.  All  work  for  ono 
and  one-halt-story  frame  dwelling. 

Owner Jos.   and  Nellie  Fisher,   314 

Precita  Ave.,  S.  F. 
Architect  . .  .None. 

Contractor.  .Disston  &  Hatfield.  22  Par- 
nassus Ave.,  S.  F. 
Piled  Jan.  8,  '13.     Dated  Dec.  16,  '12. 

Frame   up    $625 

Rough    plaster    on 625 

Completed   and   accepted 625 

iJanial  35   days 625 

TOTAL.  COST.    $2500 


r.uii.l,    mirir.      IJiiiil,    Til    .lays.      Fnrf.-it. 
plans   and   .-^pccifiiatioii.':.   none. 


(1>4)  GRANT  PL.\CE  AND  FOLSO.M. 
-Ml  work  for  two-story  frame  and 
ffalvanlzed  iron  building  on  lot  adj. 
.■\merican   Can   Company's   building. 

Owner The      American      Can      Co., 

Mills    Bldg.,    S.    F. 

Architect  . .  .None. 

Coniract'or.  .Charlts    Duebel   &   Co.,    225 
First.   San   Francisco. 

Filed  Jan.  8,  '13.  Dated  Jan.  8,  '13. 
75%  of  work  Installed  when  con- 
crete  in   place    

75%    additional      work      installed 

when   wood   frame   erected 

Balance   of   75%  of  contract   price 

when    building   completed 

Usual  35  days,  balance 

TOTAL    COST,    $2500 

Bond,    none.      Li/mlt,    25    days.      Forfeit. 

none.      Plans   anj   specifications    filed. 


(95)  E  DOLORES  77-6  N  20th  N  37-6x 
E  105  MB  77.  Plumbing  for  three- 
story  frame  building  (12  apartments) 

Owner G.     Bruns. 

Archite/bt  ..  .Alfred     Coffey,     Humboldlt 
Bank    Bldg.,    S.    F. 

Contractor.  .Frank    J.    Klimm.    221    Oak, 
San  Francisco. 

Piled  Jan.   8,  '13.     Dated  Jan.   7,  '13. 
Rough    gas,    water   and    plumbing 

pipes    in    $700 

Completed    and    accepted 785 

Usual    35    days 495 

TOTAL    COST.    $1980 

Bond.    none.      Limit,    50    days.      Forfeit. 

$10.      Plans   and    specifications    filed. 


{96}  EXCAVATION,  CONCRETE,  CAR- 
penter,  mill,  roofing,  plaster,  hard- 
ware, glazing,  patent  fiues,  galvaniz- 
ed  iron,   etc.,    on   above. 

Contractor.  .A.    Dahlberg.     3525    Sacra- 
miento,    San    Francisco. 

Filed  Jan.  8,  '13.     Dated  Jan.  7,  '13. 

Rough    frame    up    $1800 

Enclosed   and   roof   on 1500 

Brown    coated   and   outside    finish 

on     1500 

All  finish  on   1735 

Coimpleted   and   accepted 1700 

Usual    35    days 2745 

TOTAL  COST,  $10,98fl 

Bond,    none.      Limit.    100   days.      Forfeit. 

$10.     Plans  and  specifications  filed. 


(97)  E  'iwENTf- FIRST  AVE  225  S 
Irving.  Two-story  and  basement 
frame  dwelling. 

Owner A.      Klahn.       27      Chenery, 

San   Francisco. 

Architect  . .  .None. 

Contractor.  .A.  Klahn  &  Son,   1127  San- 
chez.  San    Francisco. 

COST.     $2000 

(98)  E  TWENTY-FIRST  AVE  2-50  S 
Irviiig.  Two-story  and  basement 
frame    dwelling. 

Owner; A.     Klahn,       27      Chenery. 

San   Francisco. 
.  .None. 

A.  Klahn  &  Son.  1127  San- 
chez, San  Francisco. 

COST,  $2000 


Arcliitect 
Contractor 


(99)  NO.  831  MARKET.  Extend  bal- 
cony, new  floors  and  metal  lath  and 
plaster    on    ceiling. 

Owner Marks    Bros.,    Premises. 

Architect  ..  .B.  J.  Joseph,  1st  National 
Bank  Bldg.,  San  Francisco. 

Day's    work.  COST,    $4^50 


I>:i 
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.-lory    frame    dwelling. 

«  ner O.     Kennedy,    225    .M.ullson. 

San    FrancLsco. 
rihU.-ii  ...None. 

work.  COST,    $l(iu 


(101)      s    POPE    17U    E    Mission.      One- 
story   and   basement   frame  dwlg. 

Owner August    Saunler,    44    Lundy 

Lane,   .s.^in   Francisco. 
AKliitect  ..  .None. 
Days    work.  COST,    $G00 


(1U2)  X  ANZA  80  \V  27th  Ave.  One 
and  (ine-hulf-slory  and  basement 
friii.ne   dwelling. 

Owner J.    N.    Dunn,    519    27tli    Ave., 

San   Francisco. 

.\rchltect  .  .  .None. 

Days    work.  COST,    $1900 

(103)  E  CLAYTON  436  N  Ashbury. 
Two-story  and  basement  frame  dwlg. 

Owner Karl      Yngve,      130    Alpine, 

San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $3000 

(104)  NO.  233  COLERIDGE.  New- 
stairs    and    vestibule. 

Owner Nell   Lendberg,   Premises. 

Architect  .  .  .None. 

Contractor.  .Anderson     &     Bloom,     1207 
Scott.    San    Francisco. 

COST,   $500 


(105)  E  TWENTY-EIGHTH  AVE  175 
N  Geary.  One  and  one-half-story  and 
basement   frame    dwelling. 

Owner E.  V.  Tucker,   346   2nd  Ave. 

San   Francisco. 

Architect  .  .  .None. 

Day's    work.  COST,     $750 


(106)  NE  SUTTER  AND  OCTAVIA. 
Alterations  and  additions  to  building 
known  as  Cosmos  Club  Building,  ex- 
cept   tlectrlcal    work. 

Owner Coleson    Co.,    14    Montgo.n- 

ery,    San   Francisco. 
Arohitect  ...A.   F.   and   C.   M.    Rousseau. 

Monadnoek   Bldg..   S.   F. 
Contractor.. L.  A.  Rose,  631   29th.  S.   F. 
Filed  Dec.   9.  '13.     Dated  Jan.   8,  '13. 

As    work     progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $1452 
Bond,  $72(7.  Surety,  Massachusetts 
Bonding  c!t  Insurance  Co.  Limit,  Feb. 
6.  13.  Forfeit,  none.  Plans  and  speci- 
fications   filed. 


(107)  SE   DAVIS   AND   WASHI.VGTON. 
Excavate  lot. 

Owner N.    A.    and    Sarah    J.    Dorn. 

Phelan  Bldg.,  S.  F. 
Architect  . .  .None. 
Contractor.. Sibley  Grading  &  Teaming 

Co.,  180  Jessie,  S.  F. 
Filed  Jan.   9.  '13.     Dated  Jan.  9,  '13.^ 

When    job    completed "5% 

Usual    35    days 25% 

TOTAL  COST.  $1550 
Bond,  none.  Limit,  12  days.  Forfeit, 
none.     Plans  and  specifications,  none. 

(108)  NOS.    2S0-2S4    WALLER.      Repair 
fire  damage. 

Owner Mrs.  Emma   Rulhle.  Preni. 

.Architect  .  .  .None. 

Contractor.  ..Andrew      Wllkic    Co..      4.i4 

California,     San     Francisco. 

COST,    $900 


(109)      W  POLK  30  N  Clay.     Alter  front 

Owner Annie    Gardner. 

Architect  . .  .None. 
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Coutraclor.  ,  Panama   WcocUvoikine  Co., 
3552    ISth.  San   Kranolsco. 

COST,   j-ioo 
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(1101      NO.    425   STOCKTO.V.      Galvaniz- 
ed   lion    marquee. 

Owner Colonial    Hotel    Co.,    Fien\. 

Architect  ..  .E.      T.      Foulkes,      Crocker 

BIdg.,  San   Francisco. 
Contractor.  .Guiltoy  Cornice  Works,  20:i 
Stli,   San   Francisco. 

COST,    $400 


(111)      NO.     25     HANCOCK.       Add     one 
room,   repair  and   alter   dwelling. 

Owner Edw.   Stanquist,   Premises. 

Architect  ..  .None. 

Contractor.  .Sjorgren    Bros.,    4S62    2etli, 
San    Francisco. 

COST,    $450 


(112)     NO.   1604   MARKET.     Erect   par- 
tition and  platform. 

Owner B.   Mitrovitch,   Premises. 

Architect  . .  .None. 

Contractor.  .S.   Partlvos,    433    23rd   Ave., 
San  Francisco. 

COST,    $400 


(113)  NO.  843  OCTAVIA.  Erect  glass 
partition,  install  iron  girder  and 
columns. 

Owner Mills    Estate,    Premises. 

Arcliitect  . .  .None. 

Contractor.  .T.       Mowat,    2135       Market, 
San    Francisco. 

COST,   $400 

(114)  NO.  1709  GOUGH.  Alter  and 
add  to  residence,  including  carpenter 
work,  plumbing,  tiling,  hardwood 
floors,   etc. 

Owner F.   H.    Dunne,    Premises. 

Architect  . .  .None. 

Contractor.  .Bovyer   &   Sons,    2407   Cali- 
fornia,   San   Francisco. 

COST,    $1300 


(115)  NO.  1918  GREENWICH.  Move 
building    to    rear    of    lot. 

Owner Adolph  and  Matilder  Span- 
dan,  Premises. 

Architect  ..  .W.      A.      Newman,      Hewes 
Bldg.,   San  Francisco. 

Contractor.  .J.    J.    Harcan,    3640    Geary, 
San     Francisco. 

COST,   $500 

(116)  E  SANCHEZ  89  S  Cumberland  S 
25x105  MB  92.  All  work  for  one  and 
one-half-story  frame  building. 

Owner Jno.  and  Johanna  Sybenga. 

25   Hartford,   S.   F. 
Architect  . .  .None. 
Contractor.  .Henry  Ahnefeld,  3005  King 

Berkeley. 
Filed  Jan.  10,  '13.     Dated  Jan.  7,  '13. 

Frame  up  and  rafters  on $410 

1st   coat  plaster  on 410 

Completed   and   accepted 410 

Usual   35    days 410 

TOTAL  COST,  $1640 
Bond,  $820.  Surety,  National  Surety 
Co.  Limit,  60  days.  Forfeit,  none. 
Plans  and  specifications   filed. 


(117)  E  OCTAVIA  56-3  S  Lombard  E 
lOOxS  25.  All  work  for  two-story 
frame  blacksmith   shop  and   flat. 

Owner Patrick    P.    and    Elizabeth 

Kane,    2936   Oetavia,   S.  F. 

Architect  .  .  .None. 

Contractor.  .E.    J.       Montgomery,       1318 
Broadway,   San   Francisco. 

Filed   Jan.    10,   '13.      Dated  Jan.    7,   '13. 

Frame   up    $657 

Brown    coated    657 

Accepted     657 


L'.sual    3.)    d.Ty.-< 657 

TOTAL  COST,  $2638 
00  days  from  filing.  Forfeit,  none. 
Bond,  $1314.  Sureties,  John  H.  Brick- 
wedel  and  Chas.  Schlesinger.  Limit, 
Plans   and   specifications    filed. 


(ItS)  N  SACRAMENTO  225  E  Drumm 
X  llO-BxE  50.  One  direct  connected 
frieght  elevator  for  three-story  and 
basement   loft    building. 

Owner Union    Pacific    Salt   Co.,    46 

Sacramento,    San   Francisco 
Architect  ..  .O'Brien    Bros.,    Inc.,    Clunie 

Bldg.,   San  Francisco. 
Contractor.  .Wells    &    Spencer    Machine 

Co.,  139  Beale,  S.  F. 
Piled  Jan.   10,  '13.     Dated  Jan.   10,  '13. 

Machinery    in    50% 

Completed    and    accepted 25% 

Usual   35  days 25% 

TOTAL  COST,  $1465 
Bond,  none.  Limit,  30  days.  Forfeit, 
$10.      Plans    and    specifications    filed. 


(119)  CARPENTER,  JOINERY,  HARD- 
ware,  joist  hangers,  trusses,  glazing, 
lath  and  plaster,  tinning,  galvanized 
iron,  roofing,  wire  guards,  electric 
wiring,  painting,  white  washing, 
plu;.iibing,  gas  fitting,  sewers,  etc.,  on 
above. 

Contractor.  .A.   M.  Wallen,   IMS  Waller, 
San  Pranclsco. 

Filed  Jan.   10,  '13.     Dated  Jan.  10,  '13. 

2nd  story  joists  in  place $1600 

Building  roofed 1600 

BuiBding         floored,         plumbinig 
rouglied    in    and    galvanized    iron 

set    1600 

Completed    and    accepted 1575 

Usual    35    days 2125 

TOTAL  COST,    $8500 

Bond,    none.      Limit,    40    daya      Forfeit, 

$10.      Plans    and    specifications    filed. 


(120)      S  JESSIE  150  wr  Mint  Ave.   Two- 
story  and  basement  concrete  lofts. 

Owner Arthur   and      Ethel      Elvin, 

3854   23rd,   San  Francisco. 
Architect  ..  .Fabre    &      Bearwald,      Me- 
tropolis  Bank   Bldg.,   S.   F. 
Contractor.  .Arthur      Elvin,    3854      23rd, 
San  Francisco. 

COST,    $5750 


(121)      SW   BRODERICK      &      FULTON. 
Alter    apartments. 

Owner L.    Oesting,    711     Broderick 

San    Francisco. 
-Architect  .  .  .None. 

Contractor.  .F.  C.   Moore,   595  Fell,  S,  F. 
COST,    $5000 


(122)      N\V      SPRING    AND      SUMMER. 
Brick    oven. 

Owner H.    Dragon,    Premises. 

Architect  .  .  .None. 

Contractor.  .J.    P.    Glaser      &   Co.,      2070 
Union,    San    Francisco. 

COST,    $650 


(123)  E  TINGLEY  197-6  S  San  Jose 
Ave.  One-story  and  basement  frame 
dwelling. 

Owner L.  Jordan,  325  Bush,  S.  F. 

Archtiect  ...None. 

Day's    work.  COST,    $1000 


(124)  E  TINGLEY  222-C  S  San  Jose 
Ave.  One-story  and  basement  frame 
dwelling. 

Owner. ....  .L.  Jordan,  325  Bush,  S.  F. 

Architect  .  .  .None. 

Day's  work.  COST,  $1000 


(125)  E  EIGHTEENTH  AVE  150  N 
Pulton.  One  and  one-half-story  and 
basement  frame  dwelling. 

Owner Mr.  Happ,  — Cole,  S.  F. 

Architect  ..  .P.     Schwerdt  ,  959     Phelan 

Bldg,,   San  Francisco. 
Contractor.  .Mr.    Lott. 

COST,    $2800 


(126)  W  PARKER  AVE  151-7  N  Geary 
Two-story  and  bastnicnt   frame  flats. 

Owner Julius   NicolaiS'>n,   713    23rd 

Ave.,   San   r-rancisco. 
Architect  ...None. 
Day's  work.  COST,  $4000 

(127)  W  WEBSTER  26  S  Greenwich  S 
25xW  8'5.  All  work  for  three-story 
and    basement    frame    flats. 

Owner Giovanni    Monteverde,    3005 

Webster,  San   Francisco. 
Architect  ..  .L.      Traverse,    254      Union, 

San   Francisco. 
Contractor.  .Francesco  Rossi. 
Filed  Jan.  11,  '13.     Dated  Jan.   9,  '13. 

Enclosed  and   roof  on $1312.50 

Brown  coated    1312.50 

Completed  and  accepted 1312.50 

Usual    35    days 1312.50 

TOTAL  COST,  $5250.00 
Bond,  $2625.  Sureties,  G.  Saglacomo 
and  Giovanni  Bozzini.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(128)  SE  GEARY  AND  JONES  E  28-9x 
S  68-9.  Structural  iron,  cast  iron, 
painting  and  reinforcejment  for  brick 
work  and  erecting  for  six-story  and 
basement  Class   "C"   hotel   building. 

Owner I.    Mensor,    2211    California, 

San   Francisco. 
Architect  ...Albert    Schroepfer    and    H. 

J.  Brunnier,  68  Post,  S.  F. 
Contractor.  .Central   Iron      'Vorks,      651 

Florid  I,    San    Fr^iiicisco. . 
Filed  Jan.  11,  'IJ.     Dated  Jan.   10,  '13. 

Up   to   2nd  story    $1950  1 

Up  to  6th   story 1950 

Completed   and   accepted 1950, 

Usual    35    das.^ 1950 

TOTAL  COST,  $7800 
Bond,  none.  Limit.  70  days.  Fortelti 
none.     Plans  and  specifljations  filed. 


(129)  NO.  759  LAKEVIEW  AVE.  Con- 
crete, carpentry,  plastering  and  paint- 
ing and  alterations,  etc.,  for  two-story' 
frame   cottage. 

Owner Thos.   H.  Grimes. 

Architect  . .  .None. 

Contractor.  . I.    Weinberg,    30    Lakeview 
Ave.,    San    Francisco. 

Piled  Jan.  11,  '13.     Dated  Jan.   11,  '13. 

Root    on    $ J3T.50 

Brown  coated    337.50 

Finished     337.1 

Usual  35  days 337.60 

TOTAL    COST,    $1350.00 

Bond,  none.     Limit,    90   days   after   Jan. 

15,  1913.  Forfeit,  none.   Plans  and  speci- 
fications filed. 


(130)  N  MCALLISTER  100  W  Gough 
W  44-6xN  137-6.  All  work  tor  one- 
story  frame  store. 

Owner Jos.   Bisagno,   Oakland.         i 

Architect  . .  .Wm.      H.    Crim      Jr.,      425 
Kearny,    San    Francisco. 

Contractor.  .L,   C.   Wooldrldge,   315   28th 
Ave.,    San   Francisco. 

Filed  Jan.   11,  '13.     Dated  Jan.  10,  '13. 

Ready    for    roofing $931.75 

Plaster  completed   931.75 

Completed    and    accepted 931.75 

Usual   36  days 931.75 

TOTAL   COST.    $3727.00 

Bond,  $1900.     Owner,  Maryland  Casualty 


Co.      Limit,      40    days.       Forfeit, 
Plans  and  specifications  filed. 


iJ31)  W  KEARNY  72-6  N  Post  N  65x 
W  107-11.  All  work  except  electric 
work  for  remodeling-  and  subdividing 
into  lofts  of  2nd,  3rd  and  4th  floors 
of  a  four-story  and  basement  fire- 
proof   building. 

Owner Ella  F.  Young. 

Architect  ...Hermann    Barth,    12    Geary, 

San  Francisco. 
Contractor,  .Robt.  Trost,  26tli  and  How- 
ard,   San    Francisco. 
Filed  Jan.  11,  '13.     Dated  Jan.  11,  '13. 

Plaster   completed    11600 

Marble  and  terrazzo  work  done.    1400 

Completed    and    accepted 1746 

Usual    35    days 15&3 

TOTAL  COST,  |6329 
Bond,  $3200.  Sureties,  Geo.  Holl  and 
Cha?.  A.  Gander.  Limit,  4S  days.  For- 
feit, $20.     Plan.?  and  specifications  filed. 

(132)      W   KEARNY  134-11   N  Washing- 
ton N  5  )  W  50-5  N  2  in.  W  57-6  S  50-2 
■   E  107-11.  Grading,  concrete  and  brick 
work    for    three-story    brick    rooming 
.  .    house  and  stores. 

Owner Louis    Friedman    &    Samuel 

Gerson. 
Architect  ..  .Joseph    Cahen,    45    Kearny, 

San   Francisco. 
Contractor.  .MoIIath    Bros.    &    Knieling. 
Filed  Jan.   11,  '13.     Dated  Jan.   9,  '13. 

2nd   floor  joists  set $900 

Brick   work   completed 900 

;»..   Completed    and    accepted 900 

Usual    35    days 900 

TOTAL  COST,  $3600 
Bond.  $1800.  Surety,  Massachusetts 
Bunding  &  Insurance  Co.  Liimit,  50 
days  after  Jan.  12.  '13.  Forfeit,  $10. 
Plans   and    specifications    filed. 


COMPLETION  NOTICES. 
San  Francisco. 


Jan.  4,  1913— NE  HARRISON  &  3RD 
N    85xE    139.      George    A   Clough    to 

J   Wehdering ....Jan.   3,   1913 

Jan.  4.  1913— W  DEVISADERO  100  N 
Filbert  N  37-6xW  30.  G  K  Easton 
and   S  F  Wagner   Easton   to   R   S  K 

MacM:ilIen Dec.    31,    1912 

Jan.  4,  1913— SE  BUSH  &  GRANT  AV 
S  120  E  68-6  N  60  E  6  N  60  W  69. 
M  Fleishhacker  to  John  G  SuttonCo 

Dec.  30,  1912 

ian.    4,    1913— LOTS    1S6    AND   188   Gift 
,   Map    No.    2.      Karl    Eli    Haglund    to 

whom  it  m^-/  concern ..  .Jan.  4,  1913 
Jan.  6.  1913— NW  HOWARD  137-6 
NE  13th  NE  27-6  NW  parallel  with 
13th  106-0>4  SE  27-5  SE  parallel 
with  13th  104-10^4.  John  Schwor- 
instede    to      Adolph    Hennlng      and 

r.ercke   &   Feilbach Jan.   3,    1913 

Jan.  6,  1913— S  FELL.\  PLACE  113-6 
E  Powell  E  24xS  64.  Mark  Rendle 
Xing  to  whom   it   may   concern.... 

Jan.    6,    1913 

J.i»i.  6,  1913— E  CASTRO  101-6  S 
Army  S  25xE  118.  A  V  Anderson 
to  whom  it  may  concern .  .Jan.  4,  1913 
Jan.  6,  1913— W  FIFTEENTH  AVE 
225  S  Lincoln  Way  S  lOOxW  127-6. 
Sunset     Home     Realty    Co    to    Cox 

Bros Jan.    4,    1912 

Jtin.  6,  1913 — N  OAK  100  K  Devisa- 
dero  25x94.       Giocorno  Bacciocco  to 

John  Ratto  &  Bros Dec.   30,  1912 

.ran.  6,  1913— S  TWENTY-SECOND  23 
E  Hampshire  E  25xS  100.  Annie 
Davits  to  whom  It  may  concern... 
,,.,,.,,,^..   Jan.    6,    1913 
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ae.       Jan.    6,    1913— NW    MONROE   &    HUSH  ; 

N  91-6  W  90  S  91-6  E  80.     Edward 

Beck  to  Wm  S  Snook  &  Sons 

Jan.    2,    191J 

Jan.  6,  1913— SE  BUSH  &  MASON  E 
6SxS  84.  Howard  B  Land  and  Mary 
L  Payne  or  Mary  E  Payne,  Trs  Est 
Chauncey  B  Land,  dec'd  and  as 
Tru.stees    Est    Harriet    Land,    dec'd 

to    L    A    Hinson Dec.    31,    1912 

Jan.  7,  1913^0LIVE  AVE  NO.  633. 
Clara    and      Louis      Plamondon      to 

Leonard    Salomon Dec.    20,    1912 

Jan.  7,  1913— W  FRONT  26-6%  N 
Market  —  92-8xW  137-6.  A  B 
Spreckels  to  Pacific  Fire  Exting- 
uisher  Co Jan.    7,    1913 

Jan.  7,  1913 — SE  Market  150-114  NE 
Seventh  SE  165-lxNE  75.  Boston 
&  S.  F.  Amusement  Co  (Lessee)  to 
A  G  Dlsi,  Dec.  30,  12;  Mangrum  bl- 
otter, Jan.  4,  1913;  Metropolitan 
Constr   Co,    Jan.    4,    1913;    Mangrum 

&  otter Dec.  31,  1912 

Jan.  7,  1913 — NW  MONROE  &  BUSH 
N     91-6xW     SO.       Edward     Beck     to 

Lennig   Eng   Co Jan.    4.    1913 

Jan.  7,  1913 — S  CLAY  60  W  Mont- 
gomery W  30xS  59-D.  Lee  Yum, 
Lee    Yeung,    Lee    Foon    and    Ohan 

May   Choy  to  J  A  Hill Jan.  4,   1913 

Jan.  7,  1913 — S  WASHINGTON  76-4  E 
Grant    Ave   32-2xS   77-6.      H   R   Wll- 

liar  to  C  D  Rankin Jan.  6,   1913 

Jan.  7,  1913 — NE  PACIFIC  AVE  AND 
Devisadero.  George  A  Pope  to  J 
H    K   efe    &    Co.    Dec.    1,    1912;    A   J 

Forbes  &  Son Dec.   1,   1912 

Jan.  7.  1913— SB  CALIFORNIA  AND 
Pierce.       D    Schroder    to    whom    It 

may   concern Jan.   2,   1913 

Jan.     7,     1913- E       DOLORES       53       S 
Liberty.        Arthur    V      Weldon      to 
Ludwig   B   G   Koenig.  .  .  .Dec.    14,    1912 
Jan.    7,    1913 — NE    FIRST    &    FOLSOM 
E     87-6xN     61-6.       John     Campe     to 

Robert    Trost Jan.    4,    1913 

Jan.  7,  1913— NW  TWENTY-THIRD 
Ave  and  Clement  W  30xN  100.  J 
-Mora  Moss,  gdn  Est  Alfred  T  Moss 
(insane)    to    who.Ti    it    may    concern 

Jan.    '.    )913 

Jan.  8.  1913— S  BLUXOME  100  W 
5th  W  80xS  250.     Kasper  Pischel  to 

Charles  Wright Jan.    2,    1913 

Jan.  8,  1913— N  JACKSON  66  E  Bat- 
tery E  71-6xN  91-8.  Thomas  Mc- 
Donald to  Llndgren  Co.. Jan.  8.  1913 
Jan.  8,  1913 — NE  SACRAMENTO  AND 
Webster  N  255-414x275.  The  Board 
of  Trustees  of  The  Leland  Stanford 
University    to    W    W    Anderson    & 

Co Jan.   2.   1913 

Jan.  8,  1913— E  THIRTY-/SECOND 
Ave  125  N  California  25x120.  Anna 
M  Hanlon  to  whom  it  may  con- 
cern     Jan.    4,    1913 

Jan.  9,  1913 — S  CALIFORNIA  107-6  W 
26th    Ave  25x100.      M  R  Colton   to  R 

A    Crothers Jan.    9,    1913 

Jan.  9,  1913 — NE  MONTGOMERY  AND 
Post    N    112-6    E    87-6    S    25    W    25    S 
82-11    SW    7-10    W    58-11  >4.       Wells 
Fargo     Nevada     National     Bank     to 
Peerless    Agencies   Co.... Jan.    4,    1913 
Jan.  9,  1913— NE  MISSION  &  FOURTH 
N  80xE  SO.     P  J  Walker  Co.,  agents 
for   The   Voorman   Co   to   Dyer    Bros 
Golden    West    Iron    Wks..Jan.    4,    1913 
Jan.    9.    1913— NE  GEARY  &  TAYLOR 
N    60xE    57-6.      Emily    W    Benedict 
to     Caldwell     .t     Co,     Lettich     Bros, 
and  H  W   Moffat  &  Co.... Jan.  9.  1913 
Jan.   9,   1913— W   PIERCE   25  S  Chest- 
nut   S     25xW     110.       G     Pera     to    V 

Fillppls Jan.     9,     1913 

Jan.  9,  1913— W  SIXTH  110  S  Market 
W  75  .V   2U   W   25  S  75   E   25  N  30  E 
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75    N    25.      Qrenlnger   Estate   Co    to 
Eureka  Iron  &  Wire  Wks.Jan  7,  1913 

LIENS 'filed." 


■an  Francli 


CO. 


Jan.  2.  1913— E  COMMONWEALTH 
Ave  350  N  Euclid  Ave  N  40  m  or  1  x 
E   120.     J  N   Enyeart   vs   Antoinette 

Po'te"-    $189 

Jan.  3,  1912— S  BEACH  68-9  E  Lirkln 
E    68-9x8    137-6.      F    Roladnl    vs    P 

Arata     $2295 

Jan.  4,  1913— SE  JESSIE  AND  SW 
Annie  SW  32-6  SE  40  NE  32-6  NW 
to  beg.  C  Carnevali  Marble  &  Mo- 
saic    Co     vs     Frederick     Hess    and 

Williams   Bros  &   Henderson $370 

Jan.  8,  1913— W  WEB.STER  75  N 
Sutter  N  66-8xW  100.  W  J  Mac- 
Tavish  vs  El  Dorado  Bldg  Co,  Inc, 
W   C   Boswell   and   Mathllde   Propfe 

$300 

Jan.  10,  1913— NE  .MISSISSIPPI  AND 
Mariposa  N  lOOxE  50.  George  H 
Tay  Co  vs  Fred  Atzeroth,  Jacob 
Witzelburger  &  D  R  Campbell  .$71.21 
Jan.  10,  1913— NE  SUTTER  &  GOUGH 
having  frontage  125  on  Sutter  and 
137-6  m  or  1  running  back  to  Palm 
Ave.  No.  1482  Sutter.  Sharman 
Kimball  &  Co  vs  Rosalie  Roulet  and 
John   S  King $697.84 


OAKLAND  AND  ALAMEDA 
COUNTY. 

APARTMENT  HOUSE  ALTERA- 
TIONS— Frame  construction,  $30,000. 
Oakland,  Cal.  Architect,  A.  W.  Smith, 
1010  Broadway.  Oakland.  Owner's 
name  withheld.  Thi.s  work  will  in- 
clude the  removal  of  two  three-story 
frame  buildings  from  the  present  site 
to  the  rear  of  tlie  lot  and  coinplete  al- 
teration of  the  same.  When  complete 
the  ne%v  structure  will  contain  24 
apartments  of  two  and  three  rooms 
each.  Tliere  will  be  connecting  baths 
and  wall  beds.  Steam  heat  will  be  in- 
stalled. .A  vacuum  cleaning  system 
is  also  specified.  The  exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  have 
been  out  for  figures  and  a  contract  will 
lie    awarded    <ihortly. 

APARTMENT  HOUSE  AND  STORES 
—  3  story  and  base,  .framo.  $35,000. 
Oakland,  Cal.  Architect.  C.  N.  Cook, 
Uialto  Bldg..  S.  Fi  Owner's  name 
witliheld.  The  building  will  be  erect- 
ed on  a  corner  lot  and  has  been  ar- 
raned  for  eight  stores  on  the  first 
ranged  for  eiglit  stores  on  the  first 
These  will  be  arranged  in  two  and  three 
room  apartments,  all  of  which  will 
have  connecting  baths  and  portal  wall 
bed.s.  A  sleeping  porch  will  be  a  fea- 
ture of  all  apartments.  interior  tri  n 
will  I  c  of  pine  and  redwood.  There 
will  le  steam  heat.  Baths  will  be  fin- 
ished in  tile  and  will  have  cement 
lloois.  The  exterior  of  the  building 
will  be  covered  with  cement  plaster. 
Patent  store  fronts  are  specifie.l  in  all 
stores.  Plans  are  complete  and  will 
he    out    for    figures    shortly. 

APAKT.ME.N'T  HOUSE  Al.TEIt.V- 
TlnN.-*  —  Frame  onstruction.  $3.0ii'i. 
Dakhiiid.  Cal.  Architect.  Olin  S.  Grove. 
29  11  T<  legrapli  Ave..  Berkeley.  Owner. 
.Mr.  McLean.  The  present  buildliis. 
which  is  .52x70  feet,  will  lie  altered  so 
a.s  to  contain  :i  nnnihrr  of  two  an. I 
llirt-e    ro..ni    siiiles    wllli    l.atli-.      Tlu-rc 
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ulll  li>  loiniili'lp  new  Inlpilor  liliu, 
iii'W  pliinriiiis.  |>luslc!liis  mill  eli'itik- 
\  oi-k.  I  pen  I'.re  iiliicrs  will  ix'  \i.sc.l 
with  liiick  iiiiiiilfls.  r.  I-  ixlviiur  of 
I.  f   I  iiliil.iiK    will    Ir   iii>i:.   I    w  li:>    lus- 

I  ..       Pl.ins    Mil-    Ik-Iiik    III-.',.  Mr  1. 

KAi.'TuKY  cmU'l'  --  2'.i  l.iilMln;;K 
fir.  lie  mill  i-uiiiinalc  I  liuii.  rnsi  iml 
>tit.il.  J.lnnmiif.  .\!.iiiu-l:i  Co..  i-il. 
liiKlieiM'.  lOiisliifi'iliiv.  lU'pt.  I'Dasi 
.\lu^ll^:lclu^ln8'  atul  Siipiily  Cu.,  FAm- 
!  u;sl.  Vke-rie  l.kiit  an. I  General 
Alanase;-  A.  II.  .Meiiltt  states  that 
1  uihUnK  npe>'atlon»  will  he  ht'Kan  on 
lloii-  tu.--c  works  here  ahiiul  .March  I, 
ami  that  the  plant  will  he  running  full 
Llast  hi'  niiilsuninier.  Tiiere  will  he  211 
I  ur<I.ngs  erected  on  tl  elr  recently  pur- 
c!  a^e,l  property,  and  the  total  lloor 
I'pace  in  them  will  he  hotween  four  and 
li\e  acres.  Most  of  tiiese  liuildlnBs  will 
le  ."^nnll.  hut  otiiers  will  be  250  feet 
liinK.  They  will  be  huilt  of  corru- 
gated iron,  with  hollow  tile  hrick  for 
Hre  wai.-'.  In  addition  to  tlic  factory 
1  ulldings  and  an  office  huiltlin^.  tliere 
will  be  residences  erected  for  General 
.Manager  Xlerrttt.  Assistant  Manager 
T.  W.  .Morris,  Traveling  E.\pert  G.  H. 
Todd  and  Superintendent  A.  S.  Cole. 
Tlere  will  also  he  hunkhouses  for  20 
Chinese   workmen. 

RESIDKNCE  —  2  story  and  base. 
frame,  J4,500.  Berkeley,  Alameda  Co.. 
Cal.  Architect.  Olin  S.  Grove.  2911 
Telegraph  Ave.,  Berkeley.  Owner,  E. 
A.  Janssen,  Hearst  Bldg..  S.  F.  The 
house  has  been  designed  for  an  eight- 
room  dwelling  with  bath,  sleeping 
porch  and  laundry.  Interior  finish  will 
Le  of  pine  with  hardwood  floors.  Tliere 
will  be  furnace  heat  and  open  tire 
places.  Mantels  will  be  of  brick.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  The  exterior  of  the  house  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  being  prepared 
and  w.hen  complete  the  work  will  be 
done  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frane,  J6,500.  Oakland.  Cal.  Archi- 
U>  t.  \V.  H.  Ratclift.  Jr.,  First  National 
I  ank  Bldg.,  Berkeley.  Owner,  .Mrs.  R. 
W.  Bauin.  The  house  will  contain  in 
ti  e  neighborhood  of  nine  rooms,  bath.", 
sleeping  porches  and  laundry.  Interior 
linisli  wi'l  be  of  pine,  redwood  and 
some  hardwood.  Floors  will  be  of  oak 
in  all  principal  roms.  There  will  be 
fuirnace  heat  and  open  fire  iplaces. 
-Mantels  will  be  of  tile.  Tile  will  be 
used  in  the  baths  and  kitchen.  An  au- 
tomatic w-ater  heater  will  be  installed. 
Tl  e  exterior  of  the  dwelling  will  be 
covered  with  cement  plastei"  on  metal 
lath.  Plans  are  complete  and  figures 
are   now   being  taken. 

BUNGALOW  —  IM:  story  and  base, 
frame.  $3,J00.  Oakland,  Cal.  Archi- 
tect, none.  Owners,  Junk-Riddell  Co., 
2247  Telegraph  Ave..  Berkeley.  Tlie 
1  ouse  !  as  teen  designed  for  a  seven- 
roo.m  dwelling  with  hatli,  sleeping 
I  oi-^l  es  and  laundry.  Interior  trim  will 
I  e  of  pine,  redwood  and  hardwoods. 
Oak  lloors  will  be  used  in  three  rooms. 
There  will  he  furnace  heat  and  open 
Hre  place?.  Mantels  will  be  of  brick. 
The  exterior  of  the  dwelling  will  be 
covei'ed  witli  shingles.  Plans  are  com- 
plete and  the  work  will  he  done  by  Day 
Labor. 

RESIDENCE  —  2  story  .mil  base, 
frame,  $3,500.  Piedmont,  Ala.neda  Co., 
Cal.  Architect,  W.  II.  .Iiidson,  Albany 
HlilK-.,  Oakland.  Owner.  E.  (Jppenheini. 
The  hohsr  will  luntain  .^.-vcn  inums 
H-.d     liaUi.       inlerh.r     linisli     will     be    of 


idnc  and  redwood  with  oak  lloors  in 
the  livlnB:  and  dining  rooms.  Thole 
Hill  lie  open  lire  iilaces  and  hrick  nian- 
tcs.  Tile  will  he  used  in  the  hath 
nmni  and  kilchen.  The  exterior  will 
I  V  covered  with  c  i-nient  plaster  on 
inclal  lath.  I'lans  arc  coniplcle  and 
hifuicj   are   being   taken. 

KESIDENCE  —  2  story  ,in.l  base. 
frame.  JS.SOO.  Berkele.v .  Alameda  Co., 
Cil.  Architect,  none.  Owner,  \V.  S. 
.Montgmery.  The  husc  lias  been  de- 
signed tor  a  seven-room  dwelling  with 
batli  and  laundry.  Interior  linisli  will 
le  of  pine  and  redwood.  Floors  will 
be  of  oak  in  all  principal  rooms.  Tliere 
will  be  open  tire  places  with  tile  or 
brick  i.nantels.  Tile  will  also  be  used 
in  the  bath  room  and  kitchen.  The 
exterior  of  the  iiouse  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  cinplcte  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
X  ay    Labor. 

BUNGALOW  —  1  story  and  base, 
frame  and  concrete.  $12,000.  Piedmont, 
.Alameda  Co.,  Cal.  Architect,  A.  Leo 
Ellis,  Shreve  Bldg.,  S.  F.  Owner's 
name  withheld.  Preliminary  plans  only 
have  been  prepared  for  this  work  and 
details  of  construction  cannot  be  given 
at  this  time.  The  house  will  be  .hand- 
somely finished  in  hardwoods.  There 
will  be  a  central  heating  syetem  and 
open  fire  places.  Besides  the  usual 
living  rooms  there  will  be  several 
baths  and  sleeping  porche.?.  The  ex- 
terior will  probably  be  covered  with 
cement  plaster.  Complete  details  will 
be  given  when  plans  are  ready  for  fig- 
ures. 

BUNGALOWS —  21,  1  story  and  base, 
frame,  $1,200  each.  Fruitvale,  Alameda 
Co.,  Cal.  Architect,  C.  N.  Cook,  Rialto 
Bldg.,  S.  F.  Owners,  Powell  Bros.,  Har- 
rison Ave.  and  Pearl  St.,  Alameda. 
These  cottages  will  contain  from  four 
to  five  rooms  each.  All  Interior  finish 
w  ill  be  of  pine  or  redwood.  There  will 
be  open  fire  places  in  the  living  rooms 
with  tile  or  brick  mantels.  Exteriors 
will  be  covered  with  .shingles,  rustic 
and  shiplap.  Plans  are  being  prepared 
and  when  complete  the  work  will  be 
done  by  Day  Labor. 

APART.MENT  HOUSE— 2  story  and 
base,  frame,  $10,000.  Oakland,  Cal.  Ar- 
chitect. M.  L.  Newsom.  812  Broadway. 
Oakland.  Owner.  Al  Wood.  The  build- 
ing is  to  be  erected  at  the  corner  of 
29th  and  Grove  streets,  and  has  been 
arranged  for  two  stores  on  the  first 
floor  and  four  suites  of  three  rooms 
each  on  the  second  floor.  Steam  heat 
and  wall  beds  will  be  installed.  All 
apart.nents  will  have  connecting  bath 
rooms.  Interior  finish  will  be  of  pine 
with  some  hardwood  floors.  The  ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  for  this  work  are  being  prepared. 

FLATS — 3  story  an<l  base,  frame. 
Cost  not  stated.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  Delore  Roberts, 
Slieldon  Bldg.,  S.  F.  The  o\yner  has 
completed  the  working  drawings  for 
a  three-story,  modern  flat  building, 
and  is  now  taking  figures  for  the  plas- 
tering, plumbing,  painting  and.  elec- 
tric work.  The  balance  of  tile  contract 
will  be  carried  on  by  Day  Labor.  Mr. 
Roberts  is  president  of  tlie  Roberts 
Bros.  Construction  Co. 

CLUB  HOUSE— 2  story  and  base, 
frame,  $20,000.  Berkeley,  Alatiieda  Co., 
fal.  .Architects.  Parker  *  Kenyon,  211 
Kearny  St..  S.  I-'.  Dwneis,  Tiweiilieth 
Cenlur.N-    Club.      The    huililin.i;     uiU      be 


erected  at  the  corner  of  Derby  and  Col- 
lege avenue,  and  will  contain  besides 
the  large  asseni'bly  room,  a  library, 
baniiuet  room,  social  hall  and  a  number 
of  small  rooms.  Interior  will  be  finished 
In  line,  redwood  and  hardwoods.  Oak 
Hours  will  be  used  throughout.  There 
will  be  a  central  heating  system  and 
iilien  fire  places.  Mantels  will  lie  of 
hrick.  The  exterior  of  the  building 
will  be  covered  with  ce,iient  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are   being  taken. 

HOTEI^ — 7  story  and  base,  brick  and 
steel,  $70,000.  Oakland,  Cal.  Engineer, 
W.  W.  Breite,  Clunie  Bldg.,  S.  F.  Own^ 
ers,  Durst  Bros.,  Oakland.  The  own- 
ers are  now  sub-letting  all  contracts. 
The  steel  work  has  been  awarded  to 
F.  A.  Muller.  1601  Telegraph  avenue, 
Oakland,  at  $13,500.  Figures  are  be- 
ing taken  for  the  brick,  concrete,  plas- 
tering, plumbing,  electric  work,  heat- 
ing, carpentry  and  mill  work,  marble, 
tile  and  terrazzo  and  elevators.  The 
building  will  be  60x100  feet  and  will 
contain  90  rooms  and  42  baths. 

RESIDENCE  —  2  story  and  base, 
frame,  $6,000.  Oakland,  Cal.  Archi- 
tect, Charles  W.  McCall,  Central  Bank 
Bldg.,  Oakland.  Owner,  R.  W.  Kro- 
bitzsch.  The  house  will  be  erected  in 
Grand  Avenue  Heights,  and  will  con- 
tain in  the  neighborhood  of  eight 
rooms,  baths  and  sleeping  porch.  In- 
terior finish  will  be  of  pine,  redwood 
and  hardwood.  There  will  be  furnace 
heat  and  open  flre  places  with  brick  and 
tile  mantels.  Floors  in  the  principal 
rooms  will  be  of  hardwood.  Tile  will 
be  used  in  the  baths  and  kitchen.  There 
will  be  an  automatic  water  heater.  The 
exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  'be- 
ing taken. 

STORES  AND  OFFICES — 12  story 
and  base.  Class  A  construction.  Cost 
not  stated.  Oakland,  Cal.  Architect, 
Edward    T.    Foulkes,    Crocker    Bldg.,    S. 

F.  Owner.  D.  Franklin  Oliver.  The 
building  will  be  erected  at  the  corner 
of  14th  and  Franklin  streets,  the  sdte 
of  tlie  present  Maple  Hall,  which  will 
be  moved  to  another  part  of  the  lot. 
Preliminary  plans  have  been  prepared, 
but  no  details  of  the  construction  can 
be  given  at  this  time.  The  building 
wi.ll    be    flre  proof. 

STORES — 1  story  and  base.  Class  C 
construction.  Cost  not  stated.  Alameda. 
Alameda  Co.,  Cal.  Architect,  Henry  H. 
Meyers,   Kohl   Bldg.,  S.   F.     Owner,   Mrs. 

G.  S.  Neal.  The  building  will  be  erect- 
ed on  Park  street  near  Central  avenue, 
and  will  be  arranged  for  several  small 
stores.  Interiors  will  be  finished  in 
pine  and  redwood.  There  will  be  a  ce- 
ment floor  and  patent  store  fronts.  The 
exterior  of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  have 
been  taken.  A  contract  will  he  award- 
ed  within  *»,  few'  da.\'s, 

Coiiiraci;s  Awarded. 

HOTKI^2  story  and  base.  frame. 
$15,000.  Oakland,  Cal.  Architect,  Her- 
bert .Maggs,  125  Alpine  St.,  S.  F.  Own- 
er. James  B.  Coryell.  Contractor, 
Charles  Coinpertz.  Contract  price. 
$l.".,0OO. 

SCHOOL— 1  !?tory  and  base,  frame. 
Cost  not  stated.  Oakland,  Cal.  Archl- 
teet.  .1.  .1.  Donovan,  Security  Bldg.,  Oak- 
la  ml.  iiwiiers,  City  of  Oakland.  Con- 
Crailor,  C.  Christensen,  Oakland.  Con- 
Wacl    piiie,    $5,494.      For  a   complete  lis] 
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•of  llie   figures   submitted   for  this   work 
see  under  Oakland  and  Alameda  County 
In   tills  Issue. 
niDS    FOR   TEIVTH    AVENUE    SCHOOL. 


Tlie  following-  bids  were  opened  at 
the  -Monday  evening-  session  of  the 
Oakland  Board  of  Education  for  the 
lonstruction  of  the  Tenth  Avenue 
.School.  Plans  for  the  work  were  pre- 
pared by  Supervising-  .Architect  J.  J. 
Donovan,  Security  Bldg..  Oakland: 
Tenth    Avenue    Sebool. 

Geo.   C.   Nail ?3750 

W.    G.    Thornally    Jr 5500 

Carnahan    &    Mulford 5949 

Schnebly.    Hostrawser    &    Fed-     . 

grift     5594 

C.    Cliristensen     5494 

C     E    Nichols 5550 


TIMBER     IN     THE     TROPICS. 

One  thing  which  the  prophets  of 
worldwide  timber  famine  forget  is  the 
supply  of  tropical  timber  In  a  hundred 
jungles,  waiting  the  demand  of  the 
white  man.  Until  recently  the  coarser, 
commoner  uses  of  tropical  timber  were 
hardly  known  outside  the  tropics. 
Maliogany,  ebony,  teak  and  rosewood 
were  brought  to  northern  cities  for  use 
In  cabinet  work,  but  the  same  ships 
which  brought  these  tropical  woods 
carried  back  pine  for  use  in  rough 
structural   work  in  the   tropics. 

Of  late  the  subtropical  woods,  cy- 
press and  eucalyptus  l^&ve  come  to  the 
front  for  all  sorts  of  uses.  Now 
"greenheart,"  an  equatorial  wood  very 
common  in  Brazil  and  British  Guiana, 
has  been  chosen  for  the  locks  of  the 
Pana,ma  canal. 

Investigators  keep  reporting  that  this 
or  that  tropical  wood  is  really  well 
fitted  for  ordinary  use  and  can  be  had 
at  a  moderate  price  by  the  use  of  mod- 
ern lumbering  methods.  Twenty  years 
in  the  tropics  will  grow  a  forest  larger 
than  can  be  produced  in  a  century  in 
the   north. 

Witli  the  full  utilization  of  the  hot 
lands  of  earth  the  timber  famine  wiM 
be  indefinitely  postponed.  —  Chicago 
.Journal. 
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Oakland. 


Coit     Coit 

Hewitt     Grewner 

Same     Same 

Same     Same 

-Same      Same 

Same     Same 

Sa)Tie      Same 

Same     Same 

Coryell      Gompertz 

-bbott      Miller 

McHenry      Button 

Durst     Muller 

Junk     fllddeil 

Lundquist    Owner 

Ext   Bl<%   Co Van    Sant 

Root      Myers 

Pierson     Pierson 

Kahn     .\uto    Spklr 

Steinberg     McDonald 

Rego   St.  Mary 

Peppin      Peppin 

Cornwall    Stone 

Bell      .Stewart 

Clayton     .  .  .  ., Begier 

Svdes    Sydes 

Roberts    Roberts 

Whitney     Whitney 

liOgan     Johnston 

Allen     Allen 

Malley     Malley 

Same Same 

Pleltner    Ferguson 

Johnson     Duval 

Y  M  I McJnnls 


4250 
3S50 
385,0 
3S50 
3650 
25312 

400 

700 
13500 
J400 
J  500 
4  500 
9775 
1500 
17S85 
1000 

578 
1500 

900 
2400 
KiOO 
2400 
3000 
2.iO(l 
2II0II 
29011 


Oppenheim     ....Inter-Cities 

Howard     Converse 

Mitrovlch     Olson 

Wood     Stanlev 

Hurlbut     Holland 

Colt     Coit 

Marquis     Marquis 

Same     Same 

Wood     Stanley 

Same     Same 

Alltucker     Tufts 

Lelzz     Brigham 

Bollz     Vauzandt 

Valerage    Cook 

Oakland     Williams 


3560 
40«0 
1900 
2000 
1200 
2500 
1100 

lion 

20011 
20011 


912 


(45)  E   BROADWAY  70  N  Manila,  Oak- 
land.     One-story    5-room    dwelling. 

Owner C.   B.  Coit,   1522   Broadway. 

Oakland. 
.\rchitect  . .  .  A.    J.    Mazurette,    15th    and 

Broadway,     Oakland. 
Contractor.  .R.      Colt,      1523    Broadway, 

Oakland. 

COST,   $■-'.-, Oil 

(46)  N   SIXTIETH   360    W  Colby,   Oak- 
land.  One-story   6-room  dwelling. 

Owner R.    S.      Hewitt,      22      Bacon 

Bldg.,     Oakland. 
Architect  ...A.    J.    Mazurette,    15th    and 

I  Broadway,     Oakland. 

Contractor.  .W.      M.      Grewner,      Bacon 

Bldg.,  Oakland. 

COST,    $3900 

(47)  N   SIXTIETH   320    W   Colby,   Oak- 
land,     '^.'ne-story     6-room    dwelling. 

Owner R.    S.    Hewitt,      22      Bacon 

Bldg.,    Oakland. 
.Architect  ..  .A.    J.    Mazurette,    15th    and 

Broadway,    Oakland. 
Contractor.  .  W.      M.      Grewner,      Bacon 

Bldg.,  Oakland. 

COST,    $4350 


(48)  N   SIXTIETH   2S0   W   Colby,   Oak- 
land.     One-story    6-room    dwelling. 

Owner R.     S.     Hewitt,     22       Bacon 

Bldg.,    Oakland. 
Architect  ..  .A.    J.    Mazurette,    15th    and 

Broadway,   Oakland. 
Contractor.  .W.-    JI.     Grewner,       Bacore 

Bldg.,  Oakland. 

COST,    $4250 

(49)  N   SIXTIETH   245   W   Colby,   Oak- 
land.     One-story    6-room    dwelling. 

Owner R.    S.    Hewitt,       22      Bacon 

Bldg.,    Oakland. 
Architect  ..  .A.    J.    Mazurette,    lotli    and 

Broadway,     Oakland. 
Contractor.  .W.      M.      Grewner,      Bacon 

Bldg..  Oakland. 

COST,    $3S50 


(OOi      N   SIXTIETH   1B5    W   Colby,   Oak- 
land.     One-story    5-room   dwelling. 

Owner R.    S.    Hewitt,       22       Bacon 

Bldg.,  Oakland. 
Architect  ..  .A.    J.    Mazurette,    15th    and 

Broadway,     Oakland. 
Contractor.  .W.      M.      Grewner,      Bacon 
Bldg.,     Oakland. 

COST,   $3650 

(51)      N  SIXTIETH    130    W   Colby.   Oak- 
land.     One-story   6-room   dwelling. 

Owner R.      S.    Hewitt.      22      Bacon 

Bldg.,  Oakland. 
Archltact  .  .  .  A.    J.    Mazurette.    ISili    and 

Broadway.     Oakland. 
Contractor.  .W.      .M.      Grewner,       Bacon 
Bldg..   Oakland. 

COST.    $3850 

(.'ii')      .\   SIXTIETH    130   W   Colby.   Oak- 
land.  One-story    6-rooui   dwelling. 

Dwni-r K.      .S.      Hewitt.     22      Ba<-uii 

Bldg.,    Oakland. 


Pacific  Mantel  and  Tile  Co. 

F.  W.  CRINNION,  Manager 

Mantels,  Grates  and  Tiles.   Fire  Sets,  Andironi 

Portable  Baskets  and  Grates,     Floor  and 

Wall  Tiling  in  Origional  Designs. 

1727    TELEGRAPH    AVE. 

OAKLAND,    CAL. 

Phone  Oakland   121 

Rcsidcnaa   Phon&    Oakland  8622 


-■Vrcliltect  .  .  .A.    J.    Mazurette,    15th    and 
Broadway,    Oakland. 

Contractor.  .W.  M.   Grewner,   22     Bacon 
Bldg.,    Oakland. 

COST,     $3650 


(53)  NE  SIXTEE.XTH  AND  WOOD  50 
xll,-,,  Oakland.  Excavations,  founda- 
tions, lumber,  mill  w-ork,  plumbing, 
plastering,  painting,  glazing,  wiring, 
•marble  and  mo.saic,  tinning  and  gal- 
vanized iron,  sewers,  roofing,  side- 
walks and  curbs  for  two-story  frame 
hotel. 

Owner Joseph    B.   Cor.j-ell,  Crocker 

Bldg.,   San   Francisco. 

.\rchitect  ..  .Herbert  B.  Maggs,  125  Al- 
pine,  San  Francisco. 

Contrcator.  .Charles  W.  Gompertz,  503 
Market,    San    Francisco. 

Filed   Jan.    6,     13.      Dated   Jan.    2,  '13. 


story    joists 


Roof  on  . 
Completed 
Usual    35 


VI 

% 

H 

...-      '/* 

TOTAL,  COST,  $25,312 
Bond.  none.  IJmit,  100  days  after  10th 
of  Jan.  Forfeit,  none.  Plans  a.nd 
sjici-incaiions    tiled. 

(jl)      NO.      390S      BROOKDALE      AVE., 
Oakland.     Addition. 

Owner Mrs.  A.   M.  Abbott,  Prem. 

-Architect  . .  .None. 

Contractor.  .H.     Miller,     3825     Allendale 
Ave.,  Oakland. 

COST,    $400 


(55)      NO.    1756   BROADWAY.     Oakland. 
Alterations. 

Owner McHenry   &  Kaiser,   Prem. 

-■Vrcliltect  . .  .None. 

Contractor. . I.   W.      Button.   5930     Tele- 
Srapli    .\ve..   Oakland. 

COST,    $700 


(56)  NE  TENTH  AND  Cl.AY,  Oak- 
land. Steel  work  for  seven-story 
hotel. 

Owner Durst   Bros. 

Architect  .  ..W.       W.       Broite.       Clunle 

Bldg.,   San   Francisco. 
Contractor.    F.   A.   Muller,   663  61sl,  Okd 
COST,    $13,500 
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.«-•)      !■;    IliiTKI,    CLAHKMONT    TRACT  K,.ir.il,   none.      I'laiis  a  iiU   .-ijecilUations  Walker    Ave..    Oakland.      Two-story    7 

ni  S   Kiunlyplus  Pall..  Oakland.     One  none.  ■■^on'    t'^'''''"^';     ^,   ,,          „„^,    ^ 

:.n.I   onc-half-storv    7-room   <lwls.  »""«'• ^- J-    '^'^''o^'    =001    Grove, 

o.viur Jiink-RUi.lell       Co.,         2M7  (Till      «    109TH      AVE    175    E      Bancroft  Oakland. 

TecJtranh    We     nerkelev  Ave..    Oakland.        One-story      6-room  Architect  ..  .None. 

\icl  Heel         .Voiie                                         '  ilwclllng.  Contractor.  .H.       Malley,       3001       Grove, 

Ha'v'.s     H.M-k.     '                            CI..ST.     $31110       Owner 1.    U.    Teppin    Jr.,    San    Le-  Oakland.                COST,  $5000. 

andro. 

M.3>      N\V     .SIXTY    NI.NTII     A  V  K    .".iio    N  Architect  ...  None.  <S'>      SB    FRUITVALE    AND    ELWOOD 

I'loin     I'aklan.l         iine-liiVy      i-r \t  Contractor .  ..1.    H.    Peppin.  Aves.,     Oakland.       One-story     S-froom 

,f„,.ll'lp^-  COST,   ?1.'')00  dwelling:. 

OHnu-....'..A.     ti.     K.     I.lnd.iuist.     h,G1  "«■""■ «•    -^^    P'eitner.    954    Fruit- 

69lh    Ave..    Oukland.  (77)      NO.    970    FIFTY-NINTH.    Oakland  vale    Ave.,    Oakland, 

rcliltect  .  .  .None.  Alterations   and    repairs.  Arclntect  .  .  .None. 

Diy's    «6rk.                              COST.    $1500      Owner John  Cornwall,  Premises.  Contractor.  .A.  L.  Ferguson.  3268  Pren- 

'  Architect  ...None.  ti^s.    Oakland. 

toil      N       .MANDA.VA       HLVD.     515       \V  Contractor .. E.   P.   Stone,    1212   Garrison,  COST,    $1700i 

J'alonia   Ave.,  Oakland.     Two-story   7-  Berkeley.  

room    dwelling.  COST,  $900  ISS)      NO.    30(i    LEE,    Oakland.      Add    to. 

Owner Extension    Bldg.    Co..    Oak-  garage. 

land    Rank   of  Savings.  (7S)      N    APGAR    3X5    W    Market,    Oak-       Owner Roosevelt       Johnson,         SOS 

Architect  ..  .Hutchinson   Bros.,   -170   IStli  land.      One-story    5-rooi.Ti    cottage.  Lee,    Oakland. 

Oakland.                                            Owner G.  R.   Bell,   4232   25th,   S.   F.  Architect  ..  .None. 

Contractor.  .K.     II.    V.iri    S.inl.     l.-^t     Na-  Architect  ..  .None.  Contractor .  .Oliver    Duval     &     Son,     502 

lii.nal     r.anU     HIdK..    oUd.  Contractor ..  B.    A.      Stewart,    616      41st,  1st     National     Bank     Bldg., 

COST.   $l.-.n(i  Oakland.              COST,    $2400  Oakland. 

COST.    $500. 

179)      NE     NINETY-SIXTH     AVE     AND  

<r,.,l      N    TW  KNTIK-IH     100     W      liroad-  Plymouth,   Oakland.      One-story   four-  (89)      NO.       263     TWELFTH,       Oakland, 

wav,        iiaklaiul.       Two-story       brick  ■^                ,,,    „  AUorafinnc 

room  dwelling.  Alterations. 

garage.  Owner Bertha    J.    Clayton.  Owner Young  Mens'   Institute,   263. 

Owner Abbie  J.   Root.   1641   Broad-  ...     .        „  Tn.^.ifti,    noi,i„„.i 

architect  ...None.  Twelitn,   Oakland. 

,  .,     ,       ^'^*''    ,      '?."r  >        ,,      J  Contractor.. Malick  &  Begier,  2000  90th  Architect  ..  .None. 

.•.rchucct...  Leo    J      Nichols      Macdon-  Ave..    Oakland.  Contractor .  .Harrington      Mclnnis      Co.. 

ough   Bldg..   Oakland.  g^^    ^3^^     Oakland. 

Contractor.. M.vers       &        W^ite.        1611  COST,    $400^ 

Kroa.l«ay.   naKlAn(i_  ^^^^      ^    ROSEDALE    AVE    160    S   Santa  

•    *'"■'  Rita,    Oakland.      One-story    five-room  (90)      COR.     BOULEVARD     WAY     AND 

dwelling.  Gerard  Ave.,  being     Lot   10   BIk     "A" 

H-ii)      W   FORTY-FIRST  AVE   105  N  E-       Owner P.  K.  Sydes,  1951  42nd  Ave.,  Map  Grand  Ave  Heights  by  the  Parks, 

16tli,     Oakland.          One-story     5-room  Oakland.  Piedmont.        All    work    for    one-story 

dwelling.  Architect  .  .None.  fra|:ne  dwelling. 

O"'"®"" '^^   K-   P'erson.  j)a^..g   ^ork.                                COST,    $2400       Owner E.    and      May      Oppenhelm, 

Architect  ...None.  Oakland. 

Days  work.                                   COST,   $lo00  ^jj^      g  FIFTY-NINTH  100  W  Canning,  Architect  ..  .None. 

Oakland.      Two-story    S-room    flats.  Contractor.  .Inter-Cities     Home     Buijld- 

(67)      SIXTEENTH,   TELEGRAPH  AVE       Owner Delore    Roberts,     465     59th,  ers.  Bacon   Bldg.,   Oakland. 

and   San   Pablo   Ave,    Oakland       Auto-  Oakland     and     224     Sheldon  Filed  Jan.   9,  '13.     Dated  Jan.   3,   '13. 

matic  sprinkler  system  for  four-story  Bldg.,    San    Francisco.  1st  floor  on $550' 

Class    "A"    department    store.  Architect  ..  .None.  Up,    boarded    in,    rough    plumbing 

Owner Kahn   Realty  Co.,   12th   ana  Contractor.  .Roberts  Bros.  Co.,  Inc.,  465  and    wireing    done 750' 

Washington,     Oakland.  59th,    Oakland.  Plaster   completed    750. 

Architect  ...C.   W.   Dickey,   Central   Bk.  COST,   $3000  1st  coat  paint  on,  plumbing  done, 

Bldg.,    Oakland.  and   doors   hung    750. 

Contractor.  .Automatic  Sprinkler  Co.  of  (82)     E  CHICAGO  AVE  40  S  Cleveland  Completed    and    satisfactory    evi- 

America,      Merchants'      E.\-  Oakland.     One   and   one-half-story   6-  dence   no  liens   exist   or   usual   35 

change   Bldg.,  S.   F.  room   dwelling.  <3ays    750. 

Filed  Jan.    7,   '13.      Dated  Nov.   8,   '12.              Owner H.   A,   Whitney,   223-4   First  TOTAL  COST.    $3550 

On   1st  and   15th   of  each   month     75%  National   Bank    Bldg.,    Okd.  Bond,    none.      Limit,    75    days.      Forfeit. 

Usual     35     days 25%  Architect  ..  .None.  ?5.     Plans  and  specifications   filed. 

TOTAL   CGdT.   $17,685  Day's    work.                                  COST.    $2500                              '           ^-^ — 

Bond,    $8843.      Surety,    U.    S.    Fidelity    &  (91)      LOT    16    BIK    "-D"    Map    Piedmont 

Guaranty   Co.      Limit,  as   soon  as  possi-  (S3)      S    FIFTY-SECOND    153    E    Grove,  Knoll,    Oakland.      All    work    for    two- 
lie.      Forfeit,    none.      Plans    and    speci-  Oakland.     One-story   5-room  dwelling  story     and    basement     7-room     frame 

tications   filed.                                                          Owner W.    B.      Logan,      9th      and  dwelling. 

Broadway,   Oakland.                      Owner   Mrs.      Susie      E.      Howard, 

(711      NVV    NINTH    AND      BROADWAY'.  Architect  ..  .None.  Oakland. 

Oakland.     Alterations  and  addition.s.  Contractor.  .J.    C.    Johnston,     2329    Sal-  Architet. . .  .None. 

Owner — .        Steinberg        (Lessee),  inger   Ave.,   Oakland.  Contractor.  .Wm.  M.  Converse,  56S  62nd 

Premises.  COST,    $2000  Oakland. 

Arcliitect  .  .  .None.  Filed   Jan.    9,   '13.      Dated   Jan.    6,   '11. 

Contractor.  .Alex    McDonald,     2329    Sal-  (84)      S    FIFTY-SECOND    220    W    West,  Frame    up    $730' 

inger  Ave.,  Oakland.  Oakland.      Two-story    6-room    dwlg.  1-st  coat  plaster  on 730 

COST,  $100J       Owner M.  Allen,  S29   52nd,  Okd.  Completed    730 

Architect  .  .  .None.  Usual    35    days 730 

(72)      COR.    DOUGLAS      AND      BRUSH,  Days    work.                                  COST,    $2900  Rough    lumber 470 

Lot  42  Monarch  Tract,  Oakland.     Cer-  . Mill    work    450 

tain    work    on    building.  (Sj)      s     FAIRBANKS       AVE       200       E  Sash    and    doors 240 

"""«'■ P.  Rego,  —  Jones  Ave.,  Okd  Walker  Ave.,  Oakland.     Two-story  7-  $1160 

-\ichitect  ...None.  room   dwelling.  to  be  paid  by  owner  to   furnisliers 

Contractor.  .Joe     St.     Mary,     2203     92nd       Owner F.    T.    Malley,    3001    Grove.  TOTAL  COST,   $4080 

Ave.,    Oakland.  Oakland.  Bond,    none.      Limit,    90    days.      Forfeit, 

Filed  Jan.  8,  '13.     Dated  June  25,  '12.  Architect  ..  .None.  none.       Plans    and    specifications    filed. 

$250  down  and   $20  a  month  from  Contractor.  .H.      Malley,       SOOl       Grove.  

date  of  contract   with   7%  interest  Oakland.  (92)      E   GROVE    69.5    N    3Sth    N    29%    E 

on    deferred    payments C(.)ST.    $,-,0U0  97,   Oakland.      All    work    for   one-storv 

TOTAL    COST,    $578  frame    store    building. 

B..nd.  none.     Liniit.  as  soon  as  possible.  iSC)     S       FAIRBANK.«5     AVK       .'^UO       E       owner loliu     Mltrovich,     472     »th,. 
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Oakland. 
Arcliltect  .  .  .A.    W.    Smith,    1010    Broad- 
way,   Oakland. 
Contractor.  .Alfred    Olsoa,    1116    Myrtle, 

Oakland. 
Filed  Jan,  9,  '13.     Dated  Jan.  8,  '13. 

Frame   up    Vt 

Enclosed  and   1st   coat  plaster  on      Vt 

Completed  and  accepted \i 

Usual     35    days Vi 

TOTAL  COST,  J 1900 
Bond,  none.  Limit,  Mar.  1,  '13.  Forfeit, 
$1      Plans  and  specifications  filed. 

(93)      N    MILLS    ISO    E    Seminary    Ave., 
Oakland.      One-story   5-room   dwlg. 

Owner H.  L.  Wood,  2300  Seminary 

Ave.,   Oakland, 
Architect  . .  .None. 
Contractor.  .E.  E.  Stanley. 

COST,    $2000 


iiciMC.      Plans  and   specinoallon.s   liled. 


(103)      W  WEBSTER  50  N  Fourth,  Oak- 
land.     Two-story    hrlck    hulldlng. 

Owner Geo.      W.   Lelsz,      42.-i      Van 

Dyke   Ave.,  Oakland. 
Architect  ..  .A.    W.    Smith,    1010    Broad- 
way,   Oakland. 
Contractor.  .H.   B.    Brlgham,    269    Bacon 
Block,   Oakland, 

COST,     $6500 


(94)     S    "B"    390    E    Jones    (9Sth)    Ave., 
Oakland.     One-story   4-room  dwlg. 

Owner A.       Hurlbut.     341       E-16th, 

Oakland. 
Architect  . .  .None. 

Contractor.  .Hurlbut  &  Holland,  541   E- 
16th,  Oakland. 

COST,    J1200 


(9.i)  E  BROADWAY  100  N  Manila  Ave. 
Oakland.     One-story   5-room  dwlg. 

Owner C.    B.   Coit,    1522    Broadway, 

Oakland. 
Architect  . .  .None. 

Contractor.  .Roger  Colt,  1522  Broadway 
Oakland. 

COST,    $2500 

(96)  S  SANTA  RITA  AVE  80  E  42nd 
Ave.,  Oakland.  One-story  flve-room 
dwelling. 

Owner E.  M.  Marquis,  2827  Russell 

Berkeley. 

.Architect  . .  .None. 

Day's    work.  COST,    $1100 


(97)  S  SANTA  RITA  AVE  SO  E  42nd 
Ave.  Oakland.  One-story  five-room 
dwelling. 

Owner E.  M.  Marquis,  2827  Russell 

Berkeley. 

Architect  . .  .None. 

Day's    work.  COST.    $1100 


(98)      N    MILLS    210    E    Seminary    Ave., 
Oakland.     One-story   five-room   dwlg. 

Owner H.  L.  Wood,   2300  Seminary 

Ave.,   Oakland. 
Architect  . .  .None. 
Contractor.  .E.   E.  Stanley. 

COST,    $2000 


(99)      N    MILLS    240    E    Seminary    Ave., 
Oakland.      One-story    five-room   dwlg. 

Owner H.  L.  Wood,  2300  Sejninary 

Ave.,   Oakland. 
Architect  . .  .None. 
Contractor.  .E.   E.   Stanley. 

COST,    $2000 


(101)  N  PAGODA  AVE  581  E  College 
Ave,  Oakland.  AH  work  for  one- 
story   6-room  bungalow. 

Owner Mrs.   Susan  C.   AUtucker. 

Architect  . .  .None. 

Contractor.  .Geo.    K.   Tufts,    2746    Hille- 
gass  Ave.,  Oakland. 

Siled  Jan.   11,  '13.     Dated  Jan.   10,  '13. 
Foundation  in&lumber  on  ground     Vt 

F'rame  up  and  plastered % 

Completed    and   accepted M 

Usual   35   days % 

TOTAL     COST,     $2344 

Bond,    none.      Limit,    90    days.      Forfeit, 


(104)      NO.  3650  PENNIMAN  AVE.,  Oak- 
land.     Alter    and    add. 

Owner Mr.=.   Ella   A.   Boltz,   Prem. 

Architect  .  .  .None. 

Contractor.  .Robert       Vauzandt,         2828 
Viola,  Oakland. 

COST,    $700 


(105)      NO.  621  THIRTY-EIGHTH,  Oak- 
land.     Alterations   and   additions. 

Owner Helen  A.  Valerga,  Premises 

Architect  . .  .None. 

Contractor.  .E.    P.    Cook,    1538    Hopkins, 
Oakland,  COST,     $600 


(106)  S  FORTY-FIFTH  456  W  Broad- 
way, One-story  reinforced  concrete 
school  building. 

Owner City   of   Oakland. 

Architect  . .  .John   J.   Donovan,   Security 

Bank  Bldg.,  Oakland. 
Contractor.  .Williams    Bros.    &    Hender- 
son, Monadnock  Bldg.,  S.  F. 
COST,    $78,912 


Biiilding  Contracts  Awarded. 


Berktley. 


.j7     Peterso/i    Peterson  500 

5S      Holm      Holm  TOGO 

73  Berkeley      Owner  igs 

74  Montgomery     Owner  3800 

75  Broderick      Peake  200O 

100  Carver     Peake  3000 

102     Haviland     Reynolds  1000 


(57)  SE    MATHEWS    AND    CARLTON, 
Berlceley.      Three-room    residence. 

Owner Andrew        Peterson,        1032 

Carlton,  Berkeley. 
Architect  .  .  .None. 
Day's    work.  COST,    $500 

(58)  S    (GRAYSON     135    W    San    Pablo 
Ave,,   Berkeley.     Four-room   cottage. 

Owner Miss      Marie      Holm,       1034 

Grayson,   Berkeley. 
Architect  .  .  .None. 
Day's    work.  COST,     $1000 

(73)      B    PARK    30    N    Grove,    Berkeley. 
Public    comfort   station. 

Owner City  of  Berkeley,  City  Hall. 

Architect  ..  .Building   Department,   City 

Hall,   Berkeley. 
Day's    work.  COST,    $499 


(74)     N   YOLO    200    E   Grove,    Berkeley. 
Seven-room    dwelling. 

Owner W.    S.      Montgomery.      2321 

Ward.    Berkeley. 
Architect  . .  .None. 
Day's    work.  COST,    $3800 


(75)      N    SONOMA    80    W    Colusa,    Ber- 
keley.    Five-room  dwelling. 

owner W.        L.        Brodrlck,       1544 

Bonlta    Ave.,    Berkeley, 
Architect  . .  .None. 

Contractor.  .Peake-Munro        Co..       2035 
Shattuck    Ave.,     Berkeley. 
COST,  $2000 
NOTE: — Ready  for  plaster. 


1100)  LOT  16  HMC  4  Kellogg  Tract. 
Berkeley.  All  work  for  one  and  onc- 
half-story  G-room   frame  dwelling. 

"""<"'■ Mrs.      Eugenic      L.   Carver, 

Berkeley. 

Architect  ..  .None. 

Contractor.  .Peake-Munro       Co.,        203.-. 
Shattuck    Ave.,    Berkeley. 

Filed  Jan.   10,  '13.     Dated  Jan.  3,  '13. 

Frame    up    v 

1st  coat   plaster  on 14 

Completed    and    accepted 14 

Usual   33   days 14 

TOTAL   COST.    $3000 

Bond,    none.      Limit,    75    days.      Forfeit, 

$1.      Plans    and    specifications    filed. 


(102)      S    OXFORD    89    E      Marin      Ave., 
Berkeley.     Garage. 

"wner p.    A.    Haviland,    597    32nd, 

Oakland. 
Architect  ...Wm.   Rcid.  2930  Otis,  Bkly. 
Contractor.  .A.     S.     Reynolds,     543     8th, 
Oakland. 

COST,  $1000 


Building  Contracts  Awarded. 


Alameda. 


59  Hillen     Hlllen  2000 

i;o  Dunleavy     Fish  2000 

61  Hilien     Hillen  2000 

68  Randeil     Stuart  2300 

69  Strang     Strang  2000 

70  Connor     Delanoy  3500 


(59)  NO.      1516    STANTON,      Alameda. 
One-story   dwelling. 

Owner R.   C.  Hlllen,   1500  Fernslde 

Blvd.,    Alameda. 
Designer  ..  .W.    W.      Landgrobe,      1500 

Fernside    Blvd.,    Alameda. 
Days   work.  COST,    $2000 

(60)  NO.    3006      SAN  JOSE     AVE,   Ala- 
meda.     One-?tory    dwelling. 

Owner F.    T.    Dunleavy,    3000      San 

Jose    Ave..    Alameda. 

Designer  ..  .M.  H.  Fish,  1528  Court. 
Alameda. 

Day's    work.  CO.ST,    $2000 


(61)      NO.     1520     STANTON,       Alameda. 

One-story     dwelling. 
(3wner R.  C.   Hlllen,    1500  Fernslde 

Blvd.    Aalameda. 
Designer  ..  .W.      W.      Landgrebe,      1500 

Fernside   Blvd.,   Alameda. 
Day's   work.  COST,   $2000 

(68)  NO.    1341   PALM,    Alameda.     One- 
story    dwelling. 

Owner J.   B.   Randeil,   251    Kearny, 

San  Francisco. 
Architect  ..  .J.  B.  Randeil. 
Contractor.  .R.    B.    Stuart,    —    .MacGee, 

Berkeley. 

COST,  $2300 

(69)  NO.    1352      BURBANK,      Alameda. 
One-story    dwelling. 

Owner V.  N.  Strang.  2015  13th  Ave 

Oakland. 
Designer  ...V.   N.  Stiang. 
Day's  work.  COST.  $20u0 


(70)      NO.    2009    CENTRAL    AVE..    Ala- 
meda.     Alter   dwelling. 

Owner S.    B.   Connor.   Premises. 

.\rohitect  ..  .Plans   by   owner. 
Contractor.  .Delanoy    &    Randlctt,    2S03 
Central    Ave.,    Alameda. 

COST,   $3500 


26 


BUILDING  AND  INDUSTRIAL  NEWS 


OOMPLETION  NOTICES. 


Alameda. 


Jan.  2.  1913— \V  VICKSUUKG  125  N 
olsl  Ave  N  61. -13  W  130  S  19.30  E 
to  bog:,  Oakland.  Robert  V  and 
LiOtalne  K  Boronda  to  whom  it 
may   concern Dec.   31.   1912 

Jan.  3,  1913— LOT  74  Dowllng  Tract 
being  No.  17JS  81st  Ave.,  Oakland. 
Katlierlne  McL.aug;hlln  to  Jos  FlltC- 
ner Dec.  12,  1912 

Jan.  3,  1913 — LOT  144  and  NW  5  ft. 
Lot  140  Map  Ppty  of  It  Corder,  Jr, 
Urooklyn  Tp.  Theodor  Schmltz  to 
Wllllajii    Bertscb Dec.    21.    1912 

Jan.  4,  1913— S  YOLO  AVE  lOO.SO  K 
Grove  B  40xS  120,  Bkl.  E  I  and 
Mary  Krocsa  to  whom  It  may  con- 
cern    Jan.  2,  1911 

Jan.  4,  1913 — LOT  14  ELK  S  May  4th 
Ave  Terrace,  Okd.  W  B  McChesney 
to  whom  It  m»y  concern.  .Jan.  2,  1113 

Jan.  6,  1913 — LOT  7  BLK  10  Map 
Havenscourt,  Oakland.  Piedmont 
Heights  Bldg  Co  to  J  V  Matteson.. 
Dee.     le.     1911 

Jan.  8,  1913 — B  BURBANK  iS9  S 
Central  Ave  S  39xE  110,  Ala  F  N 
Strang  to   F   N   Strang.  .  .Jan.    3,    1813 

Jan.  «,  1911 — LOT  7  BLK  6  East 
Piedmont  Heights  Extension,  Okd. 
P  W  Wlnsor  to  A  F  EUel.Dec.  27,  '12 

Jan.  6,  1913 — LOT  "D"  BLK  17  Map 
No.    2,    Claremont,    Bkly.      Duncan 

McDulfie    to    Walter    Sor.  nson 

Jan.    2,    1913 

Jan.  7,  1913 — LOTS  8  AND  9  BLK  3, 
Berkeley  Square,  Bkly.  Alfred  S 
Kay  to  Patrick-Nelson  Bldg  Co... 
Jan.     3,     1913 

Jan.  7,  1913— LOT  10  BLK  2,  Berkeley 
Square,  Bkly.  Wm  Steinbach  to 
Ohas   L  Trow Dec.    18,   1912 

Jan.  7,  1912— LOT  14  BLK  25,  Fair- 
mont Park,  Bkly.  Patrick-Nelson 
Bldg  Co  to  Patrick-Nelson  Bldg 
Co Jan.    (,    1918 

Jan.  S,  1913 — N  E-FIFTEENTH  170 
W  Fruitvale  Ave.,  Okd.  Ottilia  L 
Gilliland  to  R  B  Litton.. Jan.   7,   1913 

Jan.  S,  1913 — E  RHODA  AVE  550  S 
Madeline  S  50xE  125,  Okd.     George 

Stackhouse    to   W   H   Bertsch 

Jan.  6,  1913 

Jan.  S,  1913 — PTN  LOT  32  BLK  16 
Map  Boulevard  Park,  Brooklyn  Tp., 
Okd.  Claude  Scheelk  to  whom  it 
may   concern Jan.   6,   1913 

Jan.  8,  1913 — W  TENTH  136%  S 
Cedar  30x130,  Bkly.  Carl  Ericsson 
to  whom  it  may  concern.  .Jan.  8,  1913 

Jan.  8.  1913 — ADDISON  NO  2034,  Bkly 
Wells  Fargo  Express  Co  to  J  W 
Johnson Dec.    18,    1912 

Jan.  8,  1913— DANA  NO.  2642,  Bkly. 
Mrs  Annie  E  Stover  to  Sullivan 
Bros Jan.    7,    1913 


LIENS  FILED 


Alameda. 

Jan.    4,    1913 — E    FAIRMONT    AVE    70 

5  Bayo    Vista,    Okd.      N    O    Nelson 
Mfg  Co  VB  W  H  Millar $88.31 

Jan.  7,  1913— LOT  134  BLK  "D"  Map 
Bowles  &  Fitzgerald  Tract,  Okd. 
The  California  Door  Co,  $306.60; 
Hogan  Lumber  Co.  $SS0.02  vs  M  P 
Mortensen  and  Sigfrld  A  Miller 

Jan.  S  .1913— LOT  134  BLK  "D"  Map 
Bowles  &  Fitzgerald  Tract,  Okd. 
Herbert  Hausen  vs  M  P  Mortensen 

6  Slgfrid  A  &  Hilma  E  Miller. $102.50 


Jan.  9.  1913 — NW  TAFT  AVE  AND 
Broadway  W  along  Tuft  Ave  37.26 
N  66  E  122.86  S  108.09,  Okd.  A  K 
Goodmundson  vs  Andrew  Mattson 
and    N    A   Trubeck $95 

Jan.  11,  1913 — LOT  19  BLK  6  Map 
Boulevard  Park,  Brooklyn  Tp.  Okd. 
Hogan  Lumber  Co  vs  H  D  Graves 
and  Mary  A  Richardson $738.08 

Jan.  11,  1913— S  ELMWOOD  AVE  45 
W  Linden  Ave  Ptn  Lot  12  Blk  "D" 
Elwood  Park,  Bkly.  Contra  Costa 
Bldg  Material  Co  vs  The  Edward 
Barry  Co   $155.66 

Jan.  11,  1913 — LOT  4  BLK  "F"  Map 
Nortlvbrae  Terrace,  Bkly.  Sunset 
Lumber  Co  vs  F  L  Clark  and  Wm 
M   Converse    $645.90 

Jan.  11,  1913 — SW  ELMWOOD  AVE 
and  Linden  Ave  Ptn  Lot  13  Blk  "D" 
Elmwood  Park,  Bkly.  Coutra  Costa 
Bldg  Material  Co  vs  The  Edward 
Barry    Co    $158.33 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 


Building  Contracts. 


SANTA  CtARA  COUNTY. 


New 


NO.     1124    S-SECOND,    San    Jos 
roof   and   repaid   residence. 

Owner W.    H.    Rogers,    Premises. 

Architect  . .  .None. 

Contractor.  .W.    J.    Moor,    239    Orchard, 
San   Jose. 

COST,    $1000 


NO.  847  WHITTEN  AVE,  San  Jose.  Re- 
model residence  and  build  tank   frame. 

Owner John    White,    Premises. 

Architect  . .  .None. 

Day's     work.  COST,     $450 


E  FOURTEENTH,  5th  Lot  N  of  Wash- 
ington, San  Jose.     Five-room  cottage. 

Owner E.   E.   Weldon,   78   Marshall 

Ave..    San    Jose. 
Architect  . .  .None. 
Day's  work.  COST,  $2000 


NO.   651   S-ORCHARD,   San  Jose.     Two- 
room    cottage. 

Owner R.   Pera,   Premises. 

Architect  . .  .None. 

Day's    work.  COST,    $400 


NOTICE      OF      NON-RESPONSIBILITY. 

Jan.  7,  1913 — S  BROAD  100  W  Ply- 
mouth Ave  W  60xS  125.  Homestead 
Realty  Co  as  to  improvements  on 
leased    property     


Building  Contracts. 

SAN    MATESO    COUNTY. 


LOTS  3  AND  4  BLK  25  SUBDVN  NO.  1, 
Crocker  Tract.  San  Mateo.  All  work 
for  four-room  cottage. 

Owner Edson        Harry        Prentice, 

Daly  City. 

Architect  . .  .None. 

Contractor.  .David    Houle,    660    Market, 
San   Francisco. 

Filed   Dec.   30,   '12.      Dated   Dec.    19,   '12. 

Frame    up    $450 

Brown    coated    450 

Completed   and   accepted 450 

Usual   35   days 450 

TOTAL  COST,   $1800 

Bond,    none.      Limit,    73    days.      Forfeit, 

none.      Plans   and   specifications   filed. 


I)roperties  of  N.  M.  Tobin,  The  Bowie 
Estate  Co.  and  the  El  Cerrito  Land 
Co.,  San  Mateo.  All  work  except 
portion  of  veranda  for  frame  addition 
of  one  story   to  club  house. 

Owner San     Mateo    Polo    Club     of 

Hillsborough. 
Architect  ..  .Howard      &      White,      Lick 

Bldg.,   San   Francisco. 
Contractor .  .Cavanagh  Bros.,  San  Mateo 
Filed   Jan.   3,   '13.     Dated  Jan.   2,   '13. 

Frame    up    $1443 

Brown    coated    1443 

Completed   and   accepted 1443 

Usual    35    days 1443 

TOTAL  COST,  $5772 
Bond,  none.  Limit,  40  days.  Forfeit, 
none.     Plans  and  specificationa  filed. 


CROSSWAY  ROAD,  Burlingame,  San 
Mateo  Co.  All  work  for  one-story 
frame   building. 

Owner Paul   Sontag. 

Architect  ..    Chas.   Scanlan,    Burlingame 

Contractor.  .Chas.   Scanlan. 

Filed  Dec.   2^8,  '12.     Dated  Oct.   1,  '12. 

Frame  up   $600.00 

Plastered  and  1st  coat  painting 

on    exterior    600.00 

Completed    and    accepted 577.50 

Usual    35    days 592.50 

TOTAL  COST,   $2370.00 

Bond,    limit,     forfeit,    none.      Specifica- 
tions  only   filed. 


WOODSIuB  —  on  Lot  deeded  to  owner 
June  12,  1912,  by  Eva  D.  Ciamer  et  ai. 
All  work  for  one-story  and  attic 
frame   residence   and    1-story    garage. 

Owner Elsie  A.  Drexler,  Call  Bldg 

San   Francisco. 

Architect  ..  .Julia    Morgan,     Merchants' 
Exchange   Bldg.,   S.   F. 

Contractor.  .F.    H.    Boring. 

Filed  Jan.    4,   '13.      Dated    Jan.    2,   '13. 
On    5th    of    each    month    as    work 

progresses     75% 

Usual    35    days 25% 

TOTAL  COST.   $16,460 

Bond,    $8230.      Surety,    American   Surety 

Co.      Limit,    110    days.      Forfeit,      none. 

Plans  and  specifications  filed. 


Completion  Notices. 


SAN   MATEO   COUNTY. 


RECORDED  ACCEPTED 

Dec.   30,  1912— CROSSWAY  ROAD  Lot 

6   Blk    12   Map   2,   Burlingame.      Paul 

Sonntag  to  whom  it  may  concern.. 

Dec.  21,  1912 

Dec.    30,    1912— LOT    7    BLK    42    Map 

Easton  Add'n  to  Burlingame  No.   3. 

Heim   Goldman    to   David   Kelly.... 

Dec.     20,     1912 

Dec.    31,   1912 — BLK      2      CONCORDIA 

Land    Co.      J    A    Volmer    to    Arthur 

Markley    

Jan.    2,    1913 — POLHE.MUS   AVE    AND 

Selby     Lane,       Fair    Oaks.         Louis 

Stern   to  Donnelly   &  Waller 

Dec.    2S,    1912 


MARIN.  CONTRA  COSTA  AND 
SONOMA  COUNTIES. 


EL   CERRITO   PARK,   Lot    bounded    by 
Noblar    and    El    Cerrito    avenues    and 


WHARF— Timber  pile  con.-itruction. 
Cost  not  stated.  .Martinez.  Contra  Costa 
Co..  Cal.  Engineer,  J.  C.  Arnold,  Mar- 
tinez. Owners.  Town  of  Martinez. 
Plans  and  specifications  have  received 
the  official  approval  of  the  Town  Trus- 
tees, and  Federal  aid  in  financing  the 
construction  is  now  being  sought 
through      Congressman      Currle.        Th» 
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slrucUire  iis  planned  will  he  S(i  feet  in 
width  and  1300  feet  long-.  Bids  will 
not  he  called  for  until  action  h:is  been 
taken  by  the  Government.  Announce- 
ment will  be  made  in  these  columns 
when   the   work   is   advertised. 

DUNGALOW  —  1  story  and  base, 
trame.  Cost  not  stated.  Sausalito. 
Marin  Co..  Cal.  Architect,  W.  H.  .lud- 
son,  Albany  Bldg.,  Oakland.  Owner. 
Mr.  Dreger.  The  dwelling  will  con- 
tain .'iix  rooms  and  bath.  There  will  be 
a  large  rock  terrace  blasted  out  of  the 
hillside  with  two  windows.  Interior 
fmlsh  will  be  of  pine  and  redwood.  Oak 
floors  will  be  used  in  the  living  and 
dining  rooms.  Open  fire  places  will 
also  be  used.  Mantels  will  be  of  tile 
or  brick.  The  exterior  of  the  house 
win  be  covered  witli  cement  plaster. 
Plans   are    being   piepared. 

APARTMENT  HOUSE — 3  story  and 
base,  frame,  $10,000.  Richmond.  Contra 
Costa  Co.,  Cal.  Architect,  J.  B.  Ogborn. 
«11  Macdonald  Ave.,  Richmond.  Owner. 
W.  W.  Felch.  The  building  has  been 
arranged  tor  nine  apartments  all  of 
which  will  have  telephone  connection 
wltli  the  entrance,  portal  wall  'beds  and 
individual  gas  heaters.  Interior  finish' 
will  be  of  Jenesero.  Entrance  steps 
will  be  of  terrazzo.  Plate,  art  and 
leaded  glass  will  'be  used.  The  exte- 
rior of  the  building  will  be  covered 
with  cement  plaster.  Plans  are  com- 
plete and  figures  are  now  being  taken. 
A  contract  will  'be  awarded  within  a 
day   or   two. 

BUNGALOW — 1  Vi  story  and  base, 
frame,  $2,000.  Albany.  Contra  Costa 
Co..  Cal.  Architect,  none.  Owners, 
Peake-Munro  Co.,  2135  Shattuck  Ave.. 
Berkeley.  The  bungalow  will  contain 
six  rooms  and  bath.  All  interior  finish 
will  be  of  pine  and  redwood.  Some 
hardwood  floors  will  be  used.  There 
will  be  an  open  fire  place  and  brick 
mantel  In  the  living  room,  Bath  will 
be  finished  in  tile.  The  exterior  of 
the  dwelling  will  be  covered  with 
shingles.  Plans  are  complete  and  the 
work  will  be  done  by  Day  Labor. 

APARTMENT  HOUSE— 6  story  and 
base,  brick  and  concrete,  $75,000.  Fres- 
no, Fresno  Co.,  Cal.  Architect,  R.  L. 
Felchlin.  Fresno.  Owners,  E.  L.  Lacour 
and  R.  L.  Felchlin.  The  building  will 
■be  erected  on  Tulare  street  between  N 
and  M  streets.  Preliminary  plans  show 
a  building  containing  about  40  suites 
of  two  and  three  rooms  each.  There 
will  be  steam  heat,  elevator  service  and 
wall  beds.  All  apartments  will  have 
connecting  baths.  Further  details  have 
not  been  decided  upon.  The  exterior 
will  probably  be  faced  with  pressed 
brick.  Plans  are  being  prepared  and 
the  work  will  be  supervised  by  Mr. 
Felchlin. 


Building  Contracts. 


COHTTRA    COSTA     COUNTY. 


LOT  17  BLK  39.  City  of  Richmond.     All 
work  for  two-storw  brick  building. 

Owner Anna  C.   D.   Burfeind,   S.   F. 

Architect  ...James      T.    Narbett  ,    Rich- 
mond. 
Contractor.  .J.   H.   Fluth     and     Mathew 

Morton,    Richmond. 
Filed  Jan.  8,  '13,     Dated  Jan.  2,  '13. 

2d  floor  joists  on   wall  set $966.50 

Roof    on     966.50 

Building   plastered    966.50 

Building   completed    966.60 

Usual    36    days 1289.00 

TOTAli  COST,  $5155,00 


Bond,    none.      Limit.    So    ilays.      Forfeit, 
none.      Plana    and    specitlcal  ions    llled. 


Liens  Filed. 


CONTRA   COSTA   COUNTY. 


RECORDED  AMOUNT 

Jan.  8,  1913— LOT  3  BLK  18,  City  of 
Bay    Point.      Jas   Guarasslo,    $33;    H 

Cesa,   $96.50   vs  Adolph    Engle 

Jan.  9,  1913— SE  PTN  LOT  101.  San 
Pedro  Rancho.  Thomas  Farllnger 
vs    Charles    Pederettl $91,85 


Completion  Notices. 


CONTRA    COSTA    COUNTY. 


RECORDED  ACCEPTED 

Jan,    9,    1913— LOT    10   AND   PTN   LOT 
11  Blk  119,  City  of  Richmond.     Hoyt 

&   Greene,   Inc   to   T  S   Handley 

Jan,    3,    1913 


keiease  oi  Xjiens. 

CONTRA    COSTA    COUNTY. 

RECORDED                                        AMOUNT 
Jan.    6,    1913 — LOT    17    BLK    86,    City 
of     Richmond.       Richmond     Lumber 
Co    to    Charles      Chacola    and      Mrs 
Figone      $58.99 


SACRAMENTO,  STOCKTON  & 
NORTHERN  CALIFORNIA. 


APARTMENT  HOUSE— t  story  and 
base.  Class  C  construction.  Cost  not 
stated.  Stockton,  San  Joaquin  Co..  Cal. 
Architect,  Glenn  Allen,  1396  Golden 
Gate  Ave.,  S.  F.  Owners.  Home  Build- 
ers' Investment  and  Securities  Co.. 
Stockton.  The  building  will  be  erect- 
ed at  tlie  corner  of  Eldorado  and  Flora 
streets  and  will  contain  a  large  num- 
I.>er  of  apartments  of  two.  three  and 
four  rooms  each.  There  will  be  private 
baths,  wall  beds,  steam  heat,  elevator 
service  and  a  vacuum  cleaning  system. 
Interior  finish  will  be  of  pine,  redwood 
and  some  hardwoods.  The  exterior  will 
be  faced  with  pressed  brick.  Plans  are 
complete  and  figures  are  being  taken. 
An  official  call  for  bids  appears  in  this 
issue.  Bids  will  be  opened  on  January 
27th.  Plans  and  specifications  can  be 
secured  from  the  arcliitect  in  San 
Francisco. 


Building  Contracts. 

SACRAMENTO    COUNTY. 

LOT  6  KATHLEEN  TCT,  Sacramento. 
Building  to  be  remodeled  Into  two 
six-room    flats. 

Owner Rose   B.   Rich. 

Architect  ..  .Alden    V.    Campbell,    Casey 

Bldg.,   Sacramento. 
Contractor.  .G.     S.     Hayes. 
Filed  Jan.   6,  '13.     Dated  Dec,  31,  '12. 

COST.   $2680 


LOT  4  J,  K.  4TH  ASD  5TH  STS,  Sac- 
rameno.  Steam  heating  and  ventila- 
tion on  seven-story  hotel  building. 

Owner Marsh    Investment   Co. 

Architect  . .  .CufT  &   Dlggs,   Elks'   Bldg.. 

Sacramento. 
Contractor.  .Ransome  Concrete   Co.,    328 

J   St.,   Sacramento, 
Sub-Contractor.  .General    Eng.    Co.,    281 

Natoma,  San  Francisco. 
FIltd  Jan.  8.  '13.     Dated  Jan.  6,  '13. 

COST,  $10,88$ 


L"T    s,    I.    J.    5TU    AND    CTH    STS,    Sac- 
ramento.      .Mill     work     for     live-story 
Class  "C"   brick  building. 
Owner Young  Mens'  Christian   As- 
sociation. 
Architect  ..  ,B.    C.     Hemmlngs,     1005     K 

St.,   Sacramento. 
Contractor.  .Ransome   Concrete   Co..    3::S 

J  St.,  Sacramento. 
Sub. Contractor.  .Taylor      &      Co.,      2001 
Grand  St.,  Alaneda. 
St.,  Alameda. 
Filed  Jan.   S,  '13.     Dated   Dec.   17,  '12. 

COST,   $7650 


NE  ELEVENTH  AND  O  STS  NO.  1193 
"O,"  .Sacramento.  Alterations  to  28 
rooms  and  4  stores  In  first  floor  of 
building. 

Owner Louis    F.    Breuner,    1103    O 

St.,  Sacramento. 
Architect  ..  .Plans   by  A.  WlUonor. 
Contractor.  .H.  Goldnan. 

COST,    $7475 

PLUMBING  ON   ABOVE, 

Sub-Contractor.  .Latourette-Flcal  Co., 
3431  Sacramento  Ave.,  Sac- 
ramento. 

COST,    $1933 


PAINTING   ON    ABOVE. 
Sub-Contractor.  .Capitol   Paint   Co. 
Filed   Jan.   7,   '13.    Dated   Dec.    28,  '12. 

COST.  $1192 


Completion  Notices. 


SACRA.'»IBNTO    COUNTV. 


RECORDED  ACCEPTED 

Jan.  7,  1913 — B  30  FT.  LOT  3  BLK 
G,  H,  18th  and  19th  Sts.,  Sacramento 
Geo  B  Lorenz  to  Murcell  &  Haley 
Jan.  7,   1913 

Jan.  7.  1913— LOT  15  BLK  E  AND  LOT 
10  Blk  F,  Lot  13  Blk  D,  Fairmount 
&  Co  Vine  and  Upper  Stockton  Road 
Trainor  Demond  Co  to  H  Goldman 
Dec.     26,     1912 

Jan.  8,  1913— FRONT  AND  "Q"  STS. 
Sacramento.  Western  Pacific  Rail- 
way Co  to  Van  Emon  Elevator  Co 
.  .  ." Jan.    4,    1913 

Jan.  9,  1913— S  »,4  OF  E  >4  OF  LOT  7 
F.  G,  22nd  and  23rd  Sts..  Sacramento 

G  .K  Brlggs  to  W  E  Stevens 

JDec.  28,  1912 


Building  Contracts. 

SAN     JOAaUIN     COUXTV. 


LOT    1     BLK    203      E.Stockton.        Erect 

frame    building. 

Owner Clarence    K.    Dunbar,    1320 

E-Lafayette.     Stockton. 
Architect  ..  .None. 

Day's    work.  COST.    $1200 

S    30   FT.   Lot    1    BLK   263    E,  Stockton. 

Frame   building. 

owner Clarence     E.    Dunbar.     1320 

E-Latayette.    Stockton. 
.■Architect  . .  .None. 
Day's    work.  COST.    $1200 

LOTS  10  AND  12  BLK  36  S  M  C.  Stock- 
ton.    Frame  duUding. 

Owner C,    Dobsoi.. 

Architect  . .  .None. 

Day's  work.  COST,   $1800 


IvOT    3    BLK    263    E.    Stockton.        Frame 
building. 

Owner Clarence    E.    Dunbar,    1320 

E-Latayctte,    Stockton. 
Architect  . .  .None. 
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's    wiiik. 


COST,    $11 


LOT    7    ANU    \V    19   OF   UO"'   9    BI.K    um 
S   It  C,   Stockton.     Frame   bulUiliiB. 

Owner Harves   &    Penlnger. 

Architect  .  .  .None. 

Day's  work.  COST,  $:;(Hio 


FRESNO,  MODESTO,  STANIS- 

LAUS  AND  CENTRAL 

CALIFORNIA. 


LOS  ANGELES  AND  SOUTH- 
ERN  CALIFORNIA. 


APARTMENT  HOUSE— 3  .'itory  and 
liase,  frame,  $27,500.  Merced,  Merced 
Co.,  Cal.  Architects,  Hladlk  &  Thayer, 
.MonadMock  Bldg.,  S.  F.  Owner's  name 
withheld.  Tlie  building  will  contain  a 
total  of  IG  apartments,  w.hicli  will  be 
arranged  in  two  and  three  room  suites. 
All  apartments  will  liave  w^all  beds  and 
lirlvate  baths.  A  roof  garden  will  be 
a  feature  of  tlie  building.  Tlie  build- 
ing lias  been  designed  in  the  .Spanish 
Renaissance,  tlie  exterior  being  cov- 
ered witli  cement  plaster  on  'metal  lath. 
An  elaborate  entrance  lias  been  de- 
signed. Plans  are  complete  and  fig- 
ures will  be  taken  fruiii  contractors  in 
.Merced. 


Building  Contracts. 

FRESNO   COUNTY. 

LOTS  19  AND  20  BLK  190,  Fresno.  All 
work  for  two-story  and  basement 
frame  building  with  brick  foundation. 

Owner Paul    Orphan,   Fresno. 

Architect  ..  .A.    C.       Swartz       &       Son, 
Fresno. 

Contractor.  .E.  A.  Turner,  Fresno. 

Filed   Jan.    6,  '13.      Dated   Jan.    2,   '13. 

Frame   work   completed $650 

1st    plastering    completed 650 

Building    completed     650 

Usual   35   days 620 

TOTAL.   COST,    $2570 

Bond.     $1300.         Surety,      L.    B.       Ulrey. 

Limit,    60    days.      Forfeit,    none.      Plans 

and   specifications   filed. 


Fresno. 


LOTS   29   AND   32    BLK 

modeling  building. 
Owner Fresno      Street       Improve- 
ment Co..  Fresno. 
Architect  ..  .E.    Mathewson,    Fresno. 
Contractor.  .McElroy  &Riggins,     Merced 
Filed   Jan.    i,   '13.     Dated  Dec.    24,   '12. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $3S42 
Bond,  $2000.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  Feb.  15, 
'13.  Forfeit,  $10.  Plans  and  specifica- 
tions  filed. 

NOTE: — Contractor  to  receive  $5  for 
eaoli  day  the  work  is  completed  before 
February   10,   1913. 


Completion  Notices. 


FRKSNO  COUNTY. 

RECORDED  ACCEPTED 
Jan.  7,  1913— LOTS  1,  2,  3  BLK  83, 
Fresno.  J  B  Olcese,  executor  to 
whom  it  may  concern.  .Dec.  28  ,1912 
Jan.  7,  1913— LOTS  10,  11.  12  BLK  3, 
Bartlett  Heights,  Fresno.  C  J  and 
P  J  Craycroft  to  whom  it  may  con- 
cern     Jan.    4,    1913 
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are  complete  and  bids  are  being  taken. 
HOSPITAL  WARDS— 2,  2  story  and 
h'ase.  reinforced  concrete.  Cost  n/ot 
.stated.  Los  Angeles,  Cal.  Architect^ 
none.  Owner,  Los  Angeles  County. 
Plans  for  these  two  buildings  and  a 
two  story  addition  to  the  dining  hall 
and  several  kitchen  and  stable  build- 
ings have  been  completed.  Bids  are 
now  being  called  for  and  will  be  opened 
liy  the  Board  of  Supervisors  on  January 
27th.  Full  information  relative  to  the 
work  can  be  secured  from  the  County 
Clerk. 

STORES  AND  LOFTS— 6  story  and 
base.  Class  A  construction.  Cost  not 
stated.  Los  Angeles,  Cal.  Architects, 
R.  B.  Young  &  Son,  Lankershim  Bldg.. 
L.  A.  Owner,  Mrs.  R.  B.  Young.  This 
building  is  to  be  erected  on  7th  street. 
Details  of  construction  are  not  yet  set- 
tled and  no  particulars  can  he  given  at 
this  time.  The  building  will  not  be  less 
than  si.\  stories  in  height  and  may  be 
carried  up  to  12  or  14  stories.  There 
will  be  a  complete  steel  frame.  Ex- 
terior walls  will  be  of  brick.  Mr. 
Young  states  that  actual  construction 
will  be  started  by  March   1st. 

THEATRE — 3  story  and  base.  Class 
A  construction.  Cost  not  stated.  Los 
Angeles,  Cal.  Architects,  Morgan. 
Walls  &  Morgan,  Story  Bldg.,  L.  A. 
Owners.  Egan  School  of  Dramatic  Arts. 
The  building  will  cover  an  area  of 
160x120  feet.  The  main  auditorium  will 
have  a  seating  capacity  of  about  450 
people.  Besides  the  main  auditorium 
there  will  be  music  halls,  recital  hall, 
30xS8  feet.  Both  of  these  rooms  will  be 
finished  in  white  and  gold.  Plans  pro- 
vide for  a  sunken  garden  the  whole 
length  of  the  building,  at  one  end  of 
which  will  be  an  open  air  stage.  The 
second  floor  will  contain  a  mezzanine 
gallery  and  general  offices.  The  third 
floor  is  to  be  arranged  for  a  number  of 
studios,  dance  halls  and  recital  rooms. 
There  will  be  elevator  service.  Inte- 
rior partitions  will  be  of  hollow  tile. 
The  exterior  of  the  building  will  be 
faced  with  blue  brick  and  terra  cotta 
trimmings.  Plans  are  complete  and 
figures  are  being  taken. 

APARTMENT  HOUSE— 3  story  and 
base  brick.  Cost  not  stated.  Ocean 
Park.  Los  Angeles  Co.,  Cal.  Architects, 
Slingluff  &  Ena,  Security  Bldg.,  L.  A. 
Owner.  Ward  Dawson,  Wright  and  Cal- 
lender  Bldg.,  L.  A.  The  building  will 
contain  56  rooms,  which  will  be  ar- 
ranged in  two  and  three  room  suites. 
There  will  be  steam  heat,  elevator  serv- 
ice, wall  beds  and  connecting  baths. 
Interior  finish  will  be  of  pine  through- 
out. The  exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
complete  and  the  work  will  be  done  by 
Day  Labor. 

BRIDGE — Reinforced  concrete  $8,- 
000.  Pasadena,  Los  Angeles  Co.,  Cal. 
Engineer,  City  Engineer,  Pasadena. 
Owners,  City  of  Pasadena.  Plans  are 
being  considered  for  the  construction 
of  a  reinforced  concrete  bridge  which 
will  replace  the  wooden  structure  over 
the  Arroyo  Seco  at  Devil's  Gate.  The 
engineer's  estimate  of  this  work  is  $7,- 
863,  and  tlie  cost  will  he  divided  be- 
tween the  City  of  Pasadena  and  I.os 
Angeles  County. 

Costracts  Awarded. 

STORES  .AND  OFFU'ICS — 12  story 
and  base.  Class  A  construction.  Cost 
not  stated.  Los  Angeles,  Cal.  Archi- 
tects, WiiUi^m  Curlett  &  Son,  Title  Ins. 
Bldg.,    U    A.,    and    Phelan    Bldg.,    S.    F. 


HOSPITAL— 3  story  and  l>ase,  rein- 
lurced  concrete.  Cost  not  stated.  Los 
.uigeles,  Cal.  Architect,  Frank  I.. 
Stiff,  Grosse  Bldg.,  L.  A.  Owners,  West- 
lake  Hospital  Association.  The  build- 
ing will  be  of  reinforced  concete  con- 
struction, with  curtain  walls  of  brick.  It 
will  be  of  sufficient  strength  to  sustain 
six  additional  stories.  It  will  have 
blue  brick  exterior  facing  with  metal 
tile  roof.  There  will  be  tile  corridors 
and  baths.  There  will  be  hardwood 
trim,  steam  heat,  first  class  plumbing 
and  telephone  wiring.  Plans  are  com- 
plete and  figure  will  be  called  for 
shortly. 

HOTEL — 3  story  and  base,  brick. 
Cost  not  stated.  Long  Beach,  Los  An- 
geles Co.,  Cal.'  Architects,  Kysor  & 
Biggar,  Wright  and  Callender  Bldg.,  L. 
A.  Ownersi  Moore  &  Barnett.  The 
Iniilding  will  cover  an  area  of  50x162 
feet.  There  will  'be  nine  stores  and 
the  hotel  lobby  in  the  first  story  and  54 
rooms,  14  private  baths  and  4  public 
baths  in  the  upper  stories.  There  will 
lie  a  concrete  foundation  and  basement. 
steel  beams  and  columns.  The  exterior 
will  be  faced  with  enameled  brick. 
Plate  and  prism  glass  will  be  used  in 
the  store  fronts.  There  will  be  a  gal- 
vanized iron  cornice,  composition  roof, 
skylights,  and  fire  escapes.  The  inte- 
rior trim  and  floors  will  be  of  pine. 
\  tile  floor  will  be  used  in  the  lobby. 
There  will  be  a  lavatory  in  each  room. 
^here  will  be  a  hot  water  heater, 
plumbing,  steam  heat,  electric  wiring. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

APARTMENT     HOUSE— 4     story     and 
base,   brick.      Cost  not  stated.      Los  An- 
geles,   Cal.      Architect,    R.    B.    Young    & 
Son,    Lankershim    Bldg.,    L.    A.    Owner, 
W.    W.    Middleeoff.      The    building    is    to 
occupy  a  corner  site  and  will  contain  a 
total    of    90    looms,    which    will    be    ar- 
ranged  in    suites    of      two      and      three 
rooms   each.      All    suites   will  have   con- 
necting  baths   and    wall    beds.      Interior 
Hnish     will     be    of    pine,     redwood     and 
.■^ome    hardwoods.      Bath    rooms    will    be 
linished    in    tile.      There    will   be   steam 
heat,    elevator    service    and    a    vacuum 
cleaning   system.      The    exterior    of   the 
building    will    be    faced      with      ruffled 
brick.      Plans    are   now    being   prepared. 
HOTEL  ADDITION — 2  story  and  base, 
reinforced    concrete.      Cost    not    stated. 
Oak    Knoll,    Los    Angeles   Co.,    Cal.      Ar- 
chitect.   .Myron    Hunt,    Hibernian    Bldg., 
L.    A.      Owners,    Wentworth    Hotel    Co. 
The    addition    will    be    450x50    feet,    and 
will     contain     78    guest     rooms    and    40 
batlis  on  each   of  the  two  floors.     Inte- 
rior   finish    will    be    of    pine    and   hard- 
woods.     Construction    will   be    fireproof 
throughout.      A   number    of    frame    bun- 
galows   are   also    to    be    erected    on    the 
hotel   .grounds,    which    comprise   over    23 
acres.     Plans  for  the  liotel  addition  are 
complete    and    figures    are    being    taken. 
HOTEL — ^3  story  and  base,  brick.  Cost 
not   stated.     Los   Angeles,    Cal.      Archi- 
tect   A.    E.    Fetherstonhaugh,    Ferguson 
Bldg.,    L.    A.      Owner,    J.    H.    Call.      The 
building-    will    contain    90    guest    rooms, 
a  number  of  public  baths  aiid  the  main 
lobby    and    office.      There   -will    be    steam 
heat,    elevator   service   and   a   hot   water 
heating  system.     Interior  finish    will   be 
01  pine.     Bath   rooms   will   have  cement 
floors.       The    exterior    of    the    building 
will   be   faced  with   ruffled   brick.   Plans 
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Owners,  Weroliants'  Fireproof  BuildlnH 
Co.  Contractor,  Weymouth  Crowell, 
Story  Bldgr.,  L.  A.,  foundations  and 
footings  only.  Contract  price,  J35,740. 
I-'ACTORY  GROUP— 1  and  2  story 
.'Uid  base,  reinforced  concrete.  Cost  not 
.•stated.  Los  Angeles.  Cal.  Arcliitects, 
Train  &  Williams,  Exchange  Bldg..  L,. 
A.  Owners--,  Bradford  Baking  Co,  Con- 
tractor, G.  J.  Ramsey,  Pioneer  Trnclt 
Co.,  201  Nortli  Main  St.,  L.  A.  Contract 
price  not  stated.  Note:  The  present 
one-story  building  will  be  increased 
three  stories  In  height.  There  will  also 
be  a  two-story  building,  74x45  feet,  and 
a  one-story  structure  triangular  in 
shape,  165x120x200  feet.  All  will  be  of 
I'einforced    concrete    construction. 


PORTLAND  AND  OREGON. 


SEATTLE  AND  WASHINGTON. 


HOTlil.— .i  story  and  base,  rein- 
forced coiu-rete.  $75,000.  Seattle.  Wash. 
Architect,  Willis  E.  Dwyer,  New  Yorl< 
Hldg..  Seattle.  Owner,  J  P.  Jones.  The 
l>bins  provide  for  a  68x120  foot  build- 
ing, faced  with  brick,  and  the  specifi- 
cations include  tar  and  gravel  roofing, 
tile  steam  beating,  plate  glass,  ter- 
razzo,  one  elevator,  fire  escapes,  sheet 
metal,  metal  lath,  hard  plastering,  side- 
walk elevator,  sidewalk  lights,  etc.  Mr. 
Dwyer  is  now  taking  bids  on  the 
above  and  also  mill  work,  iron,  hard- 
ware, painting,  brick,  carpenter  work, 
lumber,  plumbing,  electric  wiring  and 
electric  fixtures.  Plans  and  specifica- 
tions are  complete. 

ELECTRICAL  AND  HYDRAULIC  AP- 
PARATUS —  Cost  not  stated.  Milk 
River  Project,  Montana.  Engineers.  U. 
S.  Reclamation  Service,  Federal  Bldg.. 
I..  A.  Owners,  United  States  Govern- 
ment. Plans  and  specifications  a,re 
complete  and  bids  will  be  opened  on 
.lanuary  22  by  the  Reclamation  Service 
engineers  in  Los  Angeles  for  furnish- 
ing electrical  and  hydraulic  apparatus 
for  tliP  St.  Mary's  unit  of  the  .Milk 
River  project. 

CHURCH — 2  story  and  base.  Class  A 
construction.  1150.000.  Seattle,  Wash. 
.Architects.  Bebb  &  Mendel.  Denny 
Bldg..  Seattle.  Owners,  First  Church  of 
I'hrist.  Scientist.  Work  of  co npleting 
this  structure  will  be  commenced  with- 
in a  few  days.  It  is  estimated  that  the 
interior  finisli,  plumbing,  electric  work 
and -beating  still  to  be  done  will  cost 
in  the  neighborhood  of  $75,000.  Bids 
will  Jie   called   for  at   once. 

Contracts  Awarded. 

l'i>X    AWARll 

HOTEL — 4     story     a 
$."i5,000.      Vancouver, 
Braunton    &    Leibert, 
Vancouver.      Owners, 
Co.       Contractor,    , 
Broadway.    Vancou 
$55,000. 

HOTlCr 1    stoiy    and    bii.se,    liric 

■■iteel,  $145,00(1.  Vancouver,  B.  C 
chitects.  Parr,  McKenzie  &  nay, 
couver  Bldg.,  Vancouver.  Owners,  W. 
I.  Bowser  and  G.  .1.  Wilson.  Contrac- 
loi.  K.  .1.  Ryan,  7f.S  Granville  St..  Van- 
c-ouver.      Contract    price.    $145,000. 

.STORES  AND  OFFICE.S— (i  story  and 
base,  reinforced  concrete,  $100,(100. 
l-ortl.md.  Ore.  Architect,  .1.  B.  Dautoff. 
I'ordand.  Owners,  Marcus  and  Eugene 
<'ohn.  Contractors.  B.)ya  John- Arnold 
"•■I..  Wikox  Bldg..  Pnrth(nd.  Conlracl 
I'rlue.    100,000, 


nd     base.       brick. 

3.    C.      Architects, 

Exchange    Bldg.. 

.Tames      Borland 

lies    Lay  field,     1024 

I*.      Contract   price, 


Van- 


AI'ARTlMK.N'T  l-RJUSE— 2  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  Portland,  Ore.  Architect,  Fred 
S.  Allerton,  Wilcox  Bldg.,  Portland. 
Owner's  name  wltliheld.  The  building 
will  cover  an  area  of  SOxlou  feet.  There 
will  be  three  stores  on  the  first  floor 
.uiii  live  three-room  apartments  with 
private  baths  on  the  upper  floor.  There 
will  be  steam  beat,  hot  and  cold  run- 
ning water  and  wall  beds.  The  interior 
will  be  finished  in  pine  throughout. 
The  exterior  will  be  faced  with  cement 
plaster.     Plans  are  now  being  prepared. 

STORES  .4ND  OFFICES— 6  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  Portland,  Ore.  Architects, 
Whitehouse  &  Pouilhoux,  Portland. 
Owners,  Fidelity  Trust  Co.  The  build- 
ing will- cover  an  area  of  50x100  feet. 
I'lans  provide  for  one  large  store  on 
tile  first  Hoor  with  a  mezzanine.  Upper 
floors  will  contain  21  ofHces  to  the 
floor,  wiiich  will  be  arranged  singly 
or  en  suite.  There  will  be  steam  heat, 
elevator  service,  mail  chutes  and  a 
vacuum  cleaning  system.  Interior  par- 
titions will  be  of  terra  cotta  tile.  There 
will  be  metal  window  .-ash  and  frames. 
The  exterior  of  the  building  will  be 
faced  with  cement  piaster.  Plans  are 
oaiiplete  and  figures  are  being  taken. 


.MINOR    JOBS    ABOUT    ALAMEDA    CO. 


1316  97th  Ave.,  Okd.:  alterations; 
owner,  C.  T.  Jansen,  Premises;  contrac- 
tor. C.  T.   Lind,   Premises;   cost,   $185. 

603  .\pgar,  Okd.;  alterations;  owner, 
A.    A.    Johingen,    S14    ISth;    cost,    $150. 

1320-26  Washington,  Okd.;  altera- 
tions; owner,  Westphal  Estate,  Prem.; 
contractor,  P.  H.  Jackson  &  Co.,  237 
First,    San    Francisco;    cost,    $200, 

2133  90th  Ave.,  Okd.;  alterations  and 
additions;  owner,  S.  P.  Co.,  13th  and 
Franklin:    cost,    $250. 

1355  34tb,  Okd.;  alterations;  owner, 
.1    Larona,    Premises:    cost.    $200. 

4329  Howe,  Okd;  brick  fireplace;  own- 
er, Eflie  C.  Drew,  Premises:  contractor, 
R.  Dalziel,  3rd  and  Washington;  cost, 
$50. 

7206  Rudsdale  .\ve.,  Okd.;  alterations 
owner,  .Mrs.  Harvy;  contractor,  W.  C. 
Carter,    1353    60th   Ave.;    cost,    $200. 

2520  Webster,  Bkly. ;  outside  chim- 
ney-; owner,  Mr.  Lutgen,  Premises;  con- 
tractor, Ohas.  B.  Ollis,  Bkly.;  cost,  $250. 

N  University  Ave  200  E  Grant,  Bkly.; 
office;  owner.  Dr.  Bohano-  1813  Uni- 
versity .4ve.;  contractor,  W.  S.  Gil- 
bert.   1756   Vine;   cost.    $250. 

141S  Jefferson,  Okd.;  alterations; 
owner.  Surety  Mtg.  &  Bldg.  Co.,  7tli 
and   Cedar;    cost,   $250. 

;i410  35th  Ave.,  Okd.;  alterations; 
owner,  M.  Markster,  338  Magnolia;  cost 
$150. 

N  Crufton  250  E  Boulevard  Way, 
okd.:  one-story  garage:  owner,  P.  J. 
Potter,  504  Crofton;  contractor,  J.  B. 
Riokman:    385   Adams;    cost,    $175. 

536-538  20th,  Okd.;  alterations;  own- 
er, Thos.  H.  B.  Varney,  1304  Webster; 
cost,    $250. 

205  12th,  Okd.;  marquee  repairs; 
owner,  Laymance  Real  Estate  Co.,  1424 
Broadway;  contractor.  J.  R.  D.  Mac- 
Kenzie,  431  15th;  cost,  $180. 

536-538  20th,  Okd.:  alterations;  own- 
er, Thos.  H.  H.  Varney,  1304  Webster; 
cost,    $250. 

1671  ath.  Okd.;  alterations:  owner. 
Frank  Gonsalves,  Premises;  cost,  $100. 

767    58th,    Okd.;    fire    repairs;    owner. 


A.  Thompson,  6007  Shattuck;  cost,  $151 
Frank   Young,    764    58th;   contractor,   E. 

463  Central  Ave.,  Ala.;  addition  to 
dwelling;  owner,  .Marion  Flsk,  Prem.; 
contractor,  Ed.  Sliaw,  5tii  and  Central 
Ave.;    cost,    $150. 

1333  Park  Ave.,  Ala.;  carpet  cleaning 
room;  owner.  Brown  Furniture  Co.,  1330 
Park;    cost.    $150. 


TOPOGHAI'HIC    DRAI-TS.'HAN. 

4'o|>>l«(       Tuiiaerrnpblo       UrnrtNiiin 
Febrnnrj-  5-8,  1»I3. 


The  United  States  Civil  Service  Com- 
mission announces  an  open  competitive 
examination  for  topographic  drafts- 
man and  copyist  topographic  drafts- 
man, for  both  men  and  women,  on  Fe))- 
ruary  5  and  6,  1913.  From  the  register 
of  eligibles  resulting  fro.ii  this  exami- 
nation certification  will  be  made  to  fill 
a  vacancy  in  the  position  of  topo- 
graphic draftsman  at  $1000  per  annum 
in  the  Coast  and  Geodetic  Survey,  and 
vacancies  as  they  may  occur  in  the 
positions  of  topographic  draftsman  and 
copyist  topographic  draftsman,  unless 
it  is  found  to  be  in  the  interest  of  the 
service  to  fill  any  vacancy  by  reinstate- 
ment, transfer,  or  promotion. 

The  salary  of  the  position  of  to- 
pographic draftsman  ranges  usually 
from  $1,000  to  $1,500  per  annum,  and 
for  copyist  topographic  draftsman  from 
$900    to    $1,500   per  annum. 

Competitors  will  be  exai-nined  in  the 
following  subjects,  which  will  have  the 
relative    weights   indicated; 

TOPOGRAPHIC     DRAFTS.MAN. 

Subjects.  Weights. 

1.  Drawing  (a  specimen  of  topo- 
graphic   drawing    will    be    given 

for  reproduction  in  India   ink)...      35 

2.  Lettering  (test  of  short  words 
in  different  styles  of  lettering, 
and  nu.nbers  are  given 35 

3.  Mathematics  (comprising 
arithmetic,  algebra  to  and  in- 
cluding problems  involving 
quadratics,  plane  and  solid  geo- 
meirj',  plane  trigonometry,  log- 
arithms, mensuration,  and  pro- 
jeciiona)      30 

Total     100 

Time  allowed,  two  ilays  of  seven 
liours    each. 

Competitors  who  fail  to  .tttaln  an 
average  rating  of  at  least  70  in  the 
subjects  of  drawing  and  lettering  will 
not  be  eligible  for  appointment.  .\ot 
more  than  five  hours  will  be  allowed  on 
the  .--econd  day  for  the  work  in  letter- 
ing. No  submitted  drawings  will  be 
accepted.  Co  npetitors  who  average  70 
per  cent  or  over  in  the  subjects  of 
drawing  and  lettering  may  also  have 
their  names  entered  on  the  copyist  to- 
pograpliic-draftsmtn  register,  provided 
that  they  state  in  answer  to  Question 
1  of  the  application  that  they  desire 
both    examinations. 

All  topographu-draftsman  positions 
in  the  Departments  ot  Washington  are 
filled  from  this  register,  or,  if  there  are 
no  eligibles  thereon,  from  the  copyist 
loiiographic-draftsm.in     register. 

COPY    TOlMXJRArillC    nUAFTSM.VN. 

Subjects.  Weights. 

1       Drawing    (a    speciment    of   topo- 

grapblc     drawing     will     be    given 

for  reproduction  In  India  Ink)..  50 
2.      Lettering    (lest    of    short    words 

in    dllTerent    styles    ot    lettering, 


30 
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ai'"    si  veil). 


uO 


Tol:)l      ino 

TI.e  lesls  in  tliaHiiiB  ami  letteiinK 
aie  lilciilUal  witli  those  Klvon  In  the 
in|io  v:a|ii  l(-<Iiafl.snian  examination. 
I'limpelilDi'.s  wlio  laltp  Imtli  pxamlna- 
tiiins  Hill  take  lliese  tests  lint  once.  No 
.^n^milleil  ilin«  InRs    will   le  arrepteil. 

Time  allow  eil.  two  ila.  s  ot  .■■■ovon  an,! 
l.w   I  oui's.    lesiieclivel.v. 

(.'oniiictilois  will  he  fnini?lieJ  draw- 
ing iiupei',  1  ut  they  must  supply  them- 
selves with  drawing  board  not  less 
than  13  Inches  square,  pen,  ink,  and  any 
oiler  drauing  materials  which  tliey 
deem  necessary. 

Age  limit,  18  years  or  over  on  the 
dale   of   the  examination. 

♦ 

ASBESTOS     FACTOnV     OPBH.VTiIMCJ. 

REDWOOD  CITY,  .January  10. — An 
a.-s;  estos  factor.v  is  now  in  operation 
dt  Hedwood  City  and  the  new  process 
which  was  installed  as  an  experiment 
!  as    proven    so    successful    that    a    $7,^,- 

000  1  uilding  will  lie  erected  at  once. 
Tlie  plans  provide  for  a  $1,000,000  plant 
of  whicli  Ihe  proposed  liuilding  l.s  to  be 
a    unit. 

EXPOSITION  AND  CITV  HALI-  BONDS 
REiADY    FOH    DELIVBIIV. 

Yesterday  the  last  of  the  city  bonds 
purchased  in  July  by  .V.  W.  Halsey  & 
Co.  for  a  syndicate  and  amounting  to 
$5,608,000  were  delivered.  The  bonds  to 
be  turned  over  are  exposition  bonds 
amounting  to  $1,000,000,  on  which  the 
premium  to  be  paid  is  $37,074  addi- 
tional, and  City  Hall  and  Civic  Center 
londs  amounting  to  $308,000,  on  which 
tl:e  premium  is  $1,5,715.70. 

The  accrued  interests,  which  will  also 
be  paid  to  City  Treasurer  McDougald 
by  the  purchaser,  amounts  to  $9583.30 
on  the  exposition  bonds  and  $385  on 
the  City  Hall  and  Civic  Center  bonds. 

The  amount  of  the  bonds  sold  last 
July  were:  Exposition,  $1,000,000;  City 
Hall  and  civic  center,  $2,948,000;  sewer, 
$100,000:  Are,  $680,000:  school.  $400,000: 
hospital,  $180,000.  The  Exposition  Com- 
pany postponed  calling  for  tlie  pro- 
ceeds of  the  exposition  bonds  until 
the  money  was  needed,  and  the  city 
saved  interest  by  deferring  delivery. 
Half  of  the  $1,000,000  and  premium  will 

1  e  turned  over  to  the  Exposition  Com- 
pan.v  now  and  the  remainder  is  to  be 
l.-ld    bv    the    citv    until    March. 

♦ 

APPROPRIATIONS     FOR     PRESIDIO. 

WASHINGTON,  January  11.— At  a 
conference  between  Secretary  of  War 
Stimson,  Major-General  Murray  and 
Representative  Kahn,  plans  for  the  e.x- 
penditure  of  $1,650,000  for  new  bar- 
racks. Quartermaster's  building  and 
stables  at  the  Presidio  were  discussed. 
The  plans  recently  worked  out  by  the 
War  Department  to  do  away  with  iso- 
lated commands  and  posts  and  concen- 
trate troops  in  brigades  probably  will 
result  in  ti-ansferi'ing  tl;e  cavalry  now 
at  the  Presidio  to  Monterey  and  bring- 
ing to  the  Presidio  in  their  place  tliree 
full    regiments  of    infantry. 

To  place  the  Presidio  in  sliape  to 
care  for  the  increase  in  troops,  to 
make  room  for  the  Federal  exhibit 
building  of  the  Pana:na-Paciflc  Inter- 
national Exposition  in  the  Presidio 
grounds  and  to  place  the  reservation 
in  the  best  possible  condition  for  the 
exposition,  it  was  decided  that  Secre- 
tary Stimson  will  soon  send  to  Con- 
gress     supplementary      estimates      tor 


these  purposes.  The  appropriation  of 
$l,fi,".ii,000   will  be  divided  as  follows: 

Kemoving  the  Presidio  stables  to 
anotlier  site  and  tor  new  stables,  $450,- 
000;  tor  a  new  Quartermaster's  depot 
at  Fort  Mason,  $400,000;  for  new  bar- 
racks near  the  Presidio  entrance,  $75,- 
000.  In  order  to  make  room  for  the 
Federal  exhibit  building  it  will  be  nec- 
os.sary  to  remove  the  present  sta'bles. 
New  stables  have  been  needed  for  some 
time,  as  the  present  ones  are  unsightly 
and   old. 

Tlie  Quartermaster's  storehouse  at 
Fort  Mason  will  be  needed  also  for  ex- 
position purposes.  It  is  planned  to 
make  the  new  barracks  at  the  Pre- 
sidio entrance  large  enough  for  a 
regiment. 


with   conspiring  to  control   the  market- 
ing  of   lumber   througrh    the   retailer. 


peM.'»i.anbnt   injunction    against 
lumber  trust. 

NKW  Y'OKK,  January  11.— Tlie  Gov- 
ernment's petition  for  a  permanent  in- 
junction against  the  Eastern  States 
Hetail  Luiiiber  Dealers'  Association,  al- 
leged to  be  a  combination  in  restraint 
of  trade,  was  granted  Thursday  by  the 
Federal  District  Court.  Final  argu- 
ments for  and  against  the  injunction 
were  heard  a  few  weeks  ago. 

The  defendants  include  also  the  New 
York  Lumber  Trade  Association,  the 
Building  Material  Men's  Association, 
the  New  Jersey  Lumber  Men's  Protec- 
tive Association,  the  Retail  Lumber 
Men's  Association,  the  Retail  Lumber 
Men's  Association  of  Baltimore.  the 
Lumber  Exchange  of  the  District  of 
Columbia  and  others. 

The  Government's  petition,  filed  in 
1911,  alleged  that  the  defendants  were 
engaged  in  a  conspiracy  in  restraint 
of  interstate  trade,  operated  through 
the  instrumentality  of  blacklists,  fines, 
and  expulsion  from  membership,  and 
that  by  trade  agreements  tliey  ar'bi- 
trarily    fixed    prices. 

WASHINGTON,  January  11. — The 
Governnent's  victory  at  New  Tork 
against  the  so-called  lumber  trust  is 
regarded  by  officials  of  the  Department 
of  Justice  as  one  of  the  most  important 
accomplishments  under  the  Slierman 
anti-trust  law,  because  it  limits  in 
large  measures  the  power  and  privi- 
leges of  the  much  discussed  "middle 
man"  in  commerce. 

The  decision  la  construed  here  as 
meaning  that  the  consumer  of  lumber, 
untrammeled  by  the  retailer,  may  pur- 
cliase  direct  f)om  the  wholesaler  or 
manufacturer,  and  the  latter  may  sell 
direct  to  the  public  without  the  inter- 
ference of  .1  com'bination  of  retailers. 

The  issue  decided  was  one  of  three 
civil  proceedings  and  one  Criminal 
prosecution  airainst  retail  lumber 
dealers'  associations  cliarged  with  con- 
spiracy by  various  means  to  prevent 
tlie  public  from  dealing  directly  with 
the  manufacture  -  or  wholesaler  of 
lumlier. 

The  lumber  trust  cases  still  pending, 
constituting  in  the  aggregate  a  na- 
tion-wide movement,  are  directed 
against  the  Michigan  Retail  Lumber 
Dealers'  Association,  filed  at  Detroit: 
the  Colorado  and  Wyoming  Lumber 
Dealers'  Association,  filed  at  Denver, 
and  the  Lumbermen's  Secretar-ies'  Bu- 
reau of  Information,  filed  at  St.  Paul. 
In  addition  there  is  'pending  at  Chicago 
an  indictment  charging  the  secretaries 
of  fourteen  retail  lumbermen's  associa- 
tions, covering  twenty-three  states, 
from  Penniylvania  to  tli''  Pacific  Coast, 


STATE  BOARD  PROPOSED   FOR   CITY 
WATER  SUPPLIES. 

SACliA.\'KNTO,  January  10. — A  series 
lit  bills  that  are  to  directly  affect  the 
.State  Board  of  Health  have  been  pre- 
liared  and  are  in  the  possession  of  for- 
mer Senator  Louis  H.  Roseberry  of 
Santa    Barbara. 

The  majority  of  the  bills  propose 
minor  changes  in  the  present  laws,  but 
there  is  one  which  provides  for  super- 
veiiion  by  the  State  Board  of  all  city 
water  supplies  A  sanitary  engineer 
to  have  charge  of  such  supervision  is 
provided  for.  The  State  Board  is  to 
see  to  it  that  the  water  sup-ply  is  sani- 
tary  and   its   powers   go   on   further. 

Former  Senator  Roseberry  is  here  in 
the   inteiest   of   the   measures. 


WILL    BUILD    FERRY    BOATS. 


A  contract  for  the  construction  of 
another  steel  ferry  boat  to  be  a  dupli- 
cate of  the  Alameda,  now  under  con- 
struction at  the  West  Oakland  ship 
yards,  has  been  let  by  the  Southern 
Pacific  Company  to  the  New  Jersey 
Ship  Building  Works.  The  hull  will 
cost  $98,000.  The  name  of  the  new- 
vessel  will  be  the  Santa  Clara.  A  third 
contract  will  be  let  shortly  for  the 
San  Mateo.  This  fleet  will  be  placed 
on  the  broad  gauge  run.  All  of  the 
vessels  will  be  of  steel,  including  the 
upper  works.  They  will  make  the 
trip  from  pier  to  pier  in  12  minutes. 
The  Alameda  will  be  placed  in  com- 
mission within  six  months.  The  two 
wheels  will  be  operated  independently 
by    different   engines. 


CNE     ADDITIONAL     TREASURY'     BID. 


Work  Win  Probably  Be  Awarded  to 

Grant      Fee      AlthouKh      Three 

LoneHt  Men  Stand  a  Chance. 


The  greatest  difference  between  the 
three  lowest  lump  sum  bids  tor  the  San 
Francisco  Sub-Treasury  Building  is 
but  $13,200.  While  the  bid  of  Grant 
Fee,  $384,300,  is  regarded  as  tlie  one 
tliat  will  be  accepted  still  with  the 
twenty-four  alternative  propositions 
there  can  be  no  certainty  of  this  until 
after  all  deductions  have  been  com- 
Iiiled  by  the  Supervising  Architect's  of- 
fice. The  three  lowest  figures  were  as 
follows:  Grant  Fee,  $384,300;  Ltndgren 
&  Co.,  $397,400  and  Eugene  Schuler, 
Wahpeton,  S.  D..  $397,500.  Two  local 
firms  are  represented  and  in  all  prob- 
ability the  work  will  go  to  one  or  the 
other. 

One  bid,  tha*  of  Connors  Bros.,  Low- 
ell, Mass.,  was  omitted  from  the  list 
of  figures  received  from  Washington 
Monday,  but  was  forwarded  later  and 
is  $407,437.  The  bid  of  the  King  Lum- 
lier Co.,  Charlottsville,  Va.,  should  read 
$144,000.         •  ? 

NEW     Y'ORK     ARCHITECTURE. 

Judging  from  the  remarks  made 
aliout  New  York  buildings  by  Achille 
Ducliene,  the  French  architect  now 
liver  here,  lie  is  one  of  111;  not  too 
numerous  foreigners  who  realize  that 
fur  things  .American  io  be  different 
frmn     things     Jijuroptan     Is    or    may    be 
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reason  for  comincndatloii  rather  than 
for    reprehension. 

Our  skyscrapers  do  not  shock  his 
artistic  sensibiiitif s:  instead,  he  credits 
them  with  something;  of  beauty,  stead- 
ily increasing,  as  well  as  with  a  certain 
grandeur,  and  lie  rejoices  over  the 
many  evidences  he  finds  in  this  country 
of  departure  from  the  strict  utilltarlan- 
isni  with  which  foreign  critics  so  often 
charge  us. 

Especially  enthusiastic  is  M.  Duchene 
in  his  co'.nments  on  the  new  Grand 
Central  station  as  a  triumphant  attain- 
ment of  beauty  tlirougii  simplicity  of 
line.  Those  of  us  who  have  had  occa- 
sion to  observe,  and  inclination  to  ob- 
serve carefully,  that  huge  structure 
through  its  long  approach  to  the  com- 
pletion now  near,  will  fully  agree  with 
the  French  arcliitect's  praises  of  its 
magnificent  severity.  Frankly  adapted 
in  every  detail  to  the  purpcses  it  is  to 
serve,  its  gleaming  corridors  and  lofty 
chambers  are  .\  et  monumental,  and  to 
the  sensitive  tliej'  will  always  be  a 
training  and  an  education  in  applied 
esthetics. 

The  station  is  impressive  without 
being  depressive — an  end  not  easy  of 
attainment.  The  emotions  it  evidently' 
gave  to  M.  Duchene  will  be  shared  by 
more  Americans  tlian  he  perhaps  be- 
lieves. Certainly  it  proves  that  our 
builders  can  do  more  than  copy  the 
tnasterpleces  of  Europe,  even  if  they 
have  been,  very  properly,  the  humble 
students  of  those  masterpieces. — New 
York   Times. 


shipbuilding  record  shows  an 
increase:. 


WASHINGTON,  January  7.— Ship- 
building In  the  United  States  during 
the  last  six  months  of  1912  amounted  to 
791  vessels,  aggregating  163. 3S4  tons. 
This  was  an  increase  of  49,000  tons  and 
seven  ve.=sels  over  the  corresponding 
period  of  1911.  Seventy-three  vessels 
w'ere  steel  and  the  remainder  of 
wooden  construction.  The  total  steel 
tonnage   was   98,109. 


GOLD    PRODUCTION     AND    PRICES. 

The  increa.'-e  in  the  world's  produc- 
tion of  gold  during  the  year  1912  is 
due  entirely  to  South  Africa.  That 
country  shows  an  increase  of  about 
*20,000,000,  which  not  only  compen- 
sates for  a  decrease  of  $16,000,000  in 
the  United  States.  .Mexico  and  Austra- 
lia, but  leaves  a  net  increase  of  $4,000,- 
000.  The  Transvaal  is  expected  soon 
to  reach  its  maximum  production.  As 
the  higher  levels  of  the  mines  become 
worked  out  and  as  mining  at  deeper 
levels  pdoves  unprofitable,  it  will  begin 
to  show  a  decrease.  We  must  then  look 
to  the  virgin  fields  of  Rhodesia  and  to 
new  fields  yet  to  be  discovered  for 
maintenonie  of  ihe  present  sale  of 
production. 

Gre;it  dq  luuid  fur  gold  from  India, 
which  country  lias  swollen  its  imports 
of  the  metal  from  $oO,000,000  in  1909 
to  $140,000,000  in  1912,  has  gone  far  to 
offset  the  effect  on  prices  of  the  in- 
creased production  in  recent  years.  If 
that  country  continues  to  increase  its 
consumption  on  tlie  same  scale,  and  if 
a  demand  arises  from  China  and  other 
.\slatic  I'ountries  as  they  come  into 
closer  touch  with  Western  civilization 
and  cDiiiinerce,  the  value  of  gold  may 
return    to   the    figure   at    which    It    .-^tood 


before  the  output  began  to  boom.  This 
is  anotlier  way  of  stating  tliat  prices 
of  commodities  would  recede. 

Of  course,  the  depressing  effect  of 
gold  production  on  prices  may  be  oft- 
set  by  counteracting  causes,  but  at 
least  the  trend  of  prices  would  be  less 
upward  than  it  gold  production  were 
increasing  simultaneously  with  a 
growth  of  demand  tor  necessaries  out 
of  proportion  to  growth  of  supply. — 
lortland    Oregonian. 


CIVIC    CENTER    PURCHASES. 

Arrangements  have  been  completed 
by  the  supervisors'  building  commit- 
tee to  purchase  for  civic  center  pur- 
poses the  site  of  the  old  supre.Tie 
court  building  at  the  northwest  corner 
of  Larkin  and  McAllister  streets  from 
Isaack  Kohn  for  $107,500,  the  lot  be- 
ing 120  by  137  !4  feet.  The  committee 
is  also  considering  the  purchase  of  ad- 
ditional land  for  the  Cooper  school  for 
the  price  of  $13,550. 


OCTOBER   R.   R.   TRAFFIC    BE.%TS 
ALL,     RECORDS. 

The  receipts  and  tlie  expenses  of 
the  steam  railways  for  the  month  of 
October,  1912,  are  greater  than  for 
any  other  raionth  in  their  history.  Net 
operating  revenue,  which  is  the  gross 
income  before  anything  has  been 
taken  out  for  taxes  and  rentals,  in- 
terest on  bonds,  appropriations  Uor 
betterments  or  dividends,  averaged 
$15.71  per  mile  of  line  per  day,  which 
contrasts  with  $13.74  for  October 
1911.  an  Increase  of  $1.97.  This  Is 
an  increase  per  mile  of  line  for  the 
month    of   $61.13,    or    14.4   per   cent. 

The  monthly  summary  of  the  Bu- 
reau of  Railway  Economics,  compiled 
from  the  reports  of  railways  to  the 
Interstate  Connfnerce  Commission, 
covers  for  October  220,636  miles  of  line, 
or  about  90  per  cent  of  all  the  steam 
railway  mileage  of  the  United  States. 
The  aggregate  net  operating  revenue 
for  this  mileage  was  $107,440,518. 
which  is  greater  by  $14,870,125  than 
that  for  October,  1911.  The  Increases 
were  due  in  greatest  proportion  to  the 
freight  traffic,  which  is  always  greater 
the  year. 


AFTER      NEW    BRIDGE      FOR    STATE 
HIGHWAY. 

REDDING  (Shasta  Co.),  January  S. — 
.\ow  that  the  new  Board  of  Supervisors 
has  taken  office,  the  City  Trustees  are 
making  a  move  to  secure  the  building 
of  a  new  bridge  across  the  Sacramento 
at  the  north  end  of  Market  street,  this 
being  necessary  to  have  the  State 
higliway  routed  through  the  business 
center  of  Redding.  Otherwise  it  will 
swing  across  the  river  over  the  Free 
Bridge,  a  mile  south  of  Reddlnp^  and 
thus   sidetrack   the  city. 

Mayor  Harry  W.  Glover  appeared 
lietore  the  Supervisors  and  asked  for 
a  conference.  The  Supervisors  agreed 
to   confer   with    the   City    Trustees. 

Tlie  liridge,  if  it  is  built  at  all.  will 
iKive  to  be  erected  at  tlie  joint  cost 
.if  the  city  and  county.  It  will  cost 
lit    least    $50,000. 


NEVAD.V    BANlvS   PROSPER. 

RENO  (Nev.).  January  8. — State 
r.ank  Examiner  Eugene  Howell's  an- 
iiu.il  report  to  Governor  T.  L.  Oddle 
shows  that  the  State  hanks  of  Ne- 
vada are  in  an  excellent  condition  and 
that    the    practice      ot    allowing      over- 


drafts has  been  almost  entirely  done 
away  with.  He  reports  the  organiza- 
tion ot  the  new  bank  ot  Wells,  In  Elko 
County,  and  that  the  Bullfrog  Bank, 
which  suspended  In  1909,  has  paid  53% 
per  cent  and  that  another  dividend  ot 
about  5  p-r  cent  is  soon  to  be  declared. 


EXPOSITION    INCREASES    STOCK. 

The  Board  of  Directors  of  the  Pan- 
ama-California Exposition  Company 
ot  San  Diego — the  company  that  has 
charge  ot  the  exposition  to  be  held 
in  the  South  In  1915— has  riled  a 
certificate  of  Increase  of  capital  stock 
in  the  office  of  the  Secretary  of  State. 
The  capital  stock  has  been  Increased 
from  $1,000,000  to  $3,500,000,  an  In- 
crease of  $2,500,000. 


TO    ELECTRIFY    MILWAUKEE    LINK. 

WASHINGTON,  January  S.— What 
Secretary  Fisher  believes  to  be  the 
beginning  of  the  electrification  of  all 
transcontinental  railroads  was  marked 
Tuesday  by  a  grant  to  the  Great  Falls 
(Montana)  Power  Company  to  trans- 
mit over  public  domain  under  strict 
Government  regulations  power  tor  the 
electrification  ot  450  miles  ot  tracks 
of  the  main  line  of  the  Chicago,  Mil- 
waukee and  Puget  Sound  Railroad  be- 
tween Harlowtown,  .Mont.,  and  Avery, 
Idaho. 

The  fact  that  the  Great  Falls  Com- 
pany was  "willing  to  accept  the  fullest 
provisions  tor  the  protection  of  pub- 
lic interests,  even  where  all  it  was 
asking  was  for  a  transmission  line."  is 
of  even  greater  importance  f  ro,  n  the 
public-benefit  view,  asserted  Secretary 
Fisher,  than  the  further  great  electri- 
fication of  railroads  which  must  follow. 

The  grant,  which  is  tor  fifty  years, 
was  worked  out  under  the  act  of 
.March  4,  1911.  relating  to  electrical 
transmissions.  telephone  and  tele- 
graph   lines. 

TO      REPRODUCE      THE       GII.VND 
CANYON. 

A  gigantic  replica  of  the  Grand  Can- 
yon of  Arizona,  the  most  elaborate 
concession  of  its  kind  ever  devised  for 
a  world's  fair,  is  being  arranged  by  the 
Santa  Fe  Railroad  as  its  feature  of 
participation  in  the  1915  Exposition. 
The  concession  will  reach  a  cost  of 
$250,000. 

The  canyon  will  be  sliown  on  stail 
and  canvas,  with  every  device  of  the 
expert   scene   painter  brought   Into   use. 

In  obtaining  the  wonderful  sunset 
colors  of  the  canyon  walls — colors 
whlcii  the  master  artists  of  this  gen- 
eration have  tried  in  vain  to  dupli- 
cate on  canva.s — tlie  architects  of  the 
scheme  w.ll  resort  to  electrical  illmui- 
nation. 

It  is  planned  to  give  spectators  a 
first  glimppe  of  the  artificial  canyon 
f rt)  n  an  observation  platform.  The 
rugged  desert  and  its  mighty  chasms 
will  open  to  view,  with  much  the  effect 
of  well-known  paintings  of  the  canyon 
wiiich  hang  in  railroad  olflres  and 
hotels  all   over  tiie   land, 

AIIATKMEXT      OF      TIIK       SMOKE 
NUISANCI-;, 

I..:itterly  cities  have  come  to  look  to 
electricity  to  cure  the  great  evil  of  soft 
coal  biirniiiR  locomotive  smoke.  New 
Vork  lily  has  eliminated  the  locomo- 
tive   rrcim    .ill    passenger    trains    enter- 
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BAND-BOOK  FRr.E  KtpIh 
•  r.x  l.<(ll.ln>n  :<n.l  Soil  I  nlo»l>.  \M<n>  l..>-nn"l19 
Will  P!.v,  lln»  I..  (M  a  P.rIn.T  C.I.I :.ii..  l.oX 
mrchftnirAl  mnrrmrnti,  and  ronlHinn  S0»  "'  rt 
>abji'cl!i  of  imnnrlnnoo  t"  ImrnK.rs,  Ailihrsa, 

H.  B.  WILLSON  &  CO.  Arr.i. 

Box  2'M)  Willson  Bid?.  WASHINGTON.  D.  C. . 


■.u;i  Ihal  lily,  nn.l  I'hila.lolph ia  has  re- 
.c-ivcil  H.-siii-aiRe  whii-li  justify  Die  ex- 
poctalion  llial  electricity  wjll  in  due 
lime  lie  viscil  at  HiDad-strcet  Station 
ri>i-  local  tr.ifflc  at  least.  Tlie  .s.iioke- 
Icfs  Iccnniotivc  foi'  freigiit  and  pas- 
senger service  alike  is  more  promising 
fur  tile  general  aliolition  of  tlie  rail- 
way smoky  nuisance.  If  Pittsburg  re- 
leives  sucli  a  blessing,  tbe  growing 
.iiurkine^s  of  Pbiladelpliia  atmosphere 
must  also  give  place  again  to  the  limpid 
clarity   tliat   formerly   characterized   it. 

West  Philadelphia  particularly  will 
I  ave  occasion  to  rejoice  wlien  the  black 
smoke  emitting  locomotives  disappear 
from  tliat  section.  With  the  steady  an- 
nual increase  in  tlie  enormous  business 
of  tlie  Pennsylvania  Railroad,  its  loco- 
motives have  multiplied  corresponding- 
ly, and  the  smoke  whicli  they  scatter 
for  miles  over  city  residences  has  for 
inirty  years  past  made  many  sections 
of  tliat  part  of  tlie  city  less  and  less 
desirable  to  live  in.  Nevertheless,  be- 
cause of  other  advantages,  population 
continues  to  gain  Uiere,  the  people  liv- 
ing in  hope  that  the  smoke  nuisance 
will   in  sctne   way  be   overcome. 

Tl'at  hope  lias  been  long  disappoint- 
ed I  ut  tlie  statement  laid  before  the 
I'liiincil   of   Pitts'iurj;!:  will  give  it  a  new 


basis.  The  people  of  that  city  li.ive  the 
strongest  possible  motive  to  Hght  the 
smoke  nuisance,  and  if  they  succeed, 
their  victory  will  redound  to  the  com- 
mon benefit  of  all  afflicted  in  any  de- 
cree by  the  same  grievance. — Phlla- 
Iclphia    Press. 


The  Parcels  i-ost  is  causing  a  great 
iiowl  to  emanate  from  the  express 
cumpanics  already.  As  yet  it  is  only 
fiagnientary  and  iirimitive  compared 
to  Kuropean  countries  yet  it  is  a  be- 
ginning made  in  the  face  of  opposition 
by  enoi'*'nou9  wealth.  Jolin  Wana- 
maker.who  was  at  one  time  Po.^tmaster 
(ieneral.  lias  always  been  in  favor  of 
the  Parcels  Post  and  is  also  en- 
thusiastically in  favor  of  Government 
ownership  of  the  telegraph  and  tele- 
plione. 

In  a  recent  interview  in  commenting 
upon  tbe  victory  achieved  in  getting 
this  much  of  parcels  service  by  the 
government  he  is  reported  to  have  said: 

"I  want  to  see  the  two  great  serv- 
ants of  The  People,  tlie  telegraph  and 
the  Post  Office,  reunited,  and  the  tele- 
phone brought  in  to  enchance  the  value 
of  tbe  combination. 

Public  interest,  private  needs,  and 
the  popular  will  call  for  these  agencies 
to  protect  the  great  postal  system  of 
the  country.  The  longer  their  em- 
ployment is  delayed,  the  greater  the 
aggravation  and  injustice  to  The 
People,   and   the   costlier   it   will   be. 

The  electric  current  belongs  to  Tlie 
People  by  right,  and  is  bound  to  be- 
come their  servant — not  of  a  class,  nor 
of  one-sixty-fourth  of  the  population, 
as   at   present. 

I  don't  believe  in  the  confiscation  of 
vested  rights:  but  if  the  Government 
can  spend  $400,000,000  on  the  Panapia 
Canal  for  limited  interests,  it  could 
find  money  to  purchase  telegraph  and 
telephone  lines,  and  perhaps  cable  ser- 
vice." 

In  other  words  it  is  Wanamaker's 
opinion    that    the    great    public    utilities 


belong  to  the  people  because  of  their 
universal  use  and  that  no  private 
monopoly  should  be  allowed  to  control 
tliem. 

Wanamaker  is  a  merchant  prince, 
tlie  owner  and  head  of  one  of  the 
great  department  stores  of  the  country. 
This  is  his  idea  of  the  Post  OfBce,  the 
telegraph  and  the  telephone.  The  con- 
trol of  these  great  public  utilities  by 
the  government  is  sure  to  come  sooner 
or  later.  In  tlie  meantime  the  Pacific 
States  Telephone  Company  still  con- 
tinues to  hold  possession  of  and  operate 
the  Home  Telephone  Company  of  this 
city  in  open  and  direct  violation  of 
their  contract  with  the  City  and  the 
tei7-iis  of  tlieir  franchise  and  in  direct 
opposition  to  the  expressed  will  of 
the    People. 


The  permanent  injunction  secured  by 
tbe  Federal  Government  against  the 
retail  dealers  in  lumber  combines 
promises  to  be  far  reaching  in  its 
effect.  So  far  as  reports  go  In  the  as- 
sociated press  dispatches,  little  can  be 
said  of  the  merits  of  the  case.  From 
the  facts  as  given  it  would  seem  that 
the  court  had  determined  that  the 
Trust  had  violated  the  Sherman  Anti- 
trust law  and  had  combined  to  raise 
prices  to  the  consui.-ner.  Whether  the 
reform  expected  will  result  remains  to 
be    seen. 

The  lumber  combine  is  another 
demonstration  of  dealers  over  reach- 
ing themselves  and  becoming  arrogant 
with  the  increase  of  power.  If  the 
dissolution  of  the  combine  results  in 
cheaper  lumber  to  the  consumer,  if  it 
reduces  unnecessary  cost  of  distribu- 
tion and  unjust  profit  of  the  middle 
man  the  building  business  and  the  in- 
dividual dealer  will  profit  thereby.  The 
decision  of  the  court  has  been  hailed 
with  a  good  deal  of  satisfaction  by  the 
department  of  justice  in  Washington, 
according  to  reports.  The  public  gen- 
erally   will    await    practical    results. 


COIMSULXIIMG  EXPERT 

Heating,  Ventilating,  Eledrical  Wiring,  Plumbing,  Etc. 

E.xpert  Arcliitect.s  a.*sistant  for  laying  out  work  as  above.  Highest  references. 
Formerly  Mechanical  Engineer  for  State  Department  of  Engineering  also  Bureau 
of  Aichitectun'  of  San  Franci.'sco. 
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Some  fift.v  cities  reported  to  the 
American  Contractor  show  an  aggre- 
gate gain  in  building  construction  tor 
the  month  ot  December,  1912,  over  the 
sauie  month  ot  1911  ot  about  26  per 
cent.  This  is  in  a  great  measure  due 
to  the  substantial  gain  recorded  in 
New  York  which  shows  an  increase  of 
about  64  per  cent  and  some  ot  the  more 
substantial  cities  throughout  the  mid- 
dle west.  Chicago  being  the  only  city 
ot  importance  that  showed  any  loss  of 
comparative  importance. 

Building  statistics  are  interesting  in 
many  particulars.  It  they  are  accurate 
they  show  an  accurate  index  of  pros- 
perity   and    growth. 

For  instance.  New  York  always  shows 
a  vast  amount  of  money  spent  in  build- 
ing as  does  also  Chica.go.  and  in  a  less 
degree  such  cities  as  Cleveland,  Pitts- 
burg, Boston  and  Baltimore.  But  Phil- 
adelphia, for  instance,  the  third  city 
in  size  shows  a  building  record  about 
equal  to  San  Francisco.  So  also  St. 
Louis,  a  sleepy  old  southern  town  of 
twice  the  size  ot  San  Francisco,  shows 
a  building  record  of  far  less  amount. 
The  cities  that  are  doing  things  show 
substantial  building  records.  Those 
that  are  simply  marking  time  are  those 
tliat  have  attained  their  growth  and 
are  no  longer  increasing  in  population. 
Statistics  for  December  ai'e  shown  in 
the   following  table: 


December, 
1912, 
Cost. 

Akron    %  2.54.083 

Atlanta     915,490 

Baltimore     541,805 

Birmingham     .  .  .  172,194 

Boston     2,119,435 

Buffalo    339,000 

Cedar  Rapids    .  .  .  334,000 

Chicago     4,878,600 

Cincinnati    332,293 

Cleveland     2,317,430 

Columbus    157.473 

Denver    273,700 

Detroit      1,506,000 

p;vansville     83,303 

Fort   Wayne    228.350 

Grand    Rapids    ..  124,505 

Harrlsburg    99,350 

Hartford     226,450 

Indianapolis    527,105 

Kansas    City 876,060 

r.os    Angeles 2,270,680 

Louisville     133.020 

Manchester    57.020 

Memphis     374.136 

Milwaukee    610,573 

Minneapolis     2.963.330 

Nashville     148,690 

Newark      1.169.2S5 

New   liavon    227,130 

New     Orleans 120,111 


December 
1911, 
Cost. 
$  175,770 
324.678 
702,810 
102,277 

1,119.435 

1,394,000 
23S.000 

6,305,300 
694,360 

2,330,800 
129,637 
370.150 

1,083,700 


,350 
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31.S25 
206,130 
759,443 
436,806 
1.431.525 
213.490 

58,715 
315.000 
782,635 
400,225 

33.033 

257,320 
199,295 


- 

—     -      

Manhattan     . . . 

14,338,519 

7,198,121 

Brooklyn    

.      2,648,026 

2,618.949 

Bronx     

.      2.732.782 

2.180,230 

New   York    

19,719,327 

11,997,300 

Norfolk     

89,731 

92.157 

Oakland    

667.724 

517,539 

Omaha     

168,650 

164.000 

Paterson     

69,427 

128,713 

Philadelphia    .. 

.  .      2,558,890 

1,737.840 

Pittsburg     

514,800 

867,419 

Portland     

712,110 

1.293,526 

Rochester     .... 

549,602 

696,005 

St.   Joseph    

65.891 

15,240 

St.    Paul    

312,850 

419,304 

St.    Louis    

.  .      1,608.373 

635,408 

San   Antonio    . . 

158,174 

165,165 

San    Francisco 

. .      1,088,126 

1,207,429 

.Scran  ton     

144,675 

227.675 

Shreveport     ... 

80,694 

24.502 

South  Bend  . . . 

28,900 

88,300 

141,757 
216,698 

Wilkesbarre    . . 

65.004 

Worcester    

225,537 

298,317 

Total    

..  .$53,682,235 

$42,594,806 

Senator  Root,  acting  for  the  adminis- 
tration, has  introduced  into  the  Senate 
a  bill  to  repeal  that  portion  ot  the 
canal  bill  that  provides  for  the  exemp- 
tion from  tolls  of  .American  shipping. 
In  doing  this  he  is  acting  in  the  in- 
terests of  the  eight  transcontinental 
railroad  lines  whose  interests  he  serves. 

This  step  will  pass  the  matter  up  to 
Congress  directly  and  there  is  every 
reason  to  suppose  that  the  administra- 
tion measure  will  get  it  just  where  the 
administration  got  it  last  .N'ovember. 

What  treaty  obligations  would  be 
violated  by  exempting  American  coast- 
wise shipping  is  hard  to  see.  But  as 
Taft  and  Root  believe  that  nobody  has 
a  right  to  be  heard  but  the  representa- 
tives of  wealth  the  demand  ot  the  rail- 
roads is  the  only  thing  to  be  con- 
sidered. 


The  Chinese  republic  Is  the  country 
of  the  future.  The  oM  empire  Is  in  a 
slate  of  transformaliou.  The  rich  val- 
leys of  the  Y'angste  and  the  Hoanto 
that  have  for  untold  ages  supporte  1 
countless  millions  of  people  will 
awaken  to  modern  progress  and  m-">(l- 
ern  mechanical  devices  will  transplant 
the  antiquated  methods  of  farmir.fr 
that  have  been  used  for  thousands  ot 
years. 

American  capital  and  American  pro- 
due's  will  find  opportunity  In  the  land 
of  the  celestial  kingdom.  Modern 
buildings  and  modern  sanitation  will 
supplant  tlie  old  shacks  ot  the  pest 
ridden  cities  and  It  will  only  be  a 
conparatlvely  short  time  till  the  pub- 
lic and  private  lite  ot  the  orientals 
will    he   modernized. 

For  the  sctiool  master  has  been 
abroad  In  the  land.  The  young  Chinese 
have  been  educated  al.road.  They 
hi.vo  beeoDie  Imbued  wltli  modern  ideas 
ot   science,    ot    politics   and   ot    govern- 
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inont.  Ami  they  not  only  know  llio 
\  line  of  modern  methods  but  they 
know  the  viilue  of  sanitation,  oC  per- 
manont  c-onstriiction  and  liealthful  con- 
illtlons.  So  thnt  when  government 
Lull. lings  go  up  In  the  new  China  they 
;irc  very  likely  to  be  constructed  along- 
modern  lines.  And  as  fast  as  may  be 
and  fts  fast  as  conditions  will  admit 
the  cities  will  be  made  sanitary  In  a 
degree.  This  will  necessary  ir.volvu 
modern  construction.  Heie  Is  an  op- 
portunity for  American  builders.  in 
yesterdays  Build  was  printed  an  in- 
lervlt-w  with  Mr.  Paget,  an  engineer 
who  comes  from  Canton,  China,  and  in 
It  some  suggestions  are  made  to  Ameri- 
can builders  to  get  into  the  work  and 
look  over  the  ground.  Building  must 
he  done  over  there.  There  is  no  reason 
why  Americans  should  not  do  it.  It 
ironey  is  to  be  made  there  is  no  rea- 
son why  Americans  should  not  make  it. 


As  usual  the  Senators  and  Assembly- 
men at  Sacra;nento  are  introducing  an 
untold  number  of  bills.  The  trouble 
with  us  is  that  we  are  getting  too 
many  laws.  The  courts  have  hardly 
had  time  to  construe  a  law  till  a  lot 
of  otlier  measures  are  passed  covering 
the  subject  so  that  one  never  knows 
what  the  situation  is.  Reforms  are 
needed,  more  or  less  radical,  but  re- 
form does  not  necessarily  open  the  way 
to  a  lot  of  freak  measures  that  nobody 
knows  anything-  about. 


OPPORTUNITY. 


Master  of  human  destinies  am  I; 
Fame,   I^ove   and   Fortune   on   my   foot- 
steps wait 
Cities  and  fields  I  walk;  I  penetrate 
Deserts    and    seas    remote,    and,    passing 

by 
Hovel  and  mart  and  palace,  soon  or  late 
I   knock   unbidden   once  at   every   gatel 
If   sleeping,   wake — if  feasting  rise   be- 
fore 
T    turn    awa.\.      It   is   the   hour   of  fate. 
And    tiiey    who    follow    me    gain    every 

state 
Tliat  mortals  desire,  ana  conquer  every 

toe 
.Save    Death;    but    those    who    doubt    or 

liesitatc. 
Condemned  to  failure,  penury,  and  woe, 
Seek  me  in  vain,  and  uselessly  implore — 
1   answer  not  and  I  return   no  more. 

— John  J.  Ingalls. 

THE  REPLY. 

They   do  me  wrong  who  .=ay   I  come   no 


more 
When    once   I    knock    and    fail    to    Hnd 
>-ou  in: 
For  every  day  I  stand  outride  your  door 
And    bid    you    wake,    anil    rise    to   fight 
and   win. 
Wail    not    tor    perished    cliances    passed 
away! 
Weep     not     tor    golden     ages    on     the 
wane! 
Each  night  I  burn  the  records  of  the  day 

,\t  sunrise  every  soul  is  born  again. 
When    down    in    mire,    wring-    not    >'our 
hands  and  weep. 
I    lend      my      arms    lo    all      who    say, 
"1   can." 
>;o    «hame-facci_l    outca.'^t    ^ver    sank    so 
deep 
Bui    yet    might    rise    .-ind    be    again    a 
man. 
Mi    Ihoii   a    nii.iilri.M-?      l.'.iiiso   the..   fi-.x:ll 
thy  spell, 


.\rt  thou  a  sinner?     Sins  may  be  tor- 
given. 
Each   morning  gives  thee   wings   to   nee 
from   hell. 
Each  night  a  star  to  guide  thy  feet  to 
Heaven.  — Wichita  Beacon. 

Sharp  sand  and  gravel  are  not  the  • 
only    components    of   good    concrete. 

.\  five-story  concrete  building,  the 
concrete  being  made  of  oyster  shell 
from  the  reefs  of  Galveston  Bay.  has 
been  erected  at  Galveston,  Texas.  The 
owners  of  the  building  and  its  con- 
structors, Nic.  Bohn  and  G.  Tietze, 
claim  this  material  is  better  and  cheap- 
er than  concrete  made  with  gravel. 
Shell  concrete  built  into  a  w-all  3  feet 
high  and  336  feet  long  in  1S82  with- 
stood the  severe  test  ot  fire  and  water 
and  is  today  as  sound  as  when  built, 
it  is  estimated  that  the  shells  of  5,- 
S!16,000  oysters  are  imbed'^.ed  in  the 
walls  of  this  building.  This  is  said  to 
le  the  only  S'.iilding  of  It'i  kind  in  the 
world. 

Teleophotography  or  .-ending  pho- 
tographs by  the  telegraph  is  meeting 
with  good  success  in  Europe.  Dr. 
Korn,  the  Berlin  Scientist,  is  said  to  be 
sending  photographs  between  stations 
located  at  Berlin,  Paris  and  Monte 
Carlo  and  they  are  successfully  used 
in  press  work.  However,  there  is  little 
demand  tor  this  sort  of  thing  there  as 
photographs  can  be  sent  between  these 
stations  by  mail  in  a  comparatively 
short  space  of  time.  For  this  reason 
he  expects  to  take  up  the  question  of 
operating  upon  the  Atlantic  cable  and 
is  confident  that  he  will  be  able  to 
send  photographs  across  the  ocean, 
lie  is  also  considering  the  matter  of 
coming  to  America  in  order  to  apply 
the  system  to  a  line  between  New  York 
and  San  Francisco. 

Some  ot  the  miscarriages  of  justice 
where  special  privilege  has  had  control 
are  well  illustrated  in  a  recent  New 
York  case  which  is  stated  in  an  edi- 
torial in  the  Sacramento  Bee  as  fol- 
lows: 

"Sixteen  years  ago  Miss  Harriet 
Nugent  -was  struck  by  a  Metropoli- 
tan Railway  Coi-npany's  liorse  car  in 
New  York  and  so  badly  hurt  her  leg 
had  to  be  amputated.  In  addition,  the 
sight  ot  her  right  eye  was  destroyed. 

A  lowyer  named  Benjamin  Oppen- 
heiin  took  her  case  ana  gained  a  ver- 
dict for  her  of  $5000.  The  railway 
company  appealed.  and.v  thirteen  years 
ago  caused  Oppenheim  to  he  disbarred 
from  practicing  law,  on  the  ground 
tliat  he  had  obtained  witnesses  to 
swear  falsely. 

But  the  other  day,  the  higher  Court 
sustained  the  orL^inal  verdict  of  $.'jOOO 
and  added  $6000  for  interest.  Besides 
tliat,  it  appears  that  the  testimony 
njion  which  Oppenheim  was  disbarred 
was  false  and  was  manufactured 
against  him  at  the  instance  of  the  Met- 
ropolitan Railway  Company.  Oppcn- 
bcim  will  shortly  lie  rcadniitti-d  lo  tlie 
liar." 

It  is  such  methods  as  these  that 
makes  anarchists  and  dynamiters  out 
of  the  people  who  sulTer  such  wrongs 
and    irnposltions. 

These  long  delays  ot  justice,  the  un- 
lei-laintics  of  litigation,  and  (ho  ability 
ot  rich  litigants  to  keep  matlci-s  foi- 
L'ver  in  the  courts  is  what  has  brought 


about  tlie  necessity  for  industrial  in- 
surance and  the  aliorgatlon  ot  all 
claims  tor  contributory  negligence  and 
the  like. 

In  the  above  case  not  only  the  at- 
torney rest  under  a  cloud  for  thirteen 
years,  but  he  was  disbarred  from  prac- 
ticing his  profession  for  that  period,  all 
through  perjured  testimony  procured 
by  a  wealthy  company  whose  directors 
are  tlie   financial  lights  of  this  country. 


The  publishers  of  the  Boise  Capital 
News  have  been  sentenced  to  ten  days 
in  jail  and  pay  a  fine  of  $500  because 
they  published  a  criticism  of  Colonel 
Roosevelt  on  their  decision  denying  the 
right  of  the  Progressive  electors  on 
tli2  ballot. 

This  is  certainly  an  unwarranted  as- 
::umption  of  power  and  action  without 
a  warranted  precedent.  This  criticism 
was  made  after  the  decision  was  ren- 
dered and  the  paper  printed  it  as  a 
matter  of  news.  By  what  right  the 
Supreme  Court  of  Idaho  punish  the 
publishers  of  the  Boise  News  for  con- 
tempt is  certainly  something  hard  for 
any  freedom  loving  citizen  to  see.  They 
certainly  assume  a  dignity  whicli  the 
constitution  does  not  give  them  and 
arrogate  to  themselves  a  sanctity  never 
conferred  upon  them  by  the  people.  No 
such  power  can  be  tolerated  in  a  free 
country.  Especially  by  a  set  of  pig 
headed  judges  who  only  see  their  own 
side  of  a  political  question  and  are 
willing  at  all  times  to  serve  interests 
of  wealth   and  privilege. 

In  a  case  of  this  sort  the  Judges  have 
the  same  redress  against  libel  or 
slander  that  any  othr  citizen  has.  If 
they  can  make  any  kind  of  a  decision 
and  then  put  any  body  in  jail  for 
criticizing  them  it  is  high  time  that  a 
change  is  made.  They  are  not  only 
ready  for  the  recall  but  the  Idaho 
judges  should  themselves  be  in  jail  in- 
stead  of   the  newspaper  iTien. 


Coating  wood  and  glass  by  means  of 
atomized  metals  is  now  a  commercial 
process.  Steam  is  used  as  a  medium  in 
much  the  saine  manner  that  air  is  u?ed 
in  painting  and  whitewashing.  In 
illustrating-  the  process  an  interesting 
incident  is  used  in  connection  -nith  the 
account  of  developments  in  the  field  of 
electricity,  narrated  in  a  recent  number 
ot   the   Scientific   -American: 

A  big-  tungsten  buib  in  a  store  win- 
dow suddenly  burntfd  out  and  passers- 
by  w-ere  astonished  to  note  that  the 
bulb  took  on  the  appearance  of  polished 
copper.  Investigation  showed  that  a 
thin  film  of  copper  covered  the  inner 
surface  of  the  glass  and  formed  a  re- 
flecting, surface  as  fine  as  any  silver 
mirror.  Tlie  bulb  hung  vertically  and 
the  l.\rger  end  was  opaque,  but  the 
copiier  coating  at  the  other  end  w'as 
thin  enough  to  see  through  if  held 
against  a  strong  light.  The  explanation 
is  simple.  When  the  tungsten  filament 
broke,  a  short  circuit  was  produced  on 
thff.  copper  supports,  heating  the  cop- 
per until  it  vaporized  (not  difficult  in  a 
iKirtial  vacuu-m).  The  copper  vapor 
.0:1  ted  the  glass  like  so  much  dust,  ad- 
liciiiig  more  firmly,  however.  .Momized 
metals  are  now  produced  on  a  co  11- 
mercial  scale  for  coating  glass,  w  oo.l 
and  other  objects.  The  usual  procedure 
is  to  force  the  molten' metal  with  a  jet 
of  steam  against  the  object  to  be 
coated.  The  steam  breaks  up  the  metal 
into  a  very  fine  state  at  division  and 
the  particles  adhere  very  well. 
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Progress  Of  The  American  Institute  Of  Architects  As 
Indicated  By  Its  History. 
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lliiiii;-  that  Stan. is  oiil  ill  tlie 
tlio  Institute  is  tlie  con- 
easingr  interest  of  our  niem- 
In  its  alms  ami  its  aspivations, 
the  fonstaritl.\'  inoreasing  unity 
elr  views  as  to  the  hest  m.eans  of 
Itaining  these.  (_)iu-  one  purpose  is 
ncouragenent  of  the  best  arclii- 
■e.  in  every  sense  of  the  worJ; 
dvantage  to  tlie  arcliitects  them- 
■ — tlie  improvement  of  their  po- 
in  tlie  community  or  of  their 
material  interests — follows  as  a  matter 
course:  hut  this  is  not  first  in  our 
minils  During  the  year  which  is  near- 
ly at  an  end  a  great  deal  has  been  ac- 
complished, especially  in  furthering 
that  education  of  the  public  toward  a 
correct  understanding  of  what  we  seek. 
which  is  our  Hist  and  must  pressing 
necessity. 

"It  the  results  of  the-e  efforts  of 
ours  have  come  but  slowly  it  is  per- 
haps in  part  our  fault;  for  astonishing 
as  it  may  seepn,  this  public,  or  the  best 
part  of  it,  has  listened  to  us  with  in- 
terest and  good  will,  and  in  the  great 
majority  of  instances  has  recognized 
the  force  of  our  arguments  and  the 
trvith  of  what  we  have  ad\-anced.  One 
example  of  this,  and  the  most  impor- 
tant one  i-erhaps,  has  been  the  con- 
duct of  the  competition  for  the  capitol 
of  the  State  of  Missouri.  Beginning  as 
It  did  with  ceirtain  cond^iti.ons  iai-d 
aside,  which  were,  as  we  believe,  not 
for  the  he?t  interest  of  the  State,  the 
Capitol  Commission  invited  a  delega- 
tion of  tlie  Institute,  which  had  called 
its  attention  to  these  conditions,  to 
visit  tliem  and  c-onfer  with  them.  This 
conference  was  a  most  satisfactory  one, 
|ind  the  result  was  a  competition  for 
this  great  public  building  conducted  in 
a  manner  which  was  eminently  .iudi- 
cious.  and  which  bids  fair  to  add  one 
more  to  our  great  and  beautiful  monu- 
And  recently  the  Capitol  Board 
:  its  thanks  to  tlie  committee 
institute  ■;\'hose  members  ad- 
itli  them.  CertainKv  all  our 
arc  due  to  these  enlightened 
the  aid  they  have  given 
nd   for  the   example   they 


meiits. 
has  .-e 
of  1  ill- 
vised  with 
thanks  arc 
gentlemen  fc 
to  good  art, 
furnished  to  our  whole  countr.v.  And 
this  is  only  one — the  most  prominetit  it 
is  true — of  man.v  such  incidents  in  af- 
fairs great  and  sniall.  which  go  to 
prove  that  after  all  our  countr>inen 
are  broadminded  and  patriotic  and  onl.v 
need  to  1  .ave  the  truth  shown  tliera. 

"t'nfortunately  we  have  to  record  one 
experience  of  a  quite  different  nature, 
rile  Tarsney  Act,  authorizing  the  de- 
figning  of  our  novern  iient  buildings 
by  arcliilrcts.  has  been  repealed:  and 
tor  liie  moment  these  groat  monuments 
r>f  our  coiinttV  have  been  liandcd  over 
to  an  official  factory,  to  be  turned  out 
liy  the  ,\ard;  for  whatever  the  talent 
ilnil  the  ability  of  the  Supervising  Ar- 
[■hili'.t  or  (he  Treasury,  this  i.s  what 
iniisl  iif  necessity  result.  X.ithing  of 
this  sort   has  over  ha|.peiir,i   in  a  in-  .Iv- 


ih/.i  il  ci.niiiiy.  s,.  r.u-  as  1  know,  unless 
our  own  uiiliappy  experiment  of  years 
ago  may  be  considered  an  exception. 
II  is  (luite  unnecessary  for  me  to  speak 
of  tl.e  so-called  arguments  wlilcli  were 
employed  in  urging  this  repeal — the 
plea  of  an  economy  which  has  we  be- 
lieve been  shown  not  to  exist,  and 
certain  others  which  displayed  such 
an  almost  ludicrous  ignorance  of  the 
wliole  subject,  that  we  can  but  shrug 
our  shoulders  and  say  with  Figaro, 
that  w-e  hasten  to  laugh,  lest  we  be 
obliged  to  weep.  But  if  any  of  our 
special  guests  of  this  year — sculptors, 
painters  or  authors — are  unacquainted 
with  them,  we  hope  they  will  without 
delay  read  certain  of  the  official  docu- 
ments which  have  been  published,  for 
they  will  (ind  them  |most  delectable. 
And  tliey  will  certainly  appreciate  the 
logical  sequence  of  this  repeal — the 
establishment  shortly  of  a  special  de- 
partment of  the  Government  for  the 
manufacture  of  all  sculpture  and  deco- 
rative paintings,  followed  rapidly  by 
still  another,  whose  duty  shall  be  to 
turn  out  all  odes,  sonnets  or  lyric 
verse  which  may  be  needed  to  celebrate 
the  achievements  of  our  enlightened 
Republic. 

Hoviever,  we  are  hopeful  and  opti- 
mistic: we  lia\'e  faith  in  tiie  sober  sec- 
ond thoughts  of  our  representatives  in 
Congress;  and  we  look  forward  with 
conhdence  to  legislation  in  tlie  near 
future  which  will  not  simply  re-enact 
the  Tarsney  Act — for  it.  had  its  im- 
perfections— ^but  will  give  us  some- 
thing even  better  for  our  country  and 
its  art. 

"All  of  our  experiences,  be  they  vic- 
tories or  defeats,  only  serve  to  accen- 
tuate the  need  of  which  I  have  already 
spoken — the  need  to  do  all  we  can  to 
enlighten-  our  fellow-citizens  in  those 
matters  which  are  our  special  prov- 
ince: to  awaken  their  interest  and 
better  their  understanding  of  what  we 
do  and  how  we  do  it.  And  the  Insti- 
tute during  the  past  year  has  given  its 
Iiest  attention  to  this  subject.  It  has 
established  its  own  special  organ  in  the 
.lournal;  the  first  number  of  which  is 
before  you,  and  for  which  I  bespeak 
your  earnest  support  and  its  new  Com- 
nittee  on  Public  Information  has  done 
good  and  faithful  work,  which  will  I 
reel   assured    result    in   much    good. 

"And  here  I  wish  to  thank  the  earn- 
est and  hardworking  members  of  the 
various  committees  to  whom  the  af- 
fairs of  the  Institute  have  been  in- 
trusted, and  to  whom  all  of  us  are  so 
iiuuli  indebted.  Nothing  lias  more  im- 
pre?sed  me  than  tlie  disinterested  de- 
votion to  our  common  cause  of  so 
many  busy  men,  who  have  willingly 
.'ucriliced  for  it  their  tine  and  given 
to  it  their  best  service.  I  trust  all  our 
members  will  realize  this,  and  that  all 
will  be  eager  and  willing  to  add  their 
own  efforts  whenever  the  occasion  de- 
iiuui.ls  il.  llur  growing  iiilluclicc  and 
power   in   tlie  coniniiinity   rest  upon   Ihls 


rk    together 


-  lliat     WL-    a 
good    cause. 

"As  for  th  architectural  work  of  our 
country  and  our  time,  to  which  we  are 
devoting  our  lives.  It  moves  on  apace. 
lOvery  day  sees  new  and  Important 
buildings,  and  we  admire  and  blame 
and  criticise  as  the  mood  Is  upon  us. 
It  is  very  hard  for  us,  who  are  so 
much  in  the  thick  of  the  battle,  to  see 
clearly  and  to  give  any  calm-mlnded 
judgment  upon  it  as  a  wliole.  But 
within  a  few  months  I  have  had  the 
good  fortune  to  talk  with  two  fellow- 
architects  of  acknowledged  eminence 
from  across  the  water.  Their  verdict 
v.'as  one  of  enthusiastic  praise  for  our 
acliievements;  and  they  made  compar- 
isons between  what  we  are  doing  here, 
and  what  is  done  in  other  countries, 
which  were  most  Haltering  to  us.  So 
I  think  we  are  justified  In  some  self- 
congratulation." 


Report  of  Committee  on  PreNl,|ent'l< 
AdiIreKs  Made  to  »nd  Approved  Iiy  the 
4fith   Annual  Convention. 

The  President  in  his  address  makes 
the  comment  that  the  significant  fact 
in  the  history  of  the  Institute  is  the 
constantly  increasing  interest  of  Its 
members  in  its  aims  and  aspirations, 
and  the  constantly  increasing  unity  in 
their  views  as  to  the  best  neans  of 
attaining  these.  The  status  of  the  ar- 
chitectural profession  is  still  ill-de- 
fined in  many  parts  of  the  United 
States.  The  issues  with  which  the  ar- 
chitects have  liad  to  reckon  are  com- 
plex and  are  rooted  in  stubborn  con- 
ditions. Knvironments  most  various 
have  wrought  upon  the  ideas  and  the 
ideals  of  the  architects  themselves.  It 
would  be  difficult  to  exaggerate  the 
untoward  character  of  some  of  these 
environments.  Some  of  us — perhaps 
most  of  us — have  been  so  closely  in- 
volved in  puzzling  and  trying  situa- 
tions that  we  have  failed  to  see  the  en- 
tire field  in  its  perspective  and  some  of 
us  have  been  prone  to  take  a  somewhat 
pessimistic  view  of  the  immediate  out- 
look for  the  profession.  It  is  there- 
fore a  cause  for  congratulation  to  the 
Institute  that  its  president,  a  man  of 
wide  experience,  high  Ideals,  and  sin- 
gularly tanperate  mind,  has  been  en- 
abled, amid  all  the  perplexing  ques- 
tions with  which  the  Board  has  had  to 
deal,  so  to  preserve  his  sense  of  pro- 
portion and  his  wise  optimism  that  he 
can  deliberately  aflirm  the  constantly 
increasing  interest  of  the  members  in 
the  aims  and  aspirations  of  the  Insti- 
tute and.  through  all  the  divergencies 
nf  oiiinions.  can  note  a  constantly  in- 
creasing unity  in  the  views  of  the 
members  as  to  the  best  means  of  carry- 
ing out  the  high  purjiose  of  the  In- 
stitute. 

Your  committee  believes  that  the 
I'resiilent  stands  on  firm  ground  when 
be  asserts  that,  .luring  the  past  year, 
iiiurki'il  progress  has  been   n)adc   in   ed-< 
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UrallngMlie  piibllo  ti)\v;ir,l  ;>  roirocl 
undoi'stHiicIInK  of  wlint  we  seek.  Hul 
III  tills  connection  your  committor 
cannot  foi-l)ear  to  lay  stlU  fiiiilior- 
empliiisis  on  tlic  fundamental  ti'ulli-- 
Unit  11  genuine  solidarity  of  opinion  In 
tlie  inofesslon  Itself  as  to  professional 
Ideals  is  an  Indispensable  pre-requislte 
to  a  proper  recognition  of  status  in  the 
eyes  of  tlie  public.  The  architects 
must  themselves  analyze  and  decide 
ciuestions  of  ethics  as  between  one 
another  and  as  between  themselves 
and  the  public  with  dispassionate  tore- 
ihousht  and  witli  an  eye  single  to  the 
highest  Interest  of  the  profession  and 
the  entire  community.  The  first  step 
toward  the  education  of  the  commiiiiily 
by  the  architects  must  he  the  eihicatiim 
of  the  architects  tliemselves. 

The  poise  of  mind  of  your  president 
Is  equally  In  evidence  in  his  reference 
to  the  repeal  of  the  Tarsney  .\ct,  which 
lie  treats  as  a  disa.greeable  episode  to 
be  viewed  philosophically  rather  tlian 
as  a  tragic  finality  calling-  for  fierce 
invective.  Viewed  largely,  man  and 
Ills  government  and  his  Institutions 
are  but  a  passing  show;  and,  if  the 
tides  of  a  democracy  are  sometimes  de- 
structive, we  do  well  to  remind  our- 
selves that  only  in  a  society  capable  of 
change  is  there  the  possibility  of  pro- 
gress. A  generation  of  new  lawmakers 
— like  a  generation  of  new  children — 
has  newly  to  be  educated.  The  Insti- 
tute's work  is  cut  out  for  it.  It  liardly 
requires  that  we  recommend  a  reso- 
lution instructing  the  president  and  the 
Board  of  Directors  to  take  action  in 
the  premises.  We  venture  to  usurp  the 
authority  of  this  convention  and  to 
advise  the  president  and  the  Board  of 
Directors  that  It  is  the  sen.=e  of  tlie 
Institute  that  the  President  and  tlie 
Board  of  Directors  should,  at  tlie 
earliest  time,  take  steps  to  prepare  or 
cause  to  be  prepared  and,  in  due  time, 
to  submit  to  the  proper  congressional 
committee  a  bill  for  an  act  that  shall 
not  only  replace  the  Tarsney  Act  but 
sl-.all — as  our  president  has  said — "give 
us  something  even  better  for  our  coun- 
try and  its  art." 

Respect  fully   subsnitted, 
TMO.MAS   It.    KELLOGG, 
H.    Y.-\N    BUREN    MOG0NIGL.E. 
AU^AX    B.    POND, 

(-'haiinian. 


<  (MtPOli  \'l  l()\  C'HKKK  EXHIBITED 
1\  l)i;>I\M)  (IF  SOlTHKRSf  P.\C(- 
I'lC     \\l)    t  MTRIJ   «AII,«.\YS. 

I'j     <lia>.     K.     ^I'Clatclij     ili     Sa.raiin-iiC  o 
Bee. 

CI  tlCAlM).  .lMiiu;ir>-  fi — 1  was  readin,? 
u  niim)  er  of  tilings  !;■  variims  Bees  tii.^ 
other  evenin.g.  and   I   fell   to   wondering. 

I  wondered  what  I  u  thinking  peo..  c 
of  California  ten  y.-.rs  from  now  would 
lliink  of  the  alleged  i:iinkiim-  people  of 
ll'.e  California  of  lodiiy. 

Wliat  set  me  to  tliiiikiug  w  ,:^  the  a. - 
counl  of  11  e  sup-auiely  impi-'l  iuent  in  I 
insolent  manner  in  which  Willi.i  ii 
Sliroule.  President  of  the  .Soiithfin  Pa- 
cific, and  Patric'c  Cxiiio'-in,  President 
of  the  I'nile  1  Ilallroads  h".-!  si-oken  of 
anil  to  the  U;iilrond  Com  iilssin:i  of  that 
State. 

.\iid  1  i-.'.ioict-d  to  liiid  dial  John  Jl. 
l';slilemaM,  President  of  llie  Railroad 
Cciiiuoission,  had  answered  thai  im- 
pertinence and  that  insolence  in  a  lic- 
lllting  manner,  * 


\Vlm<    Ilrii/.Fn    Tlirciilo    Are    Tliefte? 

Have  the  voters  of  California  paused 
lo  lons'ider  the  lii'-ufCerable  cheek  of 
these  would-be  dictators  of  tlie  State— 
these  mouthpieces  of  corporations 
which  have  controlled  the  State  po- 
litically tor  years  to  the  degradation  of 
tlie  State,  and  which  now  threaten  po- 
litical annihilation  to  all  who  dare 
stand    In    their  patli. 

Do  tlie  People  of  California  really 
understand  that  these  men  in  so  many 
words  liave  told  the  Railroad  Commis- 
sion— the  only  one  In  the  history  of  the 
State  that  ever  was  anything  better 
tlian  a  tool  of  the  Southern  Pacific — 
that  it  it*  members  dare  to  continue  to 
legislate  for  The  People  and  against 
the  grinding  exactions  of  the  corpora- 
tions, tliose  corporations  vs-lll  make  it 
their  business  to  crush  every  honest 
man  in  any  aavninistrative  office  who 
stands  in   their  pathway? 

Iiifliieneing  Sonic  Emplojcs. 
Not  only  have  they  declared  that,  but 
the  Southern  Pacific  has  done  more:  It 
has  induced  .some  of  its  employes  to 
appear  before  the  Railroad  Commission 
and  threaten  that  body  that  the  train- 
men on  the  road  would  organize  polit- 
ically against  the  members  of  the  Rail- 
road Commission  it  that  body  did  not 
stop    bothering   th.e   company. 

In  plain  English,  the  Southern  Pa- 
cific avers  It  will  raise  again  its  pirate 
flag,  and  it  will  have  a  political  or- 
ganization of  its  employes  to  help  it 
imake  every  official  walk  the  gangplank 
who  does  not  knuckle  down  to  its  de- 
sires. 

Bshleninu's  Manly  Auhhcv. 
Chairman  Eshleman  has  answered 
this  arrogant  insolence  in  fitting  terms. 
He  has  demonstrated  that  the  regula- 
tion of  railroads  in  California  by  which 
The  People  have  been  saved  $2,000,000 
did  not  prevent  the  Southern  Pacific  in 
the  last  year  making  $190,611  more 
than    it   did   in   the  year  preceding. 

And  he  has  shown  also  what  a  con- 
temptible thing  it  is  for  the  Southern 
Pacific  to  try  to  drum  its  employes  into 
undoin,g  the  work  of  an  honest  Rail- 
road Commission,  in  order  that  the 
State  may  be  placed  again  at  the  mercy 
of  Herrin's  official  lackeys — and  all 
under  the  stale  and  lying  pretense  that 
honesty  to  The  People  means  so  much 
loss  to  the  corporation  that  it  will  have 
to  reduce  wages  in  order  to  pay  its 
way. 

CiillioiiiiN  Bra/.eii  Insolence. 
It  would  be  inconceivable  that  inso- 
lence could  go  fartlier,  were  it  not  for 
tlie  fact  tliat  Patrick  Calhoun,  Presi- 
dent of  the  Xlniteil  Railroads,  alto  took 
a  hand  at  insultins;  and  threatening 
the  Commission. 

Mr.  Patrick  Calhoun  lives  in  San 
-  Francisco  and  not  in  San  Quenlin,  not 
by  reason  of  any  ri.iviiteous  justice  in 
tile  matter,  but  solely  because  the  God- 
dess witii  tlie  Scales  was  cross-eyed  if 
not  blind  when  slic  selected  Abraham 
Ituef  as  a  victim  instead  of  his  em- 
ployer. 

The  TlnnKlitj  l>rr.  .rMllioiin. 
This  unconvicted  briber — this  wliole- 
sale  slaVer  in  the  prostitutioil  of  mihlic 
officials— applied  .on  behalf  of  tlie 
Tnili-d  Kiiilroads  for  permission  from 
the  Itailioiid  Commis<-ion  to.  issue  I'lvc- 
yc.-ir  serial  notes  lo  Ihe  amount  of  $1',- 
"3(i,iJiHi  (o  retire  iiiaturing  bonds  of  a 
part   of   its  system.         ,    • 

The  Commission  demanded,  to  see  the 


United    Railroad's    books    and    accounts    I 
and     records,     in     order     to     determine    I 
wli^lher      the      iiermission      should      be    I 
granted.      Calhoun   not  refused   to  allnu- 
the    Commission    to    see   any    books,    bin 
)ie   did  so   in  an   insolent  and   threaten- 
ing speech.     In  a  pompous  and  arrogant 
manner   he    talked   about    personal    ami 
property    and-    sacred    rights,    and    di- 
i-Iared: 

"it  is  better  to  face  tlie  rising  sm: 
t!ian  turn  to  llie  night  tliat  has  passed, 
with  all  its  noxious  vapors,  and  to  the 
animals  and  beasts  of  prey  that  skulk 
ill    tlie   darkness." 

The  Cnllio'jiu  I.uck. 
if  Patrick  Calhoun  had  any  sense  <'( 
tlie  eternal  fitness  of  things  he  woubl 
spend  the  remainder  of  his  days  in 
assisting  the  citizens  of  California  to 
forget  his  crimes — not  in  forcing  recol- 
lection thereof  by  his  hitter  assaults 
upon  honest  public  officials. 

It  is  extremely  lucky  for  Patrick 
Calhoun  that  the  night  that  has  passed 
as  well  as  the  nights  that  are  here,  did 
not  and  do  not  see  him  eating  out  lii- 
heart  in  a  State  prison  cell. 

Are  There  Similar  Entries? 
Can  it  be  that  liis  indignation  at  the 
request  of  the  Railroad  Conniission 
to  examine  the  books  of  the  United 
Railroads  w-'as  all  because  of  a  guillx- 
conscience? 

Can  it  be  that  there  are  other  entries 
in'tho'e  hooks  of  a  similarly  illumin- 
ative character  to  that  of  over  $300,000 
drawn  by  Patrick  Calhoun  fur  "special 
.^-ervices." 

Calhoun^s  Unclean  Hanils. 
No  matter  what  may  lie  said  of  tlie 
Southern  Pacific  in  this  matter.  at 
lea^t  William  Sproule — so  far  as  any- 
body knows — comes  liefore  the  Com- 
mission with  clean  hands,  even  if  in 
an  insolent  manner.  Personally  he  is 
a   very   likable  man. 

Biit  not  all  the  pertu  nes  of  Arahi 
could  cleanse  the  hands  of  Patrick  Cal- 
houn— ^the  liand  which  directed  tin 
layment  of  the  mone.v  which  bribed  tin' 
Supervisors  of  San  Francisco — the  hand 
which  '.nanipulated  the  scheme  for 
which  his  brother  plotter  languisln  - 
in  San  Quentin — the  hand  which  di- 
rected liis  general  counsel  to  pay  that 
money   over  to  Abraham  Ruef. 

They  Wnnt  to  Break  Johnson. 
Tills  comhinrttion  of  tlie  Soullinii 
I'acific  and  tlie  United  Railroads  is  iiol 
-limed  so  much  at  the  Railroad  Coiii- 
iiiissiiin  as  it  is  at  tlie  entire  adminis- 
tration of  Governor  Hiram  W.  .Tobn- 
son 

The  powers  that  have  been  are  anx- 
ious to  he  a«:ain.  Tliey  .'■eek  to  wrci  k 
politically  the  man  who  promised  i' 
kick  Herrin  and  t'le  Southern 
Pacific  out  of  tie  govern-.nent  of  Cali- 
fornia if  he  were  elected  Governor 
and    who  kept   that   promise. 

Itriteratron   SonK-tlntes   Heliiful. 
1    am    aware    tlial    in    tints    writing    ; 
ll'.e  citizens   of  Calirninia,    I   am   but    i. 
Iieatiug,    luit     diiiiiin.i;-     into     tlieir    ea  i  s 
Hat    with    which    alnnidy    they   are   per- 
fectly  familiar. 

Hut  Iteration  and  iteralion  and 
■dammed  reltcrntion.'.  is  not  a  liail 
tiling,  sometimes,  .wiien  the  purpose  is 
lo  liii  lis  tie  ))ubllc  indignation  unon 
soiiio  parli;ularly  obnoxious  puMi 
i.iKia^o. 

AKnin    Thai     Siinie    ThoilKhl. 

And    if    anytlilng    more    sl-.ameful    I 

occurred     in    California    in    years    tli-m 
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li.-  .>iK-n  l!iic:il  of  liiv  ;-'outliern  I'm- 
ilU-  and  tlie  I'uituil  Uailioiids  lo  kill 
lie  me', libel's  of  the  Railroad  Coiiimis- 
lon  politically  if  they  do  not  desist 
from  doing-  their  duty  by  The  People, 
(lien  I  fail  to  reniemher  wiiat  it  was. 

And  agrain  I  am  thinking  what  the 
thinking  people  of  ten  years  from  now 
ill  think  of  the  complacency  of  the 
lesed  thinking  people  of  the  Cali- 
fornia of  today  under  the  brazen  im- 
pertinence and  arrogant  threats  of  the 
Southern    Pacific   and   Cfnited    Railroads. 


■■IKBS     PEAK     NOT     THE     HIGHEST. 


What  is  tlie  highest  mountain  in  Col- 
orado? "Pikes  Peak,"  nineteen  i:ier- 
sons  out  of  twenty  will  answer,  and  in- 
correctly. The  twentieth  may  know 
that  the  two  highest  mountains  in  the 
State  are  Jlount  Massive  and  Mount 
Elbert,  both  in  Lake  County,  in  the 
Leadville  district.  Tlie  altitude  of 
each  of  these  mountains,  according  to 
the  United  States  Geological  Survey,  is 
H,-102  feet  above  sea  level.  The  height 
of  Pikes  Peak  is  14,108  feet.  More- 
over, there  are  fifty  or  si.\ty  other 
peaks  in  Colorado  approximately  as 
iiigh — over  14,000  feet.  The  lowest 
point  in  Colorado  is  3,350  feet  above 
sea  level.  Of  all  the  States  Colorado 
has  the  highest  average  altitude,  esti- 
.mated  by  the  Geological  Survey  at 
'6,800   feet. 

Although  not  the  highest  mountain. 
Pikes  Peak  is  probably  the  best  known 
peak  in  the  United  States.  There  was 
at  one  time  a  Weather  Bureau  sta- 
.lioii  on  its  summit,  and  it  now  has  a 
cubstantial  railway  station  at  the  ter- 
minus of  the  highest  railway  line  in 
North  America.  It  can  also  be  reached 
by  an  excellent  wagon  road  and  trail 
which  connect  the  summit  with  Colo- 
rado  Springs. 


WASTE  COIVNECTIONS  THAT  DO  THE 
WORK. 


The  "Forster"  Closet  Waste  Con- 
nections are  the  latest,  simplest  and 
most  sanitary  waste  connections  on  the 
market.  The  peculiar  feature  of  the 
"Forster"  Waste  Connections  Is  the 
groove,  which  prevents  the  packing 
from  spreading,  thus  making  the  joint 
absolutely  sanitary.  The  "Forster" 
Waste  Connections  ARE  THE  BEST. 
For  sale  at  all   dfalers. 


CHIC.\GO    NEAR    FAILURE. 


H|iorllil     claHMrH 


"I.OC!\I.ITIHS" 


-APARTMENT  KOUSES- 


CIIICAGO.  Jan.  17.— .Mayor  Harrison 
told  a  committee  of  aldermen  and  citi- 
zens that  Chicago  would  find  itself  in 
bankruptcy  soon  unless  the  legislature 
gives    financial    relief. 


.'^.W  1-K.\.\-Cl.';cn— Apiitmcnt  house, 
I',  .Sicily  ami  base,  brick  and  steel,  $125,- 

' Architect.   C.   T.    Rylaiid,   3:.7   Polk 

.'-:i..  fJ.  F.  Owners,  Lexington  Realty 
I'll.  .Mr.  Rylaml  has  worked  up  only 
line-eighth  .scale  drawings  and  tlie  ar- 
i.ingemenl  of  the  rooms,  type  nt  con- 
.^iiuction  and  otlifr  details  of  the  huild- 
ing  have  not  been  determined.  Work- 
ing drawings  will  he  completed  as  rap- 
idly as  possible.  Further  information 
will  be  given  as  the  iilans  progress. 
The  building  is  to  he  erected  on  Sutter 
street  west  of  Mason,  and  will  have  a 
frontage  of  ."iT  feet  and  a  depth  of  13T/4 
feet. 

SAN  FRA.\ClSCO — -Apartment  house. 
3  story  and-hase,  frame.  Cost  not  stat- 
ed. Architects,  C.  Jt.  and  A.  F.  Rou.=  - 
seau,  Monadnock  Bldg..  S.  F.  Owners, 
Rousseau  Realty  Co.  The  building  will 
be  erected  at  the  corner  of  Tth  avenue 
and  Lake  street,  and  has  been  de- 
signed to  contain  six  apartments  of 
four  rooms  and  bath  each.  The  interior 
will  be  finished  in  pine,  redwood  and 
.«o)ne  hardwood.  Tliere  will  be  a  cen- 
tral heating  system,  wall  beds  and  con- 
necting baths.  The  exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  being  taken. 

SAN  FRANCISCO— Apartment  house, 
ij  story  and  base,  reinforced  concrete, 
$"15,000.  Architect,  David  Salfield,  CIu- 
nie  Bldg,  S.  F.  Owner,  Frank  J. 
Klimm.  This  building  has  been  men- 
tioned iiere  before  when  plans  were 
first  out  for  figures.'  It  has  been  found 
necessary  to  revise  the  drawings  to 
^  ome  extent  and  new  figures  will  be 
called  for  shortly.  The  building  will 
be  arranged  for  several  stores  on  the 
first  floor  and  a  large  number  of  two 
and  three  room  suites  on  the  upper  five 
lloors.  -Plans  pr.ovide  for  steam  heat, 
elevator  service  and  a  vacuum  cleaning 
system.  Interior  finish  will  be  of  pine 
and  redwood.  All  suites  will  have  wall 
beds  and  private  bath  room.  T:ie  e.x- 
terior  of  the  building  will  be  faced 
with   cement  plaster. 

SAN  FRANCISCO— Apart  iient  house, 
5  story  and  base,  reinforced  concrete. 
$75,000.  Architects,  O'Brien.  Bros.,  Clu- 
nie  Bldg..  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected,  on  Bush 
street  and  will  have  a  frontage  of  50 
feet  and  a  depth  of  137^4  feet.  Inte- 
rior will  be  arranged  for  ninety  rooms, 
which  will  be  divided  into  two  and 
three  room  suites  with  private  baths 
and  separate  entrances.  There  will  be 
steam  heat,  elevator  service  and  a  vac- 
uum cleaning  system.  Wall  beds  will 
he  used  throughout.  Bath  rooms  will 
lie  finished  in  tile.  The  exterior  of  the 
building  will  )e  faced  with  white  ce- 
ment plaster.  Plans  are  now  being 
preiiared. 

.'^AN  FRA.NCI.SCO — Apartment  house. 
i;  story  and  base,  brick  and  .'teel,  $70,- 
iion.  .Architects,  .Miller  &  Colinesnil. 
Lick  Bldg..  S.  F.  Owners.  S.  C.  and  S. 
i;  Buckbee.  This  building  will  be 
erected    on    Jones   street   and   has    been 


di'Mjilicd  in  the.sr  columii.'i  bofoic.  The 
woikliig  drawings  arc  now  nearly 
co.iipk-te  and  will  go  out  for  figures 
within  a  few  days.  The  building  will 
have  a  street  frontage  of  CO  feet  and  a 
depth  of  120  feet.  Upper  floors  will  be 
arranged  in  suites  of  two  and  tlircc 
rooms  with  connecting  baths.  All 
apartments  will  have  wall  beds.  There 
will  he  steam  heat,  elevator  service 
ami  a  vai-uiim  ileaning  system.  The 
extcriiu-  will  be  faced  with  pressed 
brick. 

SAN  FR.-\NCISOO — -Apartment  liouse. 
5  story  and  base.  Class  C  construc- 
tion. $12.-i.000.  Architect,  Arthur  G. 
Scholz.  Phelan  Bldg..  S.  F.  Owner, 
Patrick  J.  Gartland.  The  building  is 
to  be  erected  at  the  corner  of  Geary 
and  Larkin  streets,  and  will  contain  in 
the  neighborhood  of  120  rooms,  which 
will  be  arranged  in  suites  of  two  and 
three  rooms  each.  .411  apartments  will 
have  vail  beds  and  private  baths.  In- 
terior will  be  finished  in  pine,  red- 
wood and  liard\vood.  Bath  rooms  will 
have  cement  floors.  There  will  he 
steam  heat,  elevator  service  and  a 
vacuum  cleaning  system.  Tiie  exte- 
rior of  the  building  will  be  faced  nitli 
pressed  brick.  Plans  are  nearly  com- 
plete and  figures  will  be  called  for 
within   a  few   days. 

O.AKL.4ND.  CAL.— Apart  nent  house. 
3  story  and  base,  frame,  $25,000.  Ar- 
cliitects.  Thomas  &  Oliver.  Pantages 
Theatre  Bldg.,  Oakland.  Owner,  Mrs. 
Adelaide  Weidler.  The  building  is  to 
be  erected  on  Castro  street,  near  Hth. 
and  will  contain  IS  suites  of  two  and 
three  rooms  eacli.  There  will  be  steam 
heat  and  a  vacuum  cleaning  system. 
AU  apartments  will  have  connecting 
baths  and  wall  beds.  Interior  finish, 
will  be  of  pine  and  redwood  with  some 
hardwood.  Bath  rooms  will  be  finished 
in  tile.  Entrance  lobby  will  be  wain- 
scoted with  tile  and  have  marble 
steps.  The  exterior  of  the  building 
will  be  covered  with  cement  plaster 
on  mtlal  lath.  Plans  are  complete  and 
figures  are  now  being  taken  by  the 
architects. 

LOS  ANGELES.  CAL.  —  Apartment 
house.  5  story  and  base.  Class  B  con- 
struction, $125,000.  Architect,  J.  W. 
Clialmer.s,  Mason  Bidg.,  L.  A.  Owner. 
A.  L.  Hill.  The  building  will  cover  an 
area  of  9Cxl48  feel.  Plans  provide  for 
a  total  of  183  guest  roo:ns,  which  will 
be  arranged,  in  two,  three  and  four 
room  suites  with  baths  and  wall  beds. 
There  will  also  he  a  large  lobby, 
amusement  room.  Iiall  room,  lilliiard 
room  and  ladies'  parlor.  Steam  heat, 
automatic  elevators  and  a  vacuum 
cleaning  system  will  be  installed.  In- 
terior will  be  finished  in  pine  and  ma- 
hogany. Considerable  tile  and  mar- 
ble wi'll  he  used.  The  exterior  of  the 
building  will  be  faced  witli  pressed 
brick.  Plans  are  nearly  complete  and 
figures   wi:i   he   called    for   slioi  tly. 

LOS  ANGELES,  CAL.  —  Apartment 
house.  Class  A  construction.  Cost  not 
stated.  .Architects.  Train  &  Williams. 
Exchange  Bldg..  L.  .  Owner.  P.  L. 
Auten.  The  building  will  be  of  the  re- 
inforced concrete  type  and  will  contain 
228    roo.iis,    which    will    be   arranged    in 
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Uu'iSB  suites  iiT  fixiii  tour  tii  six  luuiiis 
each.  Interior  linlsli  will  be  of  pine 
and  linnlwooils.  n.-illi  rooms  will  l>c 
finished  in  tile  with  <'oniposltion  doors. 
Thre  will  he  stenin  heat,  elevator  str\ - 
Ice.  wall  beds  and  a  vnouuni  cleaninff 
system.  Construction  will  be  fire- 
proof with  metal  window  sash  and 
frames  and  hollow  tile  interior  parti- 
tions. The  exterior  will  he  faced  with 
pressed  hrick.  Plans  .nre  complete  and 
llgrures  are  being  taken. 

LOS  -ANGELES.  CM-.  —  Apartment 
house.  4  story  and  base,  hrick.  Cost 
not  stated.  Architect.  Leonard  L. 
Jones,  I.  W.  Hellman  Bldg:.,  L.  .-\.  Own- 
er, H.  V.  Bard.  Tlie  building  will  be 
50.'cl40  feet  and  will  contain  108  rooms, 
arranged  in  two  and  three  room  suites. 
Ajll  suites  will  have  connecting  baths 
and  wall  beds.  Interior  finish  will  be 
of  pine.  Bath  rooms  will  have  con- 
position  floors.  There  will  be  steam 
heat,  elevator  service  and  a  vacuum 
cleaning  system.  The  exterior  of  the 
building  will  be  faced  with  pressed 
hrick.      Plans    are   being   prepared. 

LOS  ANGELES.  CAL.  —  Apartment 
house,  3  story  and  base,  frame.  Cost 
aert  stated.  Architect.  Leonard  L. 
Jones,  I.  W.  Hellman  Bldg..  L.  A.  Own- 
er, C.  J.  Christie.  The  building  will  be 
30x121  feet,  and  will  contain  72  rooms, 
arranged  in  two  and  three  room  suites 
with  wall  beds  and  private  bath  rooms. 
There  will  be  steam  lieat  and  a  hot 
water  heating  system.  Interior  finish 
will  be  of  pine,  redwood  and  some  oak. 
Bath  rooms  will  have  tile  walls  and 
composition  floors.  The  exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  in 
the   course   of   preparation. 

OCEAN  PARK.  LOS  ANGELES  CO.. 
CALi — Apartment  house,  4  story  and 
base,  brick.  $40.00(1.  Architects.  Te 
Planry  Building  Co..  Title  Insurance 
Bldg.,  L.  A.  Owners.  Hoyt  Bros.  The 
building  will  contain  55  rooms,  ar- 
ranged in  suites  of  two  and  three 
rooms  each  with  private  bath  and  wall 
beds.  Interior  vnlsh  will  be  of  pine 
and  redwood.  There  will  be  steam 
heat.  Hot  and  col  dwater  will  be  sup- 
plied to  all  rooms.  Bath  rooms  will 
have  composition  floors.  The  exterior 
of  the  building  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
•are  being  prepared. 

LOS  ANGELES,  CAL.  —  Apartment 
house,  3  story  and  base,  brick.  Cost  not 
stated.  Architect.  Robert  M.  Taylor, 
Douglas  Bldg.,  L.  A.  Owner,  S.  L. 
Weintraus.  Tlie  building  will  cover  an 
area  of  50x90  feet  and  is  to  contain  54 
rooms  besides  tlie  lobby,  amusement 
room  and  parlors.  Suites  will  consist 
of  two  and  three  rooms  each.  There 
will  be  wall  beds  and  private  baths. 
Steam  heat  and  elevators  will  be  in- 
stalled. Interior  finish  will  be  of  pine, 
redwood  and  oak.  The  exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  the 
work  will  be  done  by  Day  Labor. 

SALEM.  ORE. — Apartment  house,  2 
story  and  base,  brick,  $30,000.  A-chl- 
tect.  Fred  -A.  Legg,  SalO(ii.  Owner,  A. 
Hofer.  The  building  is  to  be  75x120 
feet  and  will  contain  a  number  of  two. 
three  and  four  room  suites.  There  will 
be  wall  beds  and  connecting  baths 
Either  steam  or  hot  water  heating  s.\-s- 
tem  will  be  installed.  The  exterior 
will  be  fated  with  pressed  brick.  Inte- 
rior partitions  will  be  of  tile.  Interior 
finish    is    to    be    of    pine    and    redwood 


Willi    sonii'    oak.      Plans   arc    being    pre- 
paiod. 

Contracts  Awarded. 

VK.N'K'K.  l.o.S  A.NdlOLlCS  I'D..  CAL.— 
.\parlMU'nt  huusi'.  :;  st.ivy  and  base, 
brick,  $40,000.  Arcliitect's  name  not 
given.  Owners.  D.'D.  Smith  and  .T.  F. 
Mitchell.  Contractors,  Fireproof  Con- 
struction Co.,  Venice.  Contract  price, 
$4  0,000. 

LONG  BEACH.  LOS  ANGELES  CO.. 
CAL. — Apartment  house,  3  stor.v  and 
base,  brick,  $1S,775.  Architects,  Austin 
&  Loch  ridge,  IS  Locust  Ave.,  Long 
Beach.  Owner,  N.  W.  Ward.  Contrac- 
tor. .1.  W.  Davidson.  325  Walnut  St.. 
Long  Beach.  Contract  price,  $18,775. 
Note:  This  contract  does  not  include 
the   wall   beds. 


BANKS. 

OAKLAND.  CAL— Bank  addition.  1 
story  to  12  story  Class  A  building. 
Cost  not  stated.  Architect,  L.  B.  Dut- 
ton.  Chronicle  Bldg.,  S.  F.  Owners 
First  National  Bank  of  Oakland.  Pre- 
liminary plans  are  being  prepared  for 
an  addition  of  one  story  to  the  present 
Class  A  building.  This  floor,  like  all 
of  the  upper  stories,  will  lie  arranged 
tor  modern  offices.  Elevator  service 
and  steam  heat  will  be  extended,  and 
the  new  portion  of  the  building  will 
be  made  identical  with  tb.e  rest  of  the 
structure.       Plans    are    being    prepared. 

Contracts  Awarded. 

LODI,  SAN  .lOAQUIN  CO..  C.\L.— 
Bank.  1  story  and  base,  reinforced  con- 
crete. $25,000.  Architect.  Walter  King, 
Elks'  Bldg.,  Stockton,  Owners.  Bank 
of  Lodi.  Contractor,  general  construc- 
tion, Lucas.  $31,975:  plumbing.  Hen- 
derson &  Co..  $3,412.50:  heating  and 
ventilating.  Gnekow,  $2.r,96.  For  a 
complete  list  of  figures  presented  see 
under  Sacramento.  Stockton  and 
Northern  California  in  this  issue. 


BRIDGES,  DAMS  AND  HARBOR 
WORK. 

SAN  FR.A.NCISCO  —  Apparatus  for 
freight  slips.  Cost  not  stated.  Engi- 
neer, Director  of  Works.  Exposition 
Bldg..  S.  F.  Owners.  Panama-Pacific 
International  Exposition  Co.  Plans 
and  specifications  have  been  completed 
for  the  hydraulic  plant  to  be  installed 
to  operate  the  freight  slip  aprons  at 
the  new  dock  on  the  Harbor  '^'iew  site. 
Bids  will  be  opened  on  .January  28th. 
The  official  proposals  appears  in  this 
issue. 

TACOMA.  WASH. — Dock  and  ware- 
house, concrete  and  frame  construc- 
tion. $200,000.  Engineer,  City  Engi- 
neer. Tacoma.  Owners,  City  of  Ta- 
coma.  Commissioner  of  Works  Owen 
A\oods  ;  tales  that  plans  for  this  work 
are  complete  and  that  figures  on  the 
construction  will  be  called  for  within 
a  short  time.  The  dock  and  ware- 
house are  the  first  of  several  large  mu- 
nicipal improvements"  to  be  made  in 
Tacoma. 

TACOMA.  WASH.— Bridge,  s'teel  con- 
struction, $350,000.  Engineer.  Engi- 
neering .  Dept.  Oregon-Washington 
Railroad  and  Navigation  Co..  M.  B. 
Bayer.  Supt..  Taeonia.  This  company 
has  recently  announced  their  intention 
of  constructing  a  large  steel,  bridge  on 
the  tide  water  flats  in  Tacoma.  Full 
particulars  can  be  secured  from  Supt. 
Bayer.  , 


MONUIIVIA,  Los  ANciOLKS  Vv.. 
C.\]j.- — Bridge,  concrete  and  steel.  Cost 
not  stated.  Engineer.  City  Engine. 
.Monrovia.  Owners.  Towns  of  .Monroi 
and  Arcadia.  Tiiese  two  neighboring 
towns  have  instructed  the  City  Engi- 
neers to  prepare  plans  and  specifica- 
tions at  once  for  a  bridge  to  connect 
the  two  towns.  None  of  the  particulars 
have  been  published  as  yet. 

PHOENIX.  .\RIZ. — Bridges,  2.  steel 
and  concrete.  $70,000.  Engineer's 
name  not  given.  Owners,  San  Carlos 
Indian  Reservation.  Congressman 
Carl  Hayden  has  secured  an  appropria- 
tion of  the  above  amount  for  the  con- 
struction of  two  bridges  and  tlie  Inte- 
rior Department  has  ordered  plans  and 
specifications   prepared. 


CHURCHES. 

TACO.MA,  WASH— Cliuicli,  2  story 
and  base,  brick  and  concrete.  $50,000. 
Architect.  R.  E.  Borhek,  Savage-Sco- 
field  Bldg..  Tacoma.  Owners,  Pilgri  n 
congregational  Church.  The  building 
will  be  erected  on  a  corner  site  and  is 
to  be  designed  in  the  classic  style  of 
architecture.  There  will  be  a  large 
main  auditorium  besides  severed  Sun- 
day school  rooms,  pastor's  study,  social 
rooms  and  parlors.  There  will  be  a 
central  heating  system.  Interior  finish 
will  be  of  pine  and  ornamental  plaster. 
The  exterior  will  be  faced  with  ce- 
ment plaster.  Plans  are  being  pre- 
pared. 

SPOKANE,  WASH. — Church.  2  story 
and  base,  brick  and  concrete.  $40,00ii. 
Architect's  name  not  given.  Owner's 
Emmanuel  Baptist  Church.  Plans  and 
specifications  are  complete  and  figures 
are  being  taken  by  the  Building  Com- 
mittee for  the  construction  of  this 
work.  The  building  will  contain  be- 
sides a  large  main  auditoriu  ii,  Sun- 
day school  rooms,  pastor's  study,  social 
hall  and  parlors.  There  will  be  steam 
heat  and  a  modern  system  of  ventila- 
tion. Interior  will  be  finished  in  pine 
and  ornamental  plaster.  Ti.e  exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster. 

SEATTLE.  W'ASH. — Church.  2  story 
and  base,  brick  and  concrete,  $50,000. 
Architect,  David  J.  Myers,  Central 
Bldg.,  Seattle.  Owners,  Westminster 
Presbyterian  Church.  The  architect 
states  that  while  plans  and  specifica- 
tions for  this  work  are  complete  con- 
struction has  been  postponed  until 
spring.  This  action  was  takeir  by  the 
members  of  the  Building  Committee  in 
order  that  a  contract  for  the  entire 
structure  might  be  let  and  that  funds 
would   be   available. 

Contracts  Awarded. 

LONG  HKAl'ir.  Liis  ANGELES  CO., 
CAL, — Cliurcli.  1  story  and  base,  brick 
Cost  not  stated.  Architects.  Metcalf  * 
Uavies.  Long  Beach  Bank  Bldg..  Lon.u 
Beach.  Owners.  First  Brethren  Church 
Contractors,  Long  nea<'h  Brick  G<f . 
Seventh  and  Ximeno  .StS-.  Long  Bead 
Contract    pri<e    not    stated, 

FACTORIES  &  WAREHOUSES. 


LOxNG  BEACH,  LOS  ANGELES  CO. 
OAL.-,-Wa rehouse,  4  story  and  base,  re- 
inforced concrete,  $30,000.  Architect. 
George  Harding.  Citizens'  National 
Bank  Bldg..  L.  A.  Owners.  City  Trans- 
fer, Van  and  Storage  Co.  The  building 
will  be  50x123  feet  and  fireproof 
throughout.       There     will     be     concrete 
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llnuis.  moUU  windou  sash  ;.ih1  Injiiirs 
ana  underwriters'  doors.  Freight  ('le- 
vators will  lie  installed.  Interior  lin- 
i.sli  will  lie  of  pine.  The  e.\terior  of 
llie  Iniildlns'  will  be  faced  with  eenient 
plaster.      I'lans    aie    lieing    prepareil. 

I^O.S  .XNGEI^ES.  C.\r,. — warehouse,  1 
story,  reinforced  concrete  and  steel. 
Cost  not  stated.  Architect's  name  not 
Slven.  owner.s,  Onler  Harl>or  Dodt 
and  Wharf  t'o..  Union  Oil  HIdg.,  L.  A. 
The  hnildins  will  he  105  feet  wide  and 
577  feet  lons-  Ciinstrnction  tliroug-h- 
out  will  he  fireproof.  Pile  foundation 
is  now  heins  driven  and  the  balance  of 
the  con-struction  will  follow  at  once. 
Work  is  being  carried  on  under  the 
personal  direction  of  the  owners,  and 
full  iiarticulars  can  be  sei'ured  from 
them. 


FIRE  HOUSES  AND  JAILS. 


HOLLYWOOD.  LOS  ANGKLBS  CO.. 
CAL.  —  Fire  and  police  department 
liuilding,  2  stor.v  and  base,  brick,  $40,- 
(100.  Architect.  J.  .1.  Backus,  Cit.v  Hall 
Bldg..  L.  A.  Owners,  City  of  Holly- 
wood. The  building  will  contain  the 
offices  of  the  department  heads.  There 
will  he  a  central  heating  system,  pine 
interior  trim  and  modern  plumbing. 
The  exterior  will  be  faced  with  pressed 
brick.  Plans  have  received  the  ap- 
proval of  the  Police  and  Fire  Commis- 
sioners and  fhe  Art  Commission.  Bids 
will  be  taken  by  Mr.  Backus  for  all 
parts   of    the    work. 

GARAGES. 

LOS  ANGELES.  CAL.— Garage.  1 
stor.v  ana  base,  brick.  Cost  not  stated. 
.\rchitect,  none.  Owner.  Mark  G.  Jones, 
Merchants'  Trust  Bldg.,  L.  A.  The 
liuilding  is  to  be  erected  on  the  site  of 
an  old  residence  on  Flower  street 
near  10th,  and  will  be  designed  for  a 
commercial  garage.  Mr.  Jones  has  not 
>^elected  an  architect  and  no  details  of 
the  building  have  been  determined. 
Full  particulars  will  be  given  in  these 
columns  as'  the  plans  progress. 

LOS  ANGELES,  CAL.— Garage,  1 
story  and  base,  brick.  Cost  not  stated. 
-\rchitect.  none.  Owner,  W.  L.  Riiey, 
:'10  So.  Fremont  St.,  L.  A.  The  huild- 
ing  will  be  erected  on  West  Second 
street,  and  is  to  cover  an  area  of  74x 
135  feet.  There  will  be  a  cement  floor, 
metal  window  sash  and  frames  and 
special  gasoline  storage  tanks.  The 
exterior  of  the  building  will  he  faced 
with  pressed  brick.  The  owner  is  pre- 
paring the  plans  and  the  work  will  he 
done    )iy    Day    Labor. 

GOVERNMENT  WORK  AND 
SUPPLIES. 

IVew    Army    t'oii.«triie<ion. 

Tlie  army  officers  who  have  to  do 
with  the  construction  of  barracks  and 
ijuarters  at  army  posts  in  the  United 
States  and  in  tlie  Philippines  have  been 
much  handicapped  by  lack  of  funds, 
and  that  situation  is  not  likely  to  he 
improved  by  any  action  of  Congress 
during  the  present  session.  The  esti- 
mate lias  been  cut  to  the  bone.  Of  the 
total  estimate  of  $1,607,500  only  $270,- 
000  is  for  new  construction  in  this 
country,  this  being  for  work  at  Fort 
Slocum,  Fort  Sill,  Fort  Huachuca,  Pre- 
.-idio  of  San  Francisco,  Fort  Bliss,  Fort 
Sam    Houston,    Fort    Logan,    Fort    Mo- 


st named  place  it  is  jiriiposcd  to  con- 
nict  a  h.Tngar  for  tlio  new  army 
,  ilro-aeroplanc  at  a  cost  of  $7,500.  A 
irt  of  the  expense  on  this  item  will 
1  for  the  shelter  of  troops  in  CliiiKi. 
here  the  r,itcs  are  considered  high  .-is 
impared  with  the  rates  in  this  coun- 
y.  For  the  Philippines  it  is  hoped 
I  obtain  an  a)ipropri.-il  ion  of  $500. (lOo. 
■  which  $320,000  is  for  new  conslruc- 
nn  of  buildings  at  the  permanent 
ists  of  Stotsenhcrg  and  McKlnley  and 
her  places.  It  has  been  found  that 
le  earlier  construction  was  inade- 
lale.  and  it  is  now  jirojiosed  to  re- 
ace  tlie  nipa.  buildings  with  tliose  of 
mcrcte  cnnstrucllnn.  which  will  with- 
and  the  ravages  of  the  insects  and  re- 
st   ll;c   effects   of   the  typhoons. 


Ixtliiiiiiin  Canal  Drj-  Dock. 

The  Navy  Department  is  interested 
ill  the  plans  for  a  dry  dock  for  use  in 
connection  with  the  operation  of  the 
Isthmian  Canal.  Colonel  Goethals  ap- 
peared before  the  House  committee  on 
appropriations  at  the  last  session  and 
urged  authorization  for  the  construc- 
tion of  a  dr.v  dock  aufj  permanent  docks 
and  shops.  He  stated  that  this  con- 
struction could  be  undertaken  without 
increasing  the  total  estimated  appro- 
priations for  the  conrtruction  of  the 
canal.  The  main  dry  dock  will  be  sit- 
uated at  Balboa  on  the  Pacific  side  and 
will  be  capable  of  accommodating  any 
vessel  that  can  pass  through  the  canal 
locks.  It  will  have  a  length  of  1,000 
feet  and  a  width  of  110  feet  and  will  be 
of  the  same  size  as  the  Pearl  Harbor 
dry  dock.  The  dry  dock  at  Balboa  will 
have  a  rock  foundation  and  its  sides 
will  be  lined  with  concrete.  A  similar 
auxiliary  dry  dock  will  also  be  built 
there.  The  Navy  Department  will  be 
able  to  make  use  of  the  large  dock, 
which  has  been  designed  and  con- 
structed to  meet  the  requirements  of 
the  navy.  The  esti.uated  cost  of  the 
dry  dock  will  be  $1,719,000.  while  the 
total  cost  of  the  construction  of  the 
terminals,  including  wharves,  shops, 
etc.,   will   be   $1,658,000. 


Puget   S..I1IU1   >ni.v   Varii,  OllicerM' Quar- 
ters. 

The  contract  for  tl;e  construction  of 
two  officers'  quarters  at  the  navy  yard. 
Puget  Sound.  Wash.,  1  as  been  award- 
ed to  Carlfon  &  Son,  S^.Utle,  Wash.,  at 
$13,484.60. 

Pearl   Harlior,    MaBajBine    Buildins;!!. 

No  action  lias  yet  been  taken  regard- 
ing the  award  of  contract  for  con- 
structing five  magazine  buildings  at 
the  naval  training  station,  Pearl  Har- 
bor. H.  T..  bids  for  which  were  opened 
December   21st. 


HuililiuK,  Vueet  Soun<1,  WaHli. 

The  chief  of  the  bureau  of  yards  and 
ducks.  Navy  Department,  is  calling  for 
bids  to  be  opened  February  loth  for 
the  construction  of  one  frame  house  at 
the  naval  magazine,  Puget  Sound, 
Wash.  The  structure  is  to  be  two 
ftories  and  attic,  with  brick  founda- 
tions, complete  with  hot  water  lieating. 
plumbing,  and  electrii'  wiring.  The 
building  is  lo  be  42x2S  feet. 

Pearl   Harbor.   Sfrnolural   Stoel. 

The  contract  for  furnishing  struc- 
tural  steel,   etc.,    for   pump   well   at   the 


ni\.il  .St. 111. Ill,  I'eail  llarlior,  II.  T.,  iiids 
for  whirli  were  opened  December  2Sth. 
has  been  awarded  to  the  Kiter-Conley 
.Mfg.   Co..    Plltsliiirgli.   Pn„   at   $9,n-j. 


liKlinu   .<<rliool   lliillilliiK. 

The  following  bids  were  received  by 
tlie  Coininlssiiined  of  Indian  Affairs. 
Denartmcnt  of  the  Interior.  Washing- 
Ion.  D.  C,  on  .lanuury  4th  for  the  con- 
.slriictlon  of  a  frame  day  school  build- 
ing   for    tlie   Likely    Day   .School.   Cal.: 

.1.  A.  Ulunt,  Fort  Bidwell,  Cal.,  $4,- 
S7.'. ;   ISO  days. 

W.  I>.  Lovell,  .Minneapolis.  Mill.,  »«,- 
0(10;    100   days. 

.lohn  Plato.  Hemet,  Riverside  Co., 
Cal..    $6,985;    ISO   days. 

Thomas  Enson  &  H.  P.  Wood,  Altu- 
ras.  Crtl.,   $7,000. 


niillillntc.  Fort   D.   A.   RiuwFll. 

The  following  is  schedule  of  the  bids 
received  at  the  ollice  of  the  construct- 
ing quartermaster.  Fort  D.  A.  Russell, 
Wyo.,  on  November  25,  1912,  and  De- 
cember 18,  1912,  respectively,  for  the 
construction  of  railroad  ."pur,  sidings, 
track  scale,  and   scale  house: 

Item  I,  bids  received  under  original 
plans  and  specifications  November  25; 
2,  bids  received  under  modified  plans 
and  specifications  December  18. 

Union  Pacific  Railroad  Co.,  Omaha, 
Xeb.,  Item  I.  $66,564.11. 

R.  N.  La  Fontaine.  Cheyenne.  Wyo., 
for  scales  only,  item  1,  Fairbanks,  $3,- 
330;  Strait,  $3,066.75;  Howe.  $3,176.75: 
item  2.  $3,145;  $2,775.  and  $2,991.  For 
scale   house,    item    1.   $365;    2,   $350.35. 

Hastings,  Young  &  Dumm,  Cheyenne, 
Wyo.,   item   1.   $68,900;   2.   $46,600. 

Colorado  &  Southern  Railway  Co., 
Denver,  Colo.,  itam  1,  $72,000;  2.  $51.- 
012.50. 

Howard  &  Wood,  Cheyenne,  Wyo., 
item    2.    $48,200. 

All  bids  received  on  November  25 
were  rejected  by  the  chief,  quarter- 
master corps,  U.  S.  Army,  by  his  office 
letter  No.  38'5758.  dated  December  7. 
1912.  which  letter  also  directed  that 
steps  be  taken  to  readverttse  the  work 
for  approximately  Hve  days — December 
13  to  December  IS. 

Under  letting  of  December  18  the 
bid  submitted  by  Messrs.  Hastings. 
Young  &  Dumm.  being  the  lowest  bid 
received  for  the  work  complete,  includ- 
ing installation  of  the  "Strait"  scale, 
and  making  a  reduction  of  $500  tor  the 
privilege  of  using  "SO-lb  A.  S.  C.  K. 
section  open-hearth  rails,"  the  chief 
of  the  quartermaster  corps,  U.  S.  Amy. 
awarded  the  contract  to  that  firm  at 
total  cost  to  the  United  States  of  $46.- 
10(1 


l>liill|>|iine  CoDHt motion   DIMoiiltleii. 

The  War  Department  has  received 
from  the  Philippines  tlie  plans  for 
permanent  construction,  including  con- 
crete barracks,  quarters,  and  stables, 
for  the  colonial  army,  consisting  of 
four  regiments  of  infantry,  two  regi- 
ments of  cavalry,  one  regiment  of  field 
artillery,  and  auxiliary  troops.  The 
cost  will  be  about  $6,000,000,  exclusive 
of  administration.  storage.  power 
plants,  etc.  To  this,  however,  must  be 
a  Ided  the  cost  of  slorebou'es  and  other 
buildings  for  the  military  establish- 
ment on  the  Luneta  fill  to  replace  the 
present  structures,  the  cost  of  which 
will   be   $2,000,000.   making  a   total   that 
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will  liB  i-(.i|iiir-,il  to  i.oriiKiriciill.v  hi. use 
antl  provide  for  tlic  niloiiial  aivny  of 
from  $8,000.0(10  tn  $10,000,000.  AVnrk 
to  the  exlenl  of  ?1. 000. 000  only  o:iii  lie 
li.nndliHl  in  llu'  loiir.xp  of  n  ye:ir,  owing- 
to  tlip  hil'or  iiiul  other  existlnt?  condi- 
tions in  the  Philippines.  There  are 
many  obstacles  whicli  the  quarter- 
masters find  very  tryln.!?.  The  snpply 
of  sl{illed  inbor  :iiid  suitable  foremen 
is  far  short  of  the  demand,  consequent- 
ly it  is  usually  necessary  to  pay  a  higli 
price  for  inferior  men.  If  every  other 
condition  were  favorable  tills  alone 
would  constitute  a  serious  handicap. 
Xew  men  cannot  be  imported  as  con- 
tinuous employment  cannot  be  guaran- 
teed, and  new  men  are  of  little  value, 
becau.^e  if  they  understand  their  busi- 
ness they  cannot  communicate  their 
ideas  to  the  native  laborer,  slcilled  or 
otherwise.  The  price  is  cheap,  but  the 
quality  is  correspondingly  poor,  and 
during  considerable  portions  of  the 
year  the  supply  is  also  far  short  of 
the  demand.  Many  features  of  Fili- 
pino labor,  too  numerous  to  mention, 
lead  to  the  conclusion  that  it  is  not 
nearly  so  cheap  as  it  ioolfs  on  paper; 
in  fact,  its  drawbacks  make  it  prac- 
tically as  expensive  as  labor  in  the 
United  States.  Due  to  the  undevel- 
oped state  of  the  country  ana  the  great 
distance  from  manufactories  materials 
are  not  cheap.  Steel  and  cement  must 
be  brought  from  afar;  stone  (even  for 
concrete  work(  is  usually  inaccessible 
and  above  the  average  cost  in  the 
United  States;  sand  is  about  normal: 
hardware,  plumbing,  etc.,  must  add 
cost  of  transportation  to  their  original 
prices,  and  even  the  native  woods, 
which  are  the  only  ones  suitable  for 
use  there,  cost  from  $100  to  $150  per  M 
in  the  market.  None  of  the  above  items 
can  be  obtained  in  large  quantities  in 
even  a  reasonable  short  time,  so  that 
it  requires  watclvfulness  and  farsight- 
edness to  avoid  running  out  of  mate- 
rials and  entailing  the  annoyance  and 
money  loss  due  to  cessation  of  work. 


Submarine     Testing    Dock. 

One  of  the  interesting  recommenda- 
tions made  by  the  naval  general  board 
and  submitted  to  Congress  is  that  for 
a  testing  and  wrecking  dock  that  may 
be  used  for  salving  submarines  of  any 
size,  docking  submarines,  and  testing 
to  determine  resistance  to  external 
"Water  pressure.  It  has  been  figured 
out  that  two  docks  of  this  description 
Will  ultimately  be  required  for  the  At- 
lantic and  one  each  for  the  Pacific 
coast,  Hawaii,  Panama,  Guam,  and  the 
Phipippines.  There  is  great  need  of 
such  docks  in  view  of  the  increasing 
number  of  submarines  and  the  age  of 
sopie  of  the  older  vessels  of  that  class. 
The  plans  of  the  Navy  Department  for 
this  structure  contemplate  the  building 
of  a  large  cylinder  which  can  be  filled 
with  water.  Into  this  the  submarine 
is  placed  and  subjected  to  any  degree 
of  pressure,  accomplishing  tlie  same 
results  as  sinking  the  submarine  for 
200  feet  below  the  surface.  This  coun- 
try was  the  first  to  exact  this  practical 
demonstration  of  the  resistance  of  sub- 
marines to  water  pressure  at  great 
depth.  Now  all  the  nations  have  add- 
ed that  requirement  to  their  contracts 
for  submarine  boats.  The  dock  which 
it  is  proposed  to  build  is  similar  to  an 
Italian  structure. 


RlrWrlenI   Trnn^milnnlnn    Line. 

.\  commitlee  has  liccn  appointed  l..\ 
llio  cliairnian  of  the  Islhiuian  CmikiI 
t'nnnnisslon    to; 

1.  Review  the  plans  f..]-  tliu  proimsci 
liigii-tension  power-transmission  line 
across    the   Isthmus. 

2.  Consider  the  various  features  of 
the  telephone  and  telegraph  cables,  the 
possible  disturliance  to  signal  system, 
the  probability  of  the  future  electrili- 
eation  of   the   Panama   Railroad,   and   to 

o.  Make  recommendations  relative  to 
the  best  and  most  economical  construc- 
tion to  be  employed  for  all  the  differ- 
ent electrical  conductors,  all  phases  of 
the  matter  being  taken  into  considera- 
tion, includin.g  any  protection  to  elec- 
trical lines,  and  to  guard  against  any 
possible  attempts  to  cut  communication 
in    time   of   war. 

Tlie  committee  consists  of  Messrs. 
Kdward  Schildhauer,  Lieut.  F.  Mears, 
Capt.  W.  H.  Rose.  C.  F.  Bleakley,  W. 
H.   Fenley,  and  W.   R.   McCann. 


Reclamation  "Work. 

Tlie  Secretary  of  the  Interior  has 
authorized  the  Reclamation  Service  to 
award  tlie  following  contracts  for  the 
construction  of  about  46  miles  of  the 
Vandalia  south  canal.  Milk  River  irri- 
gation project,  Mont.;  To  J.  B.  Hilton, 
of  Billings,  Mont.,  schedules  1  and  3. 
involving  the  excavation  of  approxi- 
mately 583,550  cubic  yards  of  material, 
contract  price  $118,150.  To  Charles 
Wilhite.  of  Boise,  Idaho,  schedule  2, 
involving  the  excavation  of  about  302,- 
.550  cubic  yards  of  material,  contract 
price,  $51,700.  The  work  is  situated  on 
the  south  side  of  Milk  River  adjacent  to 
the  main  line  of  the  Great  Northern 
Railway  and  in  the  vicinity  of  Van- 
dalia, Tampico,  Glascow,  and  Nashua, 
liont. 


Construction    of   Army    Quarters. 

The  chief  of  ti,e  quartermaster  corps 
has  approved  the  tentative  plans  for 
the  construction  of  ar.niy  quarters  in 
the  United  States  at  a  cost  of  $143,000. 

The  services  to  be  performed  under 
this  item  wall  be  done  by  contract. 
With  the  sum  estimate,!  it  is  contem- 
plated to  construct  the  following  quar- 
ters; 

Fort  Riley,  Kans..  1  double  captain's 
quarters.   $16,000. 

Fort  Sill,  Okla..  1  set  (5  set)  bache- 
lor's  offlcers'   quarters.    $31,000. 

Fort  Huachuca,  Ariz.,  1  double  cap- 
tain's  quarters,   $8,000. 

Presidio  of  San  Francisco,  Cal.,  2  field 
otncers'  quarters,  $20,000. 

Fort  Bliss,  Tex..  3  double  company 
officers'   quarters,    $48,000. 

Fort  Sam  Houston,  Tex.,  quarters  for 
employees  of  pack   train,   $1,000. 

Fort  McPherson,  Ga.,  1  double  set 
officers'   quarters,  '$16,000. 

All  of  the  above  amount  will  be  re- 
quired tor  new  construction. 

Estimate  is  $7,869.80  in  excess  of 
the  amount  expended  for  this  purpose 
for    the   tiscal   year   1012. 

All  of  the  foregoing  construction  has 
been  approved  by  the  Secretary  of  War 
and  will  be.  included  in  the  1914.  esti- 
mates. 

The  amounts  estimated  for  the  above 
quarters  are  the  amounts  estimated  by 
this  office  as  the  probable  cost  Of  such 
construction. 

During  the  fiscal  year  1912  officers' 
quarters  were   constructed 'as   fallows: 


Did  You  Get  the  New 


LIST? 

If  not,  -write  to 

White  Bros. 

5th  &  Brannan  Sts.  San  Francisco 


Schofleld  Barracks.  Hawaii,  officers- 
quarters,    infantry    post,    $86,000. 

Schofleld  Barracks,  Hawaii,  flooring 
and  framing  tents,  1st  infantry,  $10  - 
000.20. 

Fort  Huachuca,  Ariz.,  double  set  of- 
ficers-  quarters,   $7,500. 

Yosemite,  Cal,  1  field  officer's  quar- 
ters,   $1,510. 

Yosemite,  Cal.,  6  company  officers' 
quarters,   $7,620. 

Schofleld  Barracks,  Hawaii,  com- 
mencing construction  of  5  field  officers' 
quarters  and  16  double  officers'  quar- 
ters,   $22,500. 

For  the  fiscal  year  1913  there  was 
allotted  $206,000  to  provide  for  con- 
struction of  buildings  under  this  item, 
as  follows: 

Fort  Sheridan.  111.,  teamsters'  quar- 
ters,   $14,000. 

Fort  Huachuca.  Ariz.,  2  double  sets 
of   lieutenants'    quarters,    $20,000. 

Fort  Huachuca.  Ariz.,  double  set  of 
captain's    quarters.    $12,000. 

Limitation  fixed  by  Congress  for  con- 
struction of  officers'  quarters  in  the 
United  States:  General's  quarters,  $15,- 
000;  field  officers'  quarters,  $12,000;  line 
officers'   quarters,    $9,000. 


MUltarj-     Post     at     Port     Kamelinmelia. 

The  estimate  submitted  by  the  Secre- 
tary of  Wa.T  of  $158,500  for  a  coast  ar- 
tillery post  in  the  Hawaiian  Islands 
contains  the  follow-ing  provision; 

That  the  Secretary  of  "War  be  and  he 
is  hereby  authorized"  to  establish  on  the 
military  reservation  at  Fort  Kameha- 
meha  a  four  company  post  for  the  ac- 
commodation of  the  coast  artillery  re- 
quired to  prote-^t  the  naval  base  at 
Pearl  Harbor  on  the  island  of  Oaliu. 
Hawaii^  Provided,  That  a  contract  or 
contracts  may  be  entered  into  by  the 
Secretary  of  War  for  the  construction 
of  the  necessary  officers'  quarters,  bar- 
racks, administration  building,  dispen- 
sary with  12-bed  emergency  ward  and 
operating  room,  guardhouse,  and  other 
necessary  buildings,  including  their 
lighting  and  heating,  -water  system, 
sewers,  roads,  and  -R'alks,  to  be  paid 
for  as  appropriations  may  be  from  time 
to  time  he  made  by  law  not  to  exceed, 
in  the  aggregate,  the  sum  of  $356,500. 
of  -n-hich  $158,500  shall  be  immediatelv 
available. 

Concerning  this  subject  the  report  of 
the  general  staff  is  as  follows; 

The  seacoast  defenses  protecting  the 
naval  base  of  Pearl  Ha.rbor,  on  the 
Island  of  Oahu  and  located  at  the  en- 
trance to  that  harbor  at  the  post  of 
Ka^mehameha,     are     practically     so     far 
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...mpleted    as    to    ie>niiie    the    pi-esemo  HALLS    AND    SOCIETY    BUILD-  ^"l"'      Oioss'e      RI.Ir.,    U    A.      Owners, 

;il    tliat    post    of    the    four   companies    of                                          INGS  Wcstlake     Mos|)ltal     AsBoclatloii.       The 

roast  artillery  troops  which  are  toman                                      ;_  huilJlnK     will     contain     a     nunihcr      of 

ami  operate  the  defensive  armamment  modksto  STANISLAUS  CO  CAL,  "'"■''»  "'oth  pulillc  and  private.  Foun- 
lliere  located.  These  troops  should  he  _,.odge  hall,  3  storv  and"  l.ase'  brick'  ''""""s  »"'!  liea'lnpr  walls  have  been 
piovided  with  shelter  and  stationed  §20.000.  Architect,  Ualph  P  Morrell'  ■'•^^'Sned  to  carry  three  addltlona.!  sto- 
at the  post  at  the  earliest  practicable  Yosemite  Theatre  Bldg.,  Stockton'  ''*'"■  There  will  be  steam  heat  and  ele- 
.lute.  not  only  to  care  for  this  arma-  Owner,  .lohn  S.  Tully.  The  first  noor  ^'"'O""  service.  Interior  finish  will  be 
ment.  but  to  operate  it  in  case  of  need.  ,,(•   (|,g   building'  will   contain   stores  and  "^  '"'"^  '"'"''   hardwoods   with    all   corrl- 

The  delay  in  estimating-  tor  the  con-  .,„    entrance   to    the   lodge   hall.     Upper  ''""  ""'s'^ed  in  tile.     The  exterior  will 

^^r^lction    of    this   post   lias    been    due    to  i|„ors  liave   been   leased   to  the   Modesto  ''"  '"''^'^  "'"'   Pressed  brick.     Roof  will 

a    discussion    of    the    question    whether  Kiks.      Interior    finish    will    be    of    pine  '^^    "^    metal    tile.      Plans    are   complete 

certain  shallow  ponds  In  tlie  vicinity  of  tlirougliout.      Steam    heat    will    be      In-  ■""'  "sures  are  belnj?  taken. 

the   site   should    be    filled,   at   a   cost   of  stalled    with     an    oil    burning    furnace.  ^''^^  ANGKI.Ei^.  CAI..— Hospital  addl- 

about    $100,000,    before    the    construction  tI  e  exterior  will  be  facel   with    pressed  ''""•   '   ''""■>■  ^'•■''^''  -^  construction.  Cost 

of    the    buildings    of   the    post    is    under-  i  ,i,  k.      Plans    are    now    lieing    prepared  ""'    stated.       Architects,    Elsen    &    Son, 

taken.     This   question   liaving  been   de-  and    will    be    completed    as    rapidly    as  Wilcox  Bldg.,  T>.  A.     Owners,  Columbia 

cided   by    the   Secretary   of   War   in    the  possible  Hospital.     The   addition    will   be  ot  one 

negative— that    is,    he    having    reached           ANAHEIM,      ORANGE      CO.,      CAL.—  f  °.^*'.  '"   "    present   four-story   concrete 

tlic   conclusion    that,   inasmuch   as   suit-  Lodge    hall,    2    story    and    base,    brick,  ''"''''"ns:.  and  Is  designed  for  an  operat- 

ihle    ground    for    the    location    of    the  $3O,nO0.     Architect,  Oscar  Lag-nan,  Ana-  1,"^    pavtl,ion>,      Co,tistr,uction     will    Iber 

buildings    as    of    the    post    is    available,  beim.     Owners,  Anaheim  Masonic  Tern-  '''"^^  -*   throughout.     Similar  additions 

ihat   shelter  for  the  troops  should  first  pie    Association.      ,The    ibuUding     wilj  """^    P'«""e<3    '<"•    H'e    centra!    building 

and    as    promptly    as    possible    be    pro-  cover  an  area  of  90x135  feet.     The  first  '"1"°  '"*'  "'^^''  ''''"*^-     "'''«  "•ill  be  called 

vided   and    that   the    question    of    filling  floor   will   be   arranged   for   two   stores.  j°^''  "'  """""^  ""  ""'  addition  above  men- 

the    ponds    should     be    left     for    future  There    will    be    a    number    ot    offices-  in  '"nei  .                               «           j 

consideration — the    following      estimate  the    front    portion    ot    the    second    Hour  _      ^     Contracts  Awarded. 

of  the  cost  of  construction   of  the  com-  and  lodge  rooms  in  the  rear.     A  central  SAN    FRANCI.SCn — Hospital.    :    story 

plete   post   Is  submitted:  heating    system    wiU    be    Installed.      In-  and    base,    reinforced    concrete.    $45,000. 

Fmir    barracks    at    $30,000 $120,000  terior    finish    will    be    of   pine   and   oak.  Architects,    City    Dept.    ot   Architecture. 

'       Clue    field    offlcer's    quarters 8,000  The    exterior    of    the    building    will    be  Temporary   City  Hall   Bldg.,  S.   F.  Own- 

l-Jight     co-npany     ofiicers'     quar-  faced    with    pressed    brick.      Plans    have  e"-^.  City  and  County  of  San   Francisco. 

ters    (married)    at    $6  000      ..        48  000  been    approved    ami    bids    will    probably  Contractor,      Janes      McLaughlin.      24-1 

'       One      bulldin"'       four     bachelor  be  called  for  at  the  next  meeting  of  the  Kearny  St.,  S.  F.     Contract  price,   $46,- 

suites    with°offlcer.s'  mess  and  owners  on  January  20th.  960.      Note:      This    work    has    been    out 

club    room                .                            14  000           PORT      ANGELES,      WASH.  —  Lodge  for    figures    before    and    the    same   con- 

,     .    .    .      '.'■''  i'  .y,. in  nn,i  ball     3    storv    and    ba--e     brick     $30  000.  tractor  was  then  low  on  the   work.  For 

line  administration  building    ...      in.ooo  "an,    i    suoi\     aim    ua.  f .    um-n.,    »uv,uuu.  ,.,..,,,„                            .    , 

cine      dl'-pen^arv      with      1'  bed  Architect,       Julian       Everett,       Walker  a   complete  list  ot  all  figures  presented 

emergency" ward    and    operat-  Bl'S^-    Seattle.      Owners,    Port    Angeles  see    under   San    Francisco    in    tbis    issue. 

ino-    room  15  000  Elks'    Hall    Association.      The    building  

One °    combined  "quaVteVmasie;          '  will   be  80x100  feet.     The   first  floor  will  TIOTPT  q_ 

and    commissary    storehouse..      16.000  contain  stoves  and  the  upper  two  fiooi-s  — WOltLb— 

,      ,  ,  ^  .  large    and    finely    finished    lodge    rooms.  

wo      double     sets      noncommis-  iti'^e    '""a    "        ■               ,       ..            „,    „i„  cav      PRivniei-n     h„i„i        7      .,i„r,. 

J      »    «,      OS          .              »            i,f,ni  There    will    be    steam    heating    and    ele-  hA.\       l-KA.NCihtO — Hotel.       i      story 

sioncd    s  aff    ofiicers     quarters      12,000                      ^^^,^^.^^       j_^.^_..^_.    ^^_^.^,^    ^..„    ^^  ^^^    „^.,^^       p,^,_,    ^    construction.    $75.- 

One   guardhouse   and    one   stable      20,000  ^^                ^^^^    hardwood.       The    exterior  000.      Architect,    W.    H.    Weeks,    75    Post 

One    combined    artillery,      engi-  ^  ..^  ^^  ^^^^^  ^..^^^  pressed  brick.  Plans  St.,    S.    F.      Owners,    Charles   C.    Judson 

"eer,     and     ordinance     store-  ^^^    complete    and    figures    have    been  Co.      This   building   will    be   erected    on 

•'"^®     ^•"'"'  taken  under  advisement,  Ellis    street,    west    ot    Mason,    and    will 

■    wagon    shed    1.500            PORTL'^ND        ORE. Auditorium,       2  contain     a     total     of     over     120    Tooms. 

...uu-ters   for    four   (Ivilian    em-  ^^^^^,   ^^'  "^^^^^      ^j^^^  ^   construction.  Nearly    all    rooms    will      have      private 

Ployes     12,000  J,  ono.ooo.      Architect.   Preedlander,  New  baths.     There   will   be   steam   heat,   ele- 

One  post  exchange   luiililing.  .  .  .      25,000  York       On-ners.    City    of    Portland.      Mr.  vator    service    and    a    vacuum    cleaning 

Crematory     5,000  prgedlander   has   just   returned   to   New  system.     Interior  finish   will  be  ot  pine. 

Water    systa  n     8,000  .^^^.^    ^^    complete    the    working    draw-  redwood    and      oak      with      ornamental 

»      Sewer   system    7.000  j^gs   for   this  big   structure,   which    will  plaster    in    the    lobby.      The    first    floor 

Ilnads    and    walks    15.000  (,(.(.„,„.  an  entire  city  block.     The  main  "'i"     contain     store.s,     lobby     and     hotel 

i:''-l'h-    light    12,000  au.iitiyium    will    have   a    seating   capac-  "^'-e-      The   exterior   will   be   faced  with 

Itv   of  To,000   people.      In   addition    there  pressed    brick.      Plans  are   complete  and 

Total    $356,500  will   be   a   completely   equipped   kitchen,  figures  are   being  taken. 

Tie   foregoing   estimate,    as   stated,   is  banquet    room,    smoking    rooms    and    a  SAN      FRANCISOO— Hotel.      3      story 

i-r   the  post,  complete.  Inasmuch,  how-  ball    room.      Construction    will    be    fire-  and   base,   brick.     Cost   no_t  stated.     Ar- 

■N.M-,  as  the  total  amount  probably  can-  proof   throughout.      Auditorium    floor    i--  cbitect.    Joseph    Caben,    4n    Kearny    St 

M.^t    he   obtained   this  year,   it   is   recom-  to  be  flat.     Exterior  will  be  faced   with  S.     F.       Owners,     Louis     Friedman     and 

nded    that    an    estimate    for    $158,500,  terra   cotta.      Bids   will   be   called   for   in  Samuel    Gerson.      Th?    building    vvl  1    be 

..    sufficient   to   provide   for   the   shelter  the   spring.  erected    on    Kearny    '"■^^'■"^^"^'^^^fn'r 

,     ,,      ,    _'                            _                                                                   ^  ington.    and    has    been      arranged      for 

.!    one-half   o     the   garrison    (two   com- ^ ^^_^^.^^    ^^    ^,^^    ^^^^   „^^^   ^^^    ^^^^^    3^ 

M.n.es   of    cost   artillery),   be    submitted                                 HOSPITALS.  guest   rooms   on   the  upper    floors.     The 

I,.    Congress    in    detail    as   follows,    with                                           interior    will    be    finished    in    pine    and 

I    view   to  starting  the  construction      of           s  W    Fl;  Wc'l.-^Ci  i-H„s|,ital      1     storv  redwood.      There    will    be    hot    and    cold 

-^  ..Iter    for    this    necessaiT    garrison    at  ^_^.^     ^^.^^^      .einforced     concrete.       Co.s't  running    water    supplied    to    all    rooms. 

-  (.  ulie=t  date  practicable.  ^^^    stated.      Architect.    Cliarles    TVter  The  exterior  will  he  faced  with  pressed 

r>M    barracks     $00,000  Weeks.  Mutual    Rank    Bldg..  S.   F.   Own-  brick.       Plans     are     complete     and     flg- 

I  II    company   officers'   quarters     24,000  e,.s.    I'nion    Iron    Works.      This   building  nres    are    being    taken. 

admlnlsiration  building    ...      10.000  jj,    ^    part    of    tlie    program    of    improve-  OCEAN    PARK,    LOS    ANGELES     CO., 
dispensary,    etc 1.5.000  nient    that   the   company    has    underway.  C.\L. — Hotel,    S    story    and    liase,    rein- 
combined       quartermaster  'j-lie  structure  will  be  Class  A  in  all  re-  forced    concrete.      Cost    not  stated.      .Ar- 
id   commissary    storehouse..      16.000  spects.  and   will  contain   the   most  mod-  cl:itect,    Frank    T.    Kogley,   Consolidated 
double   set   nonconiMiission-  ern     equipment     throughout.       Inlcvior  Realty    Bldg..    L.     A.      Owners.    Me.ssrs. 

I    staff    officers'    (luaileis C.OOfl  will   be   finished    in    pine,   tile   and  linrd-  Stinoman     and     Kraoier.       Construction 

crematory    5,000  wood.      There    will    be    a    central    lieat-  will    be    Class    A    in    all    respects,    with 

i      ftable    6,000  ing     svstem.       The     exterior       will       be  concrete     floors    and     hollow     tile    Inte- 

"iip    wagon   shed    5.500  faced  With    cement    plaster.      Plans    arc  rior    partitions      There    will    be    a    total 

■       Water  svstem   S.OOO  now    being   prepared.  of    100    guest    rooms      and      .',6      baths. 

ScNxcr   syslcm                      7,000            i,(i,-5    A.VGELES,      CAL.— Hospital.       3  Steam    beat,    two    elevators    and    «(  vnc- 

•      . „to,.y     and     base,     brick     and     concrete.  uuin   cleaning  system    will    be   Installed. 

I,,,,  I     $158,500  Cost    not    stated.      Architect,    Frank    L,  Interior    finisli    will    be    of    pine,      red- 
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wooil  niiil  sonic  Imrdwood.  Lobby,  of- 
llrt>  ami  piiilors  will  hove  ornamentul 
plui'tiM'  JcLOratlon.  The  exterior  will 
111'  faced  Willi  lemeiit  plaster  with  tile 
liiluys.  Plans  arc  complete  and  figures 
are    being    taken. 

1A)S  ANG-EI^hiS,  CAL. — Hotel,  i 
story  and  base,  brick.  Cost  not  stat- 
ed. Architects,  Hudson  &  .Munsell. 
Stlnron  Hldg..  U  A.  Owner,  Dr.  \V. 
T.  OovlnKton.  The  first  lloor  will  be 
arraiiKed  for  stores  and  the  upper 
lloor  for  a  number  of  single  rooms. 
Tliere  will  be  several  baths.  Interior 
linisli  will  be  of  pine  throughout.  Hot 
and  cold  running  water  will  be  sup- 
plied to  all  rooms.  The  exterior  will 
lie  faced  with  pressed  brick.  Plans  are 
complete   and    ready   tor   figures. 

I,OS  A.\'OKI„ES,  CAL.— Hotel,  :!  or 
4  story  and  base,  brick.  Cost  not  stat- 
ed. Architect.  Frank  M.  Tyler,  Hiber- 
nian BldK..  I-.  A,  Owner,  A.  ^^'.  Koss. 
The  building  will  be  47x140  feet.  The 
tirst  floor  will  contain  the  hotel  Iobb.\' 
and  several  stores.  Upper  floors  have 
been  arranged  for  27  guest  rooms  and 
10  baths  on  each  floor.  Interior  finish 
will  be  of  pine  and  redwood.  There 
will  he  stea,ii  heat  and,  if  a  four-story 
bulldin.g  is  erected,  an  elevator.  All 
rooms  will  be  supplied  with  hot  and 
cold  running  water.  The  stores  will 
have  (latent  fronts.  The  exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  being  prepared  and 
when  complete  the  work  will  be  done 
by    Day    Labor. 

SANTA  MONICA,  LOS  ANGELES  CO.. 
CAL. — Hotel,  3  story  and  base,  brick. 
Cost  not  stated.  Architect,  S.  Tilden 
Norton.  Title  Insurance  Bldg.,  L,  A. 
Owners.  Henry  Klein  and  Adolf 
Schwartz.  The  building,  which  has 
been  arranged  for  stores  on  the  first 
floor,  will  be  40x90  feet.  Upper  three 
floors  will  contain  a  total  of  30  rooms 
and  4  baths.  Interior  finish  will  be  of 
pine.  There  will  be  steam  heat  and 
I;  ot  and  cold  running  water.  Metal 
window  frames  and  .sash  will  be  used. 
The  exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  figures  will  be  called  for 
■at   once. 

..PORTLAND.  ORE.— Hotel,  4  story 
and  bai-e.  brick.  Sr>0.niin.  .\rchitect. 
Robert  F.  Tegen,  Swetland  Bldg.,  Port- 
land. Owner.  Alfred  Parkhurst.  The 
Iiroposed  structure  is  to  be  erected  on 
a  corner  and  will  cover  an  area  of 
100x100  feet.  The  first  floor  will  con- 
tain several  stores  and  the  entrance 
to  the  upper  floors.  A  large  number  of 
single  rooms  and  public  and  private 
-1-aths  will  occupy  the  remainder  of  the 
liuilding.  Construction  will  be  of  the 
mill  type.  There  will  be  steam  heat, 
e'evator  service  and  hot  and  cold  dun- 
ning water.  The  exterior  will  ;be 
faced  with  pressed  hricU.  Plans  are 
now    being   prepared. 

SAN  DIEC.li,  CAL. —  llulel.  ;l  story 
and  base,  brick,  $20,000.  Architect, 
.lolin  S.  Siebert.  San  Diego.  Owner.  B. 
\V.  Harris.  The  building  will  be  erect- 
ed on  Stale  street  between  D  and  F, 
rtreels.  and  has  lieen  arranged  for 
stores  on  the  lirst  flno,-  and  40  guest 
rooms  and  l.'j  haths  on  the  upper  two 
floors  A  central  heating  system  will 
be  installed.  Interior  linish  will  be  of 
pine  and  redwood.  The  exterior  will 
he  faced  with  pressed  brick.  Plans  arc 
lieiiig  jirepared. 


Contracts  Awarded. 

l.nNO  ni':.\i'll,  l.n.-^;  .\.\C,ELES  CO.. 
CAL. — Hotel.  3  story  and  base,  brick 
and  steel,  $45,000,  Architects.  Kysor  & 
Biggar,  Wright  and  Cullender  Bldg..  L. 
A.  Owners.  Jos.  Barnett  and  R.  M, 
Moore.  Contractor,  C.  .L  Hargis.  653 
Olive  St..  Long  Beach.  Contract  price. 
$45,000. 

PORTLAND.  ORE. — Hotel  addition.  5 
story  and  base,  brick,  $45,000.  Archi- 
tects, Rennes  &  Hendricks,  Portland. 
Owners,  Golden  West  Hotel.  Contrac- 
tors. Bravton  Engineering  Co.,  Port- 
land.     Contract    price.    $l5.liO0. 


RESIDENCES. 


S.\N  FRANCISI~'0 — Residences.  3,  2 
story  and  base,  frame,  $7,250  each.  Ar- 
chitect, E,  E.  Young,  251  Kearny  St„  S. 
F.  Owner,  Matthew  A.  Little,  1347  4th 
avenue.  Each  of  these  houses  will  be 
dCFigned  to  contain  eight  rooms  and 
bath.  Interior  finish  will  be  of  pine, 
redwood  and  some  hardwood.  Floors 
will  be  of  oak  in  the  principal  roo'.ns. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  brick. 
Bath  rooms  are  to  be  finished  in  tile 
with  composition  floors.  Ruud  water 
heaters  will  be  installed.  The  exte- 
riors will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  the  w^ork  will  be  done  by  Day 
Labor. 

SAN  FRANCISCO — Residence.  2  story 
and  base,  frame,  $2,500.  Architect,  none. 
Owner,  A.  R.  Lapham,  IS'53  McAllister 
St..  S.  F.  The  house  will  contain  six 
rooms  and  bath.  Interior  finish  Will 
be  ot  pine  and  redwood.  Some  oak 
floors  will  be  used.  There  will  be  a 
large  open  fire  place  with  tile  mantel 
in  the  living  room.  Bath  and  kitchen 
will  be  finished  in  tile.  The  exterior 
of  the  building  will  be  covered  with 
rustic  and  shiplap.  Plans  are  complete 
and  the  work  is  to  be  done  by  Day 
Labor. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $2,000.  Architect,  none. 
Owner.  R.  E.  Seeger,  67  Bernal  Ave., 
S.  F.  The  house  will  contain  six  rooms 
and  bath.  All  interior  finish  will  be  of 
pine  or  redwood.  So  ne  oak  floors  w^ill 
lie  used.  There  will  be  an  open  fire 
place  and  brick  mantel  in  the  living 
room.  Tile  will  be  used  in  the  bath 
and  kitcl'.en.  The  exterior  ot  the  house' 
will  be  covered  with  shiplap.  Plans 
are  complete  and  in  the  hands  of  the 
<iwmer  who  will  do  tlic  work  by  Day 
Labor. 

S.\N  FR.VNCISCO — Residence,  2  story 
and  base,  frame,  $4,000,  Architect, 
Theo.  S.  Boehm,  Hcwes  Bldg.,  S.  F. 
Owners.  Pockman  Building  Co.,  Mills 
Kldg.  The  hou?e  has  been  designed 
for  an  eight-room  dwelling  with  bath. 
Interior  finish  will  be  of  pine  and  red- 
wood. Oak  floors  will  be  used  in  the 
li\ing,  dining  room  ami  reception  hall. 
There  wil-l  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  and 
brick.  Tile  win  be  used  in  the  bath 
room  and  kitchen.  The  exterior  ot  tlie 
dwelling  will  be  covered  with  cement 
plaster  on.  metal  latli.  Plans  are  com- 
plete and  the  work  will  be  done  by  Day 
Labor. 

SAN  FRANCISCO— Residence.  2  sl.ny 
and  base,  frame.  $3,000.  Architect,  none. 
Owner.  Emil  Ruhlaiid.  3102  Clement  St., 
S.     F.      The    house    will    contain    seven 


roo'.iis  and  batli.  All  interior  flnisr 
will  be  ot  either  pine  or  redwood. 
Hardwood  floors  will  he  used  in  the 
principal  rooms.  Open  fire  places  are 
to  be  installed  in  the  living  and  dining 
rooms.  Mantels  will  be  ot  brick.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  The  exterior  ot  the  liouse 
will  be  covered  with  rustic  and  ship- 
lap.  Plans  are  in  the  hands  ot  the 
owner  and  the  work  will  be  done  by 
Day   Labor. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $3,000.  Architect,  O. 
E.  Evans,  2104  Mission  St.,  S,  F.  Own- 
er, James  Welsh.  This  house  has  been 
designed  tor  a  seven-room  dwelling 
with  bath.  Interior  will  be  finished  in 
pine  and  redwood.  Oak  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  open  fire  places  with  tile  or 
brick  mantels.  The  exterior  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  com- 
plete and  the  work  will  lie  done  by 
Day   Labor. 

PIEDMONT,  ALAMEDA  CO.,  CAL.— 
Bungalows,  3,  1  story  and  base,  frame, 
$3,000  each.  Architect,  none.  Owners, 
Becker  and  Eliel,  1762  Broadway.  Oak- 
land. These  houses  will  contain  six 
and  seven  rooms,  bath  and  sleeping 
porches.  Interior  finish  will  be  of  pine, 
redw^ood  and  some  oak.  Hardwood 
floors  will  be  used  in  the  living  and 
dining  roopis.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  ot  tile  and  brick.  Tile  will  be  used 
in  the  kitchens  and  bath  rooms.  The 
exteriors  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  to  be 
completed  at  once  and  the  work  will 
be  done  toy   Day  Labor. 

0.\KL.\ND,  CAL. — Residence,  2  story 
and  base,  frame,  $5,000.  Architect,  none. 
Owners,  Oakland  Building  Co.,  Security 
Bank  Bldg.,  Oakland.  The  house  has 
been  designed  to  contain  eight  rooms, 
hath  and  sleeping  porch.  Interior  fin- 
ish will  be  ot  pine,  redwood  and  oak. 
Oak  floors  will  be  used  in  the  principal 
rooms.  There  will  he  furnace  heat  and 
open  fire  places.  Mantels  wall  be  of 
lirick.  Tile'  will  be  used  in  the  batli 
room  and  kitchen.  The  exterior  of  flic 
dwelling  will  he  covered  with  cemeni 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day   Labor. 

OAKLAND.  CAL.— Residence.  2  story 
and  base,  frame."  $9,000.  Architect. 
Charles  W.  McCall,  Central  Bank  Bldg., 
Oakland.  Owner's  name  withheld.  The 
dwelling  will  be  erected  in  Adams 
Point  and  will  contain  in  the  nelgh- 
borhooil  of  ten  rooms,  bath  and  sleep- 
ing porch.  Interior  finish  will  be  of 
pine,  redwood  and  hardwood  with  oak 
floor.*  in  the  principal  rooms.  There 
will  be  a  central  heating  system  and 
automatic  water  heaters  installed.  The 
hath  rooms  will  be  finished  in  tile. 
Tliere  will  be  open  fire  places  and  brick 
and  tile  mantels.  The  exterior  of  the 
Iiouse  will  be  covered  with  cement 
plaster  on  m.etal  lalli.  I'lans  are  being 
prepared. 

PIEll.MONT.  .\LA.Mi:iiA  ro..  CAL.— 
Uesidciice,  2  story  and  base,  frame. 
$4,500.  .\rchitect,  C,  W.  Dickey,  Cen- 
tral. Hank  Bldg..  Oakland.  Owner. 
Irving  II.  Kahn.  The  dwellln.if  will 
contain  seven  rooms,  bath  and  sleepin.u 
liorch.  A  garage  will  be  erected  on  the 
rear  of  I h'e  same  lot.  ■  Inferior  flnisli 
will    he    of    pine    with    sumo    liardwoods. 
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Oak  floors  will  he  use.l  in  lln'  priiu-ipal 
>Mis.  There  will  lie  one"  lire  places 
anj  furnace  lieat.  Mantels  will  be  of 
lirick.  Uatli  room  will  be  flnislied  in 
tile.  Tlie  exterior  of  t!ie  dwelling  will 
lie  covered  with  cement  plaster  on 
inetal  lath.  Plans  are  complete  ami 
tijirnres  are  being  taken. 

OAKIj.ANI),  CA1-. — Bungalow.  1  stor.v 
ami  base,  frame,  $2.S00.  Architect,  Ivan 
C.  .Satterlee.  470  IStli  St.,  Oaklaml. 
Owner,  Frank  C.  Howe.  The  house  has 
been  designed  for  six  rooms,  and  liatli. 
All  interior  trim  will  be  of  pine  or  red- 
wood. .Some  oak  floors  will  be  used. 
There  will  be  open  Are  places  and  tile 
or  brick  mantels.  Tiie  exterior  of  the 
house  will  be  covered  with  cement 
plaster.  Tile  will  be  used  in  the  bath 
ind  kitchen.  Plans  are  complete  and 
liRures  are  being:  taken. 

OAKI>AXD,  CAL. — Bungalows.  2,  1 
stor.v  and  base,  frame,  $2,100  each.  Ar- 
chitect, Ivan  C.  Satterlee,  470  13th  St., 
Oakland.  Owner,  J.  E.  Sattels.  Eacli 
bungalow  will  contain  five  rooms  and 
liatli.  Interior  finish  will  be  of  pine 
and  redwood  with  oak  floors  in  the  liv- 
ing and  dining  rooms.  There  will  be 
open  fire  places  and  brick  or  tile  man- 
tels. Tile  will  be  used  in  tiie  baths 
and  kitcliens.  The  exteriors  of  the 
bungalows  will  be  covered  with  shin- 
gles. Plans  are  complete  and  figures 
are  being   taken  by   the   architect. 

MEXLO  PARK.  SAN  MATEO  CO., 
C.\Li. — Residence.  2  story  and  base, 
frame,  $7,000.  Architect,  ATilliam  C. 
Hays.  Foxcroft  Bldg.,  S.  F.  Owner. 
Dr.  Howard  Morrow.  The  dwelling 
will  contain  eight  rooms,  baths  and 
sleeping  porch.  Interior  finish  will  be 
of  pine,  redwood  and  hardwoods.  Oak 
(Inors  will  be  used  throughout  except 
in  the  bath  roo'iis  which  will  have 
composition  floors  and  will  be  finished 
in  tile.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
brick  and  tile.  Tile  will  be  used  in 
the  kitchen.  An  automatic  water  heat- 
er will  be  installed.  The  exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  and  shiplap.  Plans  are 
being  prepared. 

FAIR  OAKS.  SAN  MATEO  CO.,  CAL. 
— Residence,  2  story  ami  base,  frame, 
$.30,000.  Architects,  Bliss  it  Faville. 
Balboa  Bldg..  S.  F.  Owner.  .lohn  Stern. 
The  dwelling  is  to  be  designed  for  a 
large  and  palatial  countr.v  home.  There 
W'iU  be  in  the  neighborhood  of  four- 
teen rooms,  several  baths,  laundr.v  and 
a  garage.  The  grounds  will  also  be 
laid  out  in  the  Italian  style.  Interior 
finish  W'ill  be  of  pine,  redwood  and 
hardwoods.  Floors  will  ibe  of  loak 
throughout.  There  will  be  a  central 
heating  system,  open  fire  places  and 
mantels  of  brick  and  tile.  Bath  rooms 
will  be  finished  in  tile  and  will  have 
composition  floors.  The  exterior  of 
flip  liouse  will  probably  be  covered 
cement  plaster  on  metal  lath. 
-   are    now    licing  prepared  for   this 

\.\'  FRAXCIt^CO — Residence.  1   story 

1  asc.       frame.       $2..iiMi.       Architect. 

Owner.  Frank  B.  ltus?l.  4  10  Davis 

>.    F.      The   house    will    contain   six 

in   .and    bath.      Interior    finish    will 

.     .if    pine    and    redwood.      Oak    floors 

will    be    used    in    the    livin.g   and    dining 

looms.     There   will  be  a  large  open  fire 

pla(e    and    tile    or   brick    mantel    in    the 

living    room.       Bath    and    kitchen     will 

have    some   tile   wainscot.     Tiie   exterior 

,,r  ibf   h.Hisp   will    be  .-..vered    with    riis- 
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Foote  Mixer  on  street  paving 
In  Chico,  California: 

There's  a  Foote  Mixer  for  every  job! 
Carried  in  Stock  by 

EDWARD  R.  BACON  &  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 

FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  NATOMA  ST.,  S.  F. 

Fdward  V .  Bacon  is  positively  net  connected  with  any  other  firm. 


tic.  Plans  are  in  the  hands  of  the 
owner  and  the  work  will  be  done  by 
Day    Labor. 

LOS  ANGELES.  CAL. — Residence,  2 
story  and  base,  brick  and  frame,  $35,- 
000.  Architect,  A.  F.  Rosenheim.  H. 
W.  Hellman  Bldg...  L,  A,  Owner,  J.  C. 
Uives.  The  dwelling  has  been  de- 
singed  for  a  twelve-room  house  with 
several  baths.  Interior  finish  will  be 
of  pine,  redwood  and  mahogany.  Hard- 
wood floors  will  be  used  tliroughout. 
Kath  rooms  will  be  finished  in  tile. 
There  WtH-  he  a  central  heating  sys- 
tem and  open  fire  places.  Mantels  will 
be  of  tile  and  brick.  An  automatic 
water  heater  will  be  installed.  The  ex- 
terior of  the  dwelling  will  be  covered 
with    presred   brick   veneer.      Plans   are 


beinf 


prepared. 

Contract  Awarded. 


STOCKTON.  SAN  JOAQUIN  CO..  CAL. 
— Lungalow.  1  ;  tory  and  base,  frame 
$3,000,  Architect,  Ralph  P.  Morrell. 
Yosemite  Theatre  Bldg.,  Stockton. 
Owner.  Mr.  Shannon.  Contractor,  Mr. 
Shannon.      Contract    price.    $3,000. 


-SCHOOLS- 


SAN  Fi;.\N('lSCi) — School  removal. 
4  story  and  base.  Class  .V  construc- 
tion. Cost  not  stated.  Architects.  City 
Dept.  of  Architecture.  Temporary  City 
Mall  Bldg.,  S.  P.  Owners,  City  and 
Cc^unty  of  San  FrancisW,  A  contract 
will  be  let  within  a  few  days  by  tlie 
Board  of  Public  Works  for  the  re- 
moval of  the  Commercial  High  School, 
from  its  present  site  on  Grove  street, 
between  Larkin  and  Post  streets,  to  a 
site  on  Fell  street,  between  Franklin 
and  Van  Ness  avenue.   .\  bond  of  $12.5,- 


000   is  required  of  the  contractor. 

HXTNTINGTON  PARK.  LOS  ANGE- 
LES CO.,  CAL. — ^School.  I,  1  story  and 
1,  2  story  and  base,  brick.  Cost  not 
stated.  Architect.  Robert  M.  Taylor, 
Douglas  Bldg.,  L.  A.  Owners,  Hunting- 
ton Park  School  District.  The  oiain 
building  will  be  two  stories  in  height 
and  will  cover  an  area  of  122x176  feet. 
The  domestic  science  building  will  be 
39x71  feet  and  one  story  high.  Both 
building"  are  designed  in  the  classic 
style  and  will  be  faced  with  pressed 
brick.  Interior  finish  will  he  of  pine 
and  pine  and  hardwood  floors  will  be 
used.  There  will  be  a  central  heating 
system.  Bonds  in  the  sum  of  $65,000 
have  been  voted.  Plans  are  being  pre- 
pared. 

HOQUAIN.  WASH. — School.  3  story 
and  base,  brick.  $90,000.  Architects, 
Stephen  &  Stephen,  New  York  Bldg., 
Seattle.  Owners,  Hoquain  School  Dis- 
trict. The  building  will  cover  aground 
area  of  89x17.5  feet.  There  will  be  a 
number  of  standard  sized  class  rooms. 
an  auditorium  seating  450  people,  man- 
ual training  and  domestic  science  de- 
partments and  all  other  requirements 
of  a  modern  hign  school.  Roof  will  be 
carried  on  steel  trusses.  Stairways 
and  balls  will  be  of  reinforced  con- 
crete. There  will  be  a  steam  heating 
system  and  fan  ventilation.  The  ex- 
terior of  the  building  will  be  faced 
with  cream  colored  terra  rotta.  Plans 
will   be  completed   within  a   week. 

PORTLAND,  ORE. — School,  2  story 
and  base,  reinforced  concrete.  Cost 
not  :,lated.  Architect,  Ellis  F.  T.aw- 
rence,  Portland.  Owners.  City  of  Port- 
land. This  Is  the  second  unit  or  the 
Fernwood  school,  which   is  the  first  re- 
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liiforreO  comiete  scliool  bulklliiK  to  l)c' 
ei-ected  in  llie  city  of  Portland.  The 
aeroml  unit  will  contain  six  class 
rooms.  Constiuctlon  will  be  lilentlcal 
Willi  that  of  the  present  Ijulldlng. 
Plans  are  complete  and  bIJs  will  be 
called   for   on  January   22nd. 

HONITO  INDIAN  SCHOOI,.  NKW 
XIHXICO. — School,  2  story  ami  base. 
brick.  Co.-!t  not  stated.  Architect. 
Dept.  of  Interior.  Washington.  1).  C. 
Owner.'.  United  States  Government. 
Plans  and  specltlcatlons  can  be  secured 
from  the  Interior  Department  atWash- 
Inston.  I).  C.  for  the  construction  of 
this  Imildini;.  Hi'ls  will  be  opened  in 
Wasliinston.    P.    c.    no    Kcbiiiary    12tli. 

Contracts  Awarded. 

SANTA  ANA.  OUANGE  CO.,  CAL.— 
Schools.  2,  1  story  and  base,  brick  and 
concrete.  $40,0no  and  $36,000.  Arclii- 
tect?\  Withey  &  Davies,  Story  Bldg.,  U 
A.  Owners,  Santa  Ana  Polytechnic 
HiKh  School  District.  Contract  tor  the 
Manual  Arts  building  was  awarded  to 
George  C.  Condon.  Home  Bldg.,  Santa 
Ana.  Contract  price,  $40,724;  and  the 
contract  tor  the  Fine  Arts  building  was 
awarded  to  David  Irvine,  1209  West 
36tli  St..  Santa  Ana.  Contract  price. 
$36,000.  ' 

CORONADO  BEACH.  SAN  DIEGO 
CO..  CAL. — School,  2  story  and  base. 
brick  and  steel,  $65,000.  Architects, 
Qiiayle  Bros.  &  Cressey,  Savoy  Theatre 
Bldg..  San  Diego.  Owners.  Coronado 
Beach  School  District.  Contractors 
Wue?ter  Construction  Co..  Coronado 
Beach.  Contract  price,  $64,800.  Note; 
This  contract  does  not  include  plu  «b- 
ing.  heating  or   .-omposition   roofing. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS 


SAN  FRANCISCO— Power  station,  1 
story  and  base.  reinforced  concrete. 
$15,000.  Engineers.  Engineering  Dept. 
Pacific  Gas  and  Electric  Co..  445  Sut- 
ter St..  S.  F.  Owners.  Pacific  Gas  and 
Electric  Co.  This  building  will  be 
erected  on  Meacham  Place  near  Post 
street,  and  is  designed  for  a  steam 
plant.  There  will  be  a  cement  floor 
and  metal  window  sash  and  frames. 
The  'exterior  will  be  faced  with  ce- 
ment plaster.  Bids  will  he  taken  by 
tlie  Purchasing  Dept.  of  tlie  Pacific 
Gas   and    Electric   Co. 

RIVHIRSIDE.  RIVERSIDE  CO.,  CAD. 
—Municipal  water  system.  $1,600,000. 
Engineer.  City  Engineer,  Riverside. 
Owners.  City  of  Riverside.  Bonds  to 
the  amount  above  mentioned  were  re- 
cently voted  to  purchase  the  present 
water  supply  system  of  Riverside  and 
to  construct  extensive  new  additions 
to  both  the  domestic  and  firp  supply 
systems.  Work  will  be  undi  it.iUen 
within    a    few    weeks. 

HANPORD.  KINGS  CO.,  l"AI.. — Sew- 
vv  system.  $.SO,flOO.  En.sjineer.  City  En- 
gineer, Hanford.  Owners.  City  of  Han- 
ford.  Notice  has  been  sent  to  all  bid- 
ders on  this  work  of  an  extension  in 
time  of  opening  Hgures  until  .January 
2Tth.  RiiU-  were  to  have  been  opened 
on    .January    20tl). 

STORES  AND  OFFICES. 

SAX  I'-|;.\.\riSl'(  1 — .stores  Mddili.ir,  t 
story  to  present  3  story  Class  A  builil- 
ing.  Cost  not  slated.  Architect.  G.  A. 
.\pi>lfgartli.  Call  Bldg.,  S.  F.  invncr. 
A.  H.  Spru.kuls.  Tile  Spreekels  huild- 
jng-    on    California    street    near    Drumm 


is  to  be  enlarged.  The  same  idassic 
style  of  architecture  w-ill  be  followed 
out  and  the  exterior  is  to  be  faced 
with  terra  cotta.  The  steel  frame  will 
iie  extended.  Plans  for  this  work  are 
now   being   prepared. 

DOS  ANGEDES,  CAD.— Stores  and 
lodge  hall,  2  story  .  and  base,  brick. 
Cost  not  stated.  Architect,  Arthur  I... 
Acker,  Story  Bldg..  D.  A.  Owner.  Emma 
Oswald.  The  building  will  be  50x110 
feet.  The  first  floor  will  contain  two 
stores  and  the  upper  floor  is  to  l)e  ar- 
i-anged  for  a  lodge  hall  with  a  co.n- 
plete  stage.  Several  offices  are  also 
lirovided  for  on  this  floor.  Floors  in 
the  stores  will  be  of  cement.  Gas 
steam  radiators  will  be  used.  Interior 
finish  will  be  of  pine.  There  will  be 
patent  store  fronts.  The  exterior  of 
tlie  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are   being   taken. 

DOS  ANGELES,  CAD.— Loft  building, 
10  story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architects,  Austin  «: 
Pennell,  Wright  and  Callender  Bldg.. 
L.  A.  Owners.  Hill  Street  Lot  Co.  Pre- 
liminary plans  only  have  been  pre- 
pared, hut  these  show  a  structure  5Sx 
165  feet  of  reinforced  concrete 
througliout.  The  exterior  will  be  faced 
with  cement  plaster  with  tile  inlays. 
There  will  be  both  freight  and  pas- 
senger elevators,  steam  heat  and  mod- 
ern plumbing.  The  structure  is  to  be 
used  for  light  manufacturing  pur- 
po?es.  There  will  be  metal  window 
sash,  sidewalk  elevators  and  copper 
cornice.  Plans  are  being  prepared. 
The  project  is  being  handled  by  Alex. 
.MacKeigan.    421   Story   Bldg.,   L.   A. 

VANCOUVER,  B.  C— Offices,  4  story 
and  base,  reinforced  concrete,  $45,000. 
Architects,  Braunton  &  Leibert.  Ex- 
change Bldg..  Vancouver.  Owners. 
Standard  Fruit  and  Industrial  Co.  The 
first  floor  will  contain  the  offices  of 
the  owners  and  will  lie  finished  in 
marble,  tile  and  mahogany.  Basement 
is  to  contain  the  safety  deposit  vaults 
and  custome.-s'  rooms.  Upper  floors 
will  be  arranged  for  modern  offices. 
There  will  be  steam  heat,  elevator 
service  and  a  vacuum  cleaning  system. 
The  exterior  of  the  building  will  be 
faced  with  stone  and  terra  cotta.  Plan-- 
are    being    prepared. 

LOS  ANGELES.  CAL.— Stores,  1  story 
and  base,  brick.  Cost  not  stated.  Ar- 
cliitects.  Morgan,  Walls  &  Morgan, 
Story  Bldg..  L.  A.  Owner,  D.  Botilller. 
The  building  will  occupy  a  corner  site 
and  will  cover  an  area  of  100x100  feet. 
There  will  be  a  cement  floor,  patent 
store  fronts,  marble  and  tile  base  and 
wainscoting.  Interior  finish  will  be 
of  pine  throughout.  The  exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  for  Ibis  work  arc  now 
I'eing   prepared. 

SAX  niEGO,  CAL. — Stores  and  of- 
fices. 4  story  and  base,  brick  and  steel. 
Cost  not  stated.  Architects,  Quayle 
Dros.  &  Cressy.  Savoy  Theatre  Bldg.. 
San  Diego.  Owner,  R.  G.  Miller.  Pros, 
of  the  Owl  Drug  Co.  The  present  build- 
ing at  the  corner  of  4tli  and  D  streets 
is  "to  he  wrecked  and  a  new  four-story 
building  erected  on  the  site.  The  first 
Ib.or  will  contain  stores  a.nd  the  ripper 
Ihiors  m.odern  offices.  There  will  be 
-team  heat,  elevator  service  and  a  .vac- 
uum cleaning  system.  Interior  finish 
V  ill  be  largely  of  i.netal.  The  exterior 
^vil!  lie  faced  with  prcss.ed  brick. 
I'liiis  arc   now   being   pieiiarcd. 

l,OS       ANGELIOS.      CAL.— Market,       2 


story  and  base,  brick.  Cost  not  stated. 
.\rchltects,  Eisen  &  Son,  Wilcox  Bldg.. 
L.  A.  Owners,  Jeffries  &  Lenk.  The 
structure  will  cover  an  area  of  95x210 
feet.  Thei'e  will  he  a  cement  floor, 
patent  store  fronts,  considerable  tile 
and  marble  work,  ice  boxes  and  re- 
frigerating plant.  The  exterior  will  be 
faced  with  pressed  brick.  Plans  are 
being    prepared, 

TACOMA,  WASH.— Stores  and  lofts,  3 
story  and  base,  brick  and  concrete, 
$30,000.  Architects,  Heath  &  Gove, 
National  Realty  Bldg.,  Tacoma.  Own- 
ers, Wallis  &  Sons-,  The  building  will 
be  erected  on  So.  C  street.  The  first 
lloor  will  be  occupied  by  the  owners 
who  are  engaged  in  the  retail  business. 
Upper  floors  will  be  arranged  for  lofts. 
Tiiere  will  be  steam  heat,  elevator 
service  and  metal  window  sash  and 
frames.  The  exterior  will  be  faced  with 
presed  brick.  Interior  finish  will  be  of 
pine  tliroughout.  Plans  are  now  com- 
plete and  figures  will  be  called  for  at 
once. 

PORTLAND,  ORE. — Stores  and  of- 
fices, 12  story  and  base.  Class  A  con- 
struction. $350,000.  Architects,  Whid- 
den  &  Lewis,  Portland.  Owner,  Theo- 
dore B.  Wilcox.  This  building  is  to  be 
erected  at  the  corner  of  AVest  Park  and 
Washington  streets,  and  when  com- 
plete will  be  known  as  the  Physicians' 
Bldg.  All  special  requirements  of  the 
various  professional  men  will  be  in- 
corporated in  the  specifications.  The 
first  floor  will  be  aranged  for  stores. 
Upper  floors  will  contain  a  large  num- 
l;er  of  offices  arranged  en  suite.  There 
will  be  steam  heat,  elevator  service,  a 
vacuum  cleaning  system  and  mail 
chutes.  Interior  will  be  handsquely 
finished  in  metal  and  hardwoods.  Ex- 
terior will  be  faced  with  terra  cotta. 
Plans   arc    being   jirepared. 

Contracts  Awarded. 

SAN  FRANCISCO — Stores,  1  story 
and  base.  Class  C  construction,  $25,- 
000.  Architects,  Reid  Bros.,  California- 
Pacific  Bldg.,  S.  P.  Owners.  Peninsu- 
lar Rea.lty  Co.  Oontcactors,  Stock- 
holm and  .Allyn.  Monadnock  Bldg.,  S. 
li".      Contract    price,    $23,000. 


THEATRES. 

CnliVAI-l.lS.  HUE.— Theatre.  2  story 
and  base,  lirick  and  concrete,  $30,000. 
.Architect.  George.  Porit.  Salem.  Owner. 
AI.  Porter.  The  building  will  contain  a 
main  auditorium  seating  in  the  neigb- 
liorhood  of  900  people.  Construction 
will  be  of  reinforced  concrete  with 
exterior  walls  of  pressed  bride  and 
terra  cotta.  A  central  lieating  system 
will  'be  installed.  Interior  will  be  fin- 
islied  in  meial  and  ornamental  plaster. 
Floors  will  be  of  concrete.  Stage 
eiiuipment  will  be  let  un.lcr  a  separate 
contract.  Plans  are  now  being  pre- 
pared. 

CortracU  Awarded. 

t  Bltl'-.MERTO.V.  WASH.  —  Tlicatre,  1 
1  stoiy  and  base,  reinforced  concrete. 
$15.0011.  ./Xrcliitecl.  .Max  Umbrecht. 
Globe  I'dock.  Seattle.  Owner,  A.  G. 
P.enlienick.  Contractor.  II.  A.  llatlield. 
Bremerton'.      Contiact    iirice.    $15,000. 

LDS  ANGELES,  CAL.  —  Theatre.  1 
story,  and  base,  reinforced  concrete, 
$15,000.  Architect.  •  A.  Law-renco  Valk. 
Union  Uil  Bldg.,  L.  A.  Owner.  Baer 
lieaUy  I'o.  Contractors,  llarf/.ell  * 
iisborii,  niiiii  lionsallo.  St..  L.  A.  Con- 
tract   price,    $15,000. 
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SEALED   PROPOSALS. 


PROPOSAI-S   FOR   GRADING. 

(rRAniXG  —  Sealc.1  pi-oposjils.  iii- 
ilfu-sed  "Proposals  for  Oracling"  will  lie 
ipcolveil  at  tlie  l>ui'Oiiii  ol"  yards  and 
ilcuks.  Navy  Department.  Wasliinjfton, 
I'.  C,  until  II  u'olook  ii.  in.  Februnry 
s,  l»i:j,  and  tluMi  and  there  pulilioly 
(ipened,  for  grading  (about  2(>,000  cubic 
>ards)  at  tlie  navy  yard.  Puget  Sound. 
Wash.  Amount  available,  $10,000. 
Plans  and  specifications  can  be  ob- 
tained on  application  to  the  bureau  or 
to  the  commandant  of  the  navy  yard 
named.  H.  K.  STANFORD,  chief  of 
bureau. 


PROPOSALS    FOR    BUILDING. 

BUII^DIXG — Sealed  proposals  will  be 
received  at  the  office  of  the  light  house 
inspector,  custom  house,  Portland,  Ore., 
until   ::   o'eloek   p.    in.   Febrimry   S,    1»13, 

and  then  opened,  for  furnishing  the 
materials  and  labor  of  all  kinds  neces- 
sary for  the  construction,  erection  and 
delivery  of  a  light  and  tog  signal  build- 
ing at  Point  Wilson,  Wash.  Blank  pro- 
posals and  particulars  may  be  ob- 
tained by  addressing  the  ligrlit  house 
inspectoi'.   Portland.   Ore. 


PROPOSALS     FOR     CAXAL     SVPPLIES. 

CANAL  CIRCULAR  T.Tfi— Proposals 
for  Hose,  Packing,  Rubber  Belting, 
Wrought  Steel  Pipe,  A'alves,  Ball  Cocks 
and  Water  Closet  Seats. — Sealed  pro- 
posals will  he  received  at  the  office  of 
the  general  purchasing  officer.  Isth- 
mian Canal  Commission.  Wai-hington, 
n.  C.  until  lOiW)  a.  in.  Fehniary  3,  1013, 
at  wliicli  time  they  will  be  opened  in 
public,  for  furnishing  the  above-men- 
tioned articles.  Blanks  and  general 
information  relating-  to  tliis  circular 
(No.  75G)  may  be  obtained  from  tills 
nlHce  or  the  offices  of  the  assistant 
purchasing  agents,  10S6  North  Point 
street,  San  Francisco,  Cal.;  also  from 
the  United  States  engineer  offices  in 
the  following  cities:  Seattle.  Wash., 
Los  Angeles  Cal.,  and  Commercial  Club, 
^  Tacoma,  Wash.  F.  C.  BOGGS,  major, 
•  orps  of  engineers,  U.  S.  Army,  general 
uichasing    officer. 


NOTICE   TO    CONTRACTORS. 


SEALED  PRIPOSALS  will  be  re- 
i  lived    by    the    Buildings    and    Grounds 

I  'ommittee  of  tlie  Panama-Pacific  In- 
ternational Exposition  Company  at  the 
office  of  the  Director  of  Works,  in  the 
Exposition  Building,  Pine  and  Battery 
Streets.     San     Francisco,    California,    at 

II  a.   ni.,  ou  Tuesday,  January  28,  1!>13. 

Contract  No.  'M. 

For  furnishing  and  erecting  Hy- 
ilraulic  Plant  complete  for  operating 
Freight  Apron,  in  accordance  with  the 
specifications  on  file  in  the  office  of  the 
Director  of  Works. 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the  order 
of  tlie  Panama-Pacific  International 
lOxposition  Company  or  cash  in  tlie  sum 
lit  ten  (10)  per  cent  of  the  amount  bid, 
or  the  same  will  not  be  considered. 
Wlien  the  award  of  contract  is  made 
all  cbeiks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted  proposal  or  bid,  wliicli 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract  and 
(iling  the  required  liond.  A  bond  in 
the  sum  of  fifty  i."i(l)  per  cent  or  the 
inntrail  price  will  be  required  for  the 
I'aithful  performance  of  the  contract; 
tlie  sureties  thereon  must  be  satisfac- 
tory to  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational Exposition  Company. 

Progressive   payments   will   be   made. 


iii.i  all  bills  and  to  waive  t.-chnical  de- 
I'r.is  If  in  the  Interest  of  the  Exiiosi- 
liiiH    Company. 

I'lans  and  specifications  for  the  work 
may  be  obtained  from  the  Direclcir  of 
Works,  at  Room  (117  Exposition  Huild- 
iiig.  by  deposit  ills-  .1;:;.-,.(10.  which  will  be 
refunded  upon  the  return  of  tlie  plans 
and  specilications  in  good  condition. 

By  order  of  the  Buildings  and 
Grounds    Coiiiiiii ttee. 

WILLIAM    II.    (■K(J<n<i:R. 

Chairman,      ("i 

NOTICE     TO     CONTRACTOR..S. 

SE.\LED  BIDS  will  be  received  at 
llie  office  of  the  Comptroller.  Univer- 
sity of  California,  Berkeley,  at  10  A.  SI. 
uu  Weilneaday,  Janiiiir.v  20tli,  on  tlie 
Hog  House  at  the  University  Farm  at 
lJa\  IS. 

Plans  and  specifications  are  on  file 
in  said  office  and  may  be  obtained  upon 
payment  of  Jo.OO.  A  copy  of  the  plans 
may  be  seen  at  the  office  of  the  Haily 
I'aciflc  Builder,  otiO  .Mission  Street,  San 
Francisco. 

No  bids  will  be  received  unless  ac- 
companied by  a  certified  ciieck  or  bond 
equal  to  10%  of  the  hid  to  secure  ex- 
ecution of  the  contract  by  tlie  success- 
ful bidder.  The  right  is  reserved  to 
reject  any,  or  all  bids. 
THE  REGENTS  OF  THE   UNIVERSITV 

OF   CALiF(JR.\lA.  i' ) 


NOTICE   TO   CONTRACTORS. 

Office  of  the  Board  of  State  Harboi 
Lom.nission,  Union  Depot  and  Ferr\ 
House,   San  Francisco,  Cal.,  January   20 

SEALED  PROPOSALS  or  bids  will  he 
received  at  this  office  at  or  prior  to 
11:00  o'clock  A.  M.  on  TliurNiIuy  Feb- 
ruary «,  1913,  for  furnishing  materials 
and  constructing  Pier  No.  aa,  and  ad- 
jacent Bulkhead  ^Vharf,  on  tne  water- 
front of  the  City  and  Count  v  of  San 
l-raiicisco,  in  acco;dance  with  the  plans 
and  specifications  prepared  tlierefor  bv 
the  As.'sistant  State  Engineer  and 
adopted  by  the  Board  December  5. 
1912,  and  on  file  in  this  office,  to  whicli 
special    reference    is    hereby    made. 

The  materials  to  be  use(l"in  this  work 
shall  consist  of  the  requisite  quantities 
of  fresii  cut,  close  grained,  first-class 
Douglas  yellow  fir  piles,  merchantable 
yellow  fir  lumber,  redwood  lumber. 
Portland  cement  (which  wiil  be  fur- 
nished the  Contractor  by  the  Board.) 
sand,  crushed  rock  or  gravel,  reinforc- 
ing materials,  castings,  structural  steel, 
rods,  nolts.  spikes,  car  springs,  rails 
and  fastenings,  asphalt  paving,  etc. 
All  material  used  in  the  structures 
will  be  subjected  to  a  rigid  e.xa.nina- 
tion-and  te<-t.  and  if  found  detective, 
undersize.  unsuitable  or  not  as  specified 
will  be  condemned  and  must  he  re- 
moved from  the  work  by  the  Contractor 
at   his   expense. 

No  bid  will  be  received  unless  it  is 
made  an  a  blank  form  furnished  from 
this  office  and  is  accompanied  by  a 
certified  check  for  an  amount  equal  to 
five  (5)  per  cent  of  the  amount  of  th!> 
proposal:  said  check  to  be  made  payable 
to  the  order  of  the  Secretary  of  the 
Board,  as  a  guarantee  on  the  part  of  tlo 
succe?-5ful  bidder  that  he  will  within 
six  (C)  days  after  the  accei^ance  of  t^  e 
bid  and  tlie  award  of  the  contr;ict.  enter 
into  a  written  contract  to  do  said 
work,  according  to  the  plans  and  speci- 
fications prepared  therefor,  and  wi" 
also  execute  and  file  with  the  Board 
a  bond  in  such  sum  as  the  Board  niav 
deem  adequate,  with  two  or  more  sure- 
ties, to  le  approved  bv  said  Board  ami 
conditioned  for  the  f-jithful  iievfor- 
mance  bv  the  Contractor  of  all  the 
terms  nrd  conditions  of  said  Contriict. 
nor  I'-ill  '-aiil  I  id  iie  considered  bv  the 
Board  unless  delivered  to  the  Secretary. 
or  to  the  .As.'istant  Secretarv  at  the  of- 
fice of  the  S»crftary.  at  or  prior  to  11:00 
oVlock  \.  M.  Thill  sdav.  Fe'jurnry  K. 
mis.  it  vhieh  tii'ie  .<ind  nl.ice  the  bids 
will  he  opened.  The  Board  reserves  the 
right  to  reiect  anv  or  all  bi.l.i  If  deemed 
fo-  t'-e  best   interests  of  the  State. 

Biddero  a>e  invifcd  to  le  ^"rsenl  a* 
fi-e  ouciiins-  of  t"e  hid«.  Plans  and 
'pecificattons  of  this  work  to  be  had  ■>( 
Room  No.  IS.  Ferrv  Buildiner.  upon  de- 
positing $21.00  for  same,  which  will  be 
returned  on  i-c(urn  of  plans  and  spccl- 
ncations. 

Bidders     are    requested   to   mark    en- 


3!).' 


Jlltainllii;    bid,    "Bid    fci 


.1.   J.    DWYI^H, 
TIlMMAS  .S.   ^VILLIA.MS, 
.1.    II.    .M'CAI.I.II.M. 

io.ird  of  Stale  Harbor  Comml8»lon.-r> 
.IICROMh;    NE  W.MAN. 
.\ssislaiit    State    Kim  i  ri,-ci 
l.KO.    V.    .MRRLR.   .IR.. 

Jan    20-lOt  Se-retarv 


NOTICE  TO   1IIDDER.S. 

NOTICE  is  hereby  given  by  the  Board 
of  Trustees  of  Hester  School  District 
in  the  County  of  Santa  Clara.  State  of 
California,  that  sealed  bids  will  be  re- 
ceived by  said  Board  at  the  office  of  H. 
C  .lones  situated  in  tlie  Knox  Building 
at  tlie  northwest  corner  of  First  and 
Santa  Clara  streets,  in  the  City  of  San 
.lose.  County  of  Santa  Clara,  State  of 
California,  up  to  Siitiinlny,  the  Int  day 
of  February,  1013,  at  10  o'clock  a,  in. 
of  said  day  for  furnishing  the  neces- 
sary niaterials  and  doing  the  necessary 
work  in  the  erection  and  construction 
of  a  school  building  for  said  school 
ilistrict  to  be  located  therein  on  the 
Alameda,  between  Lcnzen  and  Brown 
avenues,  and  for  tearing  down  tlie 
building  now  on  said  site  and  removing 
the  material  from  the  grounds,  accord- 
ing to  the  plans  and  specifications  for 
tlie  same  prepared  by  the  architect  of 
said  Board  and  which  said  plans  and 
specifications  are  hereby  referred  to 
and  made  a  part  of  this  notice. 

Copies  of  said  plans  and  specifica- 
tions are  on  file  and  will  be  open  to 
inspection  at  the  Builders'  Exchange 
located  at  113  West  Santa  Clara  street, 
in  said  city,  and  bidders  will  find  at 
both  of  said  places  a  form  of  bid  to  be 
submitted. 

Bids  for  separate  work  will  be  con- 
sidered as  the  same  appear  in  said 
plans  and  specifications  or  in  said  fon.n 
of   bid. 

Notice  is  further  given  that  at  10 
o'clock  a.  m.  of  said  1st  day  of  Febru- 
ary, 1913.  at  said  office  of  H.  C.  Jones 
said  bids  will  be  opened  and  consid- 
ered by  said  Board. 

The  contract  or  contracts  will  be 
awarded  to  the  lowest  responsible  bid- 
der or  bidders  who  will  give  sueli  se- 
curity as  tbe  Board  may  require.  The 
Board,  however,  reserves  the  right  to 
reject  any  and  all  bids. 

Each  bid  must  be  accompanied  by  a 
certified  check  on  a  reliable  bank  for 
five  per  cent  of  the  amount  of  the  bid 
and  made  payable  to  H.  C.  Jones,  Clerk 
of  said   Board  ot  Trustees. 

Dated  January  4,   1913. 

M.  S.   MOONE. 
H.    CENTER, 
HERBERT    C.     JONES, 


Board    ot    Trustees 
District. 


of     Hester    School 


PROPOSALS    FOR    Bl'ILDING. 

BUILDING  —  Sealed  proposals  in- 
dorsed "Proposals  for  One  Officer's 
Quarters"  will  be  received  at  the  bu- 
reau of  yards  and  docks.  Navy  Depart- 
ment. Washington.  D.  C.,  until  II 
o'clock  a.  in.  Fcbruno'  l^-  1013,  and 
then  and  there  publicly  opened,  fo:- 
the  construction  of  quarters  for  in- 
spector ot  ordinance  (one  frame  house) 
at  the  naval  magazine.  Puget  Sound. 
Wash.  Estimated  cost.  $S.500.  Plans 
and  specifications  can  be  obtained  on 
application  to  the  bureau  or  to  the 
commandant  of  the  navy  yard.  Pusrel 
sound.  Wash.  H.  R.  STANFORD,  chief 
of  bureau. 
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SAN  FRANCISCO. 

ItlOSlliKXe'lOS— :;.  l'  slmy  nncl  liase, 
frnnie.  $T,2:iC>  paolu  San  Francisco. 
Architect.  E.  K.  Young.  2.'il  Kearny 
St..  S.  F.  Owner.  Matthew  A.  Little, 
1347  4tli  Ave.  Kaoli  of  these  houses 
will  be  (lesigrned  to  contain  eifrht  rooms 
and  hath.  Interior  finish  will  be  of 
pine,  redwood  .ind  some  hardwood. 
Floors  will  be  of  oak  in  the  principal 
rooms.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
brick.  Bath  rooms  are  to  be  finished 
In  tile  with  composition  floors.  Ruud 
water  heaters  will  be  in.'italled.  The 
exteriors  will  be  covered  with  cement 
plaster  on  -metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day   Labor. 

RESIDENCE  —  2  story  and  base. 
frame.  $2,.t00.  San  Francisco.  Archi- 
tect, none.  Owner.  A.  R.  Lapham.  1S53 
McAllister  St.,  S.  F.  The  house  will 
contain  six  rooms,  and  bath.  Interior 
flnisli  will  be  of  pine  and  redwood. 
Some  oak  floors  will  be  used.  There 
will  be  a  large  open  fire  place  with  tile 
mantel  in  the  living'  room.  Bath  and 
kitchen  will  be  finished  in  tile.  The 
exterior  of  the  dwelling  will  be  covered 
with  rustic  and  sliiplap.  Plans  are 
complete  and  the  work  is  to  be  done 
by   Day   Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  $2,000.  San  Francisco.  Archi- 
tect, none.  Owner,  R.  E.  Seeger,  GT 
Bernal  Ave.,  S.  F.  The  house  will  con- 
tain six  rooms  and  bath.  All  interior 
finish  will  be  of  pine  or  redwood.  Some 
oak  floors  will  be  used.  There  will  be 
and  open  fire  place  and  brick  mantel  in 
the  living  room.  Tile  will  be  used  in  the 
bath  and  kitchen.  The  exterior  of  the 
house  will  be  covered  with  shiplap. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day    Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,000.  San  Francisco.  Archi- 
tect, Theo.  S.  Boehm,  Hewes  BIdg.,  S. 
F.  Owners,  Pocki.nan  Building  Co., 
Mills  Bldg.  The  house  has  been  de- 
signed for  an  eight-room  dwelling 
with  bath.  Interior  finish  will  be  of 
pine  and  redwood.  Oak  floors  will  be 
used  in  the  living,  dining  room  and 
reception  hall.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile  and  brick.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  The 
exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will  be  done  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  .A.rchi- 
tect.  none.  Owner,  Emil  Ruhland,  3102 
Clement  St.,  S.  F.  The  house  will  con- 
tain seven  i-ooms  and  bath.  All  inte- 
rior finish  will  be  of  either  pine  or 
redwood.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  Open  fire  places 
are  to  be  installed  in  the  living  and 
dining  rooms.  Mantels  will  be  of 
of  brick.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  The  exterior  of  the 
house   will  be   covered   with   rustic  and 


shipi.li>.  i'lans  urn  in  the  lirinds  of  the 
owner  and  tlie  work  will  be  done  by 
Day   Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  San  Francisco.  Archi- 
tect, O.  E.  Evan.s.  2104  Mission  St.,  S. 
F.  Owner,  .Tames  Welsh.  This  house 
has  been  designed  for  a  .seven-room 
dwelling-  with  bath.  Interior  will  be 
finislied  in  pine  and  redwood.  Oak 
Moors  will  be  used  in  the  principal 
rooms.  Til  ere  will  be  open  fire  places 
with  tile  or  brick  mantels.  Tlie  ex- 
terior will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  the  work  will  be  done 
b>-   Day   Labor. 

APARTMENT  HOUSE— fi  story  and 
base,  brick  and  steel,  $125,000.  San 
Francisco.  Architect,  C.  T.  Ryland, 
3.57  Polk  St..  S.  F.  Owners,  Lexington 
Realty  Co.  Mr.  Ryland  has  worked  up 
only  one-eighth  scale  drawings  and 
the  arrangement  of  the  rooms,  type  of 
construction  and  other  details  of  the 
building  have  not  been  determined. 
Working  drawings  will  be  completed 
as  rapidly  as  possible.  Further  infor- 
mation will  be  given  as  the  plans  pro- 
gress. The  building  is  to  be  erected 
on  Sutter  street  west  of  Mason,  and 
will  have  a  frontage  of  87  feet  and  a 
depth    of    137V4    feet. 

APARTMENT  HOUSE— 3  story  and 
baFe,  frame.  Cost  not  stated.  San 
Francisco.  Architects.  C  M.  and  A.  F. 
Rousseau.  Monadnock  Bldg.,  S.  F.  Own- 
ers, Rousseau  Realty  Co.  The  build- 
ing will  be  erected  at  the  corner  of 
7th  avenue  and  Lake  street,  and  has 
been  designed  to  contain  six  apart- 
ments of  four  rooms  and  bath  each. 
The  interior  will  be  finished  in  pine, 
redwood  and  some  hardwood.  There 
will  be  a  central  heating  system,  wall 
beds  and  connecting  baths.  The  exte- 
rior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

APARTMENT  HOUSE— G  story  and 
base,  reinforced  concrete,  $55,000.  San 
Francisco.  Architect,  David  Salfield, 
Clunie  Bldg.,  S.  F.  Owner.  Frank  J. 
Klimm.  This  building  has  been  men- 
tioned Iiere  before  wlien  plans  were 
first  out  for  figures.  It  has  been  found 
necessary  to  revise  the  drawings  to 
so.-ne  extent  and  new  figures  will  be 
called  for  shortly.  The  building  will 
be  arranged  for  several  stores  on  the 
first  floor  and  a  large  number  of  two 
and  three  room  suites  on  tlie  upper 
five  floors.  Plans  provide  for  steam 
heat,  elevator  service  and  a  vacuum 
cleaning  system.  Interior  finish  will 
be  of  pine  and  redwood.  All  suites 
will  have  wall  beds  and  private  bath 
room.  The  exterior  of  the  Building 
will  be  faced   with  cement  .plastc-r. 

APARTMENT  HOUSE— .-i  story  and 
base,  reinforced  concrete,  $75,000.  San 
Francisco.  Architects,  O'Brien  Bros., 
Clunie  Bldg..  S.  F.  Owner's  name  with- 
held. Tlie  building  will  be  erected  on 
liusii  street  and  will  have  a  frontage 
of  50  feet  and  a  depth  ot  137%  feet. 
Interior  will   be  "arrangcsl   for  90   rooms 


iliiic  riiiiin  suites  with  private  liatli 
iiiid  seiiarnte  entrance^.  There  will  bo 
stc.im  heat,  elevator  service  and  a 
v.-uiuim  cleaning  system.  Wall  beds 
will  be  used  throughout.  Bath  rooms 
will  be  finished  in  tile.  The  exterior 
.if  the  Imilding  will  be  faced  witli 
white  cement  plaster.  Plans  .-ire  now 
being   prepared. 

APARTMENT  HOUSE— G  story  and 
base,  brick  and  steel,  $70,000.  San 
Francisco.  Architects.  Miller  &  Col- 
mesnil.  I-ick  Bldg..  S.  F.  Owners,  S.  C. 
and  S.  G.  Buckbee.  This  building  will 
be  erected  on  .Tones  street  and  has 
been  described  in  these  columns  before. 
The  working  drawings  are  now  nearly 
complete  and  will  go  out  for  figures 
within  a  few  days.  The  building  will 
have  a  street  frontage  of  60  feet  and  a 
depth  of  120  feet.  Upper  floors  will  be 
arranged  in  suites  of  two  and  three 
rooms  with  connecting  baths.  All 
apartments  will  have  wall  beds.  There 
will  be  steam  heat,  elevator  service 
and  a  vacuum  cleaning  system.  The 
exterior  will  be  faced  "n-itli  pressed 
brick. 

APARTMENT  HOUSE — 3  story  and 
base.  Class  C  construction.  $125,000. 
San  Francisco.  Architect.  Arthur  G. 
Scholz,  Phelan  Bldg..  S.  F.  Owner, 
Patrick  J.  Gartland.  The  building  is 
to  be  erected  at  the  corner  of  Geary 
and  Larkin  streets,  and  will  contain 
in  the  neighborhood  of  120  rooms, 
which  will  be  arranged  in  suites  of 
two  and  tliree  rooms  each.  All  apart- 
ments will  have  wall  beds  and  private 
baths.  Interior  will  be  finished  in 
pine,  redwood  and  hardwood.  Bath 
rooms  will  have  cement  floors.  There 
will  be  steam  heat,  elevator  service 
and  a  vacuum  eleanin  system.  The 
exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  nearly 
ocinplete  and  figures  will  be  called  for 
within  a  few   days. 

APPARATUS  FOR  FREIGHT  SLIPS 
— Cost  not  stated.  San  Francisco.  En- 
gineer. Director  of  Works,  Exposition 
Bldg.,  S.  F.  Owners.  Panama-Pacific 
International  Exposition  Co.  Plans 
and  specifications  have  been  completed 
for  the  hydraulic  plant  to  be  installed 
to  operate  the  freight  slip  aprons  at 
the  new  dock  on  the  Harbor  View  site. 
Iriids  will  be  opened  on  January  2Sth. 
The  official  proposal  appears  in  this 
issue. 

HOSPITAL — 1  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  San 
Francisco.  Architect,  Charles  Peter 
Weeks.  Mutual  Bank  Bldg.,  S.  F.  Own- 
ers. Union  Iron  Works.  This  building 
is  a  jiart  of  the  program  of  improve- 
ment that  tlie  company  has  underway. 
The  structure  will  be  Class  A  in  all 
respects  and  will  contain  tiie  most 
modern  equipment  throughout.  Inte- 
rior will  be  finished  in  pine,  tile  and 
hardwood.  There  will  be  a  central 
heating  system.  Tlie  exterior  will  be 
faced  witli  cement  plaster.  I'lans  are 
now   being   prepared. 

HOTEIj — ;?  story  and  base,  Glass 
C  construction,  $75,000.  San  Francisco, 
Architect,  W.  H.  Weeks,  75  Post  St.,  S. 
F.  Owners,  Charles  C.  Judson  Co. 
Tliis  building  will  be  erected  on  Ellis 
street.,  west  of  Mason,  and  will  contain 
a  total  of  over  120  rooms.  Nearly  all 
rooms  will  have  private  batlis.  There 
will  be  steam  heat,  elevator  service 
and  a  vacuum  cleaning  system.  In- 
terior finish  will  be  of  pine,  redwood 
and    oak    with    ornamental    plaster      in 
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the  luliljy.  Till-  liist  llcHir  will  Lciiitaiii 
stores,  lobhy  and  hotel  ofHoe.  Tlie  ex- 
terior will  he  faced  with  pressed  brick. 
Plans  are  coinpleto  and  lisnres  are  he- 
inK    taken. 

HDTKT/ — :!  .sloi>'  and  has-'e.  hrick. 
Cost  not  stated.  .'^an  Franeisto.  Ar- 
chileit.  .loseph  ('alien,  •!.')  Kearny  .SI.. 
S.  F.  Owners.  I.,oiiis  Friedman  and 
Samuel  Gerson.  The  hulldlng  will  ho 
erected  on  Kearny  street  near  Wasli- 
in^ton.  and  has  heen  arranged  for 
stores  on  the  first  Uoor  and  about  30 
guest  rooms  on  the  upper  doors.  Tlic 
interior  will  he  linished  in  pine  and 
redwood.  Tliere  will  he  hot  and  cold 
running  water  supplied  to  all  rooms. 
The  exterior  will  he  faced  with  pressed 
hrick.  Plans  are  complete  and  figures 
are   being   taken. 

RESIDENCE  —  1  story  and  base, 
frame,  $2,.i00.  San  Francisco.  Archi- 
tect, none.  Owner.  Frank  B.  Russi. 
no  Davis  street,  S.  F.  The  house  will 
contain  six  rooms  and  bath.  Interior 
linish  will  be  of  pine  and  redwood.  Oak 
floors  will  be  used  in  the  living  and 
dining  rooms.  There  will  be  a  large 
open  nre  place  and  tile  or  hrick  man- 
tel in  the  living  room.  Bath  and  kitch- 
en will  have  some  tile  wainscot.  The 
exterior  of  the  house  will  be  covered 
with  rustic.  Plans  are  in  the  hands  of 
the  owner  and  the  work  will  he  done 
hv   Day   Labor. 

SCHOOL  REMOVAI^— 4  story  and 
base.  Class  A  construction.  Cost  not 
stated.  San  Francisco.  Architects, 
City  Dept.  of  Architecture.  Temporary 
City  Hall  Bldg..  S.  F.  Owners,  City 
and  County  of  San  Francisco.  A  con- 
tract will  be  let  within  a  few  days  by 
the  Board  of  Public  Works  for  the  re- 
moval of  the  Cominercial  High  School 
from  its  present  site  on  Grove  street, 
between  Larkin  and  Polk  streets,  to  a 
site  on  Fell  street,  between  Franklin 
and  Van  Ness  avenue.  A  bond  of 
$125,000  is  required  of  the  contractor. 
POWER  STATION— 1  story  and  base, 
reinforced  concrete,  $15,000.  San  Fran- 
cisco. Engineers.  ISngineering  Dept. 
Pacific  Gas  and  Electric  Co.,  445  Sutter 
St..  S.  F.  Owners,  Pacific  Gas  and  Elec- 
tric Co.  This  building  will  be  erected 
,m  Meacham  Place,  near  Post  street, 
and  is  designed  for  a  steam  plant. 
There  will  be  a  cement  floor  and  metal 
window  sash  and  frames.  The  exte- 
rior will  be  faced  with  cement  plaster, 
nids  will  be  taken  by  the  Purchasing 
Dept.    of    the    Pacific    Gas    and    Electric 

STORES  ADDITION — 1  story  to  pres- 
ent 3  story  Class  A  building.  Cost  not 
stated.  San  Francisco.  Architect.  G. 
A.  Applegarth.  Call  Bldg.,  S.  F. 
Owner.  A.  B.  Spreckels.  The  Spreckels' 
building  on  California  street  near 
Druaim  is  to  be  enlarged.  The  same 
classic  style  of  architecture  will  he 
followed  out  and  the  exterior  is  to  be 
faced  with  terra  cotta.  The  steel 
frame  will  be  extended.  Plans  for 
this  work  are  now  being  prepared. 

LOS  ANGELES.  CAL.— Stores.  1  and  2 
story  and  base,  brick,  $20,000.  Archi- 
tect, none.  Owners.  Los  Angeles 
Suburban  Homes  Co.  Contr.ictors.  Ye 
Planry  Building  Co..  Title  Insurance 
Bldg..   L.   A.      Contract    price.   $18,000. 

Contracts  Awarded. 

IIOSPITAI. —  2  story  and  base,  rein- 
forced concrete.  $45,000.  San  Fran- 
cisco, Architects,  City  Dept.  of  Archi- 
tecture, Tei.nporary  City  Hall  Bldg..  S. 
F.  Owners.  City  and  County  of  San 
Francisco.        Contractor,       .lames      Mc- 


l.^.llKhlin,  2  11  Ivearn.x  St..  S.  F.  Coli- 
II  act  price.  $ir,,9riO.  Nolo:  Tliis  work 
li.is  heen  out  tor  figures  before  an. I 
the  same  contracfor  w.is  then  low  on 
fhe  work.  For  a  complete  list  of  all 
figures  presented  see  under  San  Fran- 
cisco   in    this    Issue. 

STORES— 1  story  and  liase.  Class 
c  iciTistruclion.  $25,000.  San  Francisco. 
.\icliitecfs,  Rei.l  Bros..  California-Pa- 
lilic  Bldg..  S.  F.  Owners,  Peninsular 
lloalty  Co.  Contractors.  Stockholm  K 
Allyn.  Monadnock  Bldg..  S.  F.  Con- 
tract   Di'icc.    $25,000. 


Freight  Slip  Bids 

Opened  Saturday. 

PJiiijinui-PJieific     Conipnuy  Will      Award 

Contract    for  Ferry   Freieht    Slip   to 

Hcaly-Tlbbltts. 

Four  bids  for  the  construction  of  a 
ferry  freight  slip  and  approaches 
thereto  were  received  Saturday  morn- 
ing at  11  o'clock  by  the  Director  of 
Works  of  the  Panama-Pacific  Interna- 
tional Exposition  Cwnpany.  The  work 
is  for  the  building  of  the  slip  only 
and  bids  for  the  structural  steel,  aprons 
and  hydraulic  machinery  for  the  opera- 
tion of  the  aprons  will  be  opened  on 
January  28th.  The  following  is  a  com- 
plete list  of  the  figures  as  presented: 
Ferry  FrelRlit  Slip. 
Healy-Tibbitts    Constr.    Co. ..$39. 340 

Thompson     Bridge     Co 40,410 

Mercer-Fraser     Co 42,292 

Hyde-Harjes    Co 44,783 

The   work   will   probably   be   awarded 
to  the  Healy-Tibbitts  Construction  Co. 


City  Bids  Opened. 

iie.s  I-.  Mcl-auglilin  is  Again  Low  Ma 

^or    Hospital    IVorli    and    MoSlieeby 

Bros.   Also   I.nn<l    A    Contract. 


McSlieehy    Bros. 


2,842 


BlIII-DING    SUPERINTENDENT. 


Bids  were  opened  at  the  Wednesday 
afternoon  session  of  the  Board  of  Pub- 
lic Works  for  the  construction  of  the 
new  hospital  building  for  the  Infirm 
Poor,  which  is  to  be  erected  on  the 
I'Relief  Home  Tract  and  also  for  the  re- 
moval of  Truck  House  No.  2  (Chei-nical 
Engine  No.  4).  James  L.  McLaughlin 
was  low  on  the  hospital  work  at  $46.- 
960  and  McSheehy  Bros,  for  the  removal 
of  Truck  House  No.  3.  The  following 
is  a  complete  list  of  all  figures  sub- 
mitted: 

Hospital,  Relief  Home  Tract. 

Commary-Peterson    Co $49,393 

James    L.    McLaughlin 46,960 

M.    M.    Finlayson 48,675 

Wold    &    Kohn 52.500 

Robert  Trost    49.472 

R.  W.  Moller -IS.fiSO 

Removal    of   Truck    House    No.   ."1. 
(Ciieniical  Engine   Xo.  4.) 

Commary-Peterson   Co $2,911 

F.   J.   Klenck 3,560 

Wold    &    Kohn 3.'?6<' 

W,    Manson    Bros 3,678 


Glacken.  Edwd.  E..  General  buildm 
superintendent.  architectural 
structural:  supervision  ot 
class  of  building  construction 
pert  in  reinforced  concreti 
eluding      cost      data.      design, 


nd 


Lloyd  S.  Ackerman 

Attorney-At-Law 

Building  Law  and  the  Law  of 
Mechanics'  Liens. 


Rooms  414-418  Nevada  Bank  BIiIk. 

14  Montgomery  St.,  S  h. 

Refcri  lo:  Anglo  Cslifornis  Trull  Co., 
Gener&l  Contrecton'  Atiociation-.  United 
StMes  Fidelity  O  CuBronty  Co.,  Duly 
Pacific  Builder. 


Inail.  (luantity  svirveyin 
dress  568  Golden  Gate 
Franklin   7619. 


Building  Contracts  Awarded. 


San  Francisco. 


]:!3 
134 
134 
136 
137 
138 
139 
140 
141 
142 
143 
144 


2500 

500 

15000 

600 

750 


ICS 
169 
170 


Lapham     Lapham 

Swiggete     Meek 

Pac  Gas   &   Elec Owner 

Balfe      Nichols 

Rousseau     Rousseau 

Hohhs     .Salter 

Little     Little 

Little    LItle 

Little    Little 

O'Brien    O'Brien 

Daniels     Brunswick 

-Seeger     Seegcr 

Schweitzer    Barnstein 

Chesney    Drew 

Pockman     Pockman 

Spreckels    Pearson 

S   F  Ext  ME   Ch Johnsoi 

Flaherty    Hinson 

Hansen    Gardener 

Realty   &    Rebldg Sibley 

Rlty   &   Rebdlg.  .Miicdonald  IS.iOOO 

Floodberg     Walker 

I^evy     Rosenberpr 

Nutter     Lennon 

Miller     Allen 

Moraen    Leach 

Webber    Moise 

Lachman      Lachman 

Hohn     Hohn 

Hess    Pointon 

Meu^sdorfter     Federal 

Oopenbeimer    Federal 

Chowski    Chowski 

Ham    McCausland 

Eisner     Kesslcr 

Hurlev     Mager 

Northrup      Penny 

Prat     Arthur 

Men-or     Camp 

Purke     nrever 

St.     Lukes Far'ell 

Rapp    Hieeln'on 

Counter     Kamerton 

Kran  =  p    Hamerton 

Perodi     Briero 

Tloh  n     


725U 

725-- 

7  MO 

400 

400 

2000 

700 

1000 

4000 

3890 

5534 

7500 

3951 


20000 
3000 
5000 
1384 
800 
1000 


500 
400 
5165 
21156 
6400 
7249 
7050 
4.100 
4100 
SROO 
4SS3 


Bio 


ipin 


.Minoln 


y.tr^p      MOW.tt 

Hartnett    Props 

Tieeier     Maser 

Welsb    Welsh 

r»„oci       Rnssi 

Sneers      Hooner 

T>ich:i'rds    Millocb 

vippd     C;>_Hson 

(^o'^'en     Pheasant. 


linn 
5nn 
4Kn 
1600 
400 
3000 
25000 
2100 
17(:n 
25nn 


197 


And" 


Proctr 


.Tin  vis 

son 


.  Andf 

.Trnnn«(i 

TPoltn 

.  .  .Pl-I'li' 


(1331      E   TWELFTH   -WE    2'30   S   Anza. 
Two-story  and  basement  frame  dwlg. 
Owner .A.     R.  I^pham.     1S-.3     Mc- 
Allister.   San    Francisco. 
Architect  .  .  .None. 


Day's  work. 


COST.   $2.i00 


(134)      NO.  276  POST.     Alter  front. 
Owner Madame  Swiggete.  Prem. 


1« 
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"WAI  N  WR  IG  HT" 


C ALVAN IZE  D 


STEEL        CORNER 


BAR 


FOR  PROTECTING  EDGES  OF  CONCRETE  CURBS  STEPS,  COLUMNS,   ETC. 


Tr»e  Only  Effective 

CONCRETE  EDGE  PROTECTOR 

Offered  to  the  Contraetingi  Public 

WAINWRIGHT  PATENTS— March  9,  1897. 

November  22,  1898.     May  5,  190J. 

March  26,  1907.  Aug.  29,  1907. 

Aug.  2,  1910. 

This  bar  has  been  in  pubhc  use  for  more  than 
ten  years  as  the  main  feature  of  the 


Co/i(n  r^ 


Wainwright  Sleel-Bound  Concrete  Curb 

THE  BEST  IN  THE  WORLD 
OVER  THREE  IVIILLIOISJ   EEEX 

in  Use  in  More  Tiian  Tliree  Hundred  Cities  in  tlie  United  States 
ABSOLUTELY  NON.BREAKABLE..CHEAPER  THAN  GRANITE 

Handsomer  Than  Granite  and  much  stronger. 
Cont'nuous  In  Con^ruction,  hence  nt- v«  r  out  of 
line.  GALVANIZED  STEEL  CORNER  BAR 
Prevents  Chipping  or  Breaking  on  Edges.  Th's 
Curb  is  Mechanically  Pe.fect  and  Unequalled  for 
Cur\ed  Corners. 

This  Curb  Will  Stand  Harder  Use  And  Last  Ten 

Times  As  Lo  g  As   Plain  Concrete  Cuib 

CONTRACTORS  can  make    money   by   laying 
ihis  curb. 

CITY  ENGINEERS   can  save  money  by  speci- 
fy ina  it. 

ARCHITECTS  are  invited  to  read  pages  242  and 
243  "Swfei's  Index." 

METAL  PARTS   FOR   SALE 

SEND  FOR  COPYRIGHTED  BOOKLET   No.    18 


TheLilley&ThurstonCo. 


RIALTO  BUILDING, 


SAN  FRANCISCO 


ACCEPTED  DESIGN  FOR  TOWN  HALL 
Larkspur,  Marin  Co.,  Cal. 


C.  O.  Clausen.  Architect 
San  Francisco 


Building  and  Industrial  News 
January  21,  1913 


PLATE  A 


PERSPECTIVE  VIEW  OF  PROPOSED  NEW  HOSPITAL  ST.  JOSEPHS 
Stockton 


Walter  King,  Architect 
Stockton 


Building  and  Industrial  News. 
January  21,  1913. 


PLATE  B 
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17 


hltect  .  .  .Frye      .t   Scliusly,      I\1iim:i.I- 

noc-k   Bldg.,  S.  P. 
itractor.  ,T.    H.    Meek.    1157    Mission. 

S.Tii    Francisco. 

COST,     ?.".iio 


B)  \V  MEACHAM  PI.ACK  74-li  S 
'ost.  One-story  steel  frame  and  brick 
team   plant. 

ner Pacific.   Gas   &   Electric  Co., 

445  Sutler,    San   Francisco. 
ohitect  . .  .None. 
y's  work.  COST,  $15,000 


16)     NOS.  404-406  DEVISADERO.  Rat 

)root,    underpin      and    new   floor     for 

iwelling. 

rner Mary      Balfe.      151      Sutter. 

San   Francisco, 
chltect  . .  .None. 
ntractor..H.    D.    Nichols,    151    Sutter, 

San  Francisco. 

COST,    $600 


57)      NO.    148S    CALIFORNIA,      Install 

patent    flue      and    other      repairs      to 

apartments. 

?ner.  .  .  .Chas.    J.    Rousseau,    Prem. 

chitect  ...Chas.  .7.   Rousseau. 

ly's   work.  COST,    $T50 


38)  N  ELIZABETH  228-4  W  Hoff- 
man Ave  W  25  S  114  E  25  S  114. 
Foundations,  walls,  floors,  ceilings, 
rooflng,     plum'bing',     wiring,     glazing, 

:painting,    etc.,    for   one   and   one-half- 

j story  frame  dwelling. 

wner John  and  Catherine  Hobbs, 

Sll    Alvarado,    S.    F. 

rehitect  . .  .None. 

ontractor.  .Charl^       A.'      Salter;,       49 
Guerrero.   San    Francisco. 

iled  Jan.   13,   '13.      Dated  Jan.    11,    13. 

Frame     up     Vt 

1st   coat   plaster   on V* 

Completed   and   accepted Vi 

Usual   35   days VI 

TOTAL  COST,    $2256 

ond,  none.     Limit,  April  11,  '13.     For- 

!it,    none.      Plans      and      specifications 

led. 


139)      E    TWENTY-FIRST   AVE    200    N 
Lake.  Two-story  and  basement  frame 
dwelling, 
wner.  .....Matthew  A.  Little,  1347  4th 

Ave.,  San  Francisco, 
rehitect  ...E.    E.    Young.    251    Kearny, 

San   Francisco, 
'ay's   work.  COST,   $7250 


140)  E  TWENTY-FIRST  AVE  17'5  N 
Lake.  Two-story  and  basement  frame 
dwelling. 

wner Matthew  A.  Little,  1347  4tli 

Ave.,    San    Francisco, 
.rehitect  ..  .E.    E.    Young,    251    Kearny, 

San  Francisco. 
•ay's  work.  COST,   $7250 


lil)  E  TWENTY-FIRST  AVE  150  N 
Lake.  Two-story  and  basement  frame 
dwelling. 

iwner Matthew  A.  Little,  1347  4th 

Ave.,  San  Francisco, 
irchitect  .  .  .E.    E.    Young,    251    Kearn^•, 

San    Francisco. 
)ay's  work.  COST,  $7250 


142)  NO.  76  HOMESTEAD.  Add  two 
rooms,  concrete  foundation  and 
shingle  roof. 

>wner Hannah    O'Brien,    Premises. 

irchitect  ..  .M.   O'Brien. 

Contractor.. M.  O'Brien,  4/60  10th,  S.  F. 
COST,    $400 


ili:',i      SIO    (iKA.N'r      .wio      .\nii    HU.^II. 
lOrect    partition    and    wainscotllng. 

t)wner "\V.   Daniels,   Premises. 

.\rchitect  .  .  .None. 

t'nntractor.  .Brunswick,     Balke     &    Col- 
lenrtcr,  767  Mission,  S.  F. 

COST,    $100 

(114)      N    BERNAL    5S0    E    Coso.      Two- 
story    and   basement   frame   dwelling. 

Owner R.    E.      Seeger,    67      Bernal 

Ave,,    San    Francisco. 
.\rohitect  .  .  .None. 
Day's   work.  COST,    $2000 


(145)      SE     HAMILTON       &       SILLMAN. 
New   roof,   joists   and   foundation. 

Owner S.    Schweitzer,   50   Hamilton 

San    Francisco. 
Architect  .  .  .None. 

Contractor.  .N.      Barnstein,    25      College 
Ave.,    San    Francisco. 

COST,   $700 


(146)      NO.    110   WINFIELD   AVE.      New 
floors,    porches    and    front    steps. 

Owner Mary    Chesney,    9    Virigina 

Ave.,   San   Francisco. 
Architect  ..  .A.      W.    Burnett,      68      Fair 

Oak,  San  Francisco. 
Contractor.  .Drew     &  Co.,     48     Ramona 
Ave..    San    Francisco. 

COST,    $1000 


(147)      N  BALBOA  95  E  13th  Ave.     Two- 
story    and   basement   frame   dwelling. 
Owner Pockman      BIdg.    Co.,       839 

Mills   Bldg.,   S.   F. 
Architect  ..  .Theo.    S.    Boehni,    1019-1021 

Hewes    Bldg.,    S.    P. 
Day'.s  work.  COST,  $4000 

(14S)  N  VALLEJO  99  W  Laguna  W  106 
xN  137-6.  Removal  of  two  frame 
buildings  from  SE  Octavia  and  Jack- 
son S  127-8i4xE  50  and  S  Jackson  50 
E  Octavia  S   127-8'V4xE   50. 

Owner Alma  Spreckels. 

Architect  ..  .G.      A.      Applegarth,      Call 
Bldg.,  San  Francisco. 

Contractor.  .B.  K.  Pearson,  2362  Bryant 
San   Francisco. 

Filed  Jan.   14,  '13.     Dated  Jan.  — ,  '13. 
Upon     ca(:nplete     performance     of 

contract    ■  •  •  .$3890 

TOTAL  COST,   $3890 

Bond,      $1945.      Surety,     New      England 

Casualty   Co.     Limit,    36   days.     Forfeit, 

$25.      Plans   and    specifications    filed. 


ii.,in  .\  .\i.\|.n'i;|.;.\'l'lt  .-,.-,  ic  l,p,\iMK- 
Ion  Ave  N  S5xK  25.  All  work  ex- 
cept plumhlni;,  shades.  Kas  and  dec 
trie  fixtures  and  flnish  hardware  for 
three-story    frame    fiats. 

Owner M.    F.    Flaherty. 

Architect  ..  .B.    R.      Clirlstensi-n,    Grant 
RIdg:,  San   Francisco. 

Contractor.  .L.    A.     Ilinson,    180      ,lesHle, 
San    Francisco. 

Filed  Jan.   14.  '13.     Dated  Jan.  — ,  '13. 

2nd   floor  Joists  on $1400 

3rd   floor  Joists  on 1400 

Roof  on  and  building  enclosed..    1400 

Completed   and   accepted 1425 

Usual    35    days 1875 

TOTAL  COST,  $7500 

Bond,    $3750.        Surety,      Pacific     Coast 

Casually   Co.     Limit.   90   days.     Forfeit, 

none.      Plans    and    specifications    filed. 


(149)  NW  NINETEENTH  AVE  AND 
Judah  (J)  N  47-2<^xW  120.  All  work 
except  painting,  heating,  electric 
light  fixtures,  for  one-story  frame 
church  building  with  basement  and 
tower. 

Owner S.  F.  Church  Extension  So- 
ciety of  the  M.  E.  Church. 

Architect  ..  .William  J.  Wythe,  Central 
Bank    Bldg.,    Oakland. 

Contractor.  .J.  T.  Johnston,  J.  E. 
Branagh  &  T.  A.  Cuthbert- 
son. 

Filed  Jan.  14,  '13.     Dated  Jan.  13,  '13. 
Frame  completed,   roof  sheathing 
boards     on     and    'brick     chimney 

built     $1380 

Rough       plumbing    and      electric 
wiring       aproved        and        rough 

plaster  on    l'^" 

Completed   and   accepted 1380 

TOTAL  COST.  $5534.50 

Bond,    $3000.      Sureties,   J.    H.   McCallum 

and   J.   W.   Schouten.      Limit,    100   days. 

Forfeit,   $2.       Plans   and     speclflcatlons 

filGd. 


(151)  N  BAY.  bet  Leavenworth  and 
Hyde  25  feet  front  th  N  137-6  E  25  S 
137-6  W  25.  All  work  except  sliades, 
gas  and  electric  fixtures  for  two-story 
and   baseinent    frame    flats. 

Owner Chris      Hansen.    716      Bay. 

San  Francisco. 
Architect  ..  .H.    D.    Mitchell,    638    Mont- 
gomery, S,  F. 
Contractor.  .Kelly    Gardener,    335    Ray- 
mond Ave.,   San  Francisco. 
Filed  Jan.   14,  '13.     Dated  Jan.   13.  '13. 

Frame  up $  987 

Brown  coated  987 

Completed   and   accepted 987 

Usual    35    days 1000 

TOTAL  COST,  $3931 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


(152)  NE  TURK  AND  FILLMORE  N 
275  E  130  S  85-6  W  58-6  S  104  E  58-6 
S  85-6  W  130.  Excavating  and  bulk- 
heading  for  four-story  and  base- 
ment reinforced  concrete  apartment 
and    store    building. 

Owner Realty  &  Rebuilding  Co.  by 

Macdonald  &  Kahn,     Rialto 
Bldg..   San   Francisco. 
Archtiect  . .  .Miller    &    Colmesnll,      Lick 

Bldg..    San    Francisco. 
Contractor.  .Sibley   Grading  &  Teaming 

Co.,    180   Jessie,    S.    P. 
Filed  Jan.   14,  '13.     Dated  Jan.  14,  '13. 
Installments    10th    of  each    month 

of     TS% 

36   dnys   after    $2062.50 

TOTAL  COST,  $8250.00 
Bond,  $4125.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  75  days 
from  filing.  Forfeit,  none.  Plans  and 
specifications    filed. 


(153)  SE  EDDY  AND  FILLMORE  S 
275xE  130  WA  305.  All  work  for  four 
story  reinforced  concrete  apartment 
building. 

Owner Realty  &  Rebuilding  Co. 

Architect  ..  .J.    R.      Miller,    Lick      Bldg., 

San   Francisco. 
Contractor.  .Macdonald  &   Kahn,  Rialto 

Bldg.,  San  Francisco. 
Filed  Jan.   14,  '13.      Dated  Jan.   14,  '13. 
Cost,  including  contractors'     fees 

of   50%,    not   to   exceed $155,000 

On  5th  of  each  month     payments 

of  75%  of   work  done,  etc 

Usual    35    days Balance 

TOTAL  COST,  $155,000 
Bond,  $80,000.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  200 
days.  Forfeit,  $50.  Plans  and  specifi- 
cations  filed. 

NOTE; — Plans      give      architects      as 
Miller  &  Colmesnll. 
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(154)  NE  tXSURTH  AND  TEHAMA. 
Three-story  brick  stores  and  rooming: 
house. 

Owner Floodberg      &      Zlgenbeln. 

Monadnock    nuig..    S.    F. 
Architect  ..  .Cunnlnirham  &  Politeo,   1st 

National  Bank  Bldg.,  S.  F. 
Contractor.  .P.    J.    Walker   Co.,    Monad- 
nock Bldg.,  S.  F. 

COST,    $20,000 
NOTE: — Job  is  started. 


BUILDING  AND  INDUSTRIAL  NEWS 

III    GRAXT    AVK.      Elcctr: 


I 


(1«5)  NO.  2429  JACKSON,  llepair  fire 
damage,  new  roof,  rewire  for  electric 
liglits  and  erect  chimneys. 

Owner Hellah  G.  Levy,  2699  Union, 

San  Francisco. 
.None. 

.Emil    Rosenberg,    1S45    Bu- 
chanan,   .San    Francisco. 

COST,    $3000 


Architect  . 
Contractor 


(156)      N  LOMBARD  HO  E  Polk.     Two- 
story   and  'basement    frame    dwelling. 

Owner P.    A.    Nutter,    1731   Larkin, 

San   Francisco. 
Architect  .  .  .Theo.  W.  Lenzen,  709  Hu^n- 

boldt   Bank  Bldg.,   S.   F. 
Contractor.  .M.   G.   Lennon,   Mills   Bldg., 


San   Francisco. 


COST,    $5000 


Il.i7)      S  SEVILLE   170  E  Naples.     One- 
stor.v   and   basement   frame   dwlg. 

Owner John   Miller,   Fresno,   Cal. 

Architect  . .  .None. 


Contractor.  .Allen 
San   Fi 


Bros.,    4 
ancisco. 


)23    Mission, 
30ST,    $1384 


(158)      NO. 
and   exte 

Owner 

Architect  . 
Contractor, 


600    KEARNY.      Alter    front 
Id    mezzanine    floor. 
.M.    Morgen,    Premises. 
.E.    Bertz,    68    Post,    S.   F. 
.R.  Leach,   65   Natoma,  S.  F. 
COST,    $800 


(159)     NO.   71  THIRD.     Erect  marquee. 

Owner Chas.  F.  W.  Webber,  Prem. 

Architect  . .  .None. 

Contractor.  .Moise-Klinkner     Co.,     1212 
Market,    San    Francisco. 

COST,   $1000 


(160)  N  GEARY  110  W  Polk.  Install 
heating  system. 

Owner G.    L,achman.    2019    Mission, 

San  Francisco. 
Architect  ..  .M.         Mattanovich,         1406 

Hewes  Bldg.,  San  Francisco 
Day's  work.  COST,  $500 

(161)  S  PRECITA  50  W  York.  One- 
story    and   basement    frame    dwlg. 

Owner Alfred    Hohn,     678    Precita 

Ave.,  San  Francisco. 

Architect  ...E.  Anderson,  1172  De  Haro 
San  Francisco. 

Day's    work.  COST,    $1500 

(162)  NO.  IS  CARSON  AVE.  Raise 
and  move  dwelling,  new  steps  and 
front. 

Owner L.   Hess,   Premi.=es. 

Architect  . .  .None. 

Contractor.  .J.  M.  Pointon,  177  Saturn, 
San   Francisco. 

COST,     $400 


(164)      NO. 
sign. 

Owner I.   Oppenlieimer,   PrcKnises. 

Architect  . .  .None. 

Cnnlraiior.  .Federal   Elec.   Sign  Co.,   257 
sdi,   San   Francisco. 

COST,     $500 


(163)      NO. 
Owner.  ... 


Architect  . 
Contractor 


824  MARKET.  Electric  sign 
.J.    C.      Meussdorffer      Sons, 
Premises. 
.None. 

.Federal  Elec.  Sign  Co.,   257 
8th,    San    Francisco. 

COST,   $500 


GREENWICH    85    W    Webster, 
add    stairway    and   alter    liglit 

Fill- 


(165)      S 

Raise, 

i-'liafts. 

owner Wm.    Chowslki,    3209 

more,   San   Francisco. 
Arcliitect  . .  .None. 
Day's  work.  COST,  $400 


I'ner. 


Architect 


Filed  Jan. 
1st   floor 


(166)  S  O'FARRELL  50  E  Broderick 
25.X87-6.  All  work  for  two-story  and 
basement  frame  apartments. 

.L.    Burley   Ham,    1657    Fill- 
more,  San   Francisco. 
..Jno.    F.    Haner,    3579    19th, 
San    Francisco. 
Contractor.  .Geo.    V.    McCausland,    4246 
25th,   San   Francisco. 
15,  '13.     Dated  Jan.  14,  '13. 

joists   in   place $  968.45 

Enclosed  and   roof  on 968.45 

Brown    coated   and   rough   plumb- 
ing   done     968.45 

Completed  and  accepted 968.40 

Usual   35  days 1291.25 

TOTAL  COST,  $5165.00 
Bond,  $2583.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit,  75  days.  Forfeit. 
$5.     Plans  and   specifications   filed. 

(167)  N  CALIFORNIA  132-6  E  Seventh 
Ave  N  95.20  m  or  1  E  25  S  92-1  6-10 
m  or  1  W  25-1%  m  or  1.  Excavating, 
concrete,  tile,  carpenter,  roofing, 
glazing,  hardware,  lath  and  plaster, 
plumbing,  gas  fitting,  sewering  and 
painting  for  one-story  frame  build- 
ing. 

Owner Herman   Eisner. 

Architect  ..  .O'Brien    Bros..    Inc.,    Clunie 
Bldg.,   San  Francisco. 

Contractor.  .B.       Kessler,       Monadnock 
Bldg.,   San   Francisco. 

Filed  Jan.   15,   '13.     Dated   Jan.   14,   '13. 

Enclosed  and  rooted $539 

Brown      coated      and       plumbing 

roughed    in    539 

Completed   and   accepted 539 

Usual   35   days 539 

TOTAL  COST,    $2156 

Bond,    $1078.      Surety,    Jno.    Diehl    and 

Peter  Schmidt.     Limit,  60  days.     Forfeit, 

$0.     Plans  and  spocifications   filed. 


(168)  SW  CASTRO  AND  CLIPPER  S 
2G-6xW  80.  All  work  except  gas  fix- 
tures and  shades  for  three-story 
frame   store  and   flats. 

Owner W'm.    Hurley,    1604    Castro, 

San   Francisco. 
Architect  ...M.  J.  Welsh,  3197  22d,  S.  F. 
Contractor.  .Mager    Bros.,    402    Kearny, 

San  Francisco. 
Filed  Jan.   15.  '13.     Dated  .Ian.   14,  '13. 

Frame   up    $1600 

Brown  coated   1600 

Completed    1600 

Usual   35   days 1600 

TOTAL  COST,  $6400 
Bond,  none.  Limit,  100  day's  after  Jan. 
IS.  1913.  Forfeit,  none.  Plans  and 
specifications  filed. 

(169)  W  DEVISADERO  82-6  N  Grove 
N  55xW  137-6.  All  work  for  one- 
story    brick    building. 

Owner Henry   Northrup,   3219   24th, 

San  Francisco. 
Architect  ..  .Ross  &  .Burgren,   Cal-Paci- 

fic  Bldg.,  San^Francisco. 


Contractor.  .Isaac  Penny,   Phelan   PAig., 

San  Francisco. 
Filtd  Jan.  15,  '13.     Dated  Jan.  14     : 
Brick  work  up  ready  for  tru.«s. 

Completed    and   accepted _: 

Usual    35    days 181S 

TOTAL  COST.  $7248 
Bond,  $3624.50.  Surety,  United  States 
Fidelity  &  Guaranty  Co.  Limit.  CO  daya 
Forfeit,  $10.  Plans  and  speciflcationt 
filed. 


(170)  SE  MCALLISTER  AND  FIRM  I 
Ave  S  25-1  63-100  E  89-7  36-100  N  Jj 
W  87.  All  work  except  gas  and  elec- 
tric fixtures,  shades,  plumbing  ani  i 
gas  grate  heaters  for  three-Ptorj- 
frame   flats. 

Owner Jacques   Prat. 

Architect  ..  .Fabre     &  Bearwald.     Mer- 
chants National  Bank  Bldg  ' 
San  Francisco. 
Contractor.  .O.   B.   Arthur,   552   Guerrero 

San   Francisco. 
Filed  Jan.  15,  '13.     Dated  Jan.  14,  '13. 

Fra.'me  up  $17«!  , 

Brown    coated    176i 

Completed   and   accepted 1763, 

Usual   35   days 17J3 . 

TOTAI  COST,  $7056 
Bond,  $3525.  Surety,  United  States  Fi- j 
delity  &  Guaranty  Co.  Limit.  90  days.  | 
Forfeit.  $5.  Plans  and  specifications  i 
filed.  I 


(171)  SE  GEARY  AND  JONES  E  28-»i| 
xS  68-9.  Plain  and  reinforced  con-; 
Crete,  steel  reinforcement,  cement, 
floors  and  side  walk  slabs  for  six-| 
story  and  basement  and  mezzanine 
Class   "C"   hotel. 

Owner I.    Mensor,    2211    California 

San    Francisco. 

Architect  ..  .Albert      Schroepfer.      Foul 

croft  Bldg.,  S.  F.  | 

Contractor.  .Camp  &  Carillon.  4075  ITtli 

San    Francisco.  i 

Piled  Jan.   16,  '13.     Dated  Jan.   13.  '13.    [ 

Footings    &    retaining   walls    in.$100( 

2nd   floor   walls   in 6«( 

4th    floor    walls    in i<X 

Fire  walls  in SO'j 

Completed   and   accepted 57.' 

Usual    35    days 112:: 

TOTAL  COST,  $450  I 
Bond,  $2250.  Sureties.  Otto  SchradeJ 
and  L.  M.  Zimmerman.  Limit,  as  fas| 
as  possible.  Forfeit,  none.  Plans  an'' 
specifications  filed.  i 


(172)  N  FIFTEENTH  203-3  E  Dolore! 
E  25xN  117-6  MB  28.  All  work  fo; 
two-story    frame   flats.  , 

Owner Patrick  J.  and  Ellen  Burki| 

36   Dorland,   San   Franciscii 

-Architect  ..  .None.  , 

Con'fractor.  .Wm.    F.    Dreyer,    320    Lon| 
don,   San   Fpanclsco.  I 

Filed  Jan.  16,  '13.     Dated  Jan.   14.    13.  j 

Frame    up    $102' 

Brown    coated    ' " 

Completed   and   accepted i 

Usual    35    days I ' 

TOTAL    COST.    $4i> 

Bond,    none.      Limit,    65    days.      Forfei' 

none.     Plans  and  specifications   filed.    I 
I 

<173)  BLOCK  BDED  BY'  VALENCI.| 
Duncan.  Army  and  San  Jose  AvI 
Construction  of  boundary  wall  n 
Valencia  and  Duncan  streets  and  Sal 
Jose  avenue  to  rear  driveway  ft|. 
liospital   buildings. 

Owner St.    Luke's    Hospital. 

Architect  ..  .Lewis    P.    Hobart,    Crock' 
Bldg.,   San   Francisco. 
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Farrell  &  Reed,  if.  A.  Guiist 
Blue.,  San  Francisco, 
iled  Jan.  16,  '13.     Dated  Jan.  9.  '13. 
Payments  on  loth  of  ea.ch   month 

ot     "!=% 

Usual    35    day.s 25% 

TOTAL  COST.  $3600 
;onJ.  $1800.  Sureties,  Thos.  F.  Mul- 
ahy  and  H.  S.  McGilvray.  Limit,  none, 
'orfelt,  none.  Plans  and  specifications 
led. 


.story   and    basement   frame   dwelling. 

Unner John    Bjorkman.    4077    2.'!rd. 

San   Frani'lsco. 
Arihilect  . .  .None. 
Day's  work.  Cci.ST.  Jllno 


74)  NW  ALAMEDA  AND  BRYANT 
W"  lOOxN  50.  All  work  for  corrugated 
iron  building  (one-story  and  loft 
stable). 

)wner John     Rapp   &     Son,      1500 

Bryant.  San  Francisco. 
U-chitcct  ...Leo.   J.   Devlin,   Pacific   Bid. 

San  Francisco. 
Contractor.  .Higginson  Co.,  Inc.,  S  Fal- 
con Ave..  San  Francisco. 
riled  Jan.  16,  'IS.     Dated  Jan.  16.  '13. 
Concrete  foundation  in  and  frame 

completed    »1660 

Completed   and   accepted 2000 

Usual   35   days 1223 

TOTAL  COST.  MS83 
Bond,  none.  Limit,  35  days.  Forfeit, 
(5.     Plans  and  specifications   filed. 


(175)  N  HENRY  96  W  Noe  26x114.  All 
work  except  electrical  work  for  two- 
story   frame   flats. 

bwner C.    .G  Counter.    179    Henry, 

[  San   Francisco. 

.\rchitect  . .  .None. 

Contractor.  .Wm.  C.  Hamerton     &     Son, 
1301  Waller,  San  Francisco. 

Filed  Jan.  16,  '13.     Dated  Dec.  30,  '12. 
Frame     up   and  roof     rafters     in 
place     $189o 

i     Brown  coated  and  front  trimmed  1895 

i  Completed  1^= 
Usual  35  days 1890 
TOTAL  COST,  $7575 
jBond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 

1  (176)  W  ARGUELLO  BOULEVARD 
j  (First  Ave.)  25  N  Hugo  N  50xW  95. 
I  All  work  for  three-story  frame  apart- 
;      ,ments. 

i  Owner Fred  Krause,  191  Frederick 

I  San  Francisco. 

I  Architect  . .  .None. 

I  Contractor.  .Wm.  Hamerton  &  Son, 
i  1301  Waller,  S.  F. 

I  Filed  Jan.  16,  '13.     Dated  Dec.  21,  '12. 
Frame   up    and   roof    rafters    in 

pla<:e    »2710  00 

Enclosed  and  roof  on 2710  00 

;       Brown   coated    2710  00 

':       White  coated   2710  00 

Completed    2714  50 

1       Usual   35   days 5000  00 

TOTAL  COST,  $18,554  00 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 


(ISOJ      XO.   224  COTTER.     Add  2  room 
new   root  and  raise  dwelling. 

Owner Geo.    ir.Tupin,    Premises. 

Architect  .  .  .None. 

Day's   \vork.  COST,   $ 


00 


(ISl)      NO.    »532    .MISSION.      Alter    front 
and   store. 

Owner E.  A.   Egle,  Premises. 

Architect  ..  .Kidd       &       Anderson,       235 

Kearny,    San    Francisco. 
Contractor.  .T.    Mowat,      2135      Mission, 
.San  Francisco. 

COST,     $450 


(182)  E  HOFF  153  N  17th.  One-story 
and   basement   frame   dwelling. 

Owner I.    D.    Hartnett.    3337    17th, 

San   Francisco. 
Architect  .  .  .None. 

Contractor.  .W.  Props,  1381  Gough,  S.  F. 
Cost,  $1600 

(183)  NE  DOLORES  AND  VAI>LEY; 
Add  one  room,  new  plumbing  and 
partitions. 

Owner W.   H.   Tiegeler,  Premises. 

Architect  .  .  .None. 

Contractor.  .Mager    Bros.,    402    Kearny, 
San    Francisco. 

COST,    $400 


(177)     B  NATICK  93  S  Chenery.     One- 
story   and   basement    frame    dwlg. 

Owner L.   Perodi,    23   Surrey,   S.   F. 

Architect  . .  .None. 

Contractor.. Jos.     Briero,     120      Otsega. 
San    Francisco. 

COST,    $500 


IISS)      V  -54    N    2lsl    N    ios 

\V  130  Ua  ....  All  work  for  two- 
stiiry  and  rotiph  basement  frame  resi- 
lience. 

Owner Earl      Mead,      37?      Eureka, 

San  Francisco. 

Architect  .  .  .None. 

Contractor.  .Carlson     *     Anderson,     3fc2 
Eureka,    San     Franciscoi 

Filed  Jan.   17,  'IS.     Dated  Jan.  4,  '13. 

Rough    frame    up $«25 

Brown  coated   625 

Completed   and   accepted 625 

Usual  35  days 625 

TOTAL  (30ST.   $2500 

Bond.    $1250.      Sureties.    Jno.    Bjorkman 

and   Peter  Andersen.       Limit.   90     days. 

Forfeit,   none.      Plans  and   specifications 

filed. 

(189)  NO.  34  GEARY.  All  work  for 
stairways  and  office  extending  across 
northerly  end  of  dining  room  prem- 
ises. 

Owner The    Golden     Pheasant,     32 

Geary,  San  Francisco. 
Architect  ...Alfred       H.       Jacobs,       110 

Sutter.    San    Francisco. 
Contractor.  .Braas  &  Kuhn.  58  Dearborn 

San  Francisco. 
Filed  Jan.  17,  '13.     Dated  Jan.  16,  '13.^^ 

Completed     $393.75 

Usual  35  days ^^*"I^ 

TOTAL  COST,  $525.00 
Bond,  limit,  forfeit,  plans  and  speclfica, 
tions,   none. 


(184)      "W  ELEVENTH  AVE  100  S  Anza. 
Two-story  and  basement  frame  dwlg. 

Owner James  Welsh,  244  20th  .^ve. 

San    Francisco. 
Architect  ..  .O.    E.   Evans,    2104    Mission, 

San    Francisco. 
Day's    work.  COST,    $3000 


(185)      S  GENEVA  73-4  W^  London.     One 
story   and   basement   frame   dwlg. 

Owner Frank  B.   Russi,   440  Davis, 

San  Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    $2500 


(186)  "«'  TWENTY-FIRST  AVE  175  N 
Anza  N  25xW  120.  All  work  for  one 
and   one-half-story   frame   cottage. 

Owner W.  A.  Speers,   1460  Dolores, 

San  Francisco. 

Architect  . .  .None. 

Contractor.. Byron  J.  Hooper,  6508  Cal- 
ifornia, San  Francisco. 

Filed  Jan.  17,  '13.    Dated  Jan.  16,  13. 

Frame  up  *^-^ 

Brown    coated    ^-o 

Completed    ^-^ 

Usual    35    days ^2o 

TOTAL    COST,     $2100 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications   filed. 


(178)     S  BUSH  100  E  Powell.     Electric 
sign. 

Owner Herman    Hohn,    Premises. 

Architect  . .  .None. 

Contractor.  .Novelty  Elec.  Sign  Co.,   145 
Eddv,    San    Francisco. 

COST,     $500 


(179)      W    WORTH   120    N    22nd.      Two- 


(187)  S  WASHINGTON  140  E  Brod- 
erick  E  50x3  127-8^4.  Alterations  and 
additions  to   three-story  frame  flats. 

Owner D.    M.    Richards    Realty   Co. 

Architect  ...Wi-ight,     Rushforth&     Ca- 

hill,  571  California,  S.  F. 
Contractor.. J.   S.   Malloch,   402   Kearny, 

San  Francisco. 
Filed  Jan.  17,  '13.     Dated  Jan.  16,  '13. 

Ready   for   lather    »"" 

Ready   for  painter 

Accepted  and  finished "" 

Usual   35   days „'l,-on 

TOTAL  COST.  $1.60 
Bond,  $1000.  surety,  (31obe  Indemnity 
■Co.  Limit,  45  days.  Forfeit,  none.  Plans 
and  specifications  fil<;d. 


(190)  NOS.   2659-63  CALIFORNI.V     In.- 
stall   steam  radiators  and  coal  burning 

steam    boiler. 

Owner H.     H.     Davis,     Monadnock 

Bldg.,  San   Francisco. 
Architect  .  .  .None. 
Da?s   work.        COST.   $1650 

(191)  NO.      635    MADRID.        Add      four 
rooms. 

Owner     . . .  .C.  Andersen,  Premises. 

^■^r  work:""";^^ COST,    $450 

(192)  NOS.   2431-35   POST.      Repair   fire 
damage. 

Owner M.  Brodek. 

Architect  ...None. 

Contractor..J.  Trouson.  121o^t^>,_S.  F.^^ 

(193)  E    OTSEGO      50    S    San      Ysa*el. 
One-story   and   basement   frame   resl- 

dence.  xpoi- 

F  A.  Roener  and  C.  vv  ai 
ton,  Cr  Baldwin  &  Howell. 
.Fred  A.  Roener.  41  Guer- 
rero. San  Francisco. 

^      •  ^rk  COST,    $1950 

Day  s    work.  

nciJi     w  STATE  110  S  Courtland.  One- 

tory  and  basement  frame  dwelling, 
owner..    ...Thomas  Phillips.   193  Elsie, 
San    Francisco, 
r.    vvprett    1940     Webster, 
Architect  ..    O.    E^  ereii. 

San   Francisco. 

COST.  $1200 
Day's  work. 

(195)     NW   HARRISON    145   NB  Eighth 
NE  40xNW  80.    Carpenter,  mill,  glass. 
glazing,    painting,    plumbing,    electric 
work,    plaster   and   concrete     for     one- 
storv  corrugated  iron  and  steel  frame 
manufacturing     building   with     front 
wall  and  oflfice  of  wood, 
owner Earl    K.   Cooley.    11€0   Bry- 
ant, San  Francisco. 
Architect  ...Chas.  E.  J  Rogers    24  Cali- 
fornia,   San   Francisco 
Contractor.. Boyd   &  Kerr.   402   Kearny. 
San  Francisco. 
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Filed  .Ian.    IS,  '13.     Dated  Juii.   IS,  '13. 
Concicte  Toundatlon,   rouKliliii;  of 
plumlilntir,     plumbins  and     roiiKl> 

rnipentry   done    1527 

To'.iiplctod   and   accepted 500 

Usual    35   days 343 

TOTAL  COST,  |1370 
Rond.  none  Limit.  108  days.  Fortclt, 
none.     Plans  and  speciRcations  filed. 

(lilll)  NW  LAKE  AND  SISVIONTII  AVE 
N  ".■ixW  30  OL  G5.  All  work  except 
plumblne:  and  paintlns  for  three- 
story  and  basement  frame  apartments 

Owner Rousseau    Realty    Co..    Mo- 

nadnock  Bldg.,  S.  F. 
Architect  ...A.   F.   and  C.   M.   nousseau. 

Monad  nock    BIdg.,    S.    F. 
■Contractor.  .Edw.    F.    Helms,    35    Mont- 

gom-'ry.    San    Francisco. 
Filed  Jan.   IS,  '13     Dated  Jan  18,  '13. 

Frame    up    $1730 

Brown  coated   17.T0 

Completed   and   accepted 1750 

Usual   35   days 1750 

TOTAL  COST,  $7000 
Bond,  none.  Limit.  SO  days  after  Jan. 
20.  Forfeit.  $10.  Plans  and  specifica- 
tions filed 


(197)  N  O'FARRELL  40  E  Jones  E 
57-6xN  112-G.  Brick  work  for  one- 
story  and  basement  brick  building. 

Owner The   Proctor   Realty   Co. 

Architect  ..  .Cha.s.     P.     Weeks,     Mutual 
Bank   Bids,   San   Franiiijcc. 

Contractor.  .Whitney  &  Davies. 

Filed  Jan.  18.  '13.     Dated  Jan.  IS,  '13. 

On    completion    75% 

Usual   35   days 23% 

TOTAL   COST,    $1360 

Bond,    none      Limit,    30    days   after    Jan. 

17.     Forfeit,  none.     Plans  and  specifica- 
tions  filed. 


COMPLETION  NOTICES. 


San  Francisco. 

Jan.  2.  1913 — COMG  26-G%  from  in- 
tersection NW  Market  and  Front 
r  a  92-8  along  W  Front  W  137-C  S 
92-8  E  137-6.  A  B  Spreckels  to  Paci- 
fic Fire  Extinguisher  Co.. Dec.  31,  '12 

Jan.  2,  1913— SE  BUSH  AN'D  GRANT 
Ave  S  120  E  GS-G  N  60  E  0-6  N  60  W 
69.      M    Fleishhacker      to      Joseph 

Pasqus^letti    (S   F  Concrete   Co) 

Nov.    29,    1912 

Jan.  2,  1913— N  LOMBARD  110  W 
Fillmore  W  51-6xN  90.  G  Palacin 
to   Peter  Hansen Dec.   31,   1912 

Jan.  2,  1913— LOT  16  SUB  W  %  O  L 
Blk  293.  Leonard  T  Pockman  and 
Adolph  Rosenstiine  to  whom  it 
may  concern Dec.   30,   1912 

Jan.  2,  1913 — NW  EDINBURGH  100 
NE  Persia  Ave  NE  23xNW  100. 
Joseph  and  Rose  Varni  to  Ward  C 
Brown Dec.     28,     1912 

Jan.  3,  1913 — ^j  OAK  2SS-6  W  Frank- 
lin 43-10x120.  Mary  L  Curley  to 
Otto   Carson   Co J.an.   3,   1913 

Jan.  3,  1913- W  RHODE  LSLAND  100 
S  24th  S  25xW  100.  Owen  J  Gal- 
lagher to  W  H  Morphy..Dec.  27,   1912 

Jan.  3,  1913— SE  LONDON  150  NE' 
France  Ave  NE  25xSE  100  Lot  3 
Blk  10,  Excel  Hd.  George  Henry 
and  Celestine  Elizabeth  Sclilink  to 
George   Henry    Schlink .  .Dec.    31,    1912 

Jan.  3,  1913— SW  SIXTH  25  SE  Mi.'^- 
sion  SE  60xSW  73.  Edw  H  Mitchell 
to   Central    Iron    Works.. Jan.    2,    191? 

Jan.  3,  1913 — N  PINE  119-2  W  Stock- 
ton W  3S-4xN  39-6.  Albert  J  Atkins 
to  Finn   Anderson Jan.   2.   1913 


J.m.  3,  1912— NE  LU.MBAKD  AND 
.lones.  Giovanni  Cliiappe  to  whom 
It   may   concern Dec.    10,    1912 

,lan.  3,  1913— SE  FRONT  AND  W.VSII- 
Ington.  Doyle  Estate  Co  to  Theo 
S  Holn Dec.  31,   1912 

Jan.  4.  1913— NE  HARRISON  &  3RD 
N  S5xE  139.  George  A  Clough  to 
J   Wenderlng Jan.  3,   1913 

.Ian.  4,  1913— W  DEVISADBRO  100  N 
Filbert  N  37-6xW  30.  G  K  Easton 
and  S  F  Wagner  Easton  to  R  S  K 
MacMillen Dec.    31,    1912 

.Ian.  4,   1913— SE  BUSH  &  GRANT  AV 

5  120  E  6S-U  N  GO  E  G  N  GO  VV  69. 
M  Fleishhacker  to  John  G  SuttonCo 
Dec.  30,  1912 

Jan.  4,  1913— LOTS  186  AND  188  Gift 
Map  No.  2.  Karl  Eli  Haglund  to 
whom    it    ni..y    concern.  .  .Jan.    4,    1913 

Jan.  C,  1913 — NW  HOWARD  137-6 
NE  13th  NB  27-6  NW  parallel  with 
13th  lOG-0'^  SE  27-5  SB  parallel 
vvitli  13th  104-10 V4.  John  Schwor- 
mstede  to  Adolph  Henning  and 
Gercke  &  Feilbach Jan.   3,   1913 

Jan.  6,  1913— S  FELLA  PLACE  113-6 
E  Powell  B  24xS  64.  Mark  Rendle 
King  to  whom  it  may  concern.... 
Jan.    6,    1913 

Jan.  G,  1913— B  ■  CASTRO  101-6  S 
Army  S  25xE  118.  A  V  Anderson 
to  whom  it  may  concern.  .Jan.  4,  1913 

Jan.  6,  1913— W  FIFTEENTH  AVE 
225  S  Lincoln  Way  S  lOOxW  127-6. 
Sunset  Home  Realty  Co  to  Cox 
Bros Jan.   4,   1912 

Jan.  6,  1913 — N  OAK  100  E  Devisa- 
dero  25.\94.  Giocomo  Bacciocco  to 
John  Ratto  &  Bros Dec.  30,  1912 

Jan.  6,  1913— S  TWENTY-SECOND  25 
B  Hampshire  B  25xS  100.  Annie 
Davies  to  whom  it  may  concern... 
Jan.    6,    1913 

Jan.  G,  1913— NW  MONROE  &  BUSH 
N  91-6   W   90   S  91-6  B   SO.     Edward 

Beck  to  Wm  S  Snook  &  Sons 

Jan.    2,    1913 

Jan.  6,  1913— SB  BUSH  &  MASON  E 
GSxS  84.  Howard  B  Land  and  Mary 
L  Payne  or  Mary  E  Payne,  Trs  Est 
Chauncey  B  Land,  dec'd  and  as 
Trustees  Est  Harriet  Land,  dec'd 
to    L    A   Hinson Dec.    31,    1912 

Jan.  7,  1913--OLIVE  AVE  NO.  633. 
Clara  and  Louis  Plamondon  to 
Leonard   Salomon Dec.    20,    1912 

Jan.  7,  1913 — W  FRONT  26-6%  N 
Market  —  92-8xW  137-6.  A  B 
Spreckels  to  Pacific  Fire  Exting- 
uisher Co Jan.   7,   1913 

Jan.  7,  1913— SE  Market  ISO-liJ  NE 
.Seventh    SE    IG5-lxNE    75.      Boston 

6  S.  F.  Amusement  Co  (Lessee)  to 
A  G  Disi,  Dec.  30,  '12;  Mangrum  & 
Otter,  Jan.  4,  1913;  Metropolitan 
Constr   Co,    Jan.    4,    1913;    Mangrum 

>vc  Otter Dec.  31,  1912 

Jan.  7,  1913— NW  MONROE  &  BUSH 
N  91-6xW  SO.  Edward  Beck  to 
Lennig   Eng   Co Jan.   4.   1913 

Jan.  7,  1913— S  CLAY  60  W  Mont- 
gomery W  30.XS  59-9.  Lee  Yum. 
Lee  Yeung,  Lee  Foon  and  Chan 
May  Choy  to  J  A  Hill Jan.  4,   1913 

Jan.  7,  1913- S  WASHINGTON  76-4  B 
tyrant  Ave  32-2xS  77-6.  H  R  Wil- 
liar  to  C  D  Rankin .'Jan.  6,  1913 

Jan.  7,  1913— NB  PACIFIC  AVE  AND 
Devlsadero.  George  A  Pope  to  J 
H  k  efe  &  Co,  Dec.  1,  1912;  A  J 
Forbes  &  Son Dec.   1,   1912 

Jan.  7,  1913— SE  CALIFORNIA  AND 
Pierce.  D  Schroder  to  whom  it 
may   concern Jan.   2.   1913 

Jan.  7,  1913— E  DOLORES  53  S 
Liberty.  Arthur  ,V  .  Weldon  to 
Ludwig   B   G  Koenig.  .  .  .~Dec.    14,    1912 


.Ian.  7,  1913— NB  FIRST  &  FOLSOM 
E  S7-6xN  61-6.  John  Campe  to 
Robert    Trost Jan.    4,    191 

Jan.  7,  1913— NW  TWENTY-THIRD 
Ave  and  Clement  W  30xN  100.  J 
.Mora  Moss,  gdn  Est  Alfred  T  JIoss 
(insane)  to  wJia.Ti  it  may  concern 
Jan.    '     191 

Jan.  8,  1913 — S  BLUXOME  100  W 
5th  W  SOxS  250.  Kasper  Pischel  to 
Charles   Wright Jan.   2,   191 

Jan.  8,  1913— N  JACKSON  66  E  Bat- 
tery E  71-6xN  91-8.  Tliomas  Mo- 
Donald   to   Lindgren   Co.. Jan.    S,   191 

Jan.  8,  1913- NE  SACRAMENTO  AND 
Webster  N  255-4Hx275.  The  Board 
of  Trustees  of  The  Leland  Stanford 
University  lo  W  W  Anderson  & 
Co Jan.   2,   191 

Jan.  S.  1913 — E  THIUTY-iSECOND 
Ave  125  N  California  25x120.  Anna 
M  Hanlon  to  whom  it  may  con- 
cern     Jan.    4,    191 

Jan.  9,  1913 — S  CALIFORNIA  107-6  W 
26t.h  Ave  25x100.  M  R  Colton  to  R 
A  Crothers Jan.    9,    191 

Jan.  9,  1913— NE  MONTGOMERY  AND 
Post  N  112-6  E  87-6  S  25  W  25  S 
82-11  SW  7-10  W  58-1H4.  Wells 
Fargo  Nevada  National  Bank  tu 
Peerless   Agencies   Co.... Jan.    4,    191 

Jan.  9,  1913— NE  MISSION  &  FOURTH 
N  SOxE  SO.  P  J  Walker  Co.,  agents 
for  The  Voorman  Co  to  Dyer  Bros 
Golden   West   Iron   Wks..Jan.    4.   191 

Jan.  9,  1913— NE  GEARY  &  TAYLOR 
N  60xE  57-6.  Emily  W  Benedict 
to  Caldwell  &  Co,  Lettich  Bros, 
and  H  W  Moffat  &  Co Jan.   9,  191: 

Jan.  9,  1913— W  PIERCE  25  S  Cliest- 
nut  S  25xW  110.  G  Pera  to  V 
Filippis Jan.     9,     191 

Jan.  9,  1913— W  SIXTH  110  S  Market 
W  75  N  20  W  23  S  75  E  25  N  30  E 
75  N  25.  Greninger  Estate  Co  to 
Eureka  Iron  &  Wire  Wks.Jan  7.  19; 

Jan.  10,  1913— NW  TURK  AND  POLK 
N  137-6XW  137-6.  German  House 
Association     (opn)     to     Ignaz     and 

Joseph  Berke   (Berke  Bros) 

Jan.    7,    19i: 

Jan.  11,  1913— SW  POWELL  &  SUT- 
ter  W  100  S  75  E  100-0 V4  N  76-10. 
York  Realty  Co  to  Sibley  Grading 
&   Teaming  Co Jan.   3,   191 

Jan.  11,  1913— NW  VAN  NESS  AVE  & 
Oak  W  157-G  N  80  W  21  N  40  E 
178-6  S  120.  The  Masonic  Temple 
Association  to  H  H  Larsen  &  Bros 
: Jan.    G,    191 

Jan.  11,  1913 — W  ANDOVER  G2-G  N 
Highland  Ave  N  26-0%  W  114-2>,i 
at  an  angle  of  92.45  deg  S  26  K 
113-3^!.  Fred  and  Pauline  Igel  to 
whom  it  may  concern. ..  .Jan.   2,   191 

Jan.  11,  1913— S  MINNA  125  E  6th  E 
75xS  75.  F  H  Mesow  to  whom  it 
may    concern Jan.    11,    191 

Jan.  13.  1913— SW  FLORENCE  ANP 
Vallejo.  Norman  B  Liverniore  to 
Marcus  Marcussen Jan.  3.   191 

Jan  13,  1913— E  MARKET  &  SPEAK 
NE  45-lOxSE  137-6.  Christopher  A 
Buckley  to  Symthe  Bros.;  Kelleher 
Mitchell;  Adams;  Fuller,  Califor- 
nia Sheet  Metal  Works;  Kerby  & 
Hughes  and  J   Chaban    

Jan.  13,  1913— W  FOURTEENTH  AV 
123  N  Clement.  Conservative  Bldg 
*  Investtnent  to  whom  it  may 
concern    ; Jan.    11.   I9i; 

•Ian.  13,  1913— E  FORTY-SECOND 
Ave  200  N  Anza.  Ethyl  H  Noble  to 
whom  it  may  concern.  .  .Dec.   31,   191: 

Jan.  14,  1913— NE  CALIFORNIA  AND 
Franklin  E  135-3xN  137-6.  First 
Church  of  Christ  Scientist  in  S  F  to 
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i  Carson. 


(•has  Sparuassor,  Jan,  5,  'IS;  Hetty 

Bros : Ja"'    5.   1913 

n.  14.  1913— COMG  26-6%  FROM 
NW  Market  and  Front  ra  92-8  along 
"w  Front  W  13V-6  S  92-S  E  137-6.   A 

H  Spreckels  to  W  P  Fuller  Co 

Jan.  14,  1913 

in.  14.'  1913— E  EUHEKA  75  S  17th 
'I-Sxias.     Theresa  PuUen  to  E  A  F 

Jan.   14,   1913 

1913— COMG  AT  FT  IN  BLK 
1 1,T  wliich  pt  is  perpendu-ularly  dis- 
Itant  32-6  S\V  from  SW  Girard  and 
(perpendicularly  distant  300  NW  fm 
NAV  Silliman  SW  175-  NW  75.734  m 
'or  1  NE  175.21  m  or  1  SB  84.24-6  m 
I  or  1.     Mome.ftead  Realty  Co  to  Wm 

H  Grahn Jan.   11,    1913 

„  ]4,  1913— N  BAV  57-G  W  Leaven- 
wortli  W  30xN  137-G.  Pasquale 
Pensahene  to  A  M  Wallen.Jan  14,  1913 
Ian.  14.  1913— SE  COMMERCIAL  & 
Front  S  59-6xE  GO.  Elise  Drexler 
I  by    Macdonald    &    Kahn    to    Ciinton 

I  Fireproofing:   Co Jan.    14,    1913 

[an.  14.  1913— NE  FILBERT  .&  JONES 
I  N    70xE    41-5.      Maria    TampcUe    to 

S  Montani  &  G  Stefanini. . Jan.  14,  '13 
lan.    14.    1913— NE    FIRST    179-6    SE 
I'polsom   SE    55-6XNE    137-6.      Eva    L 
Kortiek    to   whOrm   it   may    concern. 

Jan.    9,    1913 

an.  14^  1913—8  BROADWAY  120  E 
Montgomery  E  34-6  S  57-6  W  17-6 
S  20  W  57-6     r  a  20  E  40  N     57-6. 

Teresa  Chichizola  to  G  Rossi 

Jan.  13,  1913 

1913— S  VALLEJO,  bet  Jones 
and  Leavenworth;  Nos.  1127-29-31. 
Mrs    M    Ettringhaj.n    to    Devencenzi 

Bros  &   Co Jan.   11,   1913 

Jan.  15,  1913— N  SUTTER  122-9  W 
I  Sansome  W  122-3xN  137-6.  Chas 
I    Holbrook    to      Williams      Bros      & 

i    Henderson Jan.    14,    1913 

jjan.  15.  1913— E  THIRTEENTH  AVE 
j     237-G  N  Balboa  N  30xE   120.     Jno  F 

)     Witzel  to  Jno  E  Beck Jan.  13.  1913 

ijan.  16,  1913— COMG.  26-678  N  FROM 
NW  Market  and  Front  th  92-S  W 
137-6  S  92-8  E  :'37-6.     A  B  Spreckels 

to  C  J  Hillard  Co Jan.   14,   1913 

Jan.    16,   1913— N   REVERE   AVE   near 
I      Rankin.         Raffaelo       Delprete        to 
I      whom  it   may   concern ..  .Dec.   28.   1912 
iJan.  16,  1913— BLK  BDBD  BY  ARMY, 


ran. 


San  Francisco. 


Jan.  2,  1913— E  COMMON'WE.M.TII 
Ave  350  N  EucUJ  Ave  N  40  m  or  1  x 
E  12.1.  J  N  Bnyeart  vs  Antoinette 
Porter   $189 

Jan.  3,  1912— S  BEACH  68-9  E  Larkln 
E  68-9xS  137-6.  F  Roladnl  vs  P 
Arata     $2295 

Jan.  4,  1913— SE  JESSIE  AND  SW 
Annie  SW  32-6  SE  40  NE  32-6  NW 
to  heg.  C  Carnevali  Marble  &  Mo- 
saic Co  vs  Frederick  Hess  and 
Williams  Bros  &   Henderson ?370 

Jan.  8,  1913— W  WEBSTER  75  N 
Sutter  N  6G-SxW  100.  W  J  Mac- 
Tavish  vs  El  Dorado  Bldg-  Co,  Inc, 
W  C  Boswell  and  Mathilde  PropCe 
$300 

Jan.  10,  1913— NE  MISSISSIPPI  AND 
Mariposa  N  lOOxE  50.  George  H 
Tay  Co  vs  Fred  Atzerotli,  Jacob 
Witzelburger  &  D  R  Campbell. $71. 21 

Jan.  10,  1913— NE  SUTTER  &  GOUGH 
having  frontage  125  on  Sutter  and 
137-6  m  or  1  running  back  to  Palm 
Ave.  No.  1482  Sutter.  Sharman 
Kimball  &  Co  vs  Rosalie  Roulet  and 

John   S  King ....$667.84 

Jan.  13,  1913—  NE  SUTTER  AND 
Gough     125x137-6.   ;    John    F    King 

vs    Rosalie    Roulet    $1255.29 

Jan.  9.  1913— S  PACIFIC  111-6  W 
Montgomery  W  26xS  167-6.  Bay 
Counties    Elec      Constr    Co      vs      J 

Michel     $53-. 2d 

Jan.  14.  1913— PIERCE  NO.  3131.  F 
L   Loveland    vs   Chas   and    Jane    Doe 

Miller     ^-' 

Jan.  14,  1913— E  FILLMORE  92  S 
Union  S  28xE  87-6.  F  P  McKeon 
and  M  Mack  (McKeon  S.  /Tack)  vs 
R    B    Reid    


Duncan,  Valencia  and  San  Jose  Ave. 
Geo  A  Pope,  Chairman  St.  Luke's 
Hospital  to  Geo  MacGruer..Jan  11,  '13 
Jan.  17,  1913— S  TURK  67-6  W  Polk 
W  90  S  120  E  60  N  30  E  30  N  90. 
Hannah      .McClure    to      Howard      S 

\\'illiams Jan.     15.     1913 

Jan.   17.   1913— SE  UNION   AND  POLK 
E  75xS  50.     Mrs  L  Monaco  to  Louis 

.Metter Jan.    14.    1913 

Jan.    17.    1913- S   GENEVA    AVE    near 
SK  Geneva  Ave  and  Paris  Lot  2  Blk 
r.    Crocker    Ainazon    Tot.      Pasquale 
.Morabito  to  E  Swanson .  .  .  Jan.  8,  1913 
Jan.    17,   1913— S  MARKET   &   BRADY     • 
.SW    75xSE   124.      The   Sierra  Inv   Co 

to   Mealy   &  Collins Jan.   16,   1913 

Jan.  17.  1913— NE  OAK  GROVE  125  SE 
Harrison  SE  oOxNE  112.  The 
.Marin  County  Milk  Producers  to 
'whom  it  may  concern ....  Dec.  23.  1912 
Jan.  17.  1913— SE  MARKET  150-1 1,{, 
NE  Ttb  .SE  165-1  to  a  pt  loO-l'.'s  NE 
Tth  NE  75  NW  165-1  SW  75.  Bo.ston 
anil  S  F  Amusement  Co  to  S  F 
Cornice   Co.   Jan|    15:   Joseph    Musto 

.Sons-Keenan    Co Ian.    15.    1913 

Jan  17.  1913— SE  HOWARD  302-6  NE 
till  .N'E  25xS!C  SO.  Rousseau  Realty 
r„  to  J  Erlr  JohansuM  and  Brandon 
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OAKLAND  AND  ALAMEDA 
COUNTY. 

BUNGALOWS — 3.  1  story  and  base, 
flame.  $3,000  each.  Piedmont.  Ala- 
meda Co..  Cal.  Architect,  none.  Own- 
ers. Becker  and  Eliel.  1762  Broadway, 
Oakland.  These  houses  will  contain 
six  and  seen  room?,  bath  and  sleeping 
porches.  Interior  finish  will  he  of 
pine,  redwood  and  some  oak.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  fur- 
nace heat^vnd  open  fire  places.  Mantels 
will  be  of  tile  and  brick.  Tile  will  be 
usred  in  the  kitchens  and  hath  rooms. 
The  exteriors  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
to  be  completed  at  once  and  th.e  work 
will   be   done  by   Day  Labor. 

RESIDENCE  —  2  story  and  bate. 
frame.  $5,000.  Oakland.  Cal.  Owners. 
Oakland  Building  Co..  Security  Bank 
nidg.,  Oakland.  The  house  has 
designed  to  contain  eight  rooms 
ana  sleeping  porch.  Interior 
ovili  be  of  pine,  redwood  and  oak.  Oak 
Moors  will  he  used  in  the  principal 
rooms.  There  will  be  furnace  hiat 
and  open  lire  places.  Mantels  will  he 
„r  brick.  Tile  will  be  used  in  (he  hat  ; 
room  and  kitchen.  The  exterior  of  tl' 
dwelling  will  be  ccvere-l  with  .cmoni 
plaster  on  .nelal  lalii.  rl.'us  a  - 
plete  and  the  wi.ik  will  he  ''• 
Hay    Labor.  , 

RESIDENCE  —  2  st..ry  a'"'  "  ' 
frame  $9.ooo.  Oakland.  Cal.  Arch  - 
U-ct  Charles  W.  -McCall.  Central  liaiiK 
Oakland.  Owner's  name  witli- 
Tlu-  dwelling  will  he  erected  in 
Polni,  and  will  contaSn  >»  ">•■ 
rooms,    balli    and 


slecplns  porch.  Interior  llnlsh  will  be 
of  phie,  redwood  and  hardwood  will) 
iiak  doors  In  the  principal  rooms. 
There  will  be  a  central  l)eattns  sys- 
tem and  automatic  water  heaters  In- 
stalled. The  bath  rooms  will  be  On- 
ished  In  tile.  There  will  be  open  Are 
places  and  brick  ana  lUc  mantels.  The 
exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans   are   being   prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,500.  Piedmont,  Alameda  Co.. 
Cal.  Architect.  C.  W.  Dickey,  Central 
Hank  HldK.,  Oakland.  Owner.  Irving 
H.  Kahn.  The  dwelling  will  contain 
seven  rooms,  bath  and  sleeping  porcli. 
A  garage  will  be  erected  on  the  rear 
ot  the  sane  lot.  Interior  finish  will  be 
of  pine  with  some  hardwoods.  Oak 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  open  Are  places 
and  furnace  heat.  Mantels  will  be  of 
JMick.  Bath  room  will  be  finished  in 
tile.  The  exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
ligurps  are   being  taken. 

BUNGALOW  —  1  story  and  base, 
frame,  $2,500.  Oakland,  Cal.  A,rch!- 
teet.  Iv.iti  C.  Satterlee,  470  13th  '  St.. 
Oakland.  Owner,  Frank  C.  Howe.  The 
house  has  been  designed  for  six  rooms 
and  bath.  All  interior  trim  will  be  of 
pine  or  redwood.  Some  oak  floor^will 
be  used.  There  will  be  open  fireplaces 
and  tile  or  brick  mantels.  The  exte- 
rior of  the  house  will  be  covered  with 
cement  plaster.  Tile  will  be  used  in 
the  bath  and  kitchen.  Plans  are  com- 
plete and  figures  are  being  taken. 

BUNGALOWS — 2,  1  story  and  base, 
frame,  $2,100  each.  Oakland.  Cal.  Ar- 
chitect. Ivan  C.  Satterlee.  470  13th  St., 
Oakland.  Owner,  J.  E.  Sattels.  Each 
bungalow  will  contain  five  rooms  and 
hath.  Interior  finish  will  be  of  pine 
and  redwood  with  oak  floors  in  the 
living  and  dining  roo.ns.  There  will 
be  open  fire  places  and  briol<  or  tile 
mantels.  Til.-»  will  lie  used  in  the 
baths  and  kitchens.  Plans  are  com- 
plete and  figures  are  being-  taken  by 
V:.e   architect. 

APART.MKNT  HOUSE— 3'  story  and 
1  a^e  frame.  $25,000.  Oakland.  Cal.  'Ar- 
cl  it.cl?.  Thomas  &  Oliver.  Pantages 
T'.eatre  Kldg..  Oakland.  Owner,  -Mrs. 
Adelaid  Weidler.  The  building  is  to 
he  erected  on  Castro  street,  near  14th. 
and  will  contr-in  IS  suite?  of  two  and 
three  rooms  each.  There  will  be  steam 
beat  and  a  vacuum  cleaning  system. 
All  apartments  will  have  connecting 
haths  and  wall  beds.  Interior  finish 
will  be  ot  pine  and  redwood  with  some 
1  ardw'iod.  Math  i-ooms  will  be  fln- 
i-hed  in  tile.  Entrance  lobby  will  be 
wainscoted  v  ith  tile  and  have  marble 
.^fps  The  exterior  ot  the  building 
will  le  covered  with  cement  plaster 
on  metal  lath.  Plans  are  comp'.ete  and 
figure-    are    no'.-'     '■■■'•'-•     ''ko 


the 


.■ihilect;-. 
I-ANK      ..\I>I) 


12 


Bldg 


-1    not   stat- 

,,r..lecl.     L.     B. 

S.   F.     Owners. 

1    Oakland      Pre- 

e    i  .ill-;    prepared   for 

e  siiiiy   to  the  present 

•r.is    ilnor.    like    all 

,.  ill    be   arranged 

i;levator    service 

.viU    be      extended 

iiion    of    the    building 

uilh    the    rest    o£   the 

;,',■    l>.'in«    prepared. 


ihor! 


I, Oil    of    ten 


22 


BUILDING  AND   INDUSTRIAL  NEWS 


Oakland  Builders' 

Annual  Banquet. 

\iMiii:il    >lriiilirr.«lil|i    >lei-llnE   luiil    lliiii- 

i|iM*i       of    llif       OiiklilntI       I':\<*liiiiiu4> 

■  'riMOH  II   nrllHiint    AITnir. 

The  Ariinial  .MemLership  .Meelin;;  of 
tile  Oak'.and  BiiilJers'  Rxcliange  was 
(■:(lled  to  order  at  4  P.  .M.  last  Saturday. 
The  following  men  were  elected  to 
serve  as  Directors  for  the  coming'  j'ear: 
K.  G.  Hunt.  Geo.  B.  Waddell.  T.  Sexton. 
\Vm.  Makin.  J.  F.  Dingwell,  F.  T.  Ken- 
nedy, A.  A.  Edwal.  Javk  Howard.  James 
Pedgrlft.  C.  G.  Chlpcliase  and  Frank 
Rnhinson.  In  recognition  of  tlie  faith- 
ful and  Intellig'ent  services  of  the  Sec- 
retary, P.  F.  BradhoPf.  he  was  unani- 
mously voted  an  additional  fifty  dol- 
lars a  month  salary. 

The  banquet  was  held  in  the  eveningr 
.nt  the  Hotel  Oakland.  About  one  bun- 
dled and  ninety  members  and  guests 
were  present.  An  elaborate  banquet 
was  served  after  which  the  guests 
listened  to  a  number  of  excellent 
speakers.  The  following  is  a  list  of 
the   speakers  of  the  eveningr: 

Mayor  Nov.  of  Alameda:  Mayor  Craig, 
of  Piedmont:  John  J.  Donovan,  City 
-Architect  of  Oakland;  President  Wilson. 
Vice-President  Eddie  Brandon  and  the 
Hon.  Mr.  Kent,  all  of  San  Francisco 
Builders'  Exchange:  Harry  Anderson, 
Commissioner  of  Public  Works;  A.  A. 
Denison,  Secretary  of  the  Chamber  of 
Commerce;  Chas.  W.  Gaiipertz,  Vice- 
President  of  the  General  Contractors' 
Association  of  San  Francisco;  L.  N. 
Cobbledick,  L.  C.  Fraser  Jr,  and  Jimmy 
Mc'\Xey.  A  quartette  composed  of 
Frank  Gates,  Jimmy  McVey,  Harry 
Miller  and  Chas.  I.,earn  rendered  sev- 
eral fine  selections.  Telegrams  and 
letters  of  regrets,  congratulations  and 
best  wishes  were  received  from  the 
chief  executives  of  the  following  cities: 
Mayor  Mott,  of  Oakland;  Mayor  J.  Stitt 
Wilson,  of  Berkeley;  Mayor  James 
Rolph  Jr..  of  San  Francisco;  Mayor  J.  C. 
Owens,  of  Richmond. 

The  affair  was  one  of  the  most  en- 
joyable ever  given  by  the  Builders'  Ex- 
change. 
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Oakland. 

Savagnio     Owner 

Stone     Brickman 

Pfi-ang     Pfrang 

Oikland    Bldg    Owner 

■*r-;rtin      Martin 

Jahn      KroFca 

Mackenzie    Owner 

Inter-Cities     Owner 

Si  me    Same 

Hansen     Bojoraas 

Barnes    .Tones 

Wieben      Wiehen 

Butler     Riiel 

f^lsen     Olsen 

Bernian      Hnnner 

Robins     Howard 

Kahn  Rlty  Co Clark 

Same     Baccus 

Pac  G  &  E  Co Kaufman 

Morgensen     Owner 

Same    Same 


1500 

500 

1600 

1600 

2000 

3000 

2300 

6091 

1700 

J  00 

450 

7930 

ll.->00 

69G0 

2500 


(107)    S   "E"   ABOUT   75   W  8STH  AVE., 
Oakland.      Three    green    houses. 

Owner Rocco    Savagnio.    Prcm. 

Architect  . .  .None. 

Day's   work.  COST.   $600 


''Mtr>''&'^g'^' 


Pacific  Mantel  and  Tile  Co. 

F.  W.  CRINNION,  Manager 

Mantels,  Grates  and  Tiles.   Fire  Sets,  Andirons 

Portable  Baskets  and  Grates,     Floor  and 

Wall  Tiling  in  Origional  Designs. 

172T   TELEGRAPH   AVE. 

OAKLABTD,    CAU 

Phone  Oakland   121 

RcBldcBMt   Phon&    Oakland  8622 


IIOS)      XW   SXELL  AA'E   40   SW  Laurel, 
Oakland.      One-story   5-room  dwelling 

Owner Maud    Stone. 

Architect  .  .  .None. 
Contractor.  .R.    F.     Brickna-m. 

COST.  $15')0 


(lOfl)      N    EVERETT    110    E    13th    Ave., 
Oakland.       One-story     6-room    dwlg. 

Owner C.    J.    Pfrang,    54S7    Clare- 

mont   Ave.,    Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $2500 


(110)      W   PERKINS    525    N   Van    Buren, 
Oakland.      Two-story    S-room    dwlg. 

Owner Oakland  Bldg.  Co.,  Security 

Bank    Bldg.,    Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $5000 


(111)      NO.     2617       VALDEZ,       Oakland. 
Alterations. 

Owner W.  H.  Martin,   2646  Valdez, 

Oakland. 
-\rchitect  . .  .None. 
Day's    work.  COST,    $SO0 


(114)      E    BOYD    AVE      59S    S      Hudson, 
Oakland.      One-story    6-room   cottage. 

Owner Frank  Jahn,  1908  Yolo  Ave., 

Berkeley. 
-Architect  ...None. 

Contractor.  .E.  J.  Krosca,  1908  Yolo  Av., 
Berkeley. 

COST,    $1500 


(118)      NO.  3418  BOSTON  AVE,  Oakland 
-Alterations   and  additions. 

Owner C.    F.    Mackenzie,    Premises. 

-Architect  . .  .None. 

Hay's    work.  COST,    $500 


1119)      AV  :MINNA  35  S  Dale  Place,  Oak- 
land.     One-story    6-room    dwelling. 

Owner Inter    Cities    Home     Bldrs., 

Bacon    Bldg.,    Oakland. 

-Architect  . .  .None. 

Day's   work.  COST,    $1600 

(120)      W    MINNA   32    N   Allendale   Ave., 
Oakland.      One-story    6-room   dwlg. 

0«-ner Inter  Cities  Home  Builders, 

Bacon     RUlg.,    Oakland. 
Archilect  .  .  .Xonc, 
Day's    work.  ^       ,COST,    $1000 


U21)      E  LAGUNA  AVE  225  N  Hopkins, 
Oakland.     One-story   5-room  dwlg. 

Owner T.      Hansen,    3162      Peralta 

Ave.,  Oakland. 
Arcliitect  .  .  .None. 
Contractor.  .Albert   Bojoraas. 

COST,  $2000 


(122)  SE  SHAFTER  AND  COLLEGE 
-Aves.,  Oakland.  Plumbing,  plastering 
and    wiriuif   for    four    flats. 

Owner H.   S.   Barnes,      2228      Dana, 

Berkeley. 
-Arcliitect  ..  .H.    K.    Lovell,    1617    Felton, 

Berkeley. 
Contractor.  .Jones    Bros.,    5829    Lawton 
-Ave.,  Oakland. 

COST,    $3000 

(12;;)  E-THIRTY-EIGHTII  AA'E  400 
S  Carrington,  Oakland.  One-story  5- 
room  dwelling. 

Owner A.  C.  Wieben,  1831  34th  -Ave 

Oakland. 

Architect  . .  .None. 

Day's  work.  COST,  $2300 


(124)  NE  E-THIRTY-SEVENTH  AND 
Kingsley  Ave.,  being  Lot  4  and  one- 
half  Lot  5  BIk  6,  East  Piedmont 
Heights,  Oakland.  All  work  for  two- 
story   and   basement   dwelling. 

Owner AValter    A.    Butler,    764    6th, 

Oakland. 

-Architect  . .  .None. 

Contractor.  .A.    F.     Eliel.     1.J40     Broad- 
way, Oakland. 

Filed  Jan.  15,  '13.     Dated  Dec.  21.  '12. 

Frame  up    $  1 .'  i'  _. 7." 

Plastered    ].V'_,73 

Completed    1^22. 75 

Usual  35   days 1522.75 

TOTAL  COST,  $0091.00 

Bond,   none.     Limit,    100   days.     Forfeit, 

none.     Plans  and  specifications  filed. 


(127)      NO.    9505    BIRCH,    Oakland.      -Al- 
terations. 

Owner M.   Berman. 

Architect  . .  .None. 
Contractor.  .W.   J.   Hanner. 

COST,    $400 


(12S)  NO.  4f3  SEVENTH,  Oakland. 
Fire    repairs. 

Owner Geo.    Robins    Co..    Inc.,    466 

Tenth,  Oakland, 
-Arcliitect  . .  .None. 

Contractor.  .Jas,    Howard.    563-569    9th, 
Oakland. 

COST,   $4.",0 

(130)  W  TELEGRAPH  AVE  100  S 
10th  S  130  N  78  deg  48  min  W  103.95 
S  75  deg  36  min  W  102.44  N  130  N  75 
deg  36  min  E  90  N  14  deg  24  min  W 
5.72  N  11  deg  11  min  E  112.89  S  78  deg 
48  min  E  74  S  11  deg  12  min  W  100  S 
78  deg  48  min  E  100,  Oakland.  Archi- 
tectural terra  cotta  for  four-story 
Class  ".V  department  store. 

Owner Kahn    Realty   Co. 

Architect  . .  .C.  W.  Dickey,  Central  Bank 
Bldg.,   Oakland. 

Contractor.  .N.    Clark    &    Sons,    IIG    Na- 
toma,    San-   Francisco. 

Filed  Jan.  17,  '13.     Dated  Jan.  11,  'IS. 
Terra    cotta    up    to   and    Including 


(126)  W  TWENTY-SEVENTH  AVE 
112>.4  S  E-22nd,  Oakland,  One-story 
5-room   dwelling. 

Owner Chas.     Olsen,     3129     Lynde, 

Oakland. 
Architect  ..  .J.      W.      Ehrenpfort,      3129 

Lynde.   Oakland. 
Day's    work.  COST.    $1700 
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d    story    lielt    coui'so    has    been 
,'llvered'  to   building $2000 

1   terra   cotta    delivered 2000 

impleted    1^*'' 

i-.5unl   35   days 19S3 

TOTAl,  COST.  $7930 
Cd,  $3965.  Surety.  Pacific  Coast 
aiialty  Co.  Limit,  as  soon  as  possible, 
ffelt'none.     Plans  and  specifications 


Frame     up      /* 

Plastered      W 

Completed   and   accepted    % 

Usual    35    days    'A 

TOTAL  COST,  $1500 
Bond.  none.  Limit,  CO  days.  Forfeit, 
none.      Plans   and   specifications    filed. 


L)      BRICK    WORK    ON    ABOVE, 
fctractor.  .'^Viliiam      J.      Baccus,      721 

Frjnklin.    Oaltland. 
'i-d  Jan.   17,  '13.     Dated  Jan.  6,  '13. 

n  and   lotli   ol  each   month 75% 

■sual    35    days 25% 

TOTAL  COST,  $11,500 
tnd  $.i730.  Limit,  as  soon  as  possible 
'fe'it.  none.     Plnn.s  and  specifications 

P-     ' 

iz)  W  GROVE  and  S  line  of  land  of 
l^aciflc  Gas  and  Electric  Co.,  N  lOOxW 
.^B  Oakland.  All  work  for  cement 
iaster  and  steel   frame  meter  house 

Hier Pacific  Gas  &  Elec.  Co.,  425 

j  Sutter,   San  Francisco. 

j-hitect  . .  .None. 

'itractor.. Kaufman  &  Edwards,  Mac- 

Gregor  Bldg.,  S,  F. 
fed  Jan.  16,  '13,     Dated  Jan.  8,  '13.  ^_ 

bompleted     ^°™ 

tJsual  35  days -^'^ 

r  TOTAL   COST.    $6960 

jnd  $3480.  Surety,  Pacific  Coast 
Jsualtv  Co.  Limit,  75  days.  Forfeit, 
|ne.     Plans  and  specifications  filed. 

36)  N  thirty-ninth;  175  W 
Market.  Oakland.  One-story  5-room 
dwelling. 

Vner Morgensen    Bros.,    5.o4    63d, 

Oakland, 
l-phitect  .  -  .None. 
Ps  work.         COST,    $2500 

'.^^)    N     thirty-ninth     210     w 

'Market,  Oakland.  One-story  o-room 
dwelling.  ..,    .,^, 

wner Morgensen   Bros.,    do!    6ura, 

•  Oakland. 

Irphitpct  .  .  .None 

■     l^lrk  COST.    $2500 

Building  Contracts  Awarded. 


Berkeley. 


Uwner \Vm.    -Munn,    Premises. 

Architect  . .  .None. 

Contractor.  .S.  J.  Bertelsen,  473  Newtort 
Ave.,  Oakland, 

COST,   $400 


1115)      N    AVALON      50    E    Oak      Knoll, 
Berkeley.     Alter   residence. 

Owner Dr.  F.  J.  Lane,  2943  .\valon. 

Berkeley. 
Architect  .  .  .None. 

Contractor.  .F.   E.   Allen,    468   34th,   Okd. 
COST,  $2000 


ill6)      N  HILLCREST  ROAD  —  E  Hill- 
crest  Court,  Berkeley.     Alter  dwelling 

Owner Edward  Meyer,  Premises. 

.\rchitect  .  .  .Chas.   S.   Keyser. 
Contractor.  .R.    Keller. 

COST,  $700 

(117)      NW      SONOM.A      AND      COLUS.\, 
Berkeley.      Six-room    dwelling. 

Owner L.  A.  Rally,  Cor.  Telegraph 

Ave.  and  Woolsey,   Bkly. 
Architect  .  .  .L.  A.  Rally. 
Contractor.  .Peake-Munro        Co..        2035 
Shattuck  Ave.,  Berkeley. 

COST,    $3000 


.Pinkerton        l.'O" 

.Tieslau        150') 

..Allen        2000 

Keller     700 


12  Peake     .  .  ■ 

13  Ogden     ... 
15  Lane    .... 

!«  ^^%"    .•,•.■;."... Peake        3000 

2  Gili^nan  •  v.- Kidder       3000 

29  Kelley    Peake       3250 

35  Broderick     Peake         ,^00 

38  Lewis      Lewis        1800 


,112)  N  B.A.NCROFT  WAY  66  W  Sac- 
ramento.   Berkeley.      Five-room    dwlg 

P)^-ner Peake-Munro       Co.i       2035 

Shattuck    Ave..    Bkly. 
*rpliilect  .  .  .None. 
ontract.or..J.       A.       Pinkerton.       1931 
Berrvman.  Berkeley. 

CO.ST.     $1500 

n.;i  N  ROSE  75  E  Grove,  being  Lot 
1  Blk  8,  Berryman  Tract,  Berkeley. 
All  work  for  one  and  one-half-story 
frame  dwelling. 

llwner John     Ogden.     1343     Grove, 

Berkeley. 
Architect  ...R.  B.  Hotchkin,  Bacon  Blk. 

Oakland. 
Contractor.  .Tieslau    Bro.s.,    2814    Grove. 

Berkeley. 
Filed   .Ian.    13.   '  1 1!.      l>ali-.l  Jan.    S.   'Ki. 


(125)  E  WALNUT  363.57  S  Virginia  S 
40xE  136.5,  Berkeley.  All  work  for 
two-story   frame  dwelling. 

Owner Thos.    Gilsenan,    2847    Web- 
ster,  Berkeley. 

.\rchitect  .  .  .None. 

Contractor.  .Kidder  &  McCullough,  2025 
Addison,    Berkeley. 

Filed   Jan.    15,  '13.      Dated   Jan.    15,   '13. 

Frame  up  and  boarded Vi 

Plastered   and   shingled 14 

Completed    ■^ 

Usual    35    days Vt 

TOTAL  COST,   $3000 

Bond,    none.      Limit.    70    days.      Forfeit. 

none.      Plans   and    specifications    filed. 


(134)      .\0.    1816  NASON,  Alameda.     One 
story    dwelling. 

Owner Mark  T.  Cole,  703  Syndicate 

Bldg.,  Oakland. 
.Vrchitect  . .  .None. 
Day's    work.  COST,    $2000 


(1291  E  OXFORD  300  S  Marion  Ave., 
Berkeley.     Two-story  frame  dwelling 

Owner Norman      D.      Kelley,      2617 

Virginia,    Berkeley. 
Architect  ...John  H.  Willis,  1615  Euclid 

Ave.,  Berkeley. 
Contractor.  .Peake-Munro         Co..        2035 
Shattuck    Ave,    Berkeley. 

COST,    $3250 

(135)      Is    SONOMA    AVE    80    W    Colufa. 
Berkeley.     Additions  to  one-story  five 
room   dwelling. 
Owner W.    L.    Brodrick.   2035    Shat- 
tuck   .\ve.,    Berkeley. 
.\rchitect  .  .  .  Peake-Jlunro  Co. 
Contractor.  .Peake-Munro         Co..        2035 
Shattuck    Ave.,    Bkly. 

COST,    $500 

(13S)  W  SACRAMENTO  140  S  Ban- 
croft Way,  Berkeley.  One-story  five- 
room    dwelling. 

Owner L.    S    Lewis.    2421    Woolsey, 

Berkeley 

,\rchiteot  .  .  .None. 

DaVs  work.  COST,  $1800 


Building  Contracts  Awarded. 
Alameda 


NOTICE      OF      NON-RESPONSIBItlTY. 


Jan.  17,  1913— LOT  2  BLK  1  Map  Ber- 
keley Heights,  Bkly.  Berkeley  De- 
velopment Co  as  to  Improvements 
on    leafed    properly    


.Bertelsen....  400 
Cole        2o0il 


COMPLETION  NOTICES. 


Alameda. 


(1231     NO.      loi; 
Garage. 


(iUAND.       Alameda 


Jan.  2,  1913— W  VICKSBURG  125  N 
51st  Ave  N  61.43  W  130  S  19.30  E 
to  beg,  Oakland.  Robert  Y  and 
Loraine    K    Boronda      to    whom      It 

may  ^-oncern Dec.   31,   1912 

Jan.  3,  1913 — LOT  74  Dowling  Tract 
being  No.  1748  81st  Ave.,  Oakland. 
Katherine  McLaughlin  to  Jos  FUtt- 

ner  Dec.  12,  1912 

Jan.  3,  1913— LOT  144  and  NW  5  ft. 
Lot  140  Map  Ppty  of  R  Corder,  Jr, 
Brooklyn   Tp.     Theodor  Schmitz   to 

William    Bcrfsch Dec.    21.    1912 

Jan.  4.  1918— S  YOLO  AVE  lOO.SO  B 
Grove  E  40xS  120.  Bkl.  E  I  and 
Mary  Krocsa  to  whom  it  may  con- 
cern     Jan.  2.  191S 

Jan.  4.  1913 — LOT  14  BLK  !  May  4th 
Ave  Terrace.  Okd.  W  E  McChesnev 
to  whom  it  may  concern.  .Jan.  2.  1913 
Jan.  6,  1913— LOT  7  BLK  30  Map 
Havenscourt,  Oakland.  Piedmont 
Heights  Bldg  Co  to  J  V  Matteson.  . 

Dee.     SO.     191J 

Jan.  6,  1913— E  BURBANK  139  S 
Central  Ave  S  39xE  110.  Ala  F  N 
Strang  to  F  N  Strang. .  .Jan.  3.  1913 
Jan.  6,  191'— LOT  7  BLK  6  East 
Piedmont  Heights  Extension,  Okd. 
F  W  Winsor  to  A  F  Eliel.Dec.  27,  '12 
Jan.  6,  1913— LOT  "D"  BLK  17  Map 
No.     2,    Claremont.     Bkly.      Duncan 

McDuflSe    to    Walter    Sor.  nson 

Jan.    2.    1913 

Jan.  7.  1913— LOTS  8  AND  9  BLK  3, 
Berkeley  Square,  Bkly.  Alfred  S 
Kay    to   Patrick-Nelson    Bldg   Co... 

Jan.     3,     1913 

Jan.  7,  1913— LOT  10  BLK  2.  Berkeley 
Square,     Bkly.       Wm     Steinbach     to 

Chas   L  Trow Dec.    18.    1912 

Jan.  7,  1912— LOT  14  BLK  25,  Fair- 
mont Park,  Bkly.  Patrick-Nelson 
Bldg     Co     to     Patrick-Nelson     Bldg 

qq  Jan.    6,    1913 

Jan.    8,'    1913— N    E-FIFTEENTH    170 

W    Fruitvale    Ave.,    Okd.      Ottilia    L 

Giililand   to   R  B  Litton.. Jan.   7.   1913 

Jan     8     1913— E    RHODA    AVE    550    S 

Madeline  S  50xE   125,   Okd.      George 

Stackhouse    to    W    H   Bertsch 

Jan.  6.  1913 

Jan.  8,  1913— PTN  LOT  32  BLK  16 
Map  Boulevard  Park.  Brooklyn  Tp., 
Okd       Claude    Scheelk    to    whom    it 

may   concern Jan-   «•   l^'^ 

Jan  8,  1913— W  TENTH  136%  S 
Cedar  30x130.  Bkly.  Carl  Ericsson 
to  wliom  it  may  concern.  .Jan.  8.  1913 
Jan.  8.  1913— ADDISON  NO  2034.  Bkly 
Wells  Fargo  Express  Co  to  J  W 
Johnson Dec.    IS.    1912 
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Jan.  S,  1913— DANA  NO.  2642.  Bkly. 
Mrs  Annie  li  Stover  to  Sullivan 
Rros Jan.    7,    1913 

Jan.  10.  1913 — COMG  26-6Ti  from  N\V 
.\liiiket  an.l  Front  th  at  r  a  92-8 
\V  137-G  S  92-8  li  137-G.  A  B 
Spreckels  to  J  W  Bender  Roofing 
Co   Ian.  3,  1913 

Jan.    10.    1913— W    Pn W BILL  22   S   Clay 

5  lOxVV  7,"i.     Cl.vde  S  Payne  to  wliom 

it    may    concern Jan.    10,    1913 

Jan.  10.  1913— CO.Mi;.  362-t;  FRO.M  NK 
Sixth  and  Natoiiia  E  50.\S0.  \Vm 
.Moore  to  T  F  o'Rourke,  Jan.  li; 
.Matthies  <V:    tJritmii Jan.   6,    1913 

Jan  13.  1913— N  E-TWlONt  Y-FOUU- 
th  50  K  9tli  .\ve..  Okd.;  S  J  Edwards 
to   Alex    C    W'ietien Jan.    11,    1913 

Jan.  14,  1913— SE  SIXTEENTH  AND 
San  Pablo  Ave:  Nos.  1520-24-26-2S- 
32-34-3(1-40-42-44  and  46  San  Pablo 
Ave  and  Nos.  525-7-9  16th  St..  Ok.i. 
Charle.s  L  Hoffman,  A  J  Snyder  and 
J  F  Carlston  to  F  G  Jones. Jan.  13,  '13 
Jan.  10,  1912 — VV  HASS  AVE  550 
NE  E-I4th.  San  Leandro.  William 
T  Frost  to  R  A    Blair Jan   9.    1913 

.Ian.  15,  1913— LOT  5  BLK  7  Berkeley 
Heights,  Bkly.  G  W  Davis  and  Roy 
O  Long  to  McChesney  &  Folwick.. 
Dec.    24.    1912 

Jan.  15,  1913 — W  MARKET  276.08  S 
Firrt  S  200xW  250,  Okd.     Pacific  Gas 

6  Elec.  Co  to  H  J  Horst..Jan.  9,  1913 
Jan.    15,    1913 — LOT    116    Piedmont-by- 

the-Lake  Tract,  Okd.  John  and 
Clara  M  Kearns  to  Jacob  House.. 
Jan.    3,    1913 

Jan.  16,  1913 — LOT  26  BLK  9  Map 
Northbrae,  Bkly.  George  G  Hard 
to  Moore  &  Burlingame .  . .  Jan.  6,  1913 

Jan.  16.  1913— LOT  42  BLK  "H"  Map 
4th  Ave  Terrace,  Okd.  Robert  u 
Hatcher  and  Alex  A  Perry  to  An- 
derson   Bros Jan.    15,    1913 

Jan.  17.  1913 — LOTS  3.  4,  5  AND  6  Ptn 
.Map  Mulrooney  vs  Glaze.  Okd.  Fred 
Finch  Orphanage  to  W  S  Snook  & 
Son Jan.    17,    1913 

Jan.  16.  1913— W  NEILSON  159.27  S 
Sonoma  Ave  S  35xW  100,  Albany. 
H  P  Nelson  to  whom  it  may  con- 
cern  Jan.    14,    1913 

Jan.  16,  1913— LOT  35  and  part  Lot  36 
lying  W  line  parallel  to  w  bndry 
line  Lot  36  distant  at  r  a  35  E  Map 
Crocker  Highlands,  Oakland  Tp.  F 
T  Elsey  to  A  Peterson  and  J  An- 
derson   .Jan.  13,  1913 

Jan.  17,  1913 — LOT  15  Map  Piedmont 
Spring  Tract,  Oakland  Tp.  C  A 
Chickering  to  R  L  Turner. Jan.  15,  '13 

Jan.  17,  1913— NW  JATNE  A.VE  195.70 
SW  Euclid  Ave  SW  37  NW  125.  Okd. 
Louis  Johnson  to  whom  it  may  con- 
cern     Jan.    16,    1913 

Jan.  17.  1913— LOT  29  BLK  "N"  Map 
4th  Ave  Terrace,  Okd.  Piedinont 
Heights  Bldg  Co  to  John  H  Fluth 
and   .Mathew   Morton Jan.    16,   1913 

Jan.  15,  1913 — N  THIRD  (or  Lawton) 
Ave  741.37  E  College  Ave  N  63  deg 
53  min  E  42.3  N  26  deg  07  min  W 
100.  Okd.  H  .M  Llwaliey  to  whom 
it   may   concf-rn Jan.   14,   1913 


rJENS  FILED 


Alameda. 

Jan.  4.  1913— E  FAIRMONT  AVE  70 
S  Bayo  Vista.  Okd.  N  O  Nelson 
Mtg  Co  vs  W   H  Miller »88.S1 

Jan.  7,  1913 — LOT  134  BLK  "D"  Map 
Bowles  &  Fitzgerald  Tract,  Okd. 
The  California  Door  Co,  J306.60; 
Hogan   Lumber  Co,   ?S80,02   vs   M   F 


Mortensen  and  Slgfrld  A  Miller.... 

Jan.  8  ,1913 — LOT  134  BLK  "D"  Map 
Bowles  &  Fitzgerald  Tract,  Okd. 
Herbert  Hausen  vs  -M  F  .Mortensen 
&  Sigtrid  A  &  Hllma  E  Miller .  JI02. 50 

Jan.  9.  1913 — NW  TAFT  AVE  ANu 
Broadway  W  along  Taft  Ave  37.26 
N  66  E  122.85  S  108.09,  Okd.  A  K 
Goodmundson  vs  Andrew  Mattson 
and    N   A   Trubeck ...$95 

Jan.  11.  1913 — LOT  19  BLK  6  Map 
Houlevard  Park,  Brooklyn  Tp,  Okd. 
llogan  Lumber  Co  vs  H  D  Graves 
and   Mary  A  Richardson $738.08 

Jan.  11,  1913- S  ELMWOOD  AVE  45 
W  Linden  Ave  Ptn  Lot  12  Blk  "D" 
Elwood  Park,  Bkly.  Contra  Costa 
Bldg  Material  Co  vs  The  Edward 
Barry  Co   $155.65 

Jan.  11,  1913 — LOT  4  BLK  "P"  Map 
Northbrae  Terrace,  Bkly.  Sunset 
Lumber  Co  vs  F  L  Clark  and  Wm 
M   Converse    $645.90 

Jan.  11,  1913 — SW  ELMWOOD  AVE 
and  Linden  Ave  Ptn  Lot  13  Blk  "D" 
Elmwood  Park,  Bkly.  Coutra  Costa 
Bldg  Material  Co  vs  The  Edward 
Barry    Co    $158.33 

Jan,  13,  1913— NW  EIGHTY-SIXTH 
Ave  220  NE  Plymouth  NE  60xNW 
132.50.  Okd.  Melrose  Lumber  & 
Supply  Co  vs  Ernest  T  Matteson 
$180.88 

Jan.  15.  1913— SB  CHETWOOD  100  NE 
Santa  Rosa  Ave  NE  40xSE  132.  Okd. 
W  P  Fuller  &  Co  vs  N  A  Trubeck.  . 
$99.36 

Jan.  15.  1913 — E  MADISON  70  N  7th 
N  30  E  75  S  30  W  25.  Okd.  R  R 
Carpenter  vs  L  A  Brown  and  Geo 
Fagan       $146.30 

Jan.  15,  1913— NE  SANTA  ROSA  AVE 
and  SE  Chetwood  NE  Chetwood  100 
SE  44,  Okd.  W  P  Fuller  &  Co  vs 
N  A  Trubeck $131.91 

Jan.  15,  1913— NE  SANTA  ROSA  AVE 
44  SE  Chetwood  NE  lOOxSE  44,  Okd. 
W  P  Fuller  &  Co  vs  N  A  Trubeck. . 
$140.95 

Jan.  15,  1913— NE  SANTA  ROSA  AVE 
8S  SE  Chetwood  NElOOxSE  44,  Okd. 
W  P  Fuller  &  Co  vs  N  A  Trubeck. . 
$106.47 

Jan.  16.  1913— LOT  31  BLK  "J"  Map 
4th  Ave  Terrace.  Okd.  L  R  Green 
vs  Cement  Products  'Co  and  L 
Zwall    $173 

Jan.  16.  1913— LOT  31  BLK  "J"  Map 
4th  Ave  Terrace,  Okd.  Hogan  Lum- 
ber Co  vs  H  E  Gregory  and  Lolke 
Zwall      $232.59 

Jan.  16,  1913 — LOT  10  Map  Batchelder 
Tract,  Okd.  Hogan  Lumber  Co  vs 
K  H  Ourish  and  Parthenia  D  Bry- 
ant    $655.42 

Jan.  16,  1913- LOT  34  BLK  "D"  Map 
Bowles  &  Fitzgerald  Tract,  Okd. 
Bay  Elec  Co.  $50.50;  Swift  &  Wil- 
cox. $151.35  vs  M  F  Mortensen  and 
Sigfred   A   and    Hilma    E   Miller 

Jan.  17.  1913— LOT  134  BLK  "D" 
Bowles  &  Fitzgerald  Tct.  Okd.  T  .A 
Johnson  vs  M  P  Mortensen  and 
Sigfred   A  Miller $92 

Jan.  17  .1913— E  TELIOGRAPH  AVE 
190  S  Channing  Way  S  SOxE  110, 
Bkly.  A  M  Poulsen  vs  J  R  New- 
som.  J  A  Elston  and  Berkeley  Bank 
of  Savings   &   Trust  Co $303.1.-, 


SAN  JOSE  AND  SANTA  CLARA 
VALLEY. 

niCSIDENCK  —  2  .story  aiul  base, 
fr.iiiie,  $7,000.  Menlo  Park.  San  Mateo 
I'll..  Cal.  Archleot,  William  C.  Hays. 
I'-uxi-roft  Bldg-.,  S.  F.  Owner,  Dr.  How- 
ard   Morrow.      Tlie    dwelling    will    con- 


tain   eight    room?,    batlis    and    sleepln'l 
porch.      Interior   finish    will   he   of  pin  [| 
redwood    and    hardwoods.       Oak    floo 
will   be   used   througliout   except    in  t 
bath    rooms,    which    will    have    coniji, 
sition  floors  and  will  be  finished  in  ti 
There    will    'be    furnace    lieat    and    O] 
fire    places.      Mantels    will    be    of   brir 
and    tile.      Tile    will    be    used      i;i      tli 
kitchen.      .4n    automatic    water    lieat(' 
will   lie    installed.      The    exterior    of   th  I 
dwelling    will    be    covered    witli    ^  r-mei 
plaster    and    sbiplap.      Plan.s    ai v    Ijcin  I 
prepared.  ' 

RESIDE.NCE  —  2  story  an-l  bas.| 
frame.  $50,000.  Fair  Oaks,  Slui  Alnte ! 
Co.,  Cal.  Architect?,  Bliss  &  I'lvil], 
Balboa  Bldg.,  S.  F.  Owner.  Joh 
Stern.  The  dwelling  is  to  be  ■!  -igne 
for  a  large  and  palatial  countr\    liomi 

There   will   be   in   the   neighborl  1     t 

fourteen    rooins,    several   baths.    Ijundr 
and    a    garage.      The    grounds    will    als 
be    laid    out    in    the    Italian    st\l.-.      in 
terior    finish    will    be    of    pine,    r   liwoo 
and   hardwoods.     Floors   will   be   nf  oa' 
throughout.      Tliere    will    be    a       intra 
heating    system,    open    fire    pla.  .  .=;    an.i 
mantels   of   brick    and    tile.      Bat     rooir 
will   be    finished    in    tile   and    will    h 
composition    floors.       The    exteiiir 
the     house     will     probably     be     .  uv,  ic 
with     cement    plaster     on     metil     latli 
Plans   are   now  being  prepared   lor  thi. 
work. 


Building  Contracts. 


SANTA    CLAR.V    COUNTY. 


McKENDRIE    St.,    San    Jose.      All    wOTli] 
for    seven-room    bungalow.  j 

Owner Geo.    W.    Briggs. 

Architect  ..  .Bungalow    Craft    Co.    Plar 
No.    547.  ' 

Contractor.  .T.    Horridge.    E.    O.    Talbotj 
and   John   Gill. 

Filed  Jan.   4,  '13.     Dated  Jan.   3.   '13. 

Roof  completed   $75C 

Plastering    completed     75C 

All    work    completed 75C 

Usual    35   days 75C 

TOTjVL     COST.     $3000 

Bond.   $1500.        Surety.     M.   C.     Talbatt.l 

Limit,     before     May     20.     '13.       Forfeit, 

none.     Plans  and  specificationes   filed. 


LOS  GATOS  ROAD  AND  CYPRESS  AV, 
Saratoga.  All  work  except  lumber, 
mill  work,  painting,  window  shades, 
etc..   for  one  and  one-!ialf-?tory  dwig 

Owner Mrs.  John  G.  Kennedy.  Cor. 

Hedding  and  The  Alameda, 
San  Jose. 
Architect  ..  .Austin       &       Hicks.       2728 

Union.    San    Francisco. 
(:;ontractor.  .C.    N.    Smith. 
Filed   Jan.   8.   '13.     Dated  Jan.   5.   '13. 

Frame    up    '4 

I'lastered      14 

Completed     Vt 

r.*ual    35    days "4 

TOTAL  COST.  $3185.50 
Hond.  none.  Li  nit.  100  days.  Forfeit, 
mini;.      Plans  and   spicilications   filed. 


WILLIA.MS    Rn.\D,      Williams      Station,' 
Santa 'Clara   Co.      All    work    for    two- 
story    frame   dwelling   and    garage. 
Owner... Hhrry     Baelir.     2919    Fill- 
more,  .San   Francisco. 
Architect  ..  .Clia,".     -McKenzie.     Hank     of 

San  Jose  Bldg..  San   Jose. 
Contractor.  .A.  Compton.  547  N-14lh  St.. 

San    Jose. 
Filed  Jan.   13,  MS.      Dated  Jan.   10,  "13. 
Prante    up    $1186.75 
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coat  plaster  on 1 18(5. 75 

idence   and   garage  done..    llS6.7.'j 

U    35    days Remainder 

TOTAL,  COST,  $4747.00 
$2373.50.  Sureties,  W.  M.  Staiker 
.  K.  Lambert.  Limit,  90  days. 
t,  none.     Plans  and  specifications 


tect 


Oil  LOT  BDKD  BY  HARRISON, 
jiroe,  Madison  and  Fremont  Sts., 
ta  Clara.  All  work  for  frame 
'mmar  School  building  from  foun- 

»'on  up   (except  brick  chimneys). 
■ Board   of   Education,   Town 

of  Santa  Clara. 
.Wm.  Binder,  Theatre  Bldg. 
San  Jose, 
actor.  .Morrison  Bros,  Santa  Clara 
Jan.  15,  '13.     Dated  Jan.   14,  '13. 
and    6th    of    each    month    as 

rk    plrogresses 75% 

lal  35  days 25% 

TOTAL   COST.    $57,450 

$28,725.      Sureties,    D.    O.    Druftel 

I.    J.    Bberhard.      Limit,    7    months 

Jan.  15,  '13.     Forfeit,  none.     Plans 

ipecifications  filed. 


IJatoJi  &  .SinalriilKi' lice.   i[,   101:; 

.Ian.  4,  1913— LOT  4  BLK  ".T"  Sub  div 
3:  Blk  G  and  H  Sub  No.  2,  Hay  ward 
Park,  San  Mateo.  ICatherine  L 
Beals  and  Roger  L  peals  to  F  H 
Baring Dec.    28,    1912 

Jan.  9,  1913 — NE  NEWLANDS  AVE 
and  Central  Ave,  Burlingame.  John 
Francis  Casey  to  J  E  McCarthy... 
Jan.    8,    1913 

Jan.  9.  1913— LOT  ]2  BLK  11,  Crocker 
Tract.  Florence  Stockton  to  whom 
it   may  concern Jan.   6,   3913 

Jan.  11,  1913 — COUNTY  ROAD  Adj.  St. 
Matthew's  Cliurch,  San  Mateo.  Red 
Cross  Hospital  to  E  .M  Hule  ct  Co 
T.iri.    (1.    1913 

MARIN,  CONTRA  COSTA  AND 
SONOMA  COUNTIES. 


VELFTH,   bet   Mission   and   Vestal 
!.,  San  Jose.     Four-room   cottage. 

r Joe  Bondi,   Premises. 

tect  . .  .None. 
work.  COST,    $1100 


ritenden,      4th    Lot   S   Julian,      San 

le.        Four-room      bungalow       and 

rage. 

>r Fred      Beck,      250      Monroe, 

San   Jose, 
itect  . .  .None. 
ractor..A.   W.  Hastings,    G96   S-3rd, 

San  Jose.  COST.  $600 


HUMBOLDT    AND    ORCHARD,    San 
Be.     Four-room   cottage. 

S.   Rabena,   Premises. 

litect  . .  .None. 

s    work.  COST,    $1000 


499     N-SAN     PEDRO,      San      Jose. 
Jiree-room  cottage  and  garage. 

A.    Pons,    Premises. 

hltect  . .  .None. 

(tractor.. L.    Gardner,    197    Hawtliorn 
Way,  San  Jo.se. 

COST,    $1000 


l.iil)(!IO  1IAI.I> — 4  stuiy  and  base, 
bilck.  Cost  not  stated.  Fre.sno,  Fresno 
Co..  Cal.  Architects,  Startivick  &  Clark. 
KresMo.  Owners,  Knights  of  Pythias. 
Tlie  building  is  designed  for  a  four- 
.•iUiry  structure,  but  only  the  flrst  story 
will  be  erected  at  this  time.  The  first 
noor  will  conaln  four  stores.  This 
work  has  been  estimated  to  cost  $1.',.- 
OOn.      The  arcliltects  are   taking   figures. 


Building  Contracts. 

SAN    MATEO    COUNTY. 

4'S  1  AND  2  BLK  16.  San  Mateo, 
lutside  finish  for  substation  except 
aintiug. 

111.  1 Pacific  Gas  &  Elec.  Co.,  445 

Sutter,  San   Francisco. 
Lliitcct  .  ..None. 

tktractor.  .Herman  Bosch.  4420  20th, 
j  ^   San    Francisco. 

i^a  Jan.   13,  '13.     Dated  . 

frogressive    payments    of 75% 

psual    35    days 25% 

I'  TOTAL    COST,    $650 

nd,  $325.  Surety,  Massachusetts 
nding  &  Insurance  Co.  Limit,  20 
'is.  Forfeit,  none.  Plans  and  speci- 
litions   filed. 

Completion  Notices. 

SAN    MATEO    COUNTY. 


JiOORDED  ACCEPTED 

llfl.  2,  1913— E   %  LOT  49  SUB  1,  San 
'(lateo   Park.     Adolph    S   Blalch    to 


BUILDING   CONTRACTS 


CONTRA   COSTA    COUNTY. 


TOWN   OF    BRENTWOOD.        All      work 
for    one-story    bank    building. 

Owner Balfour-Guthrie    Invst.    Co.. 

350   California,   S.   F. 
Architect  ..  .McDoug'all       Bros.,         Russ 

Bldg.,    .San    Francisco. 
Contractor.  .Leech        &       Waters       Co., 

Hearst  Bldg.,   S.   F. 
Filed  Jan.   13,   '13.     Dated   Jan.   10,   '13. 
Walls  up   and  foundations   in... $1000 
Walls   level   with    ceiling   joists.    2000 

Roof  on  water  tight 857 

Work    completed     1000 

Usual    35    days 1619 

TOTAL  COST,  $6476 
Bond,  $3250.  Surety,  New  England 
Casualty  Co.  Liimit,  90  days.  Forfeit, 
$5.     Plans  and  specifications  filed. 

♦ 

CONTRA    COSTA   COUNTY. 


Liens  Filed. 


RECORDED  AMOUNT 
Jan.  13  ,1913— LOT  4  BLK  "A"  East 
Shore  Park  Tract.  Stege  Lumber 
&  Hardware  Co  vs  M  Maddox.$254.29 
Jan.  13,  1913— LOTS  2  AND  3  BLK  79, 
City  of  Richmond.  Leo  Alpers  vs 
John  S  Jennings  and  Tessie  I  Ship- 
man     $65 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNLfli. 


LODGE  HALL — 3  story  and  base, 
brick,  $20,000.  Modesto,  Stanislaus  Co., 
Cal.  Architect,  Ralph  P.  Morrell.  To- 
semite  Theatre  Bldg.,  Stockton.  Own- 
er, Jolin  S.  Tully.  The  flrst  floor  of 
the  building  will  contain  stores  and 
an  entrance  to  the  lodge  hall.  Upper 
floors  have  been  leased  to  the  Modesto 
Elks.  Interior  finish  will  be  of  pine 
throughout.  Steam  heat  will  be  in- 
stalled with  an  oil  burning  furnace. 
The  exterior  will  he  faced  with  pressed 
brick.  Plans  are  now  being  prepared 
and  will  be  completed  as  rapidly  as 
possible. 

SEWER  SYSTEM — $80,000.  Hanford, 
Kings  Co..  Cal.  Engineer.  City  Engi- 
neer, Hanford.  Owners,  City  of  Han- 
ford. Notice  has  been  sent  to  all  bid- 
ders on  this  work  of  an  extension  of 
time  of  opening  figures  until  January 
27th.  Bids  were  to  have  been  opened 
on   January    20th. 


Completion  Notices. 

FRESNO    COUNTY. 

RECORDED  ACCEPTED 

Ian.    10,    19; .3 — LOTS  i.    2    BLK    1    Van 

Ness     Park,     Fresno.       George     and 

Carrie   Kaehler  to  F  J  Stone 

Jan.    8,    1913 


SACRAMENTO,    STOCKTON 
NORTHERN  CALIFORNIA. 


Contracts  Awarded. 

BUNGALOW  —  1  story  and  base, 
frame.  $3,000.  Stockton.  San  Joaquin 
Co..  Cal.  Architect,  Ralph  P.  Morrell, 
Yosemite  Bldg..  Stockton,  Owner,  Mr. 
Shannon.  Contractor,  Mr.  Shannon. 
Contract   price,    $3,000. 

BANK — 1  story  and  base,  reinforced 
concrete,  $25,000.  Lodi,  San  Joaquin 
Co.,  Cal.  Architect,  Walter  King. 
Elks'  Bldg.,  Stockton.  Owners,  Bank 
of  Lodi.  Contractor,  general  construc- 
tion, Lucas.  $31,975;  plumbing,  Hender- 
son &  Co..  $3,412.50;  heating  and  ven- 
tilating. Gnekow.  $2,696.  For  a  cam- 
plete  list  of  all  figures  presented  see 
under  Sacramento.  Stockton  and 
Northern    California    in    this    issue. 


Bids  Run  Close  For 
Lodi  Bank. 


Coatractor    Luous    of    Stockton    la    Low 

Man    for    tlie    New    Bank    Building; 

at    Lodi. 

Bids  opened  by  Architect  Walter 
King,  Elks'  Bldg.,  Stockton,  for  the 
construction  of  the  new  Lodi  Bank 
sliowed  Contractor  Lucas,  of  Stockton, 
low  at  $31,975  for  the  general  construc- 
tion. Henderson  &  Co.  were  low  on  the 
plumbing  at  $3,412.50  and  Gnekow  iow 
on  the  heating  at  $2,696.  The  building 
will  be  a  one-story  and  basei:nent  mon- 
umental structure  of  the  Class  "A" 
type.  The  following  is  a  complete  Ijst 
of  all   figures  presented; 

General    Construction. 

Lucas     $31,975,00 

Carey     32,476.00 

Voorhies     32,850.00 

Daniels  &  Green 32,876  00 

Burns     33,725.00 

Rose     33.S7L00 

Cheerhardt   &   Nystead 34,576.00 

Home    Builders    36,156.70 

Sinnett   Bros 36,974.00 

Arlett     39,814.00 

Pluniblns  Work. 

Henderson    &   Co $3,412.50 

Brandt     3,500.00 

Gnekow     3,546.00 

Heatlne  and  VentllatiOK' 

Gnekow   $2,696 

Brandt     2,700 

Henderson  &  Co 2,904 
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All  IlKuit-B  liave  liviii  UikLii  uinli'i' 
«tlvl«<'iiii>nt  and  an  awnrd  o(  coiilrncl 
win  lio  made  next  neok. 

^ _ 

Biuidingf  Uontractb. 

SACIiAAIklNTO   COUNTV. 

tjOr  i,  J,  K,  4TJI  AND  6TH  STS,  Sacra- 
mento. Conorfte  plllntr  for  sovon- 
iitory  mill  lin>i-mi>iit  concrete  holel 
building. 

Owner Marsh   Investment  Co. 

Architect  ...CufT  &   DIkbs,   Elks'   Bldg., 

Sncranicnlu. 
Contractor.  .Runsomp  Concrete  Co.,   328 

J    St.,   Sacramento. 
Sub-Contractor.  .Ross   Construction   Co. 
Filed  Jan.   H,  '13.     Dated  Jan.   3,  '13. 

COST,  J8750 


liOT  8,  1,  J.  r.TH  AND  6TH  STS.,  Sac- 
ra .Tiento.  Granite  work  for  live-story 
and  basement  Class  "B"  brick  bldg. 

Owner T.  -M.  C.  A. 

Architect  ..  .!•:.    C.    llemmlngs,    1003    K 

St.,   Sacramento. 
Contractor.  .Ransome   Concrete  Co.,   328 

J  St..  Sacramento. 
Sub-Contractor.  .Paciflc  Granite  Co. 
Filed  Jan.  IC,  '13.     Dated  Jan.   14,  '13. 

COST,   $600 
^ 

Building  Contracts. 

SAN  JOAauiN   COUNTY. 


NO.    343    E-FREMONT,    Stockton.      Re- 
model   three-story    frame   building. 

Owner Mrs.  M.  S.  Thresher,  527  N- 

Sutter,   Stockton. 
Architect  . .  .None. 
Day's    work.  COST,    J1200 

LOT  3  ELK  Cfi  W  Stockton.  Erect  frame 
building. 

Owner Dr.  G.  E.  Minaha,in. 

Architect  ...R,    L.    Phillips,    Hotel    An- 
nex Office  3,  Stockton. 
Day's   work.  COST,   $2900 


Remodel 


LOT   7   BLK   61   W   Stockton. 
frame  building. 

Owner Ellen  A.  Oldliam. 

Architect  . .  .None. 

Day's   work.  COST,    $500 


LOT  7  BLK  94  B,  Stockton.  Frame  bldg 

Owner Josie  Orton. 

Architect  . .  .None. 

Day's  work.  COST,  $1200 


LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 

APARTMENT  HOUSE— 5  story  and 
base.  Class  B  construction,  $125,000. 
Los  Angeles,  Cal.  Architect,  J.  w 
Chalmers.  Mason  Bldg.,  L.  A.  Owner, 
A.  L.  Hill.  The  building  will  cover  an 
area  of  96.XH8  teet.  Plans  provide  for 
a  total  of  183  guest  rooms,  which  will 
be  arranged  in  two,  three  and  four 
room  suites  with  baths  and  wall  beds. 
There  will  also  be  a  large  lobby, 
amusement  room,  ball  room,  billiard 
room  ana  ladies'  parlor.  Sleam  heat. 
automatic  elevators  and  a  vacuum 
cleaning  system  will  be  installed.  In- 
terior will  lie  finished  in  pine  and  ma- 
hogany. Considerable  tile  and  mar- 
ble will  be  used.  The  exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  nearly  complete  and 
figures  will  be  called  for  shortly. 

APARTMENT    HOUSE— Class  '  A   con- 


slnirli.Ni.  Co.st  nnt  >l.il<..I.  Lu.x  .\n- 
Kcle,s,  Cul.  Arciiilorts,  Train  &  Will- 
lain.').  Kxcliungc  Bldg.,  L.  A.  Owner, 
1'.  L.  Allien.  The  building  will  lie  oC 
llu>  iidiifiiriM'd  concrete  type  and  will 
rontalii  22S  rooms,  which  will  be  ar- 
ranged in  largo  aiillcs  ut  from  four 
lo  »lx  rooms  eacli.  Interior  flnisli  will 
Ipc  of  pine  and  hardwoods.  Bath  room.s 
will  ho  llnishcd  In  tile  with  composi- 
tion lloors.  There  will  be  steam  heat, 
elevator  service,  wall  beds  and  a  vac- 
uum cleaning  system.  Construction 
will  bo  nrcproof  wilh  metal  window 
.sash  and  frames  and  liollow  tile  inte- 
rior iiartltions.  The  exterior  will  be 
fared  with  pres.'sed  brick.  Plans  are 
CO  iiplete  and  ngures  are  being  taken. 
APARTMENT  HOUSE— 4  story  and 
base,  brick.  Cost  not  stated.  Los  An- 
geles, •  Cal.  Architect,  Leonard  L. 
Jones,  L  W,  Hellman  Bldg.,  L.  A.  Own- 
er, H.  V.  Bard.  The  building  will  be 
50xMO  feet,  and  will  contain  108  rooms 
arranged  in  two  and  tliree  room  suites. 
All  suites  will  have  connecting  baths 
and  wall  bedsi  Interior  finish  will  be 
t)f  pine.  Bath  rooms  will  have  com- 
position floors.  There  will  be  steam 
heat,  elevator  service  and  a  vacuum 
cleaning  system.  The  exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  now  being  prepared. 
APARTMENT  HOUSE— 3  story  and 
base,  frame.  Cost  not- stated.  Los  An- 
geles, Cal.  Architect,  Leonard  L. 
Jones,  I.  W.  Hellman  Bldg.,  L.  A.  Own- 
er, C.  J.  Christie.  The  building  will 
be  50x121  feet,  and  will  contain  72 
rooms  arranged  in  two  and  three  room 
suites  with  wall  beds  and  private 
bath  rooms  There  will  be  steam  heat 
and  a  hot  water  heating  system.  In- 
terior finish  will  be  of  pine,  redwopd 
and  sane  oak.  Bath  rooms  will  have 
tile  walls  and  composition  floors.  The 
exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal 
lnl!\  Plans  are  in  the  course  of  prep- 
aration. 

APARTMENT  HOUSE— 4  story  and 
base,  brick,  $40,000.  Ocean  Park,  Los 
Angeles  Co.,  Cal.  Architects,  Te  Planry 
Building  Co.,  Title  Insurance  Bldg..  L. 
'  A.  Owners,  Hoyt  Bros.  The  building 
will  contain  55  rooms  arranged  in 
suites  of  two  and  three  rooms  each 
with  private  bath  and  wall  beds.  In- 
terior finish  will  be- of  pine  and  red- 
w-ood.  There  will  be  steam  heat.  Hot 
and  cold  water  will  be  supplied  to  all 
rooms.  Bath  rooms  will  have  compo- 
sition floors.  Tile  exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  being 
prepared. 

HOTEL — 5  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Ocean 
Park.  Los  Angeles  Co.,  Oal.  Archi- 
tect, Prank  T.  Kegley,  Consolidated 
Realty  Bldg.,  L.  A.  Owners,  Messrs. 
Stineman  and  Kramer.  Construction 
will  be  Class  A  in  all  respects  with 
concrete  floors  and  hollow  tile  interior 
partitions.  There  will  be  a  total  of 
100  guest  rooms  and  66  baths.  Steam 
heat,  two  elevators  and  a  vacuum 
cleaning  system  will  be  installed.  In- 
terior finish  will  be  of  pine,  redwood 
and  some  .ha:rdwood.  Lobby,  oflice  and 
parlors  will  have  ornamental  plaster 
decoration.  The  exterior  will  be  faced 
with  cement  plaster  with  tile  inlays. 
Plans  are  complete  and  figures  are  )ie- 
ing   taken. 

HOTEL— 2  story  and  base,  brick. 
Cost  not  stated.  Los  Angeles,  Cal.  Ar- 
chitects,   Hudson    &    Munsell,    Stimson 
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A.  Owner,  Dr.  W.  T.  Coving 
Ion.  The  first  floor  will  be  arrange 
for  stores  and  the  upper  floor  for 
luinilier  of  single  rooms.  Tliere  wi 
bo  several  hatha  Interior  finish  wi 
ho  of  pine  throughout.  Hot  and  co! 
running  water  will  be  supplied  to  a 
rooms.  The  exterior  will  be  face 
Willi  pressed  brick.  Plans  arc  com 
plefe  and  ready  for  figures. 

HOTETv — 3  or  4  story  and  base 
brick.  Cost  not  stated.  Los  Angele: 
Cal.  Architect.  Frank  M.  Tyler,  Hibei 
iiian  Bldg.,  L.  A.  Owner,  A.  W.  Rosi 
Tlie  building  will  be  47x140  teet.  Th 
first  floor  will  contain  the  hotel  lobb 
and  severaJ  stores.  Upper  floors  hav 
been  arranged  for  27  guest  rooms  an 
10  baths  on  each  floor.  Interior  finis 
will  he  of  pine  a,nd  redwood.  Ther 
will  be  steam  heat  and,  it  a  four  stor 
building  is  erected,  an  elevator.  All 
rooms  will  be  supplied  with  hot  auu 
cold  running  water.  The  stores'  will 
have  patent  fronts.  The  exterior  o 
the  building  will  be  faced  with  presse. 
brick.  Plans  are  being  prepared  an' 
when  complete  ttie  work  will  be  donit 
by   Day   Labor 

HOTEL — 3  story  and  base,  brick 
Cost  not  stated.  Santa  Monica,  Lo: 
Angeles  Co..  Cal.  Architect,  S.  Tildei 
Norton,  Title  Insurance  Bldg..  L.  A 
Owners,  Henry  Klein  and  Adol| 
Schwartz.  The  building,  wbicli  hail 
been  arranged  for  stores  on  tlie  firs 
floor,  will  be  40x90  feet.  Upper  threi 
floors  will  contain  a  total  of  thirt>l 
rooms  and  four  baths.  Interior  finisli 
will  be  of  pine.  There  will  be  stean' 
heat  and  hot  and  cold  running  water! 
Metal  window  frames  and  sash  will  b(l 
used.  The  exterior  of  the  buildingl 
will  be  faced  with  pressed  brick.  Plansj 
are  complete  and  figures  will  be  callerj 
for  at  once. 

SCHOOI^l.  1  story  and  1.  2  ston 
and  base,  brick.  Cost  not  statd 
Huntington  Park,  Los  Angeles  Co.,  C:i'] 
Architect.  Robert  M.  Taylor.  Dou.gl.isl 
Bldg..  L.  A.  Owners,  Huntington  ParW 
School  District.  The  main  building 
will  be.  two  stories  in  height  and  wii 
cover  an  area  of  122x176  feet.  Tin 
domestic  science  building  will  be  SUnJ 
71  feet  and  one  sto'ry  high.  Bothi 
buildings  are  designed  in  the  classic 
style  and  will  be  faced  with  pressedj 
brick.  Interior  finish  will  be  of  pinej 
and  pine  and  hardwood  floors  will  bf 
used.  There  will  be  a  central  beating 
system.  Bonds  in  the  sum  of  $65. on 
hae  been  voted.  Plans  are  being  pu 
pared. 

STORES  AND  LODGE  HALT,  —  -' 
story  and  base,  brick.  Cost  not  stateil, 
Los  Angeles.  Cal.  Architect,  Artluu 
L.  Acker,  Story  Bldg.,  L.  A.  Owner,; 
Emma  Oswald.  The  building  will  I"' 
50x110  feet.  The  first  floor  will  con- 
tain two  stores  and  the  upper  floor  i- 
to  be  arranged  for  a  lodge  hall  witli 
complete  stage.  Several  offices  :uo  als 
to  be  provided  for  on  this  floor.  Flo"i  - 
in  the  stores  will  be  of  cement.  Ga.^ 
steam  radiators  will  lie  used.  Interim' 
finish  will  be  of  pine.  There  will  hr 
patent  store  fronts.  The  exterior  of 
the  building  will  be  faced  with  iiressci 
brick.  Plans  are  co 
are    being   taken. 

LOFT  BUILDING- 
reinforced  concrete. 
Los    Angeles,    Cal. 

&  Pennell,  Wright  and  Cullender  r.bli; 
L.  A.  Owners  Hill  Street  Lot  Co.  Pre 
liminary  plans  only  have  been  prepare. 1 
but  these  show  a  structure  58x106  feel 
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of  I'oiTiroi-ced  conorole  Ihnuigliuul. 
Tliere  will  be  l)Oth  freight  and  pas- 
senger elevators,  steam  heat  and  mod- 
ern plumbinff.  The  structure  is  to  be 
used  for  light  manufacturing-  purposes. 
There  will  he  metal  window  sash,  side- 
walk elevators  and  copper  cornice. 
Plans  are  being-  prepared.  The  project 
Is  being:  handled  b.v  Alex  MacKeigan. 
421  Story  Bids.,  I...  A. 

APARTMENT  HOUSE— 3  story  and 
base,  brick.  Cost  not  stated.  Los  An- 
geles, Cal.  Architect,  Robert  M.  Tay- 
lor. Douglas  Bldg.,  L.  A.  Owner,  S.  L. 
■yVeintraus.  The  building  will  cover 
an  area  of  50x90  feet,  and  is  to  con- 
tain 5t  rooims  besides  tlie  lobby,  amuse- 
ment room  and  parlors.  Suites  will 
consist  of  t-wo  and  tliree  rooms  each. 
There  will  be  w-all  beds  and  private 
baths.  Steam  heat  and  elevators  will 
be  installed.  Interior  finish  will  be  of 
pine,  redwood  and  oak.  The  exterior 
of  tlie  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
the  -n-ork  Trill  be  done  by  Day  Labor. 

RRTDGE — Concrete  and  steel.  Cost 
not  stated.  "Nronrovi"  Los  Angeles  Co., 
Cal.  Engineer,  City  Engineer,  Monro- 
via. Owners.  Towns  of  Monrovia  and 
Arcadi^.  These  two  |  neighboring* 
towns  have  instructed  the  City  Engi- 
neeis  to  prepare  plans  and  specifica- 
tions at  once  tor  a  bridge  to  connect 
the  two  towns.  None  of  the  particulars 
have  been  published  as  yet. 

BRIDGES — 2,  steel  and  concrete, 
$70,000.  Phoenix.  Ariz.  Enginee>-'s 
name  not  given.  Owners.  San  Carlos 
Indian  Reservation.  Congressman  Carl 
Hayden  has  securfed  an  appropriation 
of  the  above  amount  for  the  construc- 
tion of  two  bridges,  and  the  Interior 
Department  has  ordered  plans  and 
specifications    prepared. 

EIRE  AND  POLICE  DEPARTMENT 
BUILDING — 2  story  and  base,  brick. 
$40,000.  Hollywood,  Los  Angeles  Co.. 
Cal.  Architect,  J.  J.  Backus,  City  Hall 
Bldg..  L.  A.  Owners,  City  of  Holly- 
wood. The  building  will  contain  the 
offices  of  the  department  heads.  There 
•will  be  a  central  heating  system,  pine 
interior  trim  and  modern  plumbing. 
The  exterior  will  be  faced  with  pressed 
brick.  Pdans  have  received  the  ap- 
proval of  the  Police  and  Fire  Com- 
missioners and  the  Art  Comi.-nission. 
Bids  will  be  taken  by  Mr.  Backus  for 
all  parts  of  the  work. 

WArteHOUSB — 4  story  and  base,  re- 
inforced concrete,  $30,000.  Long  Beach, 
Los  Angeles  Co.,  Cal.  Architect,  George 
Harding,  Citizens'  National  Bank  Bldg.. 
L.  A.  Owners,  City  Transfer,  Van  and 
Storage  Co.  The  building  will  be  50x 
125  feet  and  fireproof  thr-ughout. 
There  -will  be  concrete  floors,  metal 
window  sash  and  frames  and  under- 
writers' doors.  Freight  elevators  will 
be  installed.  Interior  finish  will  be  of 
pine.  The  exterior  of  the  building  will 
lie  faced  with  cement  plaster.  Plans 
ar?  being  prepared. 

WAREHOUSE — 1  story,  reinforced 
concrete  and  steel.  Cost  not  stated. 
Los  Angeles,  Cal.  Architect's  na,-me  not 
given.  O-n'ners,  Outer  Harbor  Dock 
and  Wharf  Co.,  Union  Oil  Building,  D. 
A.  The  building  will  be  105  feet  wide 
and  577'  feet  long.  Contruction  through- 
out -will  he  fireproof.  Pile  foundation 
is  now  being  driven  and  the  balance  of 
the  con.=truction  will  lollow  at  once. 
Work  is  being  carried  on  under  the 
personal  direction  of  the  owners,  and 
full  particulars  can  be  secured  from 
them. 


i;:ii-.iKi--  I  .-^l.u-y  and  basi-.  l,i  i.  u.  i-,i>t 
iiol  s(aled.  Los  AUKcles,  Cal.  .\i-.hi- 
leot.  none.  Owner.  .Mark  (!.  .hini'S. 
.Mercliants'  Trust  Bldg.,  L.  A.  Thi- 
liuildlng  is  to  be  erected  on  tlie  site  of 
an  old  residence  6n  Flower  street  near 
lOtli,  and  will  be  designed  for  a  com- 
mercial garage.  Mr.  Jones  has  not 
.selected  an  architect  and  no  details  of 
the  building  have  been  determined. 
Full  particulars  will  be  given  in  these 
columns  as  the   plans  progress. 

GARAGE— 1  story  and  base,  brick. 
Cost  not  stated.  Los  Angeles,  Cal.  Ar- 
chitect, none.  Owner,  W.  I/.  Riley,  210 
So.  Fremont  St.,  L.  A.  The  building 
will  be  erected  on  West  Second  street, 
and  is  to  cover  an  area  of  74x135  feet. 
There  will  be  a  cement  fioor.  metal 
window  sash  and  fra^ies  and  special 
gasoline  storage  tanks.  The  exterior 
of  the  building  will  be  faced  with 
pressed  brick.  The  owner  is  preparing 
the  plans  and  the  work  will  be  done  by 
Day  Labor. 

LODGE  HALL — 2  story  and  base, 
brick,  $30,000.  Anaheim,  Orange  Co., 
Cal.  Architect,  Oscar  Lagman,  Ana- 
heim. Owners,  Anaheim  Masonic  Tem- 
ple Association.  The  building  will 
cover  an  area  of  90x125  feet.  The  first 
floor  will  be  arranged  for  two  stores. 
There  will  be  a  number  of  offices  in  the 
front  portion  of  the  second  floor  and 
lodge  rooms  in  the  rear.  A  central 
heating  system  will  be  installed.  In- 
terior flnish  will  be  of  pine  and  oak. 
The  exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  have 
been  approved  and  bids  will  probably 
be  called  for  at  the  next  meeting  of 
the    owners    on    January    20th. 

HOSPITAL — 3  story  and  base,  brick 
and  concrete.  Cost  not  stated.  Los 
,-ijigeles,  Cal.  lArcbitect.  Frank  L. 
Stiff.  Grosse  Bldg.,  L.  A.  Ow'ners.  West- 
lake  Hospital  Association.  The  build- 
ing will  contain  a  number  of  wards, 
both  public  and  private.  Foundations 
and  bearing  walls  have  been  designed 
to  carry  three  additional  stories.  There 
will  be  steam  heat  and  elevator  serv- 
ice. Interior  finish  will  be  of  pine  and 
hardwoods  with  all  corridors  finished 
in  tile.  The  exterior  will  be  faced  with 
pressed  brick.  Roof  will  be  of  metal 
tile.  Plans  are  complete  and  figures 
are  being-  taken. 

HOSPITAL  ADDITION  —  1  story. 
Class  A  construction.  Cost  not  stated. 
Los  Angeles.  Cal.  Architects,  Eisen  & 
Son.  Wilcox  Bldg..  L.  A.  Owners.  Co- 
lumbia Hospital.  The  addition  will  be 
of  one  story  to  a  present  four-story 
concrete  building,  and  is  designed  for 
an  operating  pavilion.  Construction 
will  be  Class  A  throughout.  Similar 
additions  ara  planned  for  the  central 
building  and  the  west  wing.  Bids  will 
be  called  for  at  once  on  the  addition 
above   mentioned. 

HOTEL — 3  story  and  base,  brick. 
$20,000.  San  Diego,  Cal.  Architect, 
John  S.  Siebert,  San  Diego.  Owner,  B. 
W.  Harris.  The  building  -will  be  erect- 
on  State  street,  between  D  and  E 
streets,  and  has  been  arranged  for 
stores  on  the  first  floor  and  40  guest 
rooms  and  15  baths  on  the  upper  two 
floors.  A  central  heating  systeni  will 
be  installed.  Interior  finish  will  be  of 
pine  and  redwood.  The  exterior  -n-ill 
be  faced  with  pres.sed  brick.  Plans  are 
being   prepared. 

RESIDENCE  —  2  story  and  base, 
brick  and  fraime.  $35,000.  Los  Angeles, 
Cal      Architect,  A.  F.  Rosenheim,  H.  W. 


ll'llMi.iu  lihlu,,  I,.  .\.  Owner.  .1.  C. 
Itlvcs.  The  dvvollInK  lias  been  ili'Slam-.l 
for  a  12-room  house  with  several  batliK. 
Interior  finish  will  be  of  pine,  redwood 
and  mnhoBanv.  Hardwood  floors  will 
be  u.scd  throughout.  Bath  rooms  will 
be  finished  in  tile.  There  will  bo  n 
central  beating  syslejii  and  open  Are 
places.  .Mantels  will  he  of  tile  and 
brick.  An  automatic  water  heater  will 
be  installed.  The  exterior  of  the  dwell- 
ing will  he  covered  with  pressed  brlok 
veneer.      Plans    are    being    prepared. 

.SCHOOL — 2  story  and  base,  brick. 
Cost  not  stated.  Bonlto  Indian  School. 
New  Mexico.  Architect.  Dept.  of  In- 
terior, Washington.  I).  C.  Owners. 
United  States  Government.  Plans'  and 
specifications  can  be  secured  from  the 
Interior  Department  at  Washington. 
1).  C,  for  the  construction  of  this 
building.  Bids  will  be  opened  In  Wash- 
ington, D.  C,  on  February  12th. 

.MUNICIPAL  WATER  SYSTE.M— »1,- 
i;00.000.  Riverside.  Riverside  Co.,  Cal. 
Engineer.  City  Engineer,  Riverside. 
Owners,  City  of  Riverside.  Bonds  to 
the  amount  above  mentioned  were  re- 
cently voted  to  purchase  the  present 
water  supply  system  of  Riverside  and 
to  construct  extensive  new  additions  to 
both  the  domestic  and  fire  supply  sys- 
tems. Work  will  be  undertaken  with- 
in a  few  weeks. 

STORES — 1  story  and  base,  brick. 
Cost  not  stated.  Los  Angeles.  Cal.  Ar- 
chitects, Morgan,  Walls  &  Morgan, 
Story  Bldg.,  L.  A.  Owner,  D.  Botillier. 
Tlie  building  will  occupy  a  corner  site 
and  wall  cover  an  area  of  100x100  feet. 
There  will  be  a  cement  floor,  patent 
store  fronts,  marble  and  tile  base  and 
wainscoting.  Interior  flnish  will  be  of 
pine  throughout.  The  exterior  of  the 
building  will  be  fared  with  pressed 
brick.  Plans  for  this  work  are  now 
being  prepared. 

STORES  AND  OFFICES — 4  story  and 
base,  brick  and  steel.  Cost  not  stated. 
San  Diego,  Cal.  Architects.  Quayle 
Bros.  &  Cressy,  Savoy  Theatre  Bldg.. 
San  Diego.  Owner,  R.  G.  Miller.  Pres. 
of  the  Owl  Drug  Co.  The  present 
building  at  the  corner  of  4th  and  D 
streets  is  to  be  wrecked  and  a  new  four 
story  building  erected  on  the  site.  The 
first  floor  will  contain  stores  and  the 
upper  floors  modern  offices.  There  will 
be  steam  heat,  elevator  service  and  a 
vacuum  cleaning  system.  Interior  fln- 
ish will  he  largely  of  metal.  The  ex- 
terior will  be  faced  with  pressed  brick. 
Plans  are  now  being  prepared. 

MARKET — 2  story  and  base,  brick. 
Cost  not  stated.  Los  Angeles.  Cal.  Ar- 
chitects, Eisen  &  Son.  Wilcox  Bldg.,  L. 
A.  Owners.  Jeffries  and  Lenk.  The 
structure  will  cover  an  area  of  95x210 
feet.  There  will  be  a  cement  floor, 
patent  store  fronts,  considerable  tile 
ami  marble  work,  ice  boxes  and  a  re- 
frigerating plant.  The  exterior  wlU 
be  faced  with  pressed  brick.  Plai\s 
are    being   prepared. 

Uontracts  Awarded. 

\P\RTMENT  HOUSE— 3  story  and 
base.'brick,  $40,000.  Venice.  Los  Ange- 
des  Co..  Cal,  Architect's  name  nat 
'given.  Owners.  D.  D.  Smith  and  J.  F. 
Mitchell  Contractors,  Fireproof  Con- 
struction   Co.,    Venice.      Contract   price. 

$40,000.  .       ,  , 

ilPXRTMENT  house— 3  story  and 
base.'brick,  $18,775  Long  Beach.  Los 
An-eles  Co.,  Cal.  Architects.  Austin 
&  "Lochridge.    18     Locust    Ave.,    Long 
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Irarh.  Ohiut.  N.  W.  Wnnl.  Contrnc- 
lor.  J.  \V.  Piivldnon.  325  Wnlmil  St., 
l^mr  Hrnili.  Contrni-t  price.  JIS.;;:.. 
Not<<:  TIM'S  iiiiilrnrt  iloos  not  Inrliidp 
the    wnll    l.fdJ. 

•  'Iirncn  — 1  ulory  mirt  La'-o.  liliU. 
Cost   lint   Kt.ilrd.     I.oiis    Hoirl,.   T.„«    An- 

kpIch    Co.,    Cnl.       AirMI. 

niivlfs,   T.ons    Ppa.li    Hi 

Heu'li.  Ownprs.         V\ 

i^liiircli.         Contrnrlors,        I.mikv        i  i>;.,i 

Hilfk     Co.     .''pvpntli     iind    Xlmonn     Sis.. 

I->inir  Rpi>p|i.     Contrnct  price  not  .-stated. 

HOTEI.— 3  story  and  hasp,  hrlckand 
slppl,  $^.^.oon.  Long-  Hpncli.  T.os  Ansre- 
Ips  Co..  Cnl,  ArclillPtts.  Ky.«or  & 
mgfcnr,  Wrlelit  and  Callender  Bids..  I^. 
A.  Ownprs.  .los.  Barnett  and  R.  M. 
Moore  Contractor.  C.  J.  Harris,  B53 
r>llve  St.,  Lonpr  Beach.  Contract  price. 
HT<.ono. 

SCHOOL — 2,  1  story  and  hase.  hrick 
and  concrete.  $4(1,000  nn.l  |3<;,000.  San- 
ta Ana.  Oranire  Co..  Cal.  Architects, 
WIthey  &  Davis,  Story  r!M=r..  L.  A. 
Owners,  Santa  Ana  Polytechnic  High 
School  District  Contrnct  for  the  Man- 
ual Arts  building  wav  awarded  to 
Oeorgre  C.  Condon.  Home  PldR-.,  Santa 
Ana,  Contract  price.  J40.724.  and  the 
coiitrai't  for  the  Fine  Arts  huildin.^ 
was  awarded  to  David  Twine.  1209 
West  36th  St..  Santa  Ana.  Contract 
price.  $3l!.000. 

SCHOOL — 2  story  and  base,  brick  and 
steel,  $63,000.  Coronado  Beach.  San 
Diego  Co..  Cal.  Architects,  Quayle 
Bros,  and  Cressey.  Savoy  Theatre  Bldg.. 
San  Diego.  Owners,  Coronado  Beach 
School  District.  Contractors  Wuester 
Construction  Co..  Coronado  Beach.  Con- 
tract price.  $64,800.  Note:  This  con- 
tract does  not  include  plumbing,  heat- 
ing or  composition  roofing. 

STORES—!  and  2  story  and  base, 
brick,  $20,000.  Los  Angeles.  Cal.  Ar- 
chitect, none.  Owner?.  Los  Angeles 
.Suburban  Homes  Co.  Contractors.  Te 
Planry  Building  Co.,  Title  Insurance 
Bldg.,  L.   A.     Contract  price.    $18,000. 

THEATRE — 1  story  and  base,  rein- 
forced concrete,  $15,000.  Los  Angeles, 
Cal.  Architect.  A.  Lawrence  Valk. 
Union  Oil  Bldg.,  L.  A.  Owner.  Baer 
Realty  Co  Contractors,  Hhrtzell  & 
Osborn,  1900  fionsallo  St..  L.  A,  Con- 
tract price.   $15,000. 


PORTLAND  AND  OFSGON. 

HOTEI. — 4  story  and  base,  brick, 
$50,000.  Portland,  Ore.  .Architect. 
Robert  F.  Tegen.  Swetlana  BIdg..  Port- 
land. Owner.  Alfred  Parlcliurst.  The 
proposed  structure  is  to  be  erected  on 
a  corner  and  will  cover  an  area  of  lOOx 
100  feet.  The  firn  noor  will  contain 
several  stores  and  the  entrance  to  the 
upper  floors.  A  large  number  of  singl' 
rooms  and  public  ana  private  batl 
will  occupy  the  remainder  of  the  bull  ! 
ing.  Construction  will  be  of  the  miii 
type.  There  will  be  steam  heat,  eli - 
vator  service  and  hot  and  cold  running 
water.  The  exterior  will  be  faced  with 
pressed  brick.  Plans  are  now  being 
prepared. 

APARTJIENT  HOUSE— 2  story  and 
base,  brick.  $30,000.  Salem.  Ore.  Ar- 
chitect, Fred  A.  Legg,  Salem.  Owner 
A.  Hofer.  The  building  is  to  be  75x120 
feet  and  will  contain  a  niimh.cr  of  two. 
three  and  four  ro'i-.  ■'  ill 

b       wall     beds     an 
Either  steam  or  i 

teni  will  be  instalUo.  r.e  c-x-ierini-  will 
be  faced  with  pressed  brick.  Interior 
partitions  will  be  of  tile.     Interior  fin- 


ish 1.1  to  be  of  pine  and  redwood  witli 
.siune    oak.      Plans   are   being   prepared. 

Al'DITOniUM — 2  story  and  base. 
flHss  A  construction,  $1,000,000.  Port- 
hind,  Ore.  Architect,  Freedlander,  New 
Viirk.  Owners,  City  of  Portland.  Mr. 
Frccdiaiider  has  .iust  returned  to  New 
1.1 1,  i.i  complete  fhe  working  draw- 
ibis  big  structure,  which  will 
II  entire  eily  block.  The  main 
ii  II  will  have  a  seating  capacity 
111'  10,0110  people.  In  addition  there  will 
iie^a  completely  equipped  kitchen,  ban- 
"luet  room,  smoking  rooms  ntul  a  ball 
room.  Construction  will  be  lireproot 
throughout.  Auditorium  floor  is  to  be 
Hat.  Exterior  will  be  faced  with  terra 
cotta.  Bids  will  be  called  for  In  the 
earl.\-    spring. 

SCHOOL — 2  .story  and  ba.'se.  rein- 
forced concrete.  Cost  not  stated.  Port- 
land. Ore.  Architect,  Ellis  F.  Lawrence. 
Portland.  Owners,  City  of  Portland. 
This  is  the  second  unit  of  the  Fernwood 
s<-hool,  which  is  the  first  reinforced 
concrete  school  building  to  be  erected 
in  the  city  of  Portland.  The  second 
unit  will  contain  six  class  rooms.  Con- 
struction will  be  identical  with  that  of 
the  present  building.  Plans  are  com- 
plete and  bids  will  be  called  for  on 
January    22nd. 

STORES  AND  OFFICES— 12  story 
and  base.  Class  A  construction.  $350,- 
000.  Portland,  Ore.  Architects.  Whid- 
den  &  Lewis,  Portland.  Owner.  Theo- 
dore B.  Wilco.s-.  This  building  is  to  be 
erected  at  the  corner  of  West  Park 
and  Washington  streets,  and  when 
complete  will  be  known  as  the  Physi- 
cians Bldg.  All  special  requirements 
of  the  various  professional  men  will  be 
incorporated  in  the  specifications.  The 
first  floor  will  be  arranged  for  stores. 
Upper  floors  will  contain  a  large  num- 
ber of  offices  arranged  en  suite.  There 
will  he  steam  heat,  elevator  service,  a 
vacuum  cleaning  system  and  mail 
chutes.  Interior  will  be  handsomely 
finished  in  metal  and  hardwoods.  Ex- 
terior will  be  faced  with  terra  cotta. 
Plans   ai'e   lieing   prepared. 

THEATRE— 2  story,  and  base,  brick 
and  concrete,  $30,000.  Corvallis.  Ore. 
Arciiitect,  George  Post,  Salem.  Owner, 
M.  Porter.  The  building  will  contain 
a  main  ,  auditorium  seating  in  the 
neighborhood  of  900  people.  Con- 
struction will  be  of  reinforced  con- 
crete with  exterior  walls  of  pressed 
brick  and  terra  cotta.  A  central  heat- 
ing system  will  be  installed.  Interior 
will  be  finished  in  metal  and  orna- 
mental plaster.  Floors  will  be  of  con- 
crete. Stage  equipment  will  be  let 
under  a  separate  contract.  Plans  are 
now    Ijeing   prepared. 

Contracts  Awarded. 

■m:i,      audition — 5      story      and 
k.   $4.1,000.     Portland,  Ore.  Ar- 
l.ennes  &  Hendricks,  Portland. 
Oolden   West    Hotel.      Contrac- 
lov.s,     laayton    Engineering    Co.,     Port- 
land.    Contract   price,    $43,000. 

SEATTLE^  AND  V  ASHINGTON. 

OFFICES— 4  story  and  base,  rein- 
forced concrete.  $45,000.  Vancouven. 
B.  C.  Architects,  Braunton  &  Leibert. 
Exchange  Bldg.,  Vancouver.  .Owners, 
Standard  Fruit  and  Industrial  Co.  The 
first  floor  will  contain  the  oflices  of  the 
owners,  and  will  be  finished  in  marble, 
tile  and  mahogany.  Basement  is  to 
contain  the  safety  deposit  vaults  and 
customers'    rooms.      Upper    floors     will 


lie  arraiiKcd  fur  modern  otflccs.  There 
will  be  steam  lieat.  elevator  service 
and  a  vacuum  cleaning  system.  The 
exterior  of  the  buildin.g  will  be  facid 
with  stone  and  terra  cotta.  Plans  arc 
licing   prepared. 

DOCK  A.N'D  WAREHOUSE — Concrete 
.and  frame  construction,  $200,000.  Ta- 
cania.  Wash.  Engineer,  City  Engincn. 
Tacoma.  Owners,  City  of  Tacom:i. 
Commissioner  of  Works  Owen  Woods 
states  that  jilans  for  this  work  an- 
complete  and  that  figures  on  tlie  con- 
struction will  be  called  for  within  ,i 
short  time.  Tile  dock  and  warehouse 
ai-e  tlie  first  of  several  large  municipal 
improvements    to    be    made    in    Tacoma. 

BRIDGE — Steel  construction.  $330,- 
000,  Tacoma,  Wash.  Engineer.  Engi- 
neering Dept.  Oregon-Washington  Rail- 
road and  Navigation  Co..  M.  B.  Bayer 
Supt..  Tacoma.  This  company  has  re- 
cently announced  their  intention  of 
constructing  a  large  steel  bridge  on 
the  tide  water  flats  In  Tacoma.  Full 
particulars  jan  be  secured  frofn  .Supt. 
Bayer. 

CHURCH — 2  story  and  base,  brick 
and  concrete.  $50  000.  Tacoma,  Wash. 
Architect,  R.  B.  Borhek.  Savage-Sco- 
fleld  Bldg.,  Tacoma.  Owners.  Pilgrim 
Congregational  Church.  The  building 
will  be  erected  on  a  corner  site  and  is 
to  be  designed  in  the  classic  style  of 
architecture.  There  will  be  a  large 
main  auditorium  besides  several  Sun- 
day school  rooms,  pastor's  study,  social 
rooms  and  parlors.  There  will  be  cen- 
tral heating  system.  Interior  finish 
will  be  of  pine  and  ornamental  plaster. 
Plans   are  being  prepared. 

CHURCH — 2  story  and  base,  brick 
and  concrete,  $40,000.  Spokane,  Wash. 
Architect's  name  not  given.  Owners, 
Emimanuel  B.\ptist  Church.  Plans  and 
specifications  are  complete  and  figures 
are  being  taken  by  the  Building  Com- 
mittee for  the  construction  of  this 
work.  The  building  will  contain  be- 
sides a  large  main  auditorium.  Sun- 
day school  rooms,  pastor's  study,  social 
hall  and  parlors.  There  will  be  steam 
heat  and  a  modern  system  of  ventila- 
tion. Interior  w'iil  be  finished  in  pine 
and  ornamental  plaster.  The  exterior 
of  the  building  will  be  fai-ed  with  ce- 
ment   plaster. 

CHURCH— 2  story  and  Vase,  brick 
ana  concrete,  $50,000.  Seattle.  Wasli. 
.\rcliitect,  David  J.  Meyers,  Central 
Bldg.,  Seattle.  Owners.  Westminster 
Presbyterian  Church.  Tlie  architect 
states  that  while  plans  and  specifica- 
tions for  this  work  are  comjDlete,  con- 
struction hajsi  been  postpo>;ied  luntill, 
spring.  This  action  was  taken  by  the 
members  of  the  Building  Committee  in 
order  that  a  contract  for  tlie  entire 
structure  might  be  let  and  that  funds 
would    be    available. 

LODGE  HALI> — 3  story  and  base, 
brick.  $50,000.  Port  Angeles.  Wash. 
Architect.  Julian  Everett.  Walker  Bldg.. 
Seattle.  Owners,  Port  .\ngeles  Elks' 
Haill  Association.  The  building  will  be 
80x100  feet.  The  first  floor  will  con- 
tain stores  and  the  upper  two  floors 
large  and  finely  finished  lodge  rooms. 
There  will  be  steam  heating  and  ele- 
vator service.  Interior  finish  will  be 
of  pine  and  hardwood.  The  exterior 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  liaNc  been 
taken   under   advisement. 

SCHOOL — 3  story  and  base,  brick, 
$90,000.  Hoaquim.  Wasli.  .Architects, 
Stephen    &    Stephen.    New    York    Bldg., 
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iitlc.  Owners,  Hoaquim  School  Dls- 
H  t.  Tl:e  liuildlng:  will  cover  aground 
area  of  89x175  feet.  There  will  be  a 
nnmlier  of  standard  sized  class  rooms, 
an  audKorinni  seating  '150  people,  man- 
uul  training  and  domestic  science  de- 
partments and  all  other  requirements 
of  a  modern  high  school.  Roof  will  be 
carried  on  steel  tru.sses.  Stairways  and 
lialls  will  be  of  reinforced  concrete. 
There  will  be  a  steam  heating  system 
and  fan  ventilation.  The  exterior  of 
the  building  will  be  faced  with  cream 
colored  terra  cotta.  Plans  will  be 
completed    within    a    week, 

STOKHS  AND  LOFTS— 3  story  and 
base,  brick  and  concrete,  $30,000.  Ta 
I  lima.  Wash.  Architects,  Heath  &  Gove, 
Vational    Realty   Bldg.,    Tacoma.      Own- 

I  IS.  Wallls  &  Sons.  Tlie  building  will 
be  erected  on  So,  C  street.  The  first 
Moor  will  he  occupied  by  the  owners, 
who  are  engaged  in  the  retail  business. 
I'liper  floors  will  be  arranged  for  lofts. 
■i'here    will    be    steam      heat,      elevator 

■  rvice  and  metal  window  sash  and 
i:ne.=.  The  exterior  will  be  faced 
111  pressed  brick.  Interior  finish  will 
i>f  pine   throughout.      Plans   are  now 

Mjiplete   and    Hiiures   will   be   called   for 

I I  once. 

Contracts  Awarded. 

THEATRE — 1  story  and  base,  rein- 
I'Tced  concrete.  $15,000.  Bremerton. 
Wash.  Architect,  Max  TJnbrecht,  Globe 
I '.lock,  Seattle.  Owner,  A.  G.  Benbe- 
iiick.  Contractor.  H.  A.  Hatfield,  Brem- 
ciCon.      Contract   price.    $1j.O00 


FOREIGIV     TR.\OE     OPORTUNITIES. 


(Inciuiries  in  which'  addresses  are 
omitted  are  on  file  at  Bureau  of  For- 
eign and  Domestic  Commerce.  In 
applying  for  addresses  refer  to  file 
numbers.] 

Consuls  are  requested  to  contribute  to 
tills  department,  and  in  doing  so 
sliould  in  each  instance  state  in  what 
language  correspondence  should  Vie 
conducted. 

No.  10146. — lA  prominent  furniture 
dealer  in  a  foreign  country  informs  an 
.\marcian  cortsulate  that  he  desires 
catalogues  of  American  furniture  of 
the  following  description:  Chairs,  rock- 
ing chairs,  settees,  etc.,  of  round  bent 
wood  with  cane  seats,  strong  but  of  a 
very  sheap  grade,  iron  bedsteads  of 
tlie  simplest  and  sheapest  grades.  This 
"'■rchant  secures  the  wood  furniture 
I  iim  European  countries,  but  desires 
to  purchase  in  the  United  States.  Cheap- 
ness is  the  prime  requisite  for  his 
class  of  traae.  Catalogues  in  French, 
and  prices  qouted  in  francs  with  di- 
mentions  in  the  metric  system,  the  pre- 
ferred, but  catalogues  in  English  can 
be  used  if  necessary.  Dimentlons  of 
goods  packed  ready  for  shipment  should 
be  quoted  f.  o.  b.  New  York,  N.  Y..,  or 
.Mobile,    Ala. 

\o.  1014S.  G:ilviini/.eil  iron,  zinc,  bnrb- 
«Ml  mire,  etc., — The  Bureau  of  Foreign 
and  Domestic  Commerce  is  in  receipt 
of  a  ciim.nunication  from  a  business 
mail  ill  Porto  Rico  requesting  to  be 
put  in  linirh  with  American  inanu- 
factui-crs  of  galvanized  iron,  barb- 
ed   wile,    etc. 

>o.  KH.'Sl.  Electric  (locks — Tlie 
.\mcrican  consulate  at  Buenos  Aires. 
.\rgentina,  has  forwarded  a  call  for 
lenders  lor  electric  clocks  to  be  in- 
stalled h\  the  municipality  In  various 
localities  of  the  city:  also  translation 
of    the   provisions.    Bids    should    be    ad- 


dressed to  the  Subsecretaria  de  Ha- 
cienda de  la  Munlclpalldad,  Buenos 
Aires,  Argentina,  and  will  received 
until    February    10,    1913. 

iVo.  10152.  Clieiniciiln,— .A  large  and 
important  firm  in  a  European  country 
informs  one  of  the  commercial  agents 
of  the  Department  of  Commerce  and 
Labor  that  It  is  very  anxious  to  gel 
in  touch  with  producers  of  carbonate  of 
.iiagnisia,  phosphate  of  Flordla,  nitrate 
of  potasli,  and  sulphate  of  copper.  The 
Hrm  mentioned  is  the  largest  Importer 
of  cliemicals  in  the  country  and  has 
many  branch  connections.  It  is  pre- 
pared to  meet  terms  of  payment,  pro- 
vided tlie  goods  and  prices  are  satis- 
factory. Correspondence  may  be  con- 
ducted    in     English. 

Xo.  101,13.  Furniture,  watches,  siioex, 
silverware,  pnints,  barilivare,  etc,— The 
Bureau  of  Foreign  and  Domestic  Com- 
merce is  in  receipt  of  a  communication 
from  a  business  man  in  a  South  Ameri- 
can country  stating  that  he  has  been 
established  in  business  In  that  country 
for  many  years  and  would  like  to 
represent  American  manufacturers  of 
office  furniture,  boots,  and  shoes, 
watches  and  clocks,  silverplated  ar- 
ticles, paints,  hardware,  printing  paper 
for  newspapers,  etc.  He  furnishes  re- 
ferences. Correspondence  may  be  in 
English. 

IVo.  10154.  AVooiIen  sectional  liook- 
casfs — A  prominent  firm  of  importers 
and  wholesalers  in  tlie  Levant  has  in- 
formed an  American  consulate  that  it 
desires  to  be  put  in  touch  with 
.\merican  manufacturers  and  exporters 
of  wooden  sectional  bookceses.  Cata- 
logues, prices,  and  discounts  should  be 
torwarded  and  quotations  submitted 
c.  i.  f.  certain  city.  American  sectional 
Jiookcases  are  generally  admired  in 
that  region,  and  if  the  matter  is  given 
proper  attention  good  results  should 
be  obtained.  Correspondence  should  pre- 
ferably be  in  German  or  French. 

Xo.  1 01  S3.  ty'Opiier,  brnsM,  bronze,  iron, 
and  steel  inanHfactnrers. — .^n  .Ameri- 
can consular  officer  in  Italy  repor'<-  that 
a  local  firm  desires  to  represent  on 
tlie  local  market  American  manufact- 
uers  of  tile  following  lines:  Aluminium 
plates  and  ingots,  brass  and  bronze 
ingots,  copper  ingots  and  tubing  of  large 
sizes,  extra  heavy  anchor  chains,  steel 
plates  for  shipbuilding,'  steel  tubes  of 
lar.ge  diameter  for  marine  boilers,  angle 
iron  and  brass  tubing  especially  adapt- 
ed for  metal  beds,  the  tubing  to  be 
square  and  not  round.  The  firm  ;s  said 
to  he  in  a  position  to  push  the  sale  in 
Italy  of  the  above  lines  and  can  fur- 
nish references.  Correspondence  in 
English,    Italian,    or    Frenrli. 

No.  I01S4.  Office  furniture. — A  re- 
port from  an  American  consul  in  a  Euro- 
pean country  states  that  a  local  dealer 
in  office  furniture  and  office  supplies 
lias  a.sked  to  be  supplied  with  cata- 
logues of  Anerican  office  furniture. 
Correspondence  may  be  in  English. 

Xo.  lOl.SR.  I-nmbe'-. — -A.  large  German 
dealer  in  over-sea  lumber  and  woods  in- 
forms an  American  consulate  that  he 
desires  to  be  placed  in  comunication 
with  American  dealers  in  and  exporters 
of  lumber,  with  a  view  to  making  ar- 
rangements for  regular  importations. 
Direct  correspondence  giving  prices, 
terms,  etc..  is  desired,  and  rommunic.i- 
lions  .'irc  pi-cfcrrcd  ill  the  G  iriiaii  I 
guage. 

■So.    lOISO.    Hollers,    engrlnes,    ninc-bi.' 


ery.  autonioblleM,  ein. — An  American 
consular  oincer  reports  that  a  firm  In 
his  district  desires  to  receive  cata- 
logues covering  boilers,  engines,  mount- 
ed and  unmounted,  kerosene  motors, 
a.l  kinds  of  mining  machinery,  and 
cheap  automobiles.  Shipping  weights 
und  meMKurements  shoulj  be  given,  and 
I'lices  staled  f.  o.  b.  American  sea- 
loiTj,  with  freight  rates  to  certain 
cities.  Correspondence  mav  le  In  Eng- 
lish. 

No.  tOlHT.  LocomotEcii,  motor  boats, 
rnKlucH,      machinery,      pumps,      etc. A 

foreign  business  man.  who  besides  run- 
ning two  brickyards  is  one  of  the  larg- 
est contractors  in  the  country  In  which 
he  is  located,  having  built  and  now 
having  contracts  for  some  of  the  largest 
and  best  buildings  in  the  city,  informs 
an  American  consular  officer  that  he 
desires  catalogues  and  prices  on  the 
following  articles:  Narrow  gauge  loco- 
motives, motor  boats,  kerosene  and 
benzine  engines,  connected  with  cen- 
tiifugal  pumps,  hoisting  machinery  for 
tlie  purpose  of  delivering  material  In 
tl:e  construction  of  buildings,  brick- 
making  machines  (wet  process),  stea,m 
shovels,  etc.,  for  large  excavating  work. 
Prices  should  be  quoted  c.  i.  f.  city  of 
destination,  but  if  this  Is  not  possible, 
then  f.  o.  b.  American  seaport, with 
freight  rates  to  destination,  in  which 
case  it  is  desired  that  shipping  weights 
and  measurements  be  stated.  Corres- 
pondence may  be  in  English  but 
Russian    would   be   preferred. 

No,  10104..  Novelties  and  office  apecl- 
lities. — An  Ameriran  consular  officer  in 
Canada  reports  that  business  man  In 
his  district  has  requested  the  names  of 
.American  manufacturers  of  novelties 
and  office  specialties.  He  desires  to 
enter  ineo  direct  correspondence  with 
the   manufacturers  of  such   articles. 

No,  10195.  cement  factory.^ — A  report 
from  an  American  consular  officer  con- 
tains a  copy  of  a  communication  from 
the.  mayor  of  a  city  in  his  district  in 
regard  to  a  proposition  for  the  estab- 
lishment of  a  cement  factory.  The 
mayor  would  like  to  hear  from  Ameri- 
cans interested  in  this  proposition  and 
las  furnished  a  copy  of  tests  made  v.ith 
-■aniiOUs  of  limesto'ie  secured  en  the 
pioptrty  unJer  consideration. 

Xo.       lOIRC.      Fire      apparatus.  —  An 

.\mcii;an     con'ul     reparts     t;.ut    manu- 

f  :    till      s    c!    c,  caiical    fire  engines  sell- 

i  rs   would   profit   by 

cy    in    one    of    the 

■juntry  in  wnich  he 

;  eii.aps  by  corresponding 

;    e    authorities    of    cities 

:.„_^ ,  consular    officers.      Copy 

of  the  conplete  report,  giving  further 
particulfirs  and  the  name'  of  officials 
to  whom  correi:  -  ■"  I  n,  ,.  siould  be  ad- 
dressed, can  1  from  the 
1  iiiean  nl'  i-'  iiiestic  Com- 
lueri  c. 

.\o.    lOl.'II!.    Stoves A    Ifm    of    pro- 

iiiii.n;     imro:-trrs     in     |be     Levant     In- 

ilate    that    it 

with  Ameri- 

xporters    of 

111   wood  and 

ind  discounts 

.;  illons   being 

.    Ilcfcrences   will   be 

1.    American    stoves 

;n  that  region,  and  a 

will    probobly    result    If 

;.in    is    giv'en    the    matter. 

,.   mav    be   in   English. 
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\ii.  ::i:  s.  Mnchlnrrj'  nod  olerlrlc"! 
ftlilillttnrrn. —  A  M'i>ofl  from  an  Aiiieri- 
laii  .oiiMilar  iilllicr  .stale.s  tluit  a  for- 
i>l(n  linn  Kunie  lime  ago  wus  gr>'t>>it<-'il 
a  iiime^slon  fur  the  Oislrlliiilion  of 
!■  I  I'll  Ill-Ill  piiwer  I'oi'  various  purposes. 
Tlie  i>iiwi>r  plunis  iinil  mmlr  sliops  arc 
III  pru.TDt  under  lonsinulion  and  will 
I  (■  In  upprallon  durln;^  llie  spring  of 
I'.'U.  Tl  if  CO  npuny  Is  now  In  tlie  nirr- 
kel  for  power-liouso  and  machinery, 
sleel  cables,  wire.  Iiatlrles,  geiieralors, 
e'eciric  meters,  kIiiss  insularors,  tools, 
and  Impleiiients  of  all  kinds,  as  well 
as  all  sorts  of  cleolrlcal  apllunces,  sucli 
us  lamps,  stoves,  irons,  cliandeliers,  etc. 
Sliunrounis  have  heen  opened  for  the 
exhiliilion  of  such  article:'. 
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NEW  INVESiTIOlVS. 


Reported  esperlally  for  this  paper  by 
H.  B.  Wlllson  &  Co.,  Patent  Attorneys, 
715  Eighth  street,  N.  '/V.,  Washington, 
D.  C. 

A  complete  copy  of  any  of  these  pat- 
ents will  be  forwarded  to  any  person 
hy  -Messrs.  WiUson  &  Co.,  on  receipt  of 
10  cents.  Persons  ordering  copies  must 
give  number  of  patent. 


I.04S.S3S.  Form  Holder  for  Concrete 
Construction.  John  R.  Johnson,  Chica- 
go. Ilinois. 

1.048,923.  Fireproof  Door.  James  A. 
\Vheeler,  Somerset  County,   X.  J. 

1.04S.938.  Knocwdown  Concrete  Build- 
ing. Walter  C.  Broughton,  Kansas  Citv 
Mo. 

1.049.008.  Device  for  Operating  Win- 
dows or  Shutters.  Ezekiel  Van  Noor- 
den,   Boston,   Mass. 

1.049.009.  Combined  Trough  and  Glass 
Support  for  Glazed  Structures.  Ezekiel 
Van  Noorden,  Boston.  Mass. 

1,049.050.  Drawing  Room  Fountain. 
Fritz  Ch'one,  Berlin,  Germany,  assignor 
to  Gebr,  Marklin  &  Co.,  Goppingen,  Ger- 
many. 

1.049,004.  Knockdown  Balcony.  Earl 
T.   Edmonston,  Pittsburg,-  Pa. 

1.049.096.  Door  Check  and  Closer.  D. 
J.    Hurley,   Sale.    Victoria,   Australia. 

1.049,221.  Foundation.  Edgard 

Frankignoul,   Liege.   Bel. 

1,049,262.  Pireplace.  G.  X^  Perrine, 
St.  Johns,  Oregon. 

1,049,373.  Weather  Strip  for  Metal 
Window.  Alfred  M.  Lane.  St.  Louis,  Mo. 
assignor  to  Monarch  Metal  Weather 
Stxip  Co..  St.   Louis,  Mo. 

1.049.392.  Weather  Sarip.  Jno.  D. 
Pierce,  St.  Louis,  Mo.,  assignor  to 
Monarch  Metal  Weather  Strip  Co.,  St. 
Louis,  Mo. 

1.049,410.  Artificial  Stone.  Philip  M 
Sharpies,    West   Chester,    Pa. 

1,049.420.  Reinforced  Concrete  Build- 
ing Construction.  Arthur  C.  Tozzer, 
Lynn,   Mass. 

1,04  9,429.  Fireproof  Door.  Jas.  A. 
Wheeler.    Somerset   County,   N.    J. 

1,049,502.  Building  Construction.  C 
F.  Long  and  Alden  .B.  Hersman,  Los 
-^nge:es,  Cal. 

1.049,530.  Vault  Light.  Willis  M. 
Prather,   Kansas  City,   Mo. 

1,049,506.  Fireplace  Damper.  Paul 
Delsing,   Seattle,   Wash. 

1.049.629.  Lathing.  Ale.x  P.  White, 
Caldwell,  N.   J. 

1.049.630.  Building  Materials  Alex 
P.   White.   Caldweil,   N    J 

1.094.631.  Building  Material.  Alex 
P.  White.  Caldwell,  N.  j 

1,049,702.  Concrete  Structure  Chas 
B,  Grady,  w.   Orange,  N.  j,  ^  " 


1,049,707.  Window  Lock.  Fredk.  C. 
Gnptiil,  Elgin.  111.,  assignor  to  Wm.  F. 
Lynch,    Elgin,    HI. 

1.049.725.  Floor  Clamp.  Oscar  John- 
son,   .Marseilles,   III. 

1,049,733.  Corner  Bead.  Geo.  S. 
Knapp,  La  Grange,  HI.,  assignor  to 
Knapp   Rros.   Mfg.   Co. 

1,049.872.  Drop  Siding  Clamp.  John 
Kopeck.v,    Angus.    Minn. 

1,048.484.  Building  -Material.  Karl  E. 
Hecker  and  Jolin  L.  Knapp,  Denver, 
Colorado. 

I.Ol.S.l;'..  Concrete  Block  Machine. 
Cliarles  P.  Flowers,  Pocahontas,  .\rk., 
assignor  to  Ferdinand  Spinnenweber. 
I'ocahontas,   Ark. 

1,048,517.       Shingle.       Jac-b     G.     Fox, 
and   Hy   W.  Simms,   Bay  City.  Michigan. 
1,048,519.       Furniture    Clamp.       H.    J. 
Fuhs,   Faribault,    Minn. 

1,048,528.  Method  of  Producing  Wall 
and  Floor  Linings.  Jan  B.  Hahn.  Vien- 
na. -Austria,  Hungary,  assignor  to  Ru- 
dolph Kmunke,  Vienna,  Austria-Hun- 
gary. 

1.048,550.  Window.  William  J.  Lar- 
kin,  Chicago,  111. 

1,048,607.  Sasih  Weight.  Frank  R. 
V^ierling.    Omaha,   Nebraska. 

1.048.694.  Sidewalk  Light.  Frederick 
L.    Hughes,   Rochester,   N.   T. 

1.048.695.  Composition  for  Water- 
proofing Concrete.  Aaron  C.  Horn, 
Xew   York,   N.   Y. 

1,048,726.  Scaffold  Device.  Christ 
Nelson,   Big  Rock,   111. 

1.048,738,  Concrete  Mixer.  Morton 
F.  Sanborn,  Somerville,  Mass..  assignor 
ao  M.  H.  Reed,  Pittsburg.  Pa. 


PRODUCTIOIV    OF    RUTILE    I_\     1012. 

Returns  received  by  Frank  L.  Hess, 
of  the  United  States  Geological  Survey, 
indicate  that  there  was  only  one  Amer- 
ican producer  of  rutile  in  1912 — the 
American  Rutile  Co.  At  its  mine  and 
mill  at  Roseland,  Nelson  County,  Va., 
this  company  produced  275  tons  of  con- 
centrates carrying  from  SO  to  85  per 
cent  of  titanic  oxide.  The  principal  im- 
purity is  iron  oxide  carried  in  an  iron- 
rich  mineral  which  'from  its  (black 
color  is  supposed  to  be  ilinenite.  The 
llmenite  is  easily  separated  from  the 
rutile  by  an  electro-magnet  and  100 
tons  of  such  purified  concentrate  were 
produced  which  carried  94  per  cent  or 
more  of  titanic  oxide.  The  separated 
material  carries  from  50  to  60  per  rent 
of  titanic  oxide  and  as  much  as  42.3  per 
cent  nf  iron  oxide.  It  is  especially 
adapted  tor  making  terrotitanium.  The 
company  allowed  its  plant  to  remain 
idle  during  1911  and  did  not  begin 
operations  in  1912  until  June.  During 
the  year  a  Wetherlll  magnetic  sepa- 
rator was  put  into  operation  and  a 
pulverizer    was    added. 

The  coi.npany  works  ore  of  two  sorts, 
phases  of  the  same  rock  mass.  One 
phase  is  composed  mostly  of  feldspar, 
quartz,  and  rutile.  The  other  contains 
considerable  hornblende  and  irmenite 
hesides  the  constituents  named.  From 
the  first  pJiase  a  light  red  rutile,  very 
free  from  iron,  is  obtained  which  con- 
centrates to  more  than  94  per  cent  of 
titanic  oxide.  The  rutile  obtained  from 
the  other  phase  of  the  rock  is  some- 
what darker  colored-tlian  that  from  the 
first   phase. 

The  company's  product  is  ■  sold  for 
iiiaking    ferrotitanium    for    use    in    the 


iuanufacture  of  steel,  in  electrodes  of 
tlie  "magnetite"  arc  lamp,  in  the  cera- 
mic trade,  and  dyeing  leather  and  tex- 
tiles. Prices  range  from  $30  to  $160  a 
ton  according  to  percentage  of  titanic 
DXide  and  quantity.  Pulverized  rutile 
and  extra  pure  grades  sell  for  liigher 
prices. 

Some  prospecting  for  rutile  was  done 
at  Magnet  Cove  Ark.,  during  the  year, 
hut   no  production  was  reported. 


MtOnUCTION       OP      TUIVGSTEIV      ORE 
ISr    1912. 


Tlie  quantity  of  tungsten  ore  mined 
and  marketed  in  the  United  States 
during  1912,  according  to  preliminary 
figures  collected  by  Frank  L.  Hess,  of 
the  United  States  Geological  Survey, 
was  equivalent  to  about  1,290  tons  car- 
rying 60  per  cent  of  tungsten  trioxide 
and  was  valued  at  $492,0000,  besides 
which  a  smaller  quantity  was  mined 
but  not  marketed.  This  is  an  increase 
over  the  output  of  1911,  which  was 
equivalent  to  1,139  tons  of  60  per  cent 
ore  and  was  vauled  at  $407,985.  The 
average  price  paid  per  unit  (the  unit  is 
1  per  cent  of  a  short  ton,  or  20  pounds, 
of  tungsten  trioxide)  was  about  $6.35 
in  1912,  compared  with  $4,89  in  1911, 
but  the  extreme  variation  see.-ns  to 
have  been  less  in  1912  than  in  the  pre- 
vious year.  Although  higher  than  in 
1911,  the  price  paid  was  unsatisfactory 
to  the  miner.  It  ranged  from  $5.80 
to  $7.25  per  unit  for  ore  running  60 
per  cent  or  more  of  tungsten  trioxide, 
and  $8  was  being  quoted  at  the  close 
of  the  year.  Probably  more  concen- 
trates were  sold  at  $6  than  at  any 
other  figure. 

The  price  seems  rather  anomalous, 
for  ordinarily  the  price  of  tungsten 
ores  varies  with  the  fluctuations  of 
the  steel  trade,  rising  and  falling  as 
the  demand  for  steel  increases  or  de- 
creases. During  1912  the  steel  trade 
has  been  remarkably  brisk  and  the 
trade  in  tool  steel  seems  to  have  been 
especially  good,  following  a  reported 
large  pale  for  automobiles  and  other 
articles  in  which  much  tool  steel  is 
used,  but  the  price  for  tungsten  has 
not  risen  as  much  as  might  have  been 
expected.  There  do  not  seem  to  have 
been  sufficient  new  discoveries  or  de- 
velopments of  old  deposits  to  have 
over  supplied  the  market,  but  is  it 
known  that  a  considerable  quantity  of 
concentrates  had  been  stored  and  it  is 
possible  that  the  use  of  this  stored 
stock  may  have  prevented  an  otherwise 
natural  rise.  The  present  outlook  is 
for  higher  prices  during   1913. 

.4s  usual,  the  largest  production  from 
any  single  district  was  made  from  the 
unique  ferberite  deposits  of  Boulder 
County,  Colo.  About  1.200  tons  of  ore 
of  various  grades  were  shipped  out. 
equivalent  to  775  tons  of  60  per  cent 
ore.  The  Primos  Mining  and  Milling 
Co.  and  the  Wolf  Tongue  Mining  Co. 
are  the  largest  producers  in  the  dis- 
trict. The  Wolf  Tongue'  .Mining  Co., 
which  works  its  properties  hy  a  leas- 
ing system,  introduced  an  important 
new  feature  during  the  year  by  fur- 
nishing electric  hoists  free  to  its 
lessees  and  the  company  also  pays  a 
portion  of  the  cost  of  sinking  each 
shaft.  The  lessee  pays  for  the  cost  of 
electric  current  used.  It  seems  prob- 
able that  this  innovation  -will  lead  to 
ail     increase    in     production     from     (ho 


BUILDING  AND  INDUSTRIAL  NEWS 


31 


.^cipeitlos  auring  1912.  inilesB  the  price 
',  ould   iJi'op    seriously. 
'  In    L'aliCornia   tlie    Atolla   Mining   Co., 
,  nntrols   tlie   Atolla   field,   at   the 
.  ,lg-e   of   San   Bernardino   County, 
-,  il     the    production     of     its     re- 
ly   pure    sclieelite    over    that    of 
)i,l    was    the    largest    individual 
.  r  in  the  United  States.     A  small 
iiitily    of    scheelite    was    also    taken 
,t     in     the     Stringer     district,     a    few 
liles     north     and     west     of    Atolla.       A 
iiiscovery    of    scheelite      was      reported 
'l-c^-n  the  west  side  of  the  Rand  Moun- 
liins,    but    no    ore    was    sold.      A    few 
\ms  of  mixed  wolframite  and  scheelite 
i;ere  shipped  from  the  vicinity  of  Nip- 
on,  in  the  east  end  of  San  Bernardino 
'ounty. 
In   Arizona    a    few    Ions    of   hubnerite 
oncentrates     were     shipped    from    the 
ry    placers    and    some    ore    from      the 
elns  near  Dragoon;  hubnerite  ore  was 
hipped    from    Arivaca    to    Denver,    for 
loncentration;   and  some  scheelite   con- 
'rntrates    were   shipped      from      Oracle, 
scheelite  is  associated  with  gold 
iver    ores.      Small    shipments    of 
I  .  rite  were  made  from  Osceola  and 
,  touiul    ilountain,    Nev.,    and    Patterson 
breek,     Idaho.       A    small     quantity     of 
iiubnerite     was    concentrated    at    Doon 
Lake,    Wasli.,    but    none    was    shipped. 
bne   small   ship.nent   of  wolframite  was 
'made  from  Lordshurg,  N.  Mex. 


States  so  tliat  anybody  can  construct 
one  witliout  paying  royalties  to  the 
inventor. 

Any  lumberman  or  wood  user  who 
may  desire  to  witness  the  opening  of 
the  kiln  should  communicate  with  tlie 
District  Forester  in  this  city  for  fur- 
tlier   particulars. 


NEW    DRYING    PROCESS. 


IkIIii    luvonted    by    Uniteil    States    F< 
I       c.>««o-    Service    to    Dry    AVoods    of 
State. 


transfer  of  the  lease,  It  consummated, 
will  Involve  the  transfer  of  8ome  of 
the  $126,000,000  Southern  PJiClflo  stock 
now  owned  by   the  Union  Paclflt. 


CONSTRUCTION     WORK    IN     ME.VICO. 


IVe^v    Railroad    Ho8i>ital    and    Iiiiiirovc- 
ments  tn  City  Jail. 

The  National  Railways  of  Mexico 
have  for  some  time  been  considering 
the  erection  of  a  hospital  tor  the  bene- 
lit  of  their  employees  and  have  now 
definitely  decided  to  co.iimence  this 
work  some  time  during  the  month  of 
.January,  1913. 

The  hospital  will  be  erected  on  lands 
belonging  to  the  company  near  Popotla, 
a  suburb  of  Mexico  City.  It  will  be 
eauipped  with  all  modern  conveniences, 
and  it  is  expected  that  its  two  wards 
will  have  a  capacity  for  150  patients. 
The  grounds  surrounding  the  building- 
will  be  beautified  by  ample  gardens. 
Tlie  corps  of  doctors  in  attendance  will 
he   of   the  best. 

At  the  last  session  of  the  Board  of 
Prison  Supervision  plans  and  specifica- 
tions were  presented  for  the  construc- 
tion  on   lands  at   the   south   of   the   city 


RIVBK  RA.\CII   SOX,D. 

SACRAMENTO,  Jan.  13.— E.  L.-Mtrfer 
of  Enid,  Oklahoma,  has  bought  fromJ. 
P.  Johnston  of  Nlcolau.-:,  a  303  acre 
tract  paying  »17,000.  The  deal  was 
made  by  the  Tralnor-Desmond  Com- 
pany. 

Miller  Is  In  Sacramento  and  has 
anno.unced  that  he  proposes  making 
the  tract  a  fine  dairy  farm  on  which 
will  be  produced  alfalfa  and  high- 
class  milk  cows.  The  303  acres  Is 
in  the  Natomas  Consolidated  Recla- 
mation District  north  of  the  city. 

Another  deal  reported  by  the 
of  100  acres  of  land  near  RIego, 
formerly  owned  by  M.  E.  Murphy  to 
the   Natomas,   for   about   $4,00n. 


,\  i.aity  of  California  lumbermen  is 
heiiiR  made  up  to  attend  the  opening 
of  the  experimental  dry-kiln  back  of 
North  Berkeley,  upon  the  completion 
of  drying  experiments  on  California 
soft   woods. 

During  the  past  two  Winters  this 
kiln,  which  embodies  some  radically 
new  ideas  in  construction  and  opera- 
tiim.  has  been  thoroughly  tried  out 
,111      ralifornia-grown    eucalyptus      and 

,  I    ias.       Before     closing     the     experi- 

I  lis.    however,    it    has    been      decided 

'inonstrate  the  applicability  of 
process  developed  to  the  ordi- 
(ommercial    woods    of    California, 

II  nling  sugar  and  Western  yellow 
(V  ;  iie)    pine,    white    and    red    fir.        A 

u  M  ,,1  of  these  species,  donated  for 
II,  lefts  by  the  Diamond  Match  Com- 
11, 'IX    of   Chico      is   on   the   way      lo   Bcr- 

iii    nrder    to    make    the    tc?ts    as    se- 
M    ,    as  possible,  only  thick  wide  stock, 
iMMi    from  the  saw,  will  be  used.     The 
1,  ii.-il    States   Forest    Service,    which    is 
<     i.nnsille    tor    the    design    of   the   kiln 
.111    the    method    of    operation,    is    con- 
i,.h  nt     that     the    successful    drying    of 
'    :lii'.jrnia   soft  woods  is   only  a  matter 
,1,-monstration.         This       belief       is 
<l,    not    on    actual    practice,    but    on 
i\.     Whether  the  theoa-y   is   correct 
Will     he     shown     about    February     1st. 
when    it   is    expected    the    dried -lumber 
v,il  he  ready  tor  removal  from  the  kiln 
The    Forest    Service   has   been    study- 
ing   ihete    questions    for    years,    and    it 
i:is    been    de  nonstrated    that    the    type 
..f    kiln    to    he    used    must    allow    abso- 
Im.-    remind      nf   temperature,   humidity 
nii,i    ih.u     nt    air.    the    Ihree   factors    af- 
l-.Tliua      Uilii-.lr>in^;-.        The     kiln       has 
been     patented     and       the     pateiil       as- 
signed   to    the    people    of      the      ITnite.) 


WATSONVILLE,  January  IS.— Bids 
will  be  called  for  at  once  by  Architect 
Douglass  for  plans  tor  a  new  fruit  can- 
nery which  is  to  be  erected  here  be- 
fore the  coming  fruit  season.  More 
than  300  men  will  be  employed  in  the 
plant,  which  will  put  up  strawberries, 
apricots  and  other  fruits  grown  in  the 
Pajaro  valley.  Already  the  Crown  Cor- 
dial and  Extract  Company,  which  is 
prison   of   buildings   for   shops   tor   shoe       behind   the  venture,   has   contracted  for 

the   delivery   of   12,000   crates   of  straw- 
berries  in   May. 


and  clothing  manufactures  and  car- 
penter work.  These  plans  were  ap- 
proved and  the  new  construction  work 
commenced  on  January  1,  1913.  These 
new  shops  will  call  for  the  -purchase 
and  installation  of  new  machinery  and 
.  upplies. 


INTERN/ TIONAI,    PARCELS    POST. 

Postmaster-General  Hitchcock  has 
decided,  after  conference  with  official 
postolfice  departments  that  distinctive 
postal  parcel  post  staj:nps  might  be 
used  for  the  payment  of  postage  on 
packages  sent  to  foreign  countries  on 
international  parcel  post.  That  de- 
cision was  telegraphed  immediately  to 
the  postmasters  of  all  important  cities. 
It  follows,  therefore,  that  both  the 
ordinary  postage  stamps  and  the  dis- 
tinctive parcel  post  stamp  may  b-^ 
used  in  forwarding  packages  by  parcel 
post  to  foreign  countries.  Under  the 
law,  however,  ordinary  postage  stamps 
may  not  be  used  to  pay  postage  upon 
packages  sent  by  parcel  post  from  and 
to  points   in   this   country. 

Postmasters  have  been  notified,  too, 
that  packages  sent  to  a  foreign  coun- 
try by  international  parcel  post  cannot 
be  insured  as  domestic  parcels  are, 
but  they  may  be  registered  as  in  the 
past. 

UNION   PACIFIC   TO   I.E\SE   CENTRAL 
PACIFIC. 


SELECT  SITE  FOR  BRIDGE. 

REDDING  (Shasta  Co.),  January  IS. 
A  site  for  the  proposed  Market  Street 
liridge  across  the  Sacramento  River — 
the  structure  that  is  required  to  bring 
the  State  highway  through  the  busi- 
ness heart  of  Redding — has  been 
cho?en  by  the  City  Trustees.  The  site 
is  near  the  Reid  Ferry. 

The  Trustee?,  apparently,  favor  a 
concrete  bridge,  rather  than  a  steel 
.structure.  Plans  and  specifications 
will  be  prepared  at  once  and  bids  ad- 
vertised for.  A',  this  will  be  done  un- 
der the  supervis'on  of  the  Sirtt  high- 
way engini'^rs,  and  whatevi 
built  will  nave  to  meet  wic 
proval  lei-ire  acc-;Ttance. 


idge  is 
eir  ap- 


HB"MNG 


FOR    CHANGE 
WAY. 


IN    HIGH- 


KEi>  BLUFF  (Tenania  Co.).  Janu,- 
^yy  IS— Assenblyman  H.orry  Polsley 
of"  Red  Bluff  has  fent  noMHcation  tha.t 
l,e  has  taken  up  wit'i  Eng; peer  Fletcher 
of  the  State  Highwa.v 
change, 
the 


Cjri-.-rission    the 


requested-by  the  (.rand  Jury. 
in  ,ne  survey  of  the  Stite  highway 
'f"om  Cronlng  to  Ked  BliTf  and  tb,t 
T^'<..cber  has  called  a  hearing  for  Janu- 


F'.et 


NEW  YORK.  January  16. — II  was 
learned  from  an  anthoritative  source 
in  New  York  Wednesday  that  the  Union 
Pacific  Rai'.road  Company  plans  to 
over  the  Central  Pacific  Rail- 
Company  by  lease  from  the 
Pacific  Company,  and  thisi 
way  meet  the  requirements  imposed 
,.,  '  the  Supreme  Court  in  its  decree 
ordering  the  dissolution  of  the  Union 
and  Southern  Pacific. 

Just  how  the  Union  Pacific  is  to 
as-iiMie  the  Central's  obligations  lo  tlie 
Sniithorn  Pacific  has  not  yet  been  de- 
teiiiiiiird,    but    it    Is    supposed    that    the 


,«    ST.-F.I,  WORKS  IX  NEW  SOUTH 
WALES. 


take 
way 
Southern 

a 
by 


SYDNEY,  Australia.  .January  lu-— 
tlticles    have    appeared    recently    .n 

tie  local  press  regarding  U^e  proposa 
i  c  ect  near  Newcastle  extensive  s  ee 

works  at  an  estimated  "ltin,a.e_c_os_t^or 

about    $.1,000,000. 

ject   is     practicallv 


At   present   the   pro- 
settled,     although 


.noting   the   steel    works.   Is   quoted   as 
-iving    that    the    company    intc.ids    to 
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FRUIT   LAND   IN   SACRAMENTO   SOLD 

SACRAMENTO,  Jan.  13.— The  Rex 
Realty  Company,  a  firm  composed  of 
San  Francisco  investors  headed  by  A. 
Aaron.'on,  nas  taken  over  12S0  acres  of 
Carmichael  Colony,  a  short  distance 
east  of  Sacramento  in  the  citrus  belt  of 
Sacramento  County,  paying  $234,000  for 
the  land.  The  transfer  from  Carmichael 
to  the  Rex  Realty  people  was  made 
this  week,  the  deeds  have  been  re- 
corded and  th  transaction  marks 
the  close  of  one  of  the  largest  realty 
deals  in  Sacrainento  County  within  the 
last   month. 

The  members  of  the  company  pur- 
chased the  land  from  the  viewpoint 
of    conservative    investors.      They    pro- 


po.-ir  111  .-issist  those  wlio  purchase 
small  tracts  in  developing-  their  hold- 
ings by  the  planting  of  oranges,  olives, 
ualnuts,  almonds  and  other  tree  pro- 
ducts which  have  proven  adapted  to 
lliat  section.  Aaronson  stated  that  he 
wished  to  scatter  his  investments  in 
the  State  as  he  did  not  believe  in  "car- 
rying all  Ills  eggs  in  one  basket,"  the 
"liasket"    being' San    Francisco. 

Carmiciiael  also  reports  a  sale  to 
Charles  Piers,  formerly  a  department 
manager  for  Nugent  &  Brothers,  a 
department  store  company  of  St. 
I>ouis.  Piers  purchased  thirty  acres, 
paying  about  J6000,  for  himself  and 
jeserved  several  tracts  for  his 
friends.  The  land  will  be  developed 
by  the  planting  of  trees  and  will  be 
ready  for  the  St.  Louis  people  when 
Ihej'  can  cane. 


STEAMSHIP    LINES    AMALGAMATE. 

LIVERPOOL,  January  13 — The  Liver- 
pool Daily  Courier  says  that  an  agree- 
ment has  been  reached  for  the  amalga- 
mation of  the  Peninsular  and  Oriental 
Steam  Navigation  Company  and  the 
Royal  Mail  Steam  Packet  Company, 
with   a  capital   of  ?150,000.000. 

Rumors  were  current  in  London  at 
different  times  last  year  that  the  Royal 
Mail  Steam  Packet  Company  intended 
to  get  control  of  the  Peninsular  and 
Oriental,  but  on  each  occasion  the  re- 
port was  denied.  The  Royal  Mail  Steam 
Packet  Company,  under  the  direction 
of  Sir  Owen  Phillips,  the  chairman, 
with  Lord  Pierce,  not  long  ago  bought 
in  several  companies,  including  the 
Union  Castle  Line,  Lamport  &  Holt, 
Pacific  Steam  Navigation  Company  and 
the  Elder  Dempster  Line  to  West 
-•Ktrica. 


HOTEL  PROJECT  FOR  WOODLAND. 

WOODLAND  (Tolo  Co.),  January  15. 
That  Jai.-nes  Flannigan,  Sacramento 
capitalist  and  hotel  man,  the  Porter 
estate,    H.    H.    Gable    and    other    local 


( .Tpilalists,  have  architects  working  I 
plans  for  a  four-story  hotel  to  cc 
$300,000  is  the  report  given  out  here.! 
The  reported  plans  of  the  pri 
moters  are  to  expend  $75,000  in  t ' 
purchase  of  lots  and  buildings  theri 
on,  and  $225,000  will  be  used  in  t! 
construction  and  furnisliing.  Tlie  pi:} 
is  to  remove  the  buildings  just  west  1 
the  Byrnes  Hotel  up  to  the  Native  Sotll 
Building,  and  there  construct  a  porti- 
of  the  new  hotel.  When  this  work  ' 
completed  the  Byrnes  Hotel,  a  Ian 
mark,  will  be  torn  down,  and  buildii 
will  be  contiuned  to  the  east  of  the  thi 
half-completed  building  until  tlie  who 
quarter  block   is  occupied. 


PLAN    HOTEL    FOR    CHICO. 


CHICO       (Butte    Co.),    January 
M'.      J.    O'Connor,      capitalist,    has 
nounced    that    negotiations    are    und 
way  for  the  purchase  of  property  at  t! 
northwest   corner   of  Second   street  ar 
Broadway  as  a  site  for  the  erection 
a  six-story   modern   hotel  to  cost   $150 
000. 

The   property    is   owned   by   Mrs. 
Sommer.     The   ground   space   desired 
132  feet  square.     The  present  plans  ca 
for   a   hotel   of   150   rooms.      B.   Cussicl 
another  capitalist,   is  also   interested 
the  promotion  of  the  project. 

O'Connor  states  that  approximate! 
$100,000  of  the  desired  $150,000  ha 
been  subscribed  and  that  the  outloo 
tor  the  ultimate  erection  of  the  hoti 
is  favorable. 


BOND    CITY    FOR    WATER    WORKS. 

RIVERSIDE,  January  u.— The  pla 
to  bond  the  city  of  Riverside  for  $1, 
160,000  in  order  to  effect  municipa 
ownership  of  the  water  system,  car 
ried  at  today's  election  by  an  over 
whelming  majority.  Tlie  vote  in  favo 
of  the  bond  issue  was  more  than  flv 
to  one. 


COIVSULXIPSIG  EXPERX 

Heating,  Ventilating,   Eledrical  Wiring,  Plumbing,  Etc. 

E.xpert  Architects  as.sistant  for  laying  out  work  as  above.  Hio-hcst  I'efcrenccs 
Formerly  Mechanical  Etigineer  for  State  De,mrfnent  of  Engineering  also  Bureat, 
ot  Arcliiteetiire  of  Ban  Francisco. 

Albei  t    G.   Wright  TeI.Douala82E41 
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IJesides  tlie  Liberal  Arts,  tlie  manu- 
factures and  inventions  and  tlie  regular 
exliibits  which  go  to  make  up  a 
World's  Fair,  the  most  interesting  part 
is  the  great  "side  show  or  playground 
where  all  kinds  of  concessions  are 
.^iven  for  the  purpose  of  entertaining 
the  visitor.  Not  a  little  of  the  ad- 
vertisement of  the  great  e.^position  is 
obtained  in  accounts  of  unique  con- 
cessions asked  for  and  secured  by 
numerous  corporations  and  individuals 
seeking  rights  from  the  World's  Fair 
Directors. 

Some  idea  of  the  magnitude  and 
scope  of  these  concessions  can  be 
gained  from  the  report  of  those  al- 
ready granted  and  the  investment 
which  each  represents: 
Public    stenographic    booths. ..  .$150,000 

Grand    Canyon   of   Arizona 250,000 

Infant    incubators    25,000 

Panama   canal    150,000 

Panamanian    souvenirs    25,000 

Forty-nine  Camp    100,000 

California    candies     10,000 

Ice  palace  and  hockey  arena...    150,000 

Aeroscope     100.000 

Trianon     60,000 

Creation     160,000 

Evolution    of    Dreadnought 150,000 

Cyclorama   Battle  of  Gettysburg     25,000 

Human    Roulette    15.000 

Racing  coaster    60,000 

Scenic    Railway    60.000 

The  Old   Mill 15,000 


was  a  compromise  with  the  Express 
ciinipanies  who  have  so  long  robbed 
the  people  and  usurped  their  rights  that 
they  think  they  have  a  divine  right  to 
over-charge    them. 

For  years  and  years  the  people  have 
been  paying  more  to  send  any  parcel 
the  shortest  distance  within  their  own 
state  than  it  would  cost  them  to  send 
to  Australia  or  the  farthest  continent 
on  the  face  of  the  earth.  It  took 
somebody  with  the  backbone  of  Gover- 
nor Johnson  to  walk  out  of  a  conven- 
tion dominated  by  the  powers  that  be 
to  bring  about  conditions  where  a 
Parcels  Post  could  be  established.  It 
is  only  a  question  of  time  till  the 
special  sta^mp  requirement  will  be 
abolished,  till  the  central  station  de- 
livery will  be  abandoned  and  till  the 
zone  system  w  ;1  be  eliminated.  The 
Parcels  Post  is  needed.  The  people  are 
moving  and  it  will  come  in  course  of 
time. 


Total      $1,505, 0100 

These,  in  all  probability,  will  be  but 
a  small  fraction  of  the  total  conces- 
sions, and  but  a  small  part  of  the  in- 
finite variety  of  amusements  that  will 
be  offered  to  the  visitor.  Besides  the 
great  show  itself,  with  its  architecture 
and  its  color  and  its  lighting,  there 
will  be  this  varied  playground  where 
recreation  and  amusement  can  be 
sought  when  the  eye  and  inind  is  tired 
of  viewing  the  pageants  and  progress 
of   the   world. 


Tlie  Post  Office  reports  a  steady 
g-rowth  in  business  of  the  Parcels  Post. 
Tills  in  spite  of  the  fact  that  it  is 
hampered  with  the  restrictions  of  re- 
quiring special  stamps  and  the  de- 
livery of  packages  at  the  stations  in- 
stead of  at  mail   boxes. 

Tiie  delivery  of  packages  at  the  cen- 
tral stations  may  he  necessary  under 
tlie  present  force  and  equipment  of  the 
Post  (iflloe  Department  but  there  seems 
to  l.c  no  excuse  for  requiring  special 
sininps. 

All  that  Uncle  Sam  gets  out  of  it  is 
till-  amount  paid  for  the  stamps  and 
why  any  particular  kind  of  stamps 
should  be  required  Is  hard  for  any 
Ihinking    person    to    see.      Perhaps    this 


The  question  of  raising  enough 
money  to  meet  the  expenses  of  the 
btate  for  the  next  two  years  Is  the 
principal  thing  that  confronts  the 
present  legislature.  And  under  tie 
present  tax  scheme  the  rates  can  be 
equalized  by  the  legislature  or  an  ad- 
ditional tax  can  be  levied  on  private 
property  to  provide  additional  revenue. 
Under  the  present  schedule  it  seems 
that  the  corporations  are  getting  the 
best  of  it. 

"Figures  made  public  by  Governor 
Jolinson  show  that  the  ordinary  tax- 
payer, under  the  present  taxation 
scheme,  pays  $1.13S6  upon  each  $100 
actual  value  of  his  property.  The 
railroads  and  street  railways,  $0.9092; 
the  gas  and  electric  companiesi  $0.75; 
the  telegraph  and  telephone  com- 
panies. $0.9060:  the  car  companies 
(Pullman  Company  only),  $0.8813;  the 
express  companies  (Wells.  Fargo  £ 
Company     only),     $1.5413. 

These  figures  indicate  as  nearly  as 
figures  can  indicate  anything  that  the 
express  company  is  paying  a  higher 
proportionate  tax  than  The  People,  and 
all  the  other  corporations  a  lower  pro- 
portionate  tax. 

It  the  corporations  were  paying 
the  J-a^.Tie  proportionate  tax  as  The 
People,  there  would  be  no  threatened 
deficit  in  the  State  Treasury." 

By  a  two-thirds  vote  in  eacli  house 
the  rate  of  taxation  on  gross  earnings 
on  the  several  classes  of  public  service 
corporations  may  be  increased.  The 
obviously  .lust  method  Is  to  Increase 
the  tax  on  these  corporations  and 
equalize    their    share    of    the    burden. 

These  corporations  are  now  having 
a  hearing  before  the  committees  of  the 
legislature.  When  facts  are  known 
and  pulilUlty  is  given  to  these  meas- 
ures it  Is  very  Improbable  that  Indirect 
measures  will  be  put  through  or  unluat 
taxes  levied. 


2 

with  rpfrr'iMu-c  lo  ttio  rcrnJl  move- 
ment now  In  i)roBi-C8»  ngalnM  Tollic 
JuJir*  Wellcr  llie  Fresno  Kcpiibllcnn 
liaii   tills   to  Kiiy   In   regard  to 

WOMKX     Vft    rRIMIKALS. 

The  movement  of  llie  women  of  Snn 
KriinclKO  to  recnll  I'olloe  JudRC 
Charles  Weller  Introduces  a  new  and 
revolutionary  element  Into  San  Fran- 
el!>ro   politics. 

Illtlierto  the  police  judges  of  San 
Frnnclaco  have  had  to  reckon,  as  a 
chief  factor  In  their  elections,  with 
the  underworld  of  the  city— the  crim- 
inals and  th  sympathisers  with  crliTi- 
Inuls.  The  underworld  had  a  very 
large  and  compact  block  of  organized 
votes,  and  these  voles  were  very  much 
Interested  In  the  'lUcMlon  of  police 
Jndfres.  The  Reneral  hody  of  the  cltl- 
xenshlp  was  very  little  Inlerested.  As 
against  a  scattered  and  Indifferent 
majority  a  united  and  interested  min- 
ority Is  usually  Invincible.  A  few  ex- 
ceptional men  have  been  able  to  re- 
sist this  combination,  and  San  Fran- 
cisco has  always  had  some  sood 
police  Judses  But  the  ma.iority  of 
them  have  been  and  still  are  t]ie  prod- 
ucts of  the  politics  of  the  very  crim- 
inals who  come  before  them.  This  is 
a  startling  statement,  but  it  is  well 
within  the  bounds  of  literal  and  un- 
exaggeratcd  truth. 

Now  comes  an  organization  of  wo- 
men and  starts  a  petition  to  recall 
Judge  Weller.  His  immediate  offense 
Is  the  reducing  of  the  bail  of  a  man 
held  by  Judge  Shortall  for  criminal 
assault  on  a  young  girl.  Judge  Short- 
all  has  fixed  the  bail  at  $3000,  which 
the  defendant  could  not  rai.se.  Judge 
Weller,  knowing  nothing  about  the  case 
except  the  statement  of  the  attorney 
who  made  the  application,  reduced  the 
ball  to  $1000,  which  the  accused  paid 
and  skipped  out.  It  turns  out  that 
"  even  this  JIOOO  was  the  largest  bail 
Judge  Weller  had  ever  exacted,  in 
rases  of  this  sort.  His  usual  bail  on 
charges  of  assault  on  girls,  has  been 
from  %oO  to  $.500,  and  in  some  appar- 
ently conclusive  cashes  he  had  refused 
to  liold  the  defendant  at  all.  And  he 
has  not  only  fixed  low  bail  himself 
(which  the  culprits  when  they  knew 
the  case  was  dangerous,  forfeited)  but 
has  arbitrarily  stepped  in  and  reduced 
the  higher  bail  fixed  by  other  judges. 
when  the  cases  first  came  before 
tlose  other  judges.  The  women  think 
this  is  the  fort  of  exercise  of  judicial 
discretion  which  ought  to  be  appealed 
to  the  people  instead  "f  the  Supreme 
Court,  and  they  have  taken  steps  to 
make  tliat  appeal.  Judge  Weller's  de- 
fense is  that  his  father  was  a  Colonel 
in  the  Mexican  war,  tlTat  he  is  good  to 
his  family,  and  that  it  has  been  cus- 
tomary in  San  Francisco  of  one 
police  judge  to  butt  in  and  reduce 
tlie   bail    fixed   by   another. 

The  organized  wonen  in  San  Fran- 
cisco have  more  votes  than  all  the 
tenderloin  can  muster — -probably  more 
votes  than  the  tenderloin  and  the 
saloons  combined.  They  have  also  the 
means  of  publicity  to  arouse  the 
votes  of  the  decent  men  and  the  un- 
organized women.  And  if  they  can 
make  the  police  judges  of  San  ■Fran- 
cisco more  afraid  of  their  political 
liinver  than  they  are  of  that  of  the 
underworld,  they  will  have  worked  the 
greatest  revolution  ever  proposed,  in 
the  inner  life  of  the  metropolis. 
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Incidentally,  this  Illustrates  the  sort 
of  cases  In  which  the  recall  of  judges 
Is  going  to  be  (and  ought  to  be) 
applied. 


Among  tnc  activities  that  are  now- 
occupying  the  attention  of  commerce 
and  trade  Is  the  growing  development 
of  South  American  continent.  For  the 
Southern  he'.nisphere  lias  remained  the 
last  to  be  exploited  in  the  history  of 
the  world.  Only  Australia  has  advanc- 
ed to  any  comparative  degree  of  mod- 
ern development  and  tliat  for  two 
reasons.  One  that  it  was  made  a  land 
of  exile  and  a  penal  colony  for  Great 
Britain  and  another  that  it  has  been  a 
large  gold  producing  country  since 
1S48,  botli  reasons  that  brought  popu- 
lation in  considerable  quantities. 

Soutli  America  on  the  other  hand  has 
remained  comparatively  undeveloped 
till  recent  years.  Argentina  has  of  re- 
cent years  been  assuming  importance 
in  the  world's  trade.  Bueno  Aires  has 
come  forward  as  one  of  the  world's 
principal  ports.  And  as  a  consequence 
the  United  States  is  awakening  to  the 
fact  that  in  South  America  there  is  an 
important  source  of  trade.  The  report 
of  the  Department  of  Commerce  and 
ljat)or  shows  that  our  exports  to  South 
Arnerica  in  1902  amounted  to  3S  million 
dollars  while  in  1912  they  had  increased 
to   138   million  dollars. 

South  America  needs  many  things  of 
.\merican  manufacture.  Farm  im- 
plements, tools  of  agriculture,  building 
material,  such  as  hardware  and  finished 
work  and  all  the  equipment  that  a  new- 
country,  rich  in  natural  resources,  can 
utilize.  Attention  from  now  on  will  be 
directed  to  the  Southern  continents. 
Climat';  conditions  in  the  southern 
liemisphere  have  long  been  an  impedi- 
ment to  progress.  But  many  parts  of 
South  America  are  as  well  adapted  to 
agriculture  and  for  the  home  of  white 
men  as  any  other  part  of  the  world. 
Trade  with  this  continent  is  of  ever 
increasing  importance. 


Tom  Lawson's  claim  that  the  Stock 
Exchang'3  is  the  cause  of  many  of  the 
ills  t^al  afflict  us  in  the  matter  of  high 
cost  of  living  and  the  waste  of  money 
seems  to  find  ample  confirmation  in  the 
increase  of  securities  that  are  daily 
offered  to  the  public.  According  to  re- 
ports no  less  than  two  billions  of  se- 
curities were  issued  by  corporations  in 
the  United  States  last  year.  This  is 
twice  as  much  as  the  national  debt  at 
tlie  close  of  tiie  War  of  tlie  Rebellion. 
And  as  these  issues  of  securities  meant 
a  good  deal  of  investmient  it  follows  a 
great  deal  of  the  money  of  every  man 
went  into  these  securities.  Tliis  vast 
amount  of  evidence  of  indebtedness 
shows  the  importaice  of  enactment  of 
I  lue-sky  laws  for  the  protection  of  in- 
vestors. The  Xew^  York  state  Superin- 
tendent of  Banking  recommends  that 
mortgage,  loan  and  investment  con- 
cerns be  put  under  more  complete  su- 
pervision by  the  hanking  department. 
Such  a  supervision  would  be  a  good 
idea  here.  Californi.-i  is  a  peculiarly 
fertile  field  for  the  wild  cat  promoter 
and  the  notation  of  stock  schemes.  It 
is  a  land  of  fortunes  in  mines,  in  oil, 
in    tan.ns.        The    public    sliouid    be 


Not  content  w-lth  the  working  of  '.he 
present  lien  law  which  has  worked  so 
satisfactorily  the  Assemblymen  and 
Senators  from  the  South  have  intro- 
duced bills  in  both  the  Senate  and  the 
Assembly  to  amend  the  lien  law  w-hich 
would  in  effect  restore  the  old  law  and 
in  fact  make  it  more  artificial  and  un- 
satisfactory than  that  indirect  and 
artificial  act.  This  movement  has  ap- 
parently assumed  formidable  propor- 
tions as  the  chairman  of  the  judiciary 
committees  in  both  houses  are  sponsors 
for  tlie  bills  that  have  been  introduced. 

Builders  and  those  interested  in  the 
building  business  should  at  once  be- 
come active  and  see  that  tlie  present 
law  is  not  changed,  at  least  not  chang- 
ed back  to  the  old  technical  act  where 
no'body  knew  where  he  stood  and  open- 
ed all  kinds  ot  avenue  for  fraud  by  the 
scoundrels  that  have  dragged  the  build- 
ing  business   into   the   mire. 

It  is  time  for  everyone  to  get  busy 
and  see  what  is  doing  in  this  line  and 
keep  what  you  have  gained.  Tlie  banks 
and  the  title  companies  are  always  on 
the  job.  They  are  always  seeking 
privileges  and  they  get  them  principal- 
ly because  the  other  people  are  in- 
active. They  are  now  seeking  to  put 
something  over  in  the  matter  of  this 
amendment  to  tlie  lien  law  and  it  is 
high  time  that  you  talk  to  your  Senator 
and   Assemblyman  about  it. 


The  building  record  for  the  past 
twelve  months  in  the  city  of  New  York 
shows  more  than  tw-elve  thousand  per- 
mits to  have  been  issued  representing 
a  total  expenditure  of  more  than  $207,- 
000.000.  This  expenditure,  of  more 
than  17  millions  per  month,  represents 
a  growth  in  population  of  thousands  of 
people.  Were  this  expenditure  made 
for  dwellings  for  single  families  it 
would  represent  homes  for  more  than 
60.000  people.  More  than  30  million 
was  expended  during  the  year  for  of- 
fice buildings  so  that  aside  from  gen- 
eral construction  the  building  record 
show-s  that  business  is  expanding  and 
more  room  is  needed  for  the  centralized 
business    of    the    country. 


and 


protected  against  the  fakers  wl 
ploit  its  possibilities" in  Inibble  schemes 
and  fleece  the  unwar.v.  The  blue  sky 
law  has  worked  well  other  places.  It 
ought  to  do  equally  well  here. 


Tlie  Continental  Building  &  Loan  As- 
sociation is  again  in  the  public  eye. 
Upon  the  advice  of  the  Attorney-Gen- 
eral the  Building  and  Loan  Commis- 
sioner lias  taken  possession.  He  has 
found  it  difficult  to  get  peace  officers  to 
aid  him  for  the  reason  that  Gavin  Mc- 
Nab  is  the  attorney  for  the  Continental. 
Whatever  may  be  the  merits  of  the 
controversy  it  is  certain  that  the  Con- 
tinental has  no  superior  rights  before 
the  law-  STTTiply  because  Gavin  McNab 
happens  to  be  its  attorney.  It  is  en- 
tirely probable  that  in  any  other  case 
the  Chief  ot  Police  v/ould  not  have 
hesitated  to  give  aid  to  the  Building  & 
Loan  Commissioner  on  the  advice  of 
the  Attorney-General. 

If  tne  books  ot  the  Continental  show- 
crooked  bookkeeping  the  public  should 
know  it.  McNab's  statement  that 
\>  alker  is  the  associate  of  Marshall 
Black  has  nothing  to  do  witli  the 
merits  of  the  case.  If  tlie  affairs  of 
the  concern  are  to  lie  wounil  up  and 
if  it  is  the  duty  of  tlie  Building  and 
Loan  Commissioner  to  take  charge  un- 
til the  matter  is  adjudicated  then  he 
siiould  take  charge  no  matter  what 
political    boss   Is   In   control. 
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The  Science  Of  Sanitation  Ard  Hygiene  Applied 
To  Building  Con^rudion. 


Kill    <  oiilriK'loi 


Sanitation  is  tlie  science  ot  sanitary 
conditions  and  of  preserving  lieultli, 
synonymous  with  Hygiene.  Tlie  word 
sanitation  is,  liowever.  usually  le- 
stricted  to  tlie  metliods  and  apparatus 
for  making-  and  maintaining  houses  in 
a  healtliy  condition.  It  is  by  no  means 
a  modern  science,  traces  of  it  having 
heen  found  in  the  oldest  remains  of 
habitations  and  cities.  In  the  pre- 
historic era.  man.  or,  as  we  now  call 
tiKin,  savages,  lived  in  a  natural  state, 
i.  e..  without  the  aid  of  any  elaborate 
devices  for  sheltering  himself  from 
the  elements,  and  did  not  congregate 
together  in  large  numbers.  In  condi- 
tions such  as  the?e.  nature  performed 
all  tlie  sanitation  necessary,  witliout 
scientific  aid.  When,  how'ever.  man 
departed  from  the  natural  state  and 
congregated  together,  forming  habita- 
tions and  cities,  nature  obviously  could 
not  cope  with  these  unnatural  condi- 
tions without  the  scientific  aid  of  man. 
Thus  sanitation  became  a  necessity, 
nature  still  performing  her  work,  but 
not  without  the  aid  of  man.  Amongst 
tlie  ancients,  the  Romans  brought  san- 
itation to  tlie  highest  degree  of  per- 
fection as  is  shown  by  the  remains  of 
baths,  aqueducts  and  sewers  built  by 
them,  some  of  the  latter  heing  still  in 
use,  having  been  used  continuously 
since  being  built  over  two  tliousand 
>'ears  ago. 

Reverting  back  to  tlie  usual  inter- 
pretation of  the  word  sanitation,  being 
the  making  and  maintaining  of  tlie 
houses  In  a  sanitary  or  healthy  condi- 
tion, the  three  main  factors  necessary 
to  make  and  maintain  houses  in  tlie 
ahove  condition  are  ventilation,  water 
;  iLpply    and    drainage. 

Ventilation  consists  in  supplying 
fresh  pure  air,  warmed  or  cooled  to  a 
comfortable  temperatui'e.  to  drive  out 
that  which  has  become  vitiated  or  used 
up.  \'entilation  may  be  broadly  clas- 
sified as  natural  or  mechanical,  the 
former  being  usually  sufficient  In  pri- 
vate dwelling  houses  and  other  small 
buildings,,  the  latter  having  to  he  re- 
sorted to  in  the  case  of  large  public 
buildings,  factories,  etc.  Natural  ven- 
tilation ..nay  be  considered  as  that  pro- 
duced without  nieclianical  power  for 
the  admission  and  escape  of  air.  Build- 
ings ot  ordinary  construction  receive 
some  ventilation  whenever  the  tem- 
perature Inside  is  different  from  that 
of  the  surrounding  air.  Further  venti- 
lation i-  afforded  by  indire.n  or  direct- 
indirect  radiators,  tire  places.  open 
windows,  etc.  Wl.enever  air  Is  intro- 
duced into  a  room  as  by  Indirect  heat- 
ing an  equal  amount  of  air  must  be 
ilriven  out.  or  if  the  air  is  drawn  from 
a  room  as  by  a  fireplace  or  other  hot- 
air  flue  an  equal  amount  of  air  must 
ente'  I',  room,  thus  causing  ventila- 
tion. 

Mechanical  ventilation,  rendered  nec- 
essary where  a  large  number  of  people 
are  congregated  togetlier  in  a  co  npar- 
.Ttively  small  cubic  space,  reiiuires 
liDucr  for  the  admission  and  cxpul- 
Bloi.   uf  air.     The  power  for   moving  air 


is  usuaUy  operated  by  a  fan  operated 
by  me.hanical  means,  and  may  be  ef- 
fectual in  two  ways,  first  by  the  Ple- 
num system.  In  which  air  is  forced  into 
the  room  at  the  proper  temperature, 
second  by  the  vacuum  system.  In  which 
the  vitiated  air  Is  e.xliausted  from  the 
room.  The  amount  of  air  required  for 
ventilation  N-arles  according  to  the  na- 
ture of  the  roan  ventilated:  churches, 
theatres,  etc..  Teciuiring  about  2,500 
cubic  feet  per  sitting  hour,  hospitals 
requiring  about  5,000  cubic  feet  per 
bed  per  hour,  and  factories,  where 
dust  Is  very  prevalent,  requiring  a 
much  larger  amount.  The  velocity  of 
air  due  to  ventilation  should  not  ex- 
ceed five  feet  per  second  else  a  per- 
ceptible  draught   will   be   felt. 

In  order  to  preserve  the  health  of 
the  inhabitants  of  dwellings  an  ample 
suppl\-  of  good  water  is  essentail  both 
for  drinking  and  cleansing  purposes. 
In  up-to-date  cities  a  continuous  sup- 
ply of  water  at  all  hours  Is  available. 
This  elaborate  system  of  water  distri- 
bution was  of  humble  origin,  from  dis- 
tribution by  water  carriers  from  nat- 
ural sources  on  to  an  intermittent  sup- 
ply by  means  of  pipes  to  cisterns  and 
so  on  to  the  present  system  of  con- 
tinuous suppl.v.  Where  necessary, 
water  Is  purified  by  being  passed 
tliroug'h  filter  beds,  then  conveyed  to 
reservoirs,  preferably  covered  ones, 
and  from  thence  distributed  to  the 
various  points  by  means  of  aqueducts 
and  pipes.  Materials  used  in  the  con- 
struction of  reservoirs,  aqueducts,  cis- 
terns and  pipes  ought  to  be  of  sucli  a 
nature  that  there  is  no  danger  of  the 
water  being  contaminated  by  contact 
therewith.  The  pipes  used  for  the  dis- 
tribution of  water  throughout  dwell- 
ings are  usually  of  galvanized  iron  or 
lead,  the  latter  being  suitable  in  most 
cases  except  wliere  the  water  Is  of 
suclr  *  nature  that  It  is  contaminated 
by  contact  with  lead,  causing  lead 
poisoning  to  tlio-e  who  drink  It.  In 
such  cases  galvanized  iron  or  tin-lined 
lead   pipes  .'nay   be   used. 

in  the  case  of  isolated  buildings  a 
private  sup.ply  Is  necessar.v  and  where 
a  well  is  dug  or  bored,  great  care 
ought  to  be  taken  that  there  is  no 
danger  of  contamination  of  the  water 
in  the  well  ow^ng  to  Infiltration  from 
drains  or  cesspools.  Connections  from 
supply  pipes  to  baths,  wash  basins,  etc.. 
may  be  made  direct,  but  in  the  case  of 
connections  to  water  closets,  slop 
sinks,  etc.,  Intervention  is  necessary 
by  means  of  small  independent  cis- 
terns, rendered  necessary  botli  for 
flushing  purposes  and  to  remove  the 
danger  of  contamination  from  soil  in 
the  basin.  Tlie  amount  of  water  nec- 
essary for  household  purposes  is  about 
twenty-tive  gallons  per  day  for  each 
person,  varying  to  .some  e.xtent  owing 
to   the  climatic  conditions   of  the  coun- 


nak' 


the 


Drainage,  or  tn 
.Irawing  off  of  water  by  rivers  or  other 
channels,  but  in  connection  with  dwell- 
'nT    Iioiiscs    is    usually    taken    to    mean 


the  trtiethod  and  apparatus  for  remov- 
ing excreta  and  waste  water. 

All  apparatus  In  connection  with 
drainage  ought  to  be  constructed  In  as 
simple  a  manner  as  possible  without 
destroying  efficiency  and  should  be  as 
far  as  possible  self-cleanslng.  All  cor- 
ners and  crevices  where  dirt  would 
have  a  tendency  to  collect  ought.  If 
possible,  to  be  avoided,  and  where  un- 
avoidable, as  In  the  case  of  traps, 
should  be  accessible  for  cleansing  pur- 
poses. In  no  case  should  the  waste  or 
soil  from  fittings  discharge  into  pipes 
or  drains  without  the  Interception  of 
a  trap,  which  trap  ought  to  have  ample 
water  seal,  and,  where  there  Is  any 
danger  of  It  being  syphoned,  should 
be  back-ventilated.  All  pipes  and 
drains  for  carrying  off  the  discharge 
from  the  various  fittings  should  be 
constructed  In  such  a  manner  that 
tliey  can  be  thoroughly  water  and  air 
flushed.  In  dwellings  of  ordinary  size, 
the  former  is  accomplished  by  the  dis- 
charge, which  Is  largely  composed  of 
water  from  the  various  fittings.  In 
large  buildings  and  city  drainage  sys- 
tems it  is  in  many  cases,  preferably 
automatic,  at  the  extremity  or  extrem- 
ities of  tlie  drainage  syste\n  to  ac- 
complish   flushing    the    drains. 

A  house  drain  before  it  enters  a 
street  drain  or  sewer  is  sometimes 
trapped  near  the  sewer,  and  imme- 
diately on  the  side  of  the  trap  next  the 
house  is  a  fresh  air  inlet  taken  from 
near  tlie  ground  level,  and  at  the  eq- 
tremlty  or  extremities  of  the  drain 
pipe  or  pipes  with  open  lids  to  be 
carried  a-bove  all  windows  or  other 
openings,  thus  providing  a  foul  air 
outlet  from  the  drains,  and.  in  con- 
.iunctlon  with  the  fresh  air  Inlet, 
thoroughly  air-flushing  the  drainage 
system.  The  system  of  connecting  the 
sewer  without  a  trap  Is  preferable  to 
above,  provided  fixtures  are  efficiently 
trapped.  Where  the  ground  Is  of  a 
wet  nature,  provision  should  be  made 
for  draining  same  In  the  vicinity  of 
dwellingsi,  which  is  usually  laocom- 
plished  by  means  of  open  tile  drains 
discharging  Into  soil  drain  through  a 
trap.  It  is  also  necessar.v  so  as  to  en- 
sure the  health  of  the  inhabitants  to 
prevent  the  rising  and  pentrating  ot 
water  into  walls  by  means  of  damp- 
proof  courses  and  preferably  to  lay 
same  over  the  whole  are  of  the  build- 
ing. The  sewage  from  cities  and 
isolated  buildings  where  It  cannot  be 
got  rid  of  by  being  discharged  Into  the 
sea  or  other  large  volume  ot  water 
where  there  is  no  danger  of  pollution 
to  same,  ought  to  be  treated  by  being 
passed  tlirouili  a  vessel  called  a  septic 
tank,  where  the  sewage  undergoes 
various  natural  processes  of  fermen- 
tation, pu^-efaotlon  and  purification 
and  thereailer  through  filter  beds,  thus 
rendering    llie    effluent    harmless. 

Sunlight  being  a  great  dij'intectant 
and  imparter  of  health,  ample  provision 
should  lie  made  for  Its  admission  to 
dwellings:  bedrooms  especially  ought 
to  ''ave  a  sunny  aspect.     In  the  perfect 
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city  mill  ilwpllinir.  fr  mi  n  unnltiiry 
ppiiil  of  view,  <ll«e«ii<«  I'oulil  mil  bi> 
coiilriKlPil  liy  I'onlnnilnallon  or  liift'f- 
Oon.  I'Ut,  ii»  ptrfei-tlon  \f  iiimtlalnul«li', 
■liKPiff  ori'iirM  anil  tlien  siiiillntloii 
coiiiiK  Inlo  play  to  ro  iiliiit  iind  sup- 
proKH  It. 

lloKplKilK  1.110111.1,  iiliov,.  all  lliliiBS. 
lie  iliorouKlily  nanltury  anil  lonstiucl- 
ril  III  mi.li  a  iiiannor  tliat  every  part 
liicrvor  tan  l«e  tliorouRlily  rleaiised.  all 
I'orncrs  aiul  irovlccs.  where  illrl  aiul 
nmterhil  of  an  liifectloiia  nature  coiilil 
uieiiniulate.  to  lie  avoliUxl.  HospltiilM 
for  Infeitloii!)  diseases  should  he  Iso- 
lated from  all  other  dwclllnKS,  and  the 
various  Infeetlous  diseases  Isolated 
from  ein-li  other,  preferahly  by  belnB 
treated  In  separate  and  Isolated  hulld- 
hiKs. 

In  cities,  there  Is  a  large  amount  of 
Karhaece  and  waste  material  wliieh  can 
not  he  dlseharged  Into  sewers  and  must 
I.e  Kot  rid  of  by  other  means.  In  some 
rases  there  are  places  where  rubblsli 
Is  allowed  to  be  deiioslted;  this  method 
nt  KCitlnK  rid  of  It  (or  rather  of  not 
Kettlni;  rid  of  It)  Is  unsatisfactory,  as 
an  aceumulallon  of  garbage  breeds 
disease  In  many  for.iis.  The  most  sat- 
isfactory way  of  dealing  with  garbage 
Is  by  having  It  burned  In  a  refuse  de- 
structor, or.  as  In  done  In  some  cases. 
by  having  It  carried  out  to  sea  and  de- 
posited there.  Sanitation  in  every  way 
ought  to  be  of  vital  interest  to  man- 
kind, aiming  as  It  does  at  the  preven- 
tion of  disease  in  every  form.  Not  only 
ooes  it  promote  bodily  health  but  also 
mental  health,  which  is  the  outcome  of 
a    liealthy   body. 


,111  aiiiiuiil  iif  Ki'^cn  concrete  being 
caustic,  lie  had  not  heard  of  tannic 
acid    rendering    the    cement    nonporous. 


W  ATKUI'HO«)FI.\«      <-OXCaKTK 
KUOKS. 


In  an  add.ress  before  the  Paint  and 
Varnish  Society  of  London,  Robert 
Cathcart    said: 

Concrete,  no  matter  in  what  mixture 
it'  is  made,  has  a  co-efflcient  of  expan- 
."lon  and  contraction,  and  in' roof  work 
particular  attention  has  to  be  paid  to 
tile  placing  of  steel  and  its  tempera- 
ture stresses  upon  the  surfaces.  The 
iiuestion  of  protection  ot  roofs  in 
America,  he  said:  is  causing  a  great 
deal  of  trouble.  The  most  elBcient 
protection  against  .iioisture  would  be 
an  application  of  sand  and  gravel. 
With  regard  to  condensation  on  the 
inner  side  of  the  roof,  engineers  should 
embody  in  their  specifications  a  cer- 
tain thickness  and  should  have  a  layer 
of  cinder  so  as  to  provide  insulation 
against  expansion  and  contraction 
that  might  take  place  ijetween  the 
upper  and  lower  ^rurface.  When  speak- 
ing of  acid  treatments  for  exterior  sur- 
faces, he  meant  that  the  acid  was  used 
to  lemove  the  small  Him  of  n>ortar  on 
the  face  so  as  to  give  a  surface  tex- 
ture. The  aggregate  miglit  be  com- 
posed of  white  silica  sand  and  small 
l-roken  granite  and  sometimes  felspar 
and  c'arborundum.  with  occasionally 
broken  brick  or  tiles  or  marble  or 
gravel.  In  connection  with  the  aggre- 
gate nuch  could  be  planned  ahead  for 
the   treatment  of   the  surface. 

With  regard  to  "old-fashioned" 
metliods,  the  soap  of  alum  and  grease 
'  might  be  a  little  more  than  ten  years 
old.  but  had  not  been  successful.  The 
amount  of  solid  matter  applied  to  the 
voidage  was  so  smill  in  comparison 
with  the  vehicle  u.sed  that  it  was  not 
really  liiniiiigeneous.  and  there  was  not 
a  uniform  surface  on  which  to  coat. 
Linseed    oil    was    unstable    on    concrete 
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Noteworthy  suggestions  were  made 
In  an  address  delivered  recently  hy 
President  .1.  W.  U  Corning,  of  the  Min- 
nesota State  Association  of  Builders' 
lOxchanges,  who  says: 

"An  era  of  specialized  industries  lias 
developed  a  custom  in  building  lines 
for  material  men  to  submit  bids  on 
llieir  siiedal  lines  to  tile  general  con- 
tractor upon  which  he  in  turn  bases  his 
general    proposal. 

"Tills  custom  has  been  of  great  value 
to  the  owner  but  has  brouglit  a  train 
ot  evils  that  we  believe  could  he  elim- 
inated to  the  benefit  of  the  architects, 
contractors,  sub-contractors  and  ma- 
terial men  and  result  in  bringing  about 
a  condition  whereby  the  architect's 
ideals  might  be  more  fully  carried  out; 
the  owner  might  receive  what  he 
thinks  he  bargained  for:  the  contrac- 
tor and  material  men  might  receive  a 
rational  and  safe  margin  ot  profit: 
misunderstanding  be  lessened,  and  the 
product  he  a  credit  to  all. 

"In  order  that  existing  evils  niiglit 
1  e  remedied  and  that  the  better  con- 
ditions referred  to  be  brought  about, 
llie  Minnesota  State  Association  ot 
Builders'  lOxclianges  appointed  a  com- 
mittee ot  its  members  some  time  ago 
to  confer  with  a  committee  from  the 
Minnesota  Chapter,  American  Insti- 
tute ot  Architects.  As  a  result  ot  con- 
ferences ot  these  cornmittees  and  ot  a 
canvass  ot  hundreds  of  operators  and 
architects  throughout  the  State  and 
adjoining  territory,  the  following  sug- 
gestions tor  securing  uniformity  in 
plans  and  specifications  have  heen 
compiled: 

"Pirst. — That  specifications  be  in- 
dexed and  divided  into  numbered  par- 
agraphs covering  the  various  lines  of 
materials  enteri.ig  into  the  construc- 
tion ot  buildings,  with  sub-headings 
of  the  various  parts,  so  that  each  ma- 
terial man  or  sub-contractor  may  find 
hi<  special  part  ot  the  building  clearly 
defined  under  its  own  heading.  To  as- 
sist architects  in  getting  results  we 
liave  prepared  a  schedule,  which  we 
enclose,  ot  headings  and  sub-headings, 
and    recommend    its   general    use: 

Second. — That  noor  plans  or  eleva- 
tions be  drawn  at  not  less  than  Vi- 
inch    scale. 

"Third. — Thiit  each  set  ot  plans  have, 
when  estimates  are  called  for.  scale 
drawings  ot  interior  fixtures,  such  .as 
stairs.  wainscotings,  mantels,  book 
cases,  linen  cupboards,  kitchen  and 
pantry  fixtures,  etc. 

"Fourth. — That  each  set  ot  plans 
have,  when  estimates  are  called  for,  at 
least  one  slieet  ot  details  drawn  at  not 
less  than  %-inch  scale;  showing  stone, 
metal,  terra  cotta,  or  wood  cornice, 
pitch  work,  frames,  for  all  outside 
windows  and  tran.soms  and  tor  all 
partition  sasli  and  interior  tinisli.  cut 
stone,   etc. 

"Sixth. — Tha't  the  size   ot  brick  open- 
ings be  marked  on  plans  ot  elevations. 
"Seventh. — That  the  kind  ot  wood  tor 
each  room  be  well  defined  in  the  speci- 
fications or  on  tlie  floor  plans. 

"Kighth. — That  the  phuis  indicate  the 
various  parts  that  are  In  ick.  cement. 
;tone.  artilicial  stone,  terra  cotta.  slate, 
marble,    glass,   metal,    wood,   etc. 

"Ninth —TluTt    piping    plans    distln- 


Kuisli  heatins.  refrigerating  and  water 
pipes   for  covering. 

T«nth. — "That  finishing  hardware  he 
reserved  for  the  owner  to  select  and 
pay    for. 

"Eleventh. — That  leaded  and  orna- 
'.iiental  glass  be  reserved  for  the.  owner 
to  select  and  pay  for,  or  that  the  price 
per  square  foot  be  stated  in  tlie  speci- 
cations. 

"Twelfth. — That  gas  and  electric  fix- 
tures be  reserved  tor  the  owner  to  se- 
lect and   pay  for. 

"Thirteenth.  —  That  specifications 
sliould  not  contain  clause  requiring 
contractors,  at  their  own  expense,  to 
furnis'h  labor  or  material  not  shown  on 
plans  or  called   for   in   specifications. 

"Fourtenth. — That  in  order  that  fur- 
ther uniformity  might  prevail  it  is  re- 
iiuested  that  the  symbols  prepared  by 
the  Standardization  Committee  ot  the 
Minneapolis  Architectural  Club  and 
sent  to  the  architects  by  that  associa- 
tion, be  generally  used." 
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Sand,  being  almost  irecompressible 
under  ordinary  conditions,  can  sustain 
very  heavy  loads  with  slight  or  negli- 
gible compression.  When  it  directly 
overlays  rock  or  other  thick  hard 
stratum,  and  is  securely  confined  or 
otherwise  protected  against  possibil- 
ity of  lateral  displacement,  it  forms  a 
satisfactory  foundation  and  will  carry 
heavy  loads  with  safety  as  long  as 
these  conditions  are  maintained.  It 
transmits  pressure  laterally  so  that  a 
heavy  vertical  load  may  produce  con- 
siderable horizontal  thrust,  and  to  re- 
sist it  the  sand  must  be  confined  hori- 
zontally by  natural  or  artificial  means. 
At  considerable  depths  below  the  sur- 
face the  weight  of  the  superincumbent 
material  affords  resistance  to  trans- 
verse or  upward  pressure,  and  is 
equivalent  to  lateral  confinement  for 
ord'inary  pressures.  This  resistance, 
of  course,  ceases  whenever  an  excava- 
tion is  made  below  and  adjacent  to  the 
point  ot  application  of  vertical  pres- 
sure. 

The  presence  ot  water  makes  a  great 
difference  in  the  character  of  the  sand, 
so  that  the  drainage  of  wet  sand  or 
tlie  saturation  of  dry  sand  under  pres- 
sure is  an  important  matter,  while 
flowing  water  .passing  through  sand, 
especially  if  fine,  is  very- likely  to  carry 
the  grains  with  it  or  produce  a  con- 
siderable movement.  Careful  consid- 
eration must  tlierefore  be  given  to 
these  factors  when  it  is  proposed  to 
build  heavy  structures  on  sand  founda- 
tions. If  any  chances  in  the  amount  ot 
water  in  the  sand  are  possible,  ade- 
quate safeguards  to  maintain  the  con- 
ditions must  be  adopted.  Many  heavy 
buildings  of  moderate  height,  includ- 
ing some  of  the  earlier  steel  cage  sky- 
scrapers, have  foundations  on  sand, 
usually  only  a  few  feet  below  the  sur- 
face, and  these  foundations  in  many 
instances  have  proved  entirel.v  relia- 
ble. Almost  all  ot  them  are  at  or 
above  ground  water  level.  Formerly 
the.V"  were  made  with  timlier  and  ma- 
sonry footings,  tlien  ot  concrete,  and 
now  almost  entirely  of  reinforced  con- 
crete or  of  steel  beams  enclosed  in 
concrete. 

Some  buildings  have  a  monolithic 
foundation  slab  covering,  the  entire 
area.  While  theoretically  Ibis  disliib- 
ules  the  load  'uniformly  and  produces 
the    smallest    unit    pressure,    it    Is    gen- 
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avola  excessive  stresses  in  Uie  ilislil- 
biitlon.  and  some  sucli  footings,  espe- 
i-lully  tliose  of  concrete  wlthoiil  aile- 
lUmte  enforcement,  have  liecomo  badly 
cracked  and  broken  and  liave  per- 
mitted serious  settlement.  It  is  tliere- 
fore  tbe  general  practice  now  to  sup- 
port the  colujnns  singly  or  in  small 
Krouiis  on  isolated  separate  footinKs, 
proportioned  lo  reduce  the  loads  to 
substantially     tbe     same     luili     pressure 


all. 


The    Spreckels     Building.     San     Fran- 


\Vi 


built   aoout 


fifteen  years  ago  with  all  of  its  col- 
umns seated  on  a  double  grillage  of 
cimtinuous  I-beams  reaching  entirely 
across  the  iot  in  botli  directions  and 
embedded  in  a  mass  of  concrete  more 
than  ihii  feet  tbiok.  resting  on  wet 
sand  IT)  feet  below  tbe  surface  of  the 
street.  This  has  proved  satisfactory, 
enduring  Kevej-e  earthquake  shocks, 
which    it   was   expected   to   resist. 

The  columns  of  the  St.  Paul  Build- 
ing, a  26-story  structure  in  New  York. 
have  steel  beam  and  girder  grillage, 
with  concrete  footings  on  the  wet  sand 
about  30  feet  below  the  street.  The 
sand  was  loaded  to  S.OOO  pounds  per 
square  foot,  and  in  sevei-al  years  has 
settled  only  a  fraction  of  an  inch,  and 
with  such  regularity  that  it  has  been 
unnecessary  to  adopt  tbe  special  pro- 
visions designed  for  compensating  ir- 
regular   or    excessive    settlement. 

In  the  new  Municipal  building,  New 
York,  part  of  the  foundations  are  car- 
ried to  solid  rock  and  part  supported 
on  wet  sand,  nearly  .90  feet  below  the 
surface.  This  building  is  25  stories 
high  and  has  a  15-story  central  tower 
rising  to  a  height  of  580  feet  above 
the  street.  The  pressure  on  the  sand 
is  12.000  pounds  per  square  foot,  and 
this  pressure  was  adopted  after  mak- 
ing preliminary  and  full-size  pier  tests 
which  showed  settlements  of  less  than 
3-16  and  V4  inch,  respectively,  under 
the  working  load.  A  large  proportion 
of  the  ultimate  load  has  now  been  ap- 
plied and  the  sand  foundations  show 
slight  settlement,  not  exceeding  tbe 
;t(nounts  indicated  by  the  tests.  The 
rock  foundations  show  settlements  of 
about  ',i  inch,  attributed  to  adjustment 
of  bearings.  The  settlements  in  both 
cases  are  so  small  that  no  injury  to  the 
.•superstructure   is   anticipated. 

The  foumlations  of  the  3-1-story 
building  in  Cincinnati  consist  of  steel 
.grillages  enclosed  in  concrete  and  im- 
posing a  load  of  11,000  pounds  per 
square  foot  on  dry  sand  about  50  feet 
ttelow'  the  street.  In  this  case  the 
foundations  carry  an  estimated  total 
load  of  about  104.000,000  pounds  and 
occupy  about  TO  per  cent  of  the  entire 
area  of  the  building.  No  allowance 
whatever  has  been  made  for  settle- 
ment, but  it  is  expected  that  the  full 
load  may  cause  a  packing  of  from  ',4 
inch   to  possibly    V^    inch. 

The  comparison  of  these  founda- 
tions of  sand  with  tliose  carried 
through  quicksand  to  deep  rock  is  dif- 
licult.  but  it  seems  that  the  large  sav- 
ing effected  by  the  former  justitied 
the  very  c-areful  considerations  of  both 
types,  and  a  study  of  rational  and 
practical  methods  of  protecting  the 
sand.  So  far,  reliance  appears  to  have 
largel.v  been  placed  on  carr.\'ing  the 
lootings  to  a  considerable  deptli  rather 
Itian  enclosing  them  with  some  pro- 
tecting barrier  that  might  in  some 
cases  prove  simple  and  economical. — 
Engineering    llecord. 
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—APARTMENT  HOUSES- 


S.W  KltA.NCl.SCd— .\p.n  iiiuMit  house, 
3  story  and  base,  frame,  $30,000.  Ar- 
cliitect,  K.  H.  Uenke,  Humboldt  Bank 
nidg.,  S.  F.  Owner.  Max  Kolander. 
Tlie  building  will  be  erected  on  a  cor- 
ner site  and  will  t'over  a  considerable 
ground  area.  Interior  will  be  ar- 
ranged for  two  and  three  room  suites 
with  wall  beds  and  private  baths. 
There  will  he  steam  heat.  Bath  rooms 
will  be  finished  in  tile.  Tbe  interior 
will  be  finished  in  pine,  redwood  and 
."some  hardwoods.  Iron  lire  escapes 
will  be  instaledl.  The  exterior  of  the 
building  will  be  covered  with  shiplap 
and  brick  veneer.  IMans  are  now  be- 
ing   prei)ared. 

SAX  FRANCISCO— Apartment  house, 
3  story  and  base,  frame.  $10,000.  Ar- 
chitect, Charles  J.  Rousseau,  Pbelan 
Bldg.,  S.  F.  Owner,  I>ouis  D.  Stoff  The 
building  will  be  arranged  for  six 
apartments  designed  on  the  apartment 
Hat  style.  All  suites  will  have  private 
baths  and  wall  beds.  Interior  finish 
will  be  of  pine,  redwood  and  elm. 
Bath  rooms  will  be  finished  in  tile. 
There  will  be  steam  heat  and  a  hot 
water  heating  system.  The  exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  and  shiplap.  Plans  are 
complete  and  figures  are  being  taken. 
SAN  FRANCISCO— Apartment  house. 
3  story  and  base,  frame,  $10.00(1.  Ar- 
chitect. J.  G.  Kincannon,  1179  Hayes 
St..  S.  F.  Owners,  Metropolis  Invest- 
ment Co.  The  building  will  have  a 
frontage  of  28  feet  and  a  depth  of  87 
feet.  The  interior  has  been  arranged 
for  six  apartment  fiats  of  four  rooms 
and  batli  each.  Interior  finish  will  be 
of  pine,  redwood  and  some  elm.  Wall 
beds  will  be  used  throughout.  There 
w'ill  be  a  central  beating  s>-slem  and 
hot  water  heaters.  Bath  roo.ns  will 
be  finished  in  tile.  Tne  exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done 
by    Day    Labor. 

OAKLAND.     CAL.— Apartment     house. 

2  story  and  base,  frame.  $1,500.  Ar- 
chitect, A.  W.  Smith.  1010  Bro.idway. 
Oakland.  Owner.  B.  D.  Phillips.  Tbe 
building  will  contain  four  three-room 
suites  with  bath.  Interior  finish  will 
be  of  pine  and  redwood.  Wall  beds 
will  be  used  throughout.  Hot  water 
heaters  will  be  installed.  The  exterior 
of  the  building  will  be  covered  with 
shiplap.  Plans  are  complete  and  fig 
ures  are   being  taken. 

PORTLAND,    ORE — Apartment   house, 

3  story  and  base,  reinforced  concrete. 
$30,000.  Architects.  Butterworth  and 
Stephenson  Co.,  Portland.  Owners. 
Butterworth  and  Stephenson  Co.  Ac- 
cording to  tbe  present  plan  the  build- 
ing ^w'iir  contain  22  apartments.  .  of 
which  IS  will  consist  of  three  rooms 
with  private  bath  and  tlie  remainder 
will  be  two-room  suites.  It  is  the  in- 
tention of  the  owners  to  equip  the 
building  with  disappearing  beds,  built 
in  refrigerators  and  oil  burning  steam 
heating  plant.  Each  suite  will  have 
private  telephone  connection,  a  gas 
range  and  complete  plu.iibing  fixtures. 
Provision    is    also    made    for    installing 


■  1  vacuum  .l.-aniri;;  plant.  The  exlcrlol 
will  lie  plain  with  but  little  ornanien- 
lallon,  and  the  Intiilor  is  arranged  ko 
that  all  rooms  have  outHlde  IIkIU  and 
venlllatlon.  Separate  bids  are  wanted 
for  the  heating,  piping,  plumbing,  tile 
work    and    wiring   contracts    onlv. 

PORTLAND.   ORE— Apartment   bouse, 

2  story  and  base,  brick.  $25,000.  Ar- 
cliUect.  r.  A.  Duke.  Falling  Bldg.. 
Portland.  Owner,  Edward  Klelst.  The 
building  will  cover  an  area  of  100x100 
feet.  The  first  Moor  will  be  arranged 
for  seven  retail  stores  and  tbe  upper 
floor  will  contain  six  suites  of  four 
rooms  each  and  a  number  of  offices. 
There  will  be  patent  store  fronts.  In- 
terior finish  will  he  of  pine.  A  central 
heating  system  will  be  installed.  The 
exterior  of  the  building  will  be  faced 
witli  pressed  brick.  Plans  for  this 
work   are    being   prepared. 

SAN    FRANCISCO— Apartment    house. 

3  story  and  base,  frame.  $20,000.  Ar- 
chitect, Henry  C,  Smith,  Humboldt 
Bank  Bldg..  S.  F.  Owner.  Mr,  Hunter, 
The  building  will  be  erected  on  Wash- 
ington St..  near  Taylor,  and  is  to  con- 
tain a  number  of  two  and  three  room 
suites  with  wall  beds  and  private  bath 
rooms.  Interior  finish  will  he  of  pine 
and  redwood  with  some  elm  veneer. 
There  will  be  a  central  beating  system 
and  a  hot  water  i)lant.  Vacuum  clean- 
ing will  also  be  installed.  The  exte- 
rior of  the  building  will  be  covered 
with  brick  veneer  and  cement  plaster. 
Plans  are   nearly   ready   for  figures. 

LONG  BEACH.  LOS  ANGELES  CO., 
''AL. — Apartment  house.  3  story  and 
base,  frame.  $20,000.  Architects.  Met- 
calf  i\c  Davies.  Long  Beach  Bank  Bldg.. 
Long  Beach.  Owner.  W.  E.  Babb.  The 
building  will  he  42x70  feet  and  will  be 
arranged  to  contain  36  rooms,  which 
will  be  divided  in  14  suites  of  two  and 
three  rooms  each.  All  suites  will  have 
connecting  baths  and  wall  bed.*.  Some 
hardwood  floors  will  be  used.  A  cen- 
tral heating  system  will  be  installed. 
The  exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  Provision  is  made  for  a  garage 
in  the  rear  of  tlie  lot.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day    Labor. 

SAN  PEDRO,  LOS  ANGELES  CO., 
CAL. — Apartment  house.  3  story  and 
base,  frame.  $16,000.  Architect,  none. 
Owner.  Willia  ii  Crocker.  San  Pedro. 
The  building  is  to  contain  34  rooms, 
which  will  be  arranged  in  23  suites  of 
two  and  three  rooms  each.  The  build- 
ing will  cover  an  area  of  40x110  teef. 
Interior  finish  will  be  of  pine,  redwood 
and  some  hardwood.  A  central  heat- 
ing system  will  be  installed.  All  suites 
will  be  equipped  with  wall  beds.  Pri- 
vate bath  rooms  will  'be  arranged  for 
each  apartment.  Tbe  exterior  of  the 
building  will  be  covered  with  rustic. 
Plans  are  complete  and  the  work  will 
lie  done  by  Day  Labor. 

PASADENA.  LOS  ANGELES  CO.. 
CAL. — Apartment  House.  3  story  and 
base,  brick,  $50,000.  Architect.  A.  L. 
Keed.  236  West  Ocean  Ave..  Long 
Beach.  Owner.  Mrs.  Edwin  Grebel.  The 
building  will  cover  an  area  of  94x142 
feet  and  is  to  be  arranged  for  12  suites 
of  three  rooms,  40  suites  of  two   rooms 
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E.  H.  WillUmi 


Chalmrr  Mundiy 


Munday  &  Williams 

Attornsys-at-Law 

special  Attention  Given  to  BuildinK 
Ltv,  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

8IS  Phelan  Building,        San  hranclsoo 


Contracts  Awarded. 

l.iiS     .\N(ii:i,i;s.     CM-.      -   Apartment 

■  .use,    :;   .<l\.i\    anil    l.asi-,    l,rli-k.    »25.000. 

Vi.  lilli'tt.    none.      owner,      i ).       Wilson. 

' '■'iitrnclor  .llenrKe  .M.    Hastoii.   Los  An- 

-  'le.s   Investment   Hlilg..   I,.   A.     Contract 


nnil       11'      i.ne-r n      apartments.       All 

suites  will  have  nail  beds  iin<i  connect- 
ing Iiatlis.  There  will  be  .iteam  beat, 
elevator  service  ami  a  vacuii  n  clean- 
ing system.  Interior  will  be  finished  in 
pine,  redwood  and  hardwoods.  Con- 
siderable tile  will  be  used  in  the  lobbv 
and  entrance  vestibule.  Bath  rooms 
will  have  composition  floors.  The  e.\te- 
rl.)r  or  the  building  will  be  faced  with 
pressed  brick.  Plans  are  being  pre- 
pared. 

OI-ENDALE.  LOS  AXGELES  CO.. 
'^•■^1- — Apartment  house,  2  story  and 
base,  brick.  »20,000.  Architects,  Pacific 
Home  Builders,  331  So.  Hill  St.,  L.  A. 
Owners,  Pacific  Home  Builders.  The 
building  will  cover  an  area  of  100.160 
feet.  The  first  floor  will  contain  four 
stores  and  the  second  floor  four  apart- 
ments of  five  rooms  and  batii  eadi.  All 
interior  finish  will  he  of  pine  or  red- 
wood. A  hot  water  plant  will  be  in- 
stalled. All  suites  will  have  wall  beds 
and  private  bath  rooms.  The  exterior 
of  the  building:  will  be  faced  with 
pres<^ed  brick.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 

Las  AXGELES.  CAL.  —  Apartment 
house.  4  story  and  base,  brick.  Co.st  not 
stated.  Architect.  C.  C.  Rittenhouse. 
.Wilcox  Bldg.,  L.  A.  Owners  name  with- 
held. The  structure  will  covei-  a  ground 
area  of  .".0x170  feet,  and  will  be  ar- 
ranged for  120  rooms,  divided  into  two 
and  three  room  suites.  There  will 
also  he  a  large  loh'liy.  parlors  and 
amusement  room.-  All  suites  will  have 
wall  beds,  private  baths  and  separate 
entrances.  Interior  finish  will  be  of 
pine  and  hardwood.  Rath  rooms  will 
be  finished  in  tile  and  will  have  com- 
position floors.  There  will  be  steam 
heat,  elevator  service  and  a  vacuum 
cleaning  system.  The  exterior  'of  the 
house  will  be  faced  with  pre—ei  brick. 
Plans  are   being  prepared. 

SEATTLE.  WASH-Apartment  bouse 
a  story  and  base,  reinforced  concrete 
HT5.000.  Architect.  W.  p  White 
Walker  Bldg..  Seattle.  Owner's  name 
w.ihheldj  Tliis  building  will  cover 
nn  area  of  100x100  feet.  The  interior 
of  the  building  is  to  be  arranged  for 
large  apartments  of  from  five  to  eight 
rooms-  each.  There  will  be  25  suites 
Interior  finish  will  be  of  pine  and  hard- 
woods. All  baths  will  be  wainscoted 
with  tile  and  will  have  composition 
flooring.  Plans  provide  for  steam 
beat,  elevator  service  and  a  vacuum 
cleaning  system.  Construction  will  be 
fireproof  throughout.  The  exterior  of 
the  building  will  be  faced  with  white 
gla>!ed  terra  cotta.  Plans  will  be  co  n- 
piete  and  ready  for  figures  within  the 
next   thirty   days. 


—BANKS— 

KINC.-JHUno,  KHESNO  CO.,  CAL.— 
i;iiik,  I  story  and  base,  brick.  Cost 
ii.it  stated,  .Architect,  Eugene  .Matliew- 
.■^iin.  I''re?no.  Owners,  First  National 
Hank  of  Klngshurg.  The  prell ninary 
plans  for  tills  building  show  a  struc- 
ture in  the  classic  style  with  a  large 
public  space  and  general  office,  be- 
.«ldes  a  private  office  for  the  president 
and  a  directors"  room.  Interior  will  be 
finished  in  hardwood,  tile  and  orna- 
mental Iron  and  bronze.  There  will  be 
special  coin  vaults.  The  exterior  of 
the  building  will  probably  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 

PASADENA,  LOS  ANGELES  CO., 
CAL. — Bank  and  offices.  7  story  and 
base.  Class  A  construction,  JIOO.OOO. 
Architect,  C.  F.  Wliittlesey,  Haight  and 
Clayton  Sts.,  S.  F.  Owners,  Citizens- 
Savings  Bank  of  Pasadena.  The  one- 
story  building  now  on  the  site  was  de- 
signed to  carry  six  additional  stories, 
and  tlie  original  plans  will  be  followed 
as  closely  as  possible.  Construction 
will  be  of  reinforced  concrete  and  ab- 
solutely fireproof  throughout.  The 
owners  will  probably  select  a  local  ar- 
chitect to  make  certain  revisions  in  the 
plans  and  to  superintend  the  work. 
Complete  information  Is  not  available 
at   tills   time. 


BRIDGES,  DAMS  AND  HARBOR 
WORK. 


SAN  FRANCISCO— Wharf  construc- 
tion, reinforced  concrete.  $.iOO.OOO. 
Engineer,  .Assistant  State  Engineer 
Newman,  Ferry  Bldg.,  S.  F.  Owners, 
State  of  California,  Plans  have  been 
completed  and  cpproved  for  the  con- 
struction of  Pier  No.  39,  which  will  be 
erected  adjoining  Pier  No.  37.  Con- 
struction will  be  similar  to  that  used 
by  the  Government  at  the  Army  Trans- 
port Docks  at  Fort  Mason,  Bids  will 
be  received  by  the  State  Board  of  Har- 
bor Commissioners,  Ferry  Bldg..  S.  F. 
on  February  6th.  Complete  plans  and 
specifications  can  be  secured  fro.n  En- 
gineer Newman.  The  official  proposal 
appears  in  another  column  of  this 
issue. 

SAN  FRANCISCO— Wharf  construc- 
tion, reinforced  concrete.  $500,000.  En- 
gineer, Assistant  State  Engineer  New- 
man, Ferry  Bldg.,  S.  F.  Owners.  State 
of  California.  Plans  have  been  ap- 
proved by  the  State  Board  of  Control 
for  the  construction  of  Pier  No.  41, 
and  also  for  two  ferry  freight  slips 
wbuh  are  to  be  erected  adjoining  Pier 
No.  41.  The  pier  will  1010  feet  long 
and  200  feet  wide,  of  the  reinforced 
concrete  type.  Freight  slips  will  be 
constructed  of  creosoted  wooden  piles 
and  are  estimated  to  cost  $200  000 
Pier  No.  41  will  coft  $500,000.  Bids 
will  be  called  for  within  the  next  week 
or  ten   days  for  this   work 

S.AN  FRANCISCO— Wharf  construc- 
tion, reinforced  concrete,  $500,000  •  En- 
gineer, Assistant  State  Engineer  New- 
man Ferry  Bldg.,  s.  F.-  Owners,  State 
of   California.      Bids    for    the   construc- 


tion of  I'ler  No.  37  were  opened  at 
Thursday's  session  of  the  State  Board 
of  Harbor  Commissioners  and  shon- 
the  Thompson  Bridge  Co.  low  at  $475,- 
200.  For  a  complete  list  of  the  figures 
firesented  see  under  San  Francisco  In 
this   issue. 

.MARTINEZ,  CO.NTRA  COSTA  CO., 
CAL. — Wharf  construction,  wooden 
pile.  $:3,000.  Engineer,  J.  C.  -Arnold. 
Gazette  Bldg.,  Martinez.  Owners, 
Town  of  -Martinez.  Additional  infor- 
mation relative  to  this  project  has 
Ibeen  received  from  'Engineer  J.  <;. 
-Arnold.  The  wharf  and  approach  will 
be  of  wooden  pile  construction.  The 
wharf  proper  will  be  150x50  feet  The 
approach  30x1300  feet.  There  will  be 
four  pile  units  20  feet  on  centers. 
Plans  have  received  the  approval  of 
the   Town   Trustees. 

JELLY  FORD.  TEHA.MA  CO.,  CAL.— 
Bridge,  steel  and  concrete.  Cost  not 
stated.  Engineer,  County  Surveyor  W 
F.  Luning,  Red  Bluff.  Owners,  Tehama 
County.  County  Surveyor  Luning  In- 
forms us  that  while  his  office  has  been 
instructed  to  prepare  plans  for  a  high- 
way bridge  over  the  Sacramento  River 
at  this  point,  that  the  recent  high 
water  has  made  It  Impossible  to  get 
soundings  and  complete  the  survey. 
-As  soon  as  this  work  can  be  completed 
plans  will  be  drawn  and  complete  in- 
formation  will    then    be   published. 

DYERVILLE,  HU.MBOLDT  CO.,  C.A_L. 
— Bridge,  steel  and  corcrete,  $25,000. 
Ennglneer,  County  Surveyor  George  W. 
Conners.  Eureka.  Owners.  Humboldt 
County.  Plans  and  specifications  have 
been  approved  for  a  steel  and  con- 
crete highway  bridge  over  the  South 
Fork  of  the  Eel  River  and  bids  will  be 
called  for  shortly.  Plans  provide  for 
a  structure  300  feet  long  and  having  a 
roadway  21  feet  wide.  Complete  in- 
formation can  be  secured  fro.n  the 
County  Surveyor  at   Eureka. 

Contracts  Awarded. 

PORT  AXGELE.-;.  WASH.  —  Bridge, 
steel  and  concrete.  $.",0,000.  Engineer's 
name  not  given.  Owners.  Clallam 
County.  Contractors.  International 
Contracting  Co..  Central  Bldg.,  Seattle. 
Contract    price.   $50,000. 

BELLINGHAM,  WASH.— Dock  and 
wareliouse,  frame  construction,  wood- 
en piles.  Architects!.  Blackwell  & 
Baker.  Nortliern  Bank  Bldg..  Seattle. 
Owner.s,  Inland  -'Navigation  Co.  Con- 
tractor, A.  .7.  RIsse.  Belllnghani.  Con- 
tract   price,    $35,000. 


CHURCHES. 

CROWS  LANDING.  STANISLAUS  CO 
LAU— Ouirch,  1  story,  frame  con- 
struction, $10,500,  Architect,  John  J. 
Foley.  Monadnock  Bldg.,  S.  F.  Own- 
ers. Roiiian  Catholic  Church  The 
building  Is  to  l>e  designed  in  the  Span- 
■•■sli  Colonial  style  with  the  exterior 
fared  with  cement  plaster.  Roof  will 
be  covered  with  red  metal  tile.  Inte- 
rior  will  be  finished  in  pine  and  orna- 
mental plaster.  The  main  auditorium 
will  have  a  seating  capacity  of  S50 
people.  The  architect  is  now  complet- 
ing   the    working    drawings. 

LONG  BE.ACH.  LOS  A.NGELES  CO.. 
,-^^— ^•'"■•'•'i-  1  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Ar- 
Hntect,  Elmer  Grey,  Wright  and  Cal- 
lender  Bldg.,  L.  A.  Owners,  First 
Church  of  Christ,  Scientist.  The  struc- 
ture will  cover  a  ground  area  of  90.v 
HO    feet,    and    will    be    arranged    for    a 


I 


l,irg;c  aiulltoiiiiiii  on  the  (iist  lloor  ;\ii(l 
Sunday  Soliool  rooms  in  tlic  liaspment. 
All  of  llie  liMsenient  except  two  feet 
will  be  nhove  gfiound.  Construction 
will  lie  of  reinforeert  concrete  with  re- 
inforced concrete  lloor  shihs.  steel  roof 
1  losses  and  a  clay  tile  roof.  Intei'ior 
will  he  Hnislied  in  pine  and  hardwoods. 
'I'liere  will  be  a  central  heating  sys- 
icii  and  a  vacuum  cleaning  plant.  Art 
^his.s  will  he  used  in  the  windows.  The 
fxterior  will  he  faced  with  cement 
plaster.  Plans  are  complele  and  liK.- 
ures  are  being  taken  for  Ihe  various 
pai'ts  of  the   work. 

I.OS  ANGELES.  CAI..— Church.  1 
story  and  base,  stone  and  concrete. 
$20,000.  Architect.  R.  II.  Taylor.  Doug-- 
las  Bldg.,  li.  A.  Owners.  Chui-ch  of 
Jesus  Clirist.  This'  work  lia.s  been 
mentioned  here  before.  The  founda- 
tion work  is  complete  and  plans  for 
the  superstructure  will  be  completed 
in  a  day  or  two.  The  exterior  will  be 
faced  with  Utali  sandstone.  Interior 
will  be  finished  in  pine  and  hardwoods. 
A  central  heating  system  is  to  be  in- 
--lalled.  Work  will  be  carried  on  by 
\  *:\y  Labor  under  the  superintendance 
of    Samuel    Daley. 

COLTON.  SAN  BERNARDINO  CO.. 
CAL. — Church.  1  story  and  base,  brick. 
$10,000.  Architect.  Nornan  P.  Marsh, 
Broadway  Central  Bldg..  L.  A.  Owners, 
■Tewel  Memorial  M.  E.  Church.  Plans 
are  being:  prepared  for  a  much  larger 
church,  but  only  a  portion  of  the 
structure  will  be  erected  this  year. 
Construction  will  he  of  brick  w'ith  the 
pxterioi-  faced  with  pressed  brick.  In- 
terior finish  will  be  of  pine.  The  sum 
of  $10,000  is  available  for  construction 
at  once.  Plans  will  be  completed  as 
rapidly    as    possible. 

SEAT'j  ..E.  WASH. — Church,  2  story 
and  base,  brick  and  concrete,  $40,000. 
Architect,  B.  Marcus  Pretica.  Empire 
Bldg..  .Seattle.  Owners.  Jewish  Syna- 
gogue. Working  drawings  for  this 
l>uilding  are  complete  and  specifica- 
tions are  being  written.  The  building 
will  be  faced  with  white  glazed  brick. 
Interior  finish  will  'be  of  mahogany. 
Dome  will  be  shingled  with  copper 
shingles.  There  will  be  a  central  heat- 
ing s>'stem.  Bids  will  be  called  for 
within    a    tew    days. 
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inibolill 


COURT  HOUSES. 


BOISE.  IDAHO— Capitol  buildings. 
$700,000.  Architect's  name  not  given. 
Owners.  State  of  Idaho.  The  legisla- 
ture will  shortly  act  on  appropriation 
of  $700,000  for  completin.ij  the  State 
Capitol  buildings  at  Boise.  It  is  un- 
derstood that  the  measure  is  very  tavor- 
alily  thought  of  and  that  no  oppoPilion 
will    be    raised. 

SEATTLE.  WASH.— County  Court 
liouse  and  city  hall.  7  story  and  base. 
Class  A  construction.  $1,000,000.  Ar- 
chitect. A.  Warren  Gould.  American 
Bank  Bldg..  Seattle.  Owners.  City  of 
Seattle  and  King  County.  Bonds  to 
the  amount  of  $9.50.000  have  been  sold 
by  the  county  and  the.  architect  re- 
ports that  plans  will  he  ready  for  fig- 
ures by  the  middle  of  February.  The 
structure  is  to  cover  an  area  of  240x 
210  feet,  and  will  have  a  couplete  steel 
frame,  reinforced  exterior  walls  and 
liresseJ  brick  facing.  The  Cliamber  of 
Commerce  has  had  the  plans  experted 
and  place  an  estimate  of  $1,700,000  on 
the   cost   of   the    building. 


S.\.\  FI!.\.N'C.lSl,'n — I'urlorv,'  I  stciry. 
.UMlvajiized  Iron,  $.5,000.  Architect,  U. 
V.  Woods.  .1:n  27th  Ave..  S,  F.  Owners. 
Clinton  Fireproofln.!!:  Co..  211  .Mutual 
Bank  Bldg..  S.  P.  This  building  is  to  be 
erected  as  a  shop  warehouj-e  and  yard, 
and  will  be  located  on  Townsend  near 
Slanford.  Tlicre  will  be  a  concrete 
foundation  and  exterior  walls  of  gal- 
vanized iron.  Construction  will  be  car- 
ried   on    by    Day    Labor. 

LOS  ANGELES.  CAL. —Warehouse.  3 
story  and  base.  Class  A  construction. 
Cost  not  stated.  Architects.  Hudson 
*  Munsell.  Stimson  Bids..  L.  A.  Own- 
er.", John  A.  Roebling  Sons  Co.  The 
building  will  cover  a  ground  area  of 
2.-1.000  square  feet.  There  will  he  a 
complete  steel  frame,  brick  walls,  faced 
with  blue  pressed  brick.  Floors 
throughout  will  be  of  reinforced  con- 
crete. Metal  window  sash  and  frames 
and  fireproof  doors  will  he  used.  There 
will  be  three  elevators.  The  front 
portion  of  the  building  will  contain 
the  general  offices  of  tile  company  and 
will  be  finished  in  oak.  Plans  are  com- 
plete and  figures  are  being  taken  on 
the    work. 

Contracts  Awarded. 

SACRAMENTO.  CAL.    —    Factory, 

group  of  concrete  buildings.  Cost  not 
stated.  Architect's  name  not  given. 
Owners.  Libby.  McNeil  &  Libby.  Con- 
tractors. Thomas  H.  Day's  Son.  Monad - 
nock  Bldg.,  S.  F.  Contract  price  not 
stated.  Note:  It  is  understood  that 
tile  owners  Will  expend  in  the  neigh- 
borhood of  $185,000  on  a  plant. 

fireIiouses. 


Contracts  Awarded. 

OAKLAND.  CAL.— File  house.  1  story 
and  base,  frame.  $S.000.  Aichitect.  City 
Architect  J.  J.  Donovan.  Security  Bank 
Bldg..  Oakland.  Owners,  City  of  Oak- 
land. Contractors,  Tisslau  Bros..  Oak- 
land. Contract  price.  $4,268.  For  a 
complete  list  of  of  these  figures  see 
under  Oakland  and  Alameda  County  in 
this   issue. 

BAKERSFIELD.  KERN  CO.,  CAL.— 
Fire  houses.  2.  1  story  and  base,  frame. 
$10,000.  Architect.  O.  L.  Clarke.  Brow- 
er  Bldg..  Bakersfield.  Owners.  City  of 
Bakersfield.  Contractor.  M.  T.  Kean. 
Bakersfie'd.  Contract  price.  $10,700. 
Other  bids  presented  were.  D.  A. 
Evans.  $12,696:  Brown  &  Paynter.  $14.- 
873.   and   Geo.    :m.    Kilkinson,   $ll.Sno. 


FLATS. 


and 


SAN  FItANCTSCO — Flats,  2  storj 
base,  frame.  $3,000.  Architect,  none. 
Owner.  Thomas  M.  Jones.  37  Guerrero 
St.,  S.  F.  The  building  w-ill  cover  an 
area  of  25x57  feet  and  is  arranged  to 
contain  two  modern  fiat."  of  five  and 
six  rooms.  Interior  finish  will  be  of 
pine  throughout.  Some  oak  fiooring 
will  be  used.  There  will  be  gas  grates 
and  tile  :nantels.  The  exterior  of  the 
building  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  tlie  hands  of 
ownei'  who  will  do  tlie  woi-k  h>- 
Labor. 


the 


GARAGES, 


Hank 

.Mr.     .\lcCrae.       T 
erected     on    C, 
Lark in    street 


Bldg..    S.    F. 

The    building      w 

Iden    (iate    avenu 

The    Interior    in 


be 


arranged  for  the  aniomoblle  business. 
Floors,  will  lie  of  cement.  Offlces  will 
occupy  the  front  piirtlon  of  the  .struc- 
ture and  repair  room  and  shlp|)lng  de- 
partments the  balance.  Interior  Hnlsli 
will  be  of  pine  and  hardwood.  Tile  will 
also  be  used  to  a  considerable  extent. 
The  exterior  of  the  building  will  be 
faced  witli  pressed  brick.  Patent  store 
fronts   are    to   be   specified. 

SAN  FRANCISCO — Garage.  I  story 
and  base.  Class  A  construction.  $30.- 
000.  Architects.  Fabre  &  Bearwald. 
Western  Metropolis  Bank  Bldg..  S.  F. 
Owner.  Henry  Ohlandt.  Jr.  The  build- 
ing is  to  be  erected  at  the  southwest 
corner  of  Grove  and  Broderick  streets, 
and  will  cover  a  considerable  ground 
area.  There  will  be  some  steel,  brick 
exterior  walls,  faced  with  pressed 
brick.  and  concrete  floor.s.  .Special 
storage  tanks  will  be  installed  for  gas- 
oline. A  complete^'  equipped  machine 
shop  will  occupy  a  part  of  the  building. 
the  balance  of  the  space  being  given 
over  to  storage  room.  Plans  are  now 
being   prepared. 

LOS  ANGELES,  CAL. — Garage.  1 
story  and  base,  brick.  Cost  not  stated. 
Architects.  Austin  Sr  Pennell,  Wriglit 
and  Callender  Bldg.,  L.  A.  Owner. 
Nathan  Blanchard.  The  building  will 
cover  a  ground  area  of  50x170  feet  and 
is  to  be  designed  for  a  commercial 
garage.  The  floor  will  be  of  cement. 
There  will  be  metal  window  frames 
and  sash  and  fireproof  doors.  Some 
structural  steel  will  be  used.  The  ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  nearly 
co:nplete  and  figures  will  be  called  for 
shortly. 


GOVERNMENT  WORK  AND 
SUPPLIES. 


SAN  FRANCISCO — Garage 
and  base,  brick  and  steel, 
stated.       .Vrchitect,    Henry 


1  story 
Cost  not 
;.       Smith. 


Hospital,   PuKet    Sounil. 

Bids  are  to  be  opened  February  21  at 
the  bureau  of  yards  and  docks.  Navy 
Department,  for  the  construction  of 
hospital  buildings  at  the  Puget  Sound 
Naval  Station,  Washington.  Four  one- 
story  buildings  are  required,  being  one 
administration  building  with  attic,  two 
wards,  and  one  boiler  house,  all  to  be 
complete  with  plumbing,  water,  steam. 
and  electric  systems  in  place.  The 
buildings  are  to  be  of  frame  construc- 
tion on  brick  or  concrete  foundations: 
outside  walls  provided  with  rustic  sid- 
ing and  inside  walls  covered  with 
compo  boards:  roofs  to  be  covered  with 
ruberoid  or  equivalent:  buildings  are 
to  be  heated  by  steam  and  lighted  by 
electricity.  General  dimensions  as  fol- 
lows: Wards,  71x23  feet:  wings.  8x15 
feet:  administration  buildings.  24x38 
feet:   boiler  house   24x34   feet. 

Goat   iNlanil,  I.niiilier. 

The    lighthouse     inspector.     ISth     dis- 
trict.   San    Francisco.    Cal..    opened    the 
folloi\ving    bids    for    furnishing    certain 
lumber  to  be  used  in  making  repairs  to,:,.' 
wharf  at  Goat  Island  lighthouse  depot: 

Loop   Lumber  Co..   $1,320.70:   accepted. 

Portland   Lumber  Co..    $1,459.60. 

nison-Mahoney  Lumlier  Co..   $1,380.70. 

pearl    Ilarlior,    H.    T..    MaRnilne    Bulltl- 
Ine. 

The  contract  for  the  construction  of 
five  magazine  buildings  at  the  U.  S. 
naval  station.   Pearl  Harbor,   H.   T..   has 
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I'eon  tiwiinlt'il  to  tlif  I.oril- Ydiiiik  1;ii- 
IlineerliiK  i'a/.,  Konoliilii.  II,  T.,  at  »7'J - 
600. 


M'atrr    (or    llrrlniiinlliin    \Vork. 

Tin*  Seiri'liiiw  of  llu"  Inloilor  liiis  np- 
pi-ove.l  II  conti'tict  with  the  KIltiitiiH 
reclnniutloii  illstilot  of  Washlntiton  for 
furiilsliInK  water  store.l  In  Yaklinn 
liiki'M  !)>•  Ilii'  aovernment  iipon  a  basis 
of  pH.vnieiil  of  ISSJ.OOO,  with  a.  read- 
justment of  rost  In  case  the  total  cost 
of  the  storage  systein  sliall  he  asoer- 
talneil  to  require  a  Krealer  payment 
by  the  district  on  the  basis  of  acre- 
foot  sloraire  to  be  dellered  under  tlie 
contnict. 

Mare    laland,    Cnl.,    MaKnzlne    Biill<linK> 

The  followlnsr  bids  were  received  by 
the  chief,  bureau  of  yards  and  docks, 
Navy  Oepartment,  Washington.  D.  C, 
for  the  construction  of  one  steel  fraime 
corrugated  steel-covered  magazine 
building  ut  the  Mare  Island  navv  vard, 
Cul.: 

Item  I.  building  complete;  2,  price 
per  bay  to  be  added  to  or  deducted 
from  Item  1  should  Government  decide 
to  e.xtend  or  reduce  the  leng-tli  of  the 
building  by  one  or  more  bays. 

Gutleben  Bros..  907  Monadnook 
Building,  San  Francisco,  Cal.,  Item  1 
$8.4.i0;    2,   $800. 

Penn  Brl<ige  Co..  Washington.  D.  C. 
Item    1,   J9.740;    2,    Jl.OSO. 

Jud»-ion  Mfg..  Co..  819  Folsom  stieet, 
San  Francisco.  Cal.,  item  1,  JS,990-  •> 
1927 

W.  N.  Concannon  Co.,  llonadnack 
Building,  San  Francisco.  Cal.,  item  1 
»9.366;    2,    $1,100. 

Grant    Fee,      2140      16th     street,     San 

Francisco,    Cal.,    item    1,    $9,250:    2,    $950. 

Pringle,  Dunn  &  Co..  338  Pine  street, 

San    Francisco,   Cal.    item    ].    $10  349-    " 

$1,400. 

B.  P.  Owsle.v,  1141  Phelan  Building. 
Snn    Francisco.    Cal..    item,    1.    $9,S93. 


HALLS  AND  SOCIETY  BUILD- 
INGS. 

ALAMEDA,     ALA.MEDA     CO..     CAD. 

Yacht  Club  alterations,  frame  con- 
struction, $3,000.  Arcliitects,  William 
H.  Crim,  Jr.,  and  Hamilton  Murdock 
associated,  425  Kearny  St.,  S.  F.  Own- 
ers. Encinal  Yacht  Club.  This  work 
will  include  the  construction  of  addi- 
tional boat  room  space  on  the  first 
lloor  and  a  number  of  porches.  The 
main  assembly  hall  will  also  be  con- 
siderably enlarged.  Trim  throughout 
will  be  of  pine.  There  will  be  new 
plastering,  electric  work,  plumbing 
and  painting.  Plans  are  now  out  for 
figures. 

OAKLAND,  CAL.—Baseiball  bleach- 
ers, frame  construction,.  $150,000  4.r- 
chitect,  Walter  J.  Mathews.  9-27  Broad- 
way, Oakland.  Owners.  Oakland  Base- 
ball Park  Co.  Plans  are  complete  and 
now  out  for  figures  for  a  new  baseball 
park  in  Oakland.  The  ground  space 
to  be  covered  by  the  bleacbers  is  1920.N 
70  feet.  Bleachers  will  be  70  feet  high 
It  is  estimated  that  over  one  million 
feet  of  lumber  will  be  required 

LOS  ANGELES,  CAL.— Lodge'  hall  4 
story  and  base.  Class  B  construction 
$75,000.  Architect,  Albert  C.  Martin' 
Higgins  BIdg.,  L.  A.  Owners,  Knights 
of  Columbus--.  The  sketches  which  have 
been  adopted  provide  for  a  four-story 
and  basement  building  of  Class  B  con- 
struction, 62i/,xl60  feet.  The  first  and 
second    stories    will    be   devoted    to    the 


auiliior-ium  which  will  have  a  stani- 
Kallery.  lounging  rooms,  lobby,  elc. 
The  third  story  will  contain  the  main 
lodge  room,  ante  rooms,  smokiiiL; 
i-ooni.-i.  kitchen  and  store  rooms  and  li\  - 
Ing-  cjuarters  for  tlie  employees  will  !•.■ 
In  the  fourth  story.  There  will  b.- 
hand  ball  courts  on  tlie  roof.  TIk- 
basement  will  contain  the  gymnasiuiii, 
locker  rooms.  swimming  pool  and 
heating  plant.  The  exterior  will  prob- 
alily  be  faced  -with  terra  cotta.  Work- 
ing drawings  will  be  coni|)Ieled  at 
once. 

FUESNO,  FRESNO  CO,,  CAL.— Con- 
vention hall,  brick  and  concrete  con- 
struction. $45,000.  Architect.  C.  K. 
Kirby.  Jr.,  Fresno,  Owners,  City  of 
Fresno,  All  bids  recently  a.^ked  for  for 
the  finishing  construction  of  this  build- 
ing have  been  rejected  and  new  bids 
win  be  called  for  at  once.  The  amount 
of  $43,000  is  available  for  the  work. 
Complete  Information  can  be  secured 
from   Architect  Kirby. 

TAFT,  KERN  CO.,  CAL.— Lodge  hall. 
2  story  and  base,  brick,  $20,000.  Ar- 
chitect's name  not  given.  Owners,  Odd 
Fellows  Building  Committee.  Prelim- 
inary sketches  show  a  building  con- 
taining two  stores  on  the  first  flooi- 
and  a  large  lodge  hall  and  offices  on 
the  second  door.  Interior  finish  will  be 
of  pine  and  redwood.  The  exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  will  be  out  for  figures 
shortly.  Additional  information  w-ill 
appear  in  an  early  Issue  of  this  pub- 
lication. 

Contracts  Awarded. 


.SAN  FRANCISCl  —  Sul.treasury,  2 
story  and  base.  Class  A  construction, 
$384,300.  Architect:,  Milton  J.  Dyer, 
Cleveland,  Ohio.  Owners,  United  States' 
Government.  Contractor,  Grant  Pee, 
Monadnock  Bldg.,  S.  F.  Contract  price, 
$384,300.  Note:  The  report  current  in 
building  circles  for  the  last  two  weeks 
to  the  effect  that  new  figures  were  to 
1  e  called  for  on  tlie  construction  of 
this  building  are  without  foundation, 
as  the  Treasury  Department  has  au- 
thorized the  award  of  contract  to  Grant 
Fee.  the  lowest  bidder 

HOSPITALS. 


OAKLAND,  CAL.  —  Hospital,  frame 
construction,  $10,000.  Architect,  Ches- 
ter H.  Miller,  Foxcroft  Bldg.,  S.  F 
Owners,  Society  for  the  Preveiition  of 
Cruelty  to  Ani.nals.  These'  buildings 
will  be  known  as  the  Animal  Home 
and  will  all  be  of  frame  construction. 
There  will  be  a  keeper's  cottage,  ambu- 
lance house,  large  barn,  with  accom- 
modations for  eight  head  of  horses, 
box  stalls,  wire  runs  for  dogs  and  eats,' 
large  dog  house  and  three  corrals  for 
horses  and  cows.  Work  will  be  started 
as  soon  as  the  weather  permits.  The 
work    will   be   done    Ijy    Day   Labor. 

—HOTELS— 

__  SAN  PRANCISOO— Hotel  and  store, 
3  story  and  base,  frame.  $10,000  Ar- 
chitect, John  P.  Haner,  3579  19th  St., 
S.  P.  Owner's  name  withheld.  The 
building  wiU  be  erected  on  Lom,bard 
near  Lyon  street.  The  first  floor  will 
contain  a  store.  Basement  ■  is  to  be 
arranged  for  a  hilliard  hall  and  the 
two  upper  floors  will  contain  18  single 
rooms.  Interior  finisli.  will  be  of  pine 
and  redwood  throughout.  All  rooms 
will  he  supplied  with  running ,  water. 
The    exterior    of    the    building    will    be 
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White  Bros. 

5th  &  Brannan  Sts.  San  Francisco 


covered  w-itli  rustic  an,!  .^liiplap.  Plans 
are  being  prepared  and  figures  will  be 
called   for   shortly. 

SAN  PRANCISCO— Hotel,  7  story 
and  base.  Class  C  construction,  $l-\3- 
000.  Architects,  Smith  &  Stewart  -'44 
Kearny  St.,  S.  P.  Owner,  A  O,  Stew- 
art. The  building  will  be  erected  in 
the  north  line  of  Ellis  street,  S7V4  feet 
east  of  Mason.  The  property  i's  re- 
garded as  one  of  the  most  choice  sites 
re.iiaining  vacant.  The  building  will 
be  designed  for  a  high  class  hotel  with 
all  modern  conveniences.  includino- 
steam  heat,  elevator  service,  vacuum 
cleaning  system  and  hot  and  cold  run- 
ning water.  The  exterior  will  prob- 
ably be  faced  with  pressed  brick.  Plans 
are   being   prepared. 

SAN  PRANCISCO— Hotel  alterations 
brick  and  steel  construction.  Cost  not 
stated.  Architect,  none.  Owner  \ 
Nestori,  516  Pacific  St.  The  work  in- 
cludes the  construction  of  an  additional 
story  and  considerable  concrete  work 
Tliere  will  be  new  plastering,  electric 
work,  painting  and  plumbing.  The  ex- 
terior of  the  new  portion  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans  are  complete  and  the  work  n-iU 
be  done  by  Day  Labor. 

SAN  FRANCISCO— Hotel.  7  story  and 
base.  Class  B  construction,  $90  000 
Architect,  John  P.  Haner,  3579  19th  St.. 
S.  P.  Owners,  Sacramento  capital 
The  building  will  be  erected  on  lower 
Market  street  near  Second  and  will 
cover  an  area  of  50x88  feet.  Tliere  will 
be  two  stores  besides  the  hotel  en- 
trance on  the  first  floor.  Upper  floors 
will  be  arranged  for  80  rooms,  several 
baths  and  a  large  dining  room.  Inte- 
rior finish  will  be  of  pine  and  hard- 
woods. There  will  be  steam  heat,  ele- 
vator service  and  a  vacuum  cleaning 
system.  The  exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  now^  being  prepared  and  figures 
will  lie  called  for  shortlv 

LOS  ANGELES,  CAL.— Hotel.  3  story 
and  base,  brick,  $45,000.  Architect 
none.  Owners,  California  Real  Estate 
and  Building  Co.,  63r  South  Spring  St.. 
I>.  A.  The  building  will  be  erected  at 
the  corner  of  6tli  and  Ceres  streets, 
and  will  cover  an  area  of  75x100  feet! 
There  will  be  one  store  besides  the 
main  hotel  office  and  lobby  on  the  first 
floor.  Upper  doors  will  be  divided  into 
I'O  guest  roo.iis  and  18  baths.  There 
will  be  steam  heat,  elevator  service 
and  a  hot  water  heating  plant.  Tlie 
interior  of  the  building-  will  be  fin- 
ished in  pine  and  redwood  with  some 
oak  and  ornamental  plaster  used  in 
the  lobby.  The  exterior  will  be  face.I 
with    pressed   brick.      The   owners   con- 
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sfriicl  Mil  oC  their  nwii  hiiihliiigs.  Imi( 
will  lio  ill  tlio  market  shortly  for  tlu- 
vurioiis   niiiterials. 

LOS  ANGELES,  CAI>. — Hotel  an.l 
j^tore,  2  story  and  base,  l)rick.  (^ost 
not  stated.  Architects,  Austin  &  Pen- 
iiell,  Wriglit  and  Callender  Bldg.,  L,.  A. 
Owner,  Walter  H,  Fisher.  The  build- 
ing will  be  32x93  feet.  There  will  1)6 
.stores  on  the  first  noor  and  12  guest 
rooms  on  the  second  floor.  Tiie  build- 
ing: will  connect  with  a  structure  at 
the  corner  of  Grand  street,  and  the 
rooming  house  will  be  conducted  by 
the  same  management.  Interior  finish 
will  l:o  of  i)ine.  The  exterior  will  be 
laced  with  pressed  brick.  Plans  are 
being    prepared. 

YOSK.MITE  VALLEY,  CAL.— Hotel,  2 
or  3  story  and  base,  stone  and  steel 
I'onstruction,  $250,000.  Architect,  Myron 
Hunt,  Hibernian  Bldg.,  L.  A.,  associat- 
ed with  Engineer  Pierre  Zucco,  Me- 
chanics' Institute  Bldg.,  S.  F.  Owner. 
Frank  A.  Miller.  Mr.  Miller,  who  is 
pi-opritor  of  the  Glenwood  Mission  Inn 
at  Riverside  is  negotiating  with  the 
United  States  Government  for  a  Ions 
term  lease  on  property  in  the  Yosemite 
Valley  on  which  he  will  construct  a 
magnincent  tourist  hotel.  Mr.  Miller's 
plans  also  contemplate  the  construction 
of  a  $75,000  liotel  at  Glacier  Point.  He 
and  his  architect  and  engineer  are 
now  in  the  Yosemite  Valley  and  on 
their  return  details  of  tlie  Ijuilding  will 
lie   obtainable. 

SAN  D.TIJGO.  CAL. — Hotel,  i  story 
and  base,  brick  and  steel.  $200,000.  Ar- 
cliitect,  W.  S.  Hebbard.  Grant  Bldg.. 
San  Diego.  Owner's  name  withheld. 
Plans  for  this  building,  which  are  now 
out  for  figures,  show  a  structure  cov- 
ering a  large  ground  area  and  ar- 
ranged for  stores  and  an  arcade  on 
the  first  floor.  Upper  floors  will  con- 
tain a  large  number  of  guest  rooms. 
Construction  will  be  fireproof.  A  con- 
tract will  be  awarded  for  the  work  by 
the    first   of   February. 

PASADENA.  LOS  ANGELES  CO., 
CAL.' — Hotel  addition,  2  story,  rein, 
forced  concrete.  Cost  not  stated.  Ar- 
<liitect.  Myron  Hunt,  Hibernian  Bldg.. 
I>.  A.  Owner,  Wentworth  Hotel  Co. 
The  two  additional  stories  will  add  1.50 
guest  rooms  to  the  hotel  All  rooms 
will  h;ive  connecting  baths.  Con- 
struction will  be  entirely  of  reinforced 
concrete.  The  exterior  of  the  building 
will  be  faced  with  cement  plaster.  A 
clay  tiie  roof  is  specified.  Bids  are  now 
I  eing  taken  for  the  general  construc- 
tion, root  tile,  plumbing,  steam  heat- 
in,g,  electric  work  and  bath  room  tile. 
POHTLAND.  ORE. — Hotel,  3  story 
and  base,  brick  and  steel,  $40,000.  Ar- 
ciiitects.  Bennes  &  Hendricks,  Henr.\ 
Bldg..  Portland.  Owner,  Otto  W.  Nel- 
son. The  building  is  to  be  ."iOxgo  feet, 
and  is  arranged  for  five  stores  besides 
tile  liotel  lobby  on  the  first  floor  and 
a  total  of  4  4  gue?t  rooms  and  10  baths 
on  the  upper  floors.  There  will  be 
steam  heat  and  running  water  in  all 
rooms.  The  exterior  of  the  building 
will  lie  faced  with  pressed  brick.  In- 
terior finish  will  be  of  pine  through- 
out.     Patent    store    fronts   are   specified. 


Bios.  Contractor,  K.  A.  Muller.  Con- 
tiai't  pri,-e,  $xii.iiiiii.  Not,-:  This  build- 
ing will  cover  ail  ar.M   nf    liixlOO  feet. 
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Contracts  Awarded. 


—LIBRARIES— 


Si:.\T'riJ:,  wash.— Library.  2  story 
.iiid  base,  brick.  $3.-i,000.  Arcliltect.  W. 
.MailM'.y  Somervell,  White  Bldg..  Se- 
attle. Owners.  City  of  Seattle.  Tlie 
'  uilding,  which  has  been  mentioned 
1  ere  before,  will  contain  an  audito- 
rium in  the  basement,  two  main  read- 
ing rooms  on  the  first  and  second 
floors  and  the  stack  nioms  and  libra- 
rian's oITice.  There  will  lie  a  central 
lieating  system.  Interior  flnl.sb  will  be 
111'  liardwoods  and  metal.  .Metal  shelv- 
ing will  be  used.  The  exterior  of  the 
liuilding  will  be  faced  with  pressed 
lirick  and  terra  cotta.  Plana  are  com- 
lilete  and  bids  will  be  opened  on  Feb- 
ruary 3rd,  Plans  can  be  secured  from 
the  architect.  .T.  T.  .Jennings  is  Secre- 
tary of  the  Seattle  Public  Library  Com- 
mittee. 


—POST  OFFICES- 


GRAND  JUNCTION,  COLO. — Post  of- 
fice, 2  story  and  base,  fireproof  con- 
struction. Cost  not  stated.  Architect, 
Oscar  Wenderoth,  Washington,  D.  C. 
Owners,  United  States  Government.  The 
building  will  cover  a  ground  area  of 
approximately  5.700  square  feet,  and 
will  contain  the  usual  rooms  and  de- 
partments. Construction  will  be  fire- 
proof except  ceiling  and  roof.  The 
exterior  of  the  building  will  be  faced 
with  stone.  Roof  will  be  of  tin.  Plans 
are  co  nplete  and  figures  are  being 
taken  for  the  construction,  complete, 
including  the  lieating,  plumbing,  elec- 
tric conduits  and  lighting  fixtures.  Bids 
will  be  opened  on  March  5th  at  Wash- 
ington, D.  C.  Plans  and  specifications 
can   lie  secure.:!   from  the  architect. 


RAILROAD  CONST,,  STATIONS 
AND  EQUIPMENT. 

PORTLAND,  ORE. — Union  station. 
Class  A  construction,  $3,000,000.  Archi- 
tects. Emil  Scbacht  &  Son,  Common- 
wealth Bldg..  Portland.  Owners,  Hill 
and  Harriman  interests.  A  report 
from  Portland  states  that  the  above 
mentioned  architects  have  been  com- 
missioned to  prepare  plans  for  a  union 
station.  The  report  cannot  be  verified 
in  tills  city,  and  no  details  of  the  pro- 
posed   structure    are    obtainable. 


RESIDENCES. 


M.\KI,.\Xll,  CAL.— Hotel.  7  story  and 
1  it.si..  brick  and  steel.  $S0.000.  Anlii- 
tcct.  Clay  N.  Burrcll,  Albany  Bldg., 
Oakland.  Engineer.  W.  W.  Broite. 
Clunie    Bldg.,      S.      F.      Owners,      Durst 


SAN  FKANCISCO — Residence.  1  story 
and  base,  frame,  $2,000.  Architect,  J. 
M.  Ceary.  2.'?rd  and  Folsom  Sts.,  S.  F. 
Owner.  Louis  Fortney.  The  dwelling 
will  contain  six  rooms  and  bath  In- 
terior finish  will  be  of  pine,  Hungarian 
ash  and  oak.  Oak  floors  will  be  used 
in  the  living  and  dining  rooms.  Tliere 
will  be  open  fire  places  and  lirick  or 
tile  inantels.  Tile  will  tie  used  in  the 
kitchen  and  bath  room.  The  exterior 
of  tlie  house  will  be  covered  with  shin- 
gles. Plans  are  comiilete  and  the  work 
will    be   done  by    Day   Labor. 

SAN  FRANCISCO  —  Residences.  2,  2 
story  and  base,  frame,  $3,000  each.  Ar- 
cliitect.  none.  Owner,  Thomas  Hamill. 
I7tli  avenue  iiiid  California  street.  S. 
F.  Tlle^e  hoiises  will  each  contain  six 
rooms  .-ind  bath.  Interior  flnisb  will 
be    of    pine,    redwood    and    some    liard- 


wood.  Oak  floors  will  be  used  In  the 
principal  rooms.  There  will  be  open 
lire  places  In  the  llvingr  rooms  with  tile 
and  brick  mantels.  Bath  rooms  and 
kitchens  will  have  tUc  wainscot.  The 
exteriors  will  be  covered  with  rustic, 
shingles  and  cement  plaster  on  metal 
lath.  Plans  are  In  the  hands  of  the  • 
owner  and  the  work  will  be  done  by 
Day   Labor. 

SAN  FRANCISCO— Residences.  1  1  V4 
and  2  story  and  base,  frame.  $2,000 
each.  Architect,  none.  Owners,  Oscar 
Heyman  and  Bros..  742  Market  St.,  S. 
F.  These  houses  will  contain  from 
five  to  six  rooms  each.  Interiors  will 
be  finished  in  pine  and  redwood 
throughout.  Some  hardwood  lloorlnir 
will  be  used.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Tile 
will  be  used  In  the  baths  and  kitchens. 
The  exteriors  will  be  covered  with 
rustic,  shingles  or  shiplap.  Plans  are 
in  tlie  hands  of  the  owners  and  the 
work    will   be   done   by   Day   Labor. 

OAKLAND,  CAL. — Bungalows,  2,  1 
story  and  base,  frame,  $2,000  each.  Ar- 
chitect, Ivan  C.  Satterlee,  470  13th  St., 
Oakland.  Owner,  C.  M.  ilacGregor. 
Eacli  of  these  dwellings  has  been  de- 
signed to  contain  five  rooms  and  bath. 
All  interior  finish  will  be  of  pine  or 
redwood.  Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  large  open  fire  places  with  at- 
tractive tile  or  brick  mantels.  Tile 
will  be  used  in  the  bath  rooms  and 
kitchen.s.  The  exteriors  will  be  cov- 
ered with  rustic.  The  plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor. 

BERKELEY,  ALAMEDA  CO..  CAL. — 
Residence.  2  story  and  base,  fra.ne. 
$5,000.  Architect,  John  Hudson  Thomas, 
First  National  Bank  Bldg..  Berkeley. 
Owner,  George  H.  Richardson.  This 
dwelling  has  been  mentioned  here  be- 
fore when  plans  were  first  started. 
The  working  drawings  are  now  com- 
plete and  figures  will  be  called  for 
shortly.  Interior  finish  will  be  of  pine, 
redwood  and  hardwood.  Oak  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  brick 
and  tile.  An  automatic  water  heater 
will  be  installed.  Tile  will  be  used  in 
the  bath  room  and  kitchen.  The  ex- 
terior of  the  dwelling  will  be  covered 
with    cement   plaster  on   metal   lath. 

OAKLAND,  CAL.  —  Residence,  1% 
story  and  base,  frame,  $3,800.  Archi- 
tect, t:'lay  N.  Burrell,  Albany  Bldg., 
Oakland.  Owner,  C.  S.  Cook.  The 
dwelling-  will  contain  seven  rooms  and 
bath  Interior  finish  will  be  of  pine, 
redwood  and  some  hardwoods.  Oak 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  brick.  An  automatic  water  heater 
will  be  installed.  The  exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  A  contract  has 
been  awarded  to  F.  A.  Muller.  and  he 
!.■«  now  taking  subfigures  on  all  parts 
of    the    work. 

Oj\KLAND.  CAL. — Residence.  2  story 
and  base.  fraiie.  $3,200.  Architect. 
none.  Owner.  J.  C.  McQuillin,  2804 
Stuart  SI..  Berkeley.  Tlie  house  has 
been  designed  for  a  seven-room  dwell- 
ing with  bath  and  sleeping  porch.  In- 
terior finish  will  be  of  pine  and  red- 
wood with  hardwood  floors  In  the 
principal  rooms.  There  will  be  fur- 
ii.iic  heat.  The  sum  of  $33  is  allowed 
for  a  mantel  and  the  same  amount  for 
liiihsh    hardware.     Tile   will    lie   used   In 
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ilip  linfh  room'nnd  kitchen.  The  cx- 
(•rliu-  i.f  tlw  <lwi<llliiK  will  t«e  covercil 
«lili  i-pinvnt  i>la8lor.  IMiuih  iii-e  com- 
i.lplo  Kim  ilif  w.Tk  will  lip  (lone  liy 
I  my    l<Mlmr. 

,  r.M..  — HiiiiKiiIow.  1  stiiry 
iinii'.  SI.OOO.  Aroliltpct.  W. 
Alhiiny  ni.lK..  Oiikliiiul. 
Itlrliol.  Tho  lioiise  will 
I  anil  liiith.  All  In- 
he  of  |ilnc  or  reil- 
n.M.rt.  An  "I'l'n  Arc  l>l"'t>  with  tile  or 
i.rirk  mantel  will  he  nsed  In  the  llvlnir 
r.iiini.  The  exteilor  of  the  ilwelllnK' 
will  he  tlnlshe.l  With  rnftlc.  Plans  are 
loniplete  an.l  IlKiires  are  heing:  taken. 
(IAKI.A.NH,  CAI* — Resilience.  2  story 
.'iml  base.  frame.  »3.Snn.  Architect, 
John  r.  Haner,  :!r."9  19th  .St..  .S.  K. 
iiwncrs  na.nc  withhelil.  The  ilwelUiiR 
will  he  erecleil  In  Bonlevard  I'ark  anil 
will  contain  seven  rooms,  hath  and 
stepplnR-  porcli.  Interior  finish  will  lie 
of  pine  and  redwood  with  oak  lloors 
In  the  principal  rooms.  There  will  he 
fnrnace  heat  and  open  tire  places.  Man- 
tels will  be  of  tile  or  hrlck  An  auto- 
matic water  heater  will  be  installed. 
Til*  will  he  used  in  the  hath  room  and 
kitchen.  The  exterior  ot  the  house 
win  he  covered  with  rustic.  Plans  are 
complete  and  flsures  are  being  taken. 
BERKKI.EY.  AI.AMEDA  CO.,  OAL.— 
Residence.  2  story  and  base,  frame, 
IS, 000.  Architect,  none.  Owners,  Allan 
&  Glenday.  1621  Broadway,  Oakland. 
The  dwelling  has  been  designed  for  a 
six -room  house  with  bath  and  sleeping 
porch.  Interior  linlsh  will  be  of  pine 
and  redwood  with  some  hardwood 
Moors.  There  will  be  furnace  heat  and 
open  lire  places.  Mantels  will  be  of 
tile  or  brick.  Tile  will  he  used  In  the 
bath  room  and  kitchen.  The  exterior 
of  the  dwelling  will  be  covered  with 
cement  plaster  on  metal  lath  Plans 
are  complete"  and  the  work  will  be  done 
by   Day   Labor 

SAN  FRANCISCO — Residence;'.  2.  2 
stwry  and  base,  frame.  $4,000  and  $5.- 
000.  Architect.  Theo.  S.  Boehn,  David 
Hewes  Bldg..  S.  F.  Owners  Pockman 
Building  Co.  Botli  of  these  dwellings 
will  he  erected  on  13th  avenue  near 
.Anija.  and  eacii  will  contain  seven 
rooms  and  bath.  .Interiors  will  be  fin- 
ished in  pine,  redw'ood  and  some  hard- 
wood. Oak  floors  will  he  used  in  the 
principal  rooms.  There  will  be  large 
open  fire  places  and  brick  or  tile  man- 
tels. Tile  will  be  used  in  the  baths 
and  kitchens.  .Automatic  water  heat- 
ers will  be  installed.  Tlie  exteriors 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
tile  work  will   be  done  by  Day  Labor. 

PIICDMONT,  ALAMEDA  CO.,  CAL. — 
Residence.  2  story  and  base,  frame, 
Ji.OOO.  Architect,  none.  Owner.  Les- 
ter B.  Rieff.  1098  Grand  .\ve..  Oakland. 
The  dwelling  has  been  designed  for  a 
seven-room  house  with  bath  and  sleep- 
ing porch  Interior  trim  will  he  of 
pine  and  redwood.  Oak  doors  will  be 
used  ill  three  of  the  rooms.  There  will 
be  furnace  iicat  and  oi)en  fire  places. 
Mantels  will  l-e  of  brick.  Tile  will  be 
used  In  the  batli  room  and  kitchen. 
The  exterior  of  the  dwelling  will  ))C 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  an.l  the  work 
■  will  be  done  by   Day  I>:ihor. 

BERKKLRY.  AI.A.MEDA  CO.,  CAL.^ 
Residence.  2  story  and  liase.  frame. 
$3.1)110.  Architect,  none.  Owners.  Allan 
S:  nicnday.  1021  Broadway,  Oakland. 
Tile  dwelling  will  contain  six  roo  ns, 
bath   and   sleeping   porch.     All    interior 
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linlsh  will  be  of  pine  or  redwoodf 
Hardwood  lloors  will  he  used  through- 
nut.  .\  central  lieatlnB  system  will  be 
Installed  and  a  large  open  fire  place 
will  he  a  feature  of  tlie  main  living 
loom.  Tile  will  he  used  in  tile  bath 
and  kltdien.  .Mantel  will  be  of  brick. 
Tlic  exterior  of  the  house  will  be  cov- 
creil  witli  cement  plaster.  Plans  are 
complete  and  the  »  urk  will  he  done  liy 
Dav  Labor. 

BERKELEY,  ALA.MEDA  CO.,  CAL.— 
Residence.  2  story  and  base,  frame, 
$3,000.  .\rchltect,  Olin  H.  Grove,  2911 
Telegrapli  Ave.,  Berkeley.  Owner,  D, 
L,  Levy.  Tlie  dwelling  has  been  de- 
signed for  a  sl.\-room  house  with  batli 
and  sleeping  porch.  Interior  will  he 
tinislied  in  pine  and  redwood.  Hard- 
wood floors  will  lie  used  In  the  living 
and  dining  rooms,  Tliere  will  be  fur- 
nace heat  and  open  fire  place.  Man- 
tel will  be  of  brick.  Tile  will  be  used 
in  llie  hatli  room  and  kitchen.  The 
exterior  will  he  covered  with  cement 
plaster.      Plans  are   heing  prepared. 

HILI^BORO,  SAN  MATEO  CO.,  CAL. 
— Residence,  3  story  and  base.  Class 
A  construction.  $500,000.  Architects, 
Willis  Polk  &  Co.,  Merchants'  Exchange 
Bldg.,  S.  F.  Owner,  Charles  Templeton 
Crocker.  The  old  country  residence 
of  Mr.  Crocker,  know-n  as  Uplands  and 
which  has  long  been  one  ot  the  show 
places  ot  tiie  peninsula,  is  to  be  prac- 
tically wrecked  and  a  new  and  more 
pretentious  home  erected  on  the  old 
site.  Tlie  new  dwelling  will  be  the 
finest  country  place  in  Hillsboro,  and 
with  the  exception  ot  Mary  Pauline 
Payne's  home  at  Menlo  Park,  the  most 
costly  place  on  the  peninsula.  Con- 
struction will  he  of  steel  and  rein- 
forced concrete,  with  hollow  tile  parti- 
tions and  fireproof  construction 
throughout.  Interior  finish  will  be  o£ 
liardwoods.  marble  and  tile.'  A  large 
amount  of  ornamental  plaster  will  be 
used.  There  will  be  the  most  improved 
system  of  heating,  an  elevator  and 
dumb  waiters.  Vacuum  cleaning  and 
a  refrigerating  plant  will  also  be  in- 
stalled. The  e.\ierior  of  the  dwelling 
will  he  faced  with  terra  cotta.  Plans 
are  complete  and  figures  for  the  work 
ai-e  being  taken  by   the  architects. 

SAN  DIEGO.  CAL.  —  Residence.  2 
story  and  base,  frame,  $50,000.  Archi- 
tects. Greene  &  Greene,  Boston  Bldg.. 
Pasadena.  Owner,  Mrs.  Mary  Kew. 
Tile  dwelling  is  designed  in  the  Old 
English  style  with  a  plaster  on  shin- 
gle exterior  ornamented  with  lieavy 
beams.  Tlie  first  floor  will  be  finished 
in  oak  throughout  and  the  second  in 
w-liite  enamel.  All  rooms  will  have 
hardwood  floors.  A  central  heating 
system  and  open  fire  places  will  be 
installed.  A  garage  in  keeping  with 
the  residence  will  also  be  erected.  A 
large  amount  ot  concrete  terraces  are 
to  be  erected  and  landscape  gardening 
on  a  large  scale  is  conte.nplated.  The 
work  will  be  done  by  Day  Labor. 

Contracts  Awarded. 

I.ii.<;  ANGELES.  CAL.— Residence.  2 
story  and  liase.  frame,  $20,000.  Arclii- 
tccts.  Hud>-on  &  Munseil.  Stimson 
Blilg..  L.  A.  Ojwner,  N.  Elsasser,  Con- 
tractor. Tlinmas  K.  Miller,  3450  So. 
V'igueroa  St..  L.  A.  Tills  contract  has 
liecn   awarded   on    tile   percentage   basis, 

L'lS  ANGELES.  CAL. — Tile  and  mar- 
hip  for  12  story  oflice  I'uiilding,  $70,300. 
A.ihitects.  Morgan,  Walls  &  Morgan, 
Story  Bldg.,  L.  A.  Owner,  W.  t  Hol- 
lingswortli.     Contractor.    B.   V.    Collins, 


Los   Angeles   St.,   L.   A., 
.   work.     Contract  price, 


marble 

$70,500. 


SCHOOLS. 


SAN  I'-RANCISCO— Moving  school,  3 
story.  Class  A  construction,  $150,000. 
Architects,  City  Dept.  of  Architecture, 
Temporary  City  Hall  Bldg.,  S.  F.  Own- 
ers, City  and  County  of  San  Francisco. 
Tliree  figures  were  received  by  the 
Board  of  Public  Works  for  moving  the 
High  Scliool  of  Commerce.  The  low- 
esit  figure  was  received  fron  tlie  Sound 
Construction  Co..  Seattle,  and  calls  tor 
an  expenditure  ot  $151,000.  For  a  com- 
plete list  of  all  figures  see  under  San 
Francisco    in    this    issue. 

OAKL.AND.  CAL. — Sciiool,  2  story 
and  base,  reinforced  concrete,  $,S4.000. 
Architect,  City  Architect  J.  J.  Donovan, 
Security  Bldg..  Oakland.  Owners,  City 
of  Oakland.  This  building  will  be 
erected  on  Grand  street  near  Perry, 
and  will  contain  12  class  rooms  and  an 
assembly  hall.  Construction  will  be 
ot  reinforced  concrete  throughout.  In- 
terior will  be  faced  with  cement  plas- 
ter. Plans  are  complete  and  figures 
will  be  opened  by  tlie  Board  of  Edu- 
cation on  February  17th.  The  official 
proposals  appears  in  another  column 
ot  this  issue. 

OAKLAND,  CAL. — School,  1  story 
and  base,  reinforced  concrete,  $64,000. 
Architect,  City  Architect  J.  J.  Donovan, 
Security  Bldg.,  Oakland.  Owners,  City 
of  Oakland.  The  building  will  be 
known  as  the  54th  Street  School,  and 
will  be  erected  on  54th  street  near 
Market.  '±.iere  will  be  six  class  rooms, 
kindergarten.  assembly  hall,  club 
room  and  teachers'  and  principal's 
rooms.  A  central  iieating  system  will 
he  Installed.  The  exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  will  be 
opened  hy  the  Board  of  Education  on 
February  10th.  Plans  and  specifica- 
tions can  be  secured  from  the  arclii- 
tect. 

OAKLAND.  CAL. — School.  1  story 
and  base,  reinforced  concrete.  $05,000. 
Architect,  City  Architect  J.  .1.  Donovan. 
Security  Bldg,.  Oakland.  Owners,  City 
of  Oakland.  Bids  opened  for  the  con- 
struction of  the  13th  Avenue  School 
sliow-  McLaren  it  Peterson  low  at  $61,- 
225.  For  a  complete  list  of  all  figures 
presented  see  under  Oakland  and  Ala- 
'.neda  County  in   this  issue. 

GALT.  SACltAMENTO  CO.,  CAL.— 
School,  2  story  and  base,  brick.  $45,000. 
Architect,  C.  H.  Russell,  Humboldt 
Bank  Bldg.,  S.  F.  Owners,  Gait  .Joint 
Union  High  School.  Bids  opened  tor 
this  work  have  been  taken  under  ad- 
visement, and  all  checks  except  four 
iiave  been  returned.  The  work  at- 
tracted an  unusually  large  number  of 
figures.  A  complete  list  of  tlie  bids 
may  be  found  under  the  heading  of 
.Sacramento,  Stockton  and  Northern 
California   in    this   issue. 

i:L  .MOni^NA,  ORANGE  CO.,  CAL.— 
S.  liiMil,  1  story  and  base,  brick,  $25.- 
(1(111.  Architect,  H.  M.  Patterson.  O.  T, 
.lolinson  Bldg.,  L,  A,  Owners,  El  Mo- 
dena  .School  District.  The  building  has 
been  arranged  to  contain  six  standard 
size  class  rooms,  teachers'  rooms  and 
principal's  offlces,  besides  a  large  aud- 
itorium seating  350  people.  A  com- 
plete stage  will  be  a  part  of  the  audi- 
torium. There  will  he  a  central  hitt- 
ing system.  Inlerioi-  finish  will  he  of 
pine.  Tlio  extcrioi-  of  tlic  hiilldliiR  will 
be    faced    with     pressed     lirhk        plans 
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are  complt'lc  :iiiil  fl^in'os  :ire  licin^" 
taken.  Pluns  call  ho  seciiiiMl  Iroiii  llii- 
architect. 

OKANGE.  OIIAXCIO  CO..  CM..  — 
Schools.  2.  ■:  stor.v  aiul  hase.  I.iick  an,l 
frame,  $JO,OOU.  Ai-chitecl,  l''rc,l  11. 
Kley,  Hervey-Finley  Hlcls..  Santa  .\na. 
Owners.  Orangre  Union  1-Iisli  Scliool 
liistrict  Tliese  two  luiilillnKs.  tie 
si-ience  Ijuildins:  anii  iianiial  arts 
liulldlng.  will  he  ."lOxIOO  anii  liOxUlO  re- 
^pecti^'el.v.  Interiors  will  he  finished 
In  pine  tliroushout.  Heat  will  be  sup- 
pllerl  from  the  present  sy.stem.  Tlie 
e.\teriors  will  he  faced  witli  lenient 
piaster.  The  cost  price  does  not  in- 
clude the  machinery  and  eciuipment, 
which  will  be  installed  later.  Plans 
are  complete  and  Itgures  are  being 
taken.  Bids  will  he  opened  by  the 
Hoard  of  Kducation  on  Febrnary  21st. 
Plan.s  can  he  secured  from  the  archi- 
tect. 

SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS 


SAN  FRANCISCO — Power  station.  1 
story  and  base,  concrete.  Cost  not 
stated.  Architect,  Frederick  H.  Meyer, 
Bankers'  Investment  Bldg.,  S.  F,  Own- 
ers. Pacific  Gas  and  Electric  Co.  This 
building',  designed  tor  a  snb-station. 
will  be  erected  on  Townsend  street. 
between  1st  and  2nd  streets.  Con- 
struction will  be  of  reinforced  con- 
crete tbroug.hout  with  concrete  floor. 
The  exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
complete  and  figures  are  now  being 
taken. 

OXNARD,  VENTURA  CO..  CAL. — 
Water  system.  Cost  not  stated.  Engi- 
neers, Olmsted  &  Gillelen.  Wright  and 
Callender  Bldg..  L.  A.  Owners,  Cit.\- 
of  Oxnard.  Attorney  Blaekstock  of 
Oxnard  has  just  received  word  from 
the  Appellate  Court  that  tbe  bonds 
voted  by  the  people  of  Oxnard  over  a 
>ear  ago  for  the  construction  of  a 
water  and  light  syste  n  in  thiit  city 
arc  legal.  Steps  will  be  taken  at  once 
lowards  entering  into  contracts  for  the 
construction   of   the  system. 

RIVERSIDE,  RIVERSIDE  CO..  CAL. 
— Consolidation  and  extension  of  water 
systems.  Cost  not  stated.  Engineers. 
Burns  &  McDonnell.  Kan.^as  City.  Mo. 
Owners,  City  of  Riverside.  The  above 
named  engineers  liave  been  retained 
by  the  city  to  prepare  plans  for  the 
consolidation  of  tlie  two  water  sys- 
tems for  the  purchase  of  which  $1,600,- 
000  in  bonds  were  voted.  A  number  of 
important     extensions       will       also       be 
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ned. 


Contracts  Awarded. 


I>OS  ANGEI.ES,  CAL. — Steel  and  con- 
crete water  tank,  $9,000.  Engineer. 
County  Engineer.  L.  A.  Owners.  Los 
Angeles  County.  Contractors.  Secu- 
rity Contracting  Co.,  Union  Oil  Bld.t;., 
L.    A.      Contract   price,    $9.o53. 

LOS  ANGELES,  CAL. — Sewer  sys- 
tem. 6  miles,  $.tdO,000.  Engineer,  City 
1  lept.  of  Engineering.  L.  A.  Owners, 
city  of  Los  -Angeles.  Conti-actors,  Holt 
*  .leffery.  Hinckley  Block.  Seattle. 
C.niract  price.  $.-,?..S.SI  l.:H.  Note:  This 
sewer  is  known  as  the  .\rroya  dc  la 
l;rea. 

l;AKKKSi'l|.;l.l),  K'l'^KN  CO..  CAL.— 
Water  mtiins  and  hydrants.  Cost  not 
.slated.  Engineer,  City  Engineer, 
liakei-.slield.  Owners,  City  of  Bakers- 
licdd.  ( 'ontrai'liir,  Max  Cnndlacli, 
r,akrishcld,        water        pipe,  $2,ri.|(;.(;.'"i ; 

(;rfcnl)erK    it    Suns,    Hakersfield,    35    lire 


foOtfc 


Foote  Mixer  on  street  paving 
in  Chico,  California 

There's  a  Foote  Mixer  for  every  job! 
Carried  in  Stock  by 

EDWARD  R.  BACON  &  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 

FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  3M0  N  ATOM  A  ST.,  S.  F. 

Fdward  P.  Bacon  is  positively  not  connected  with  any  other  firm. 


hydrants.  Contract  price  not  stated. 
PRESIDIO  OF  SAN  FRANCISCO — 
Water  main  and  by-pass,  $3,049.  En- 
gineers, Constructing  Quartermasters' 
Dept.,  U,  S.  A.,  Fort  Mason,  Owners,. 
U.  S,  Government,  Contractor,  Pliilip 
Schuyler,  First  National  Bank  Bldg., 
Oakland.      Contract    price,    $3,04<l. 

STORES  &  OFFICE  BUILDINGS. 

SEATTLE.  WASH. — Stores  altera- 
tions and  additions,  concrete  and  brick 
construction,  $60,000.  Architect,  Har- 
lan Thomas,  Eilers  Bldg.,  Seattle.  Own- 
ers, Arcade  Building.  The  present 
front  will  be  re.noved  and  an  arcade 
effect  will  be  constructed  on  both 
street  frontages.  Interior  partitions 
will  be  removed.  An  automatic 
sprinkler  system  will  be  installed. 
New  electric  wiring,  plumbing,  paint- 
ing and  plastering  are  called  for  in 
tlie  specifications.  New  store  fixtures 
will  also  be  constructed.  Plans  for 
this  work  are  nearly  complete  and 
figures  will   be   called  for  shortly. 

PORTLAND,  ORE. — Stores,  1  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architects,  Emil  Schact  &  Son. 
Portland.  Owner,  Fred  H.  Brown.  The 
building  will  cover  an  area  of  90x100 
feet.  The  space  has  been  arranged  for 
four  stores  and  a  moving  picture 
liouse.  There  will  he  plate  glass  dis- 
play windows  with  patent  store  fronts. 
Interior  finish  will  be  of  pine  and  some 
hardwood.  The  exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are  now  being  prepared. 

LOS  ANGELES.  CAL.— Stores.  1  sloiy 
,ind  liase,  lirick.  Cost  not  stated.  Ar- 
chitects, Morgan,  Walls  &  .Morgan, 
Story    Bldg..   L.   A.     Owner,   D.   Botillier. 


The  building  will  be  erected  on  Main 
street  and  will  cover  a  ground  area 
of  100x100  feet.  A  number  of  modern 
stores  will  be  arranged  for,  all  of 
which  will  have  patent  store  fronts 
and  plate  glass  windows.  Interior  fin- 
ish will  be  of  pine  and  redwood  with 
.some  hardwoods  used  in  the  display 
windows.  A  cement  floor  will  cover 
tlie  entire  area.  The  exterior  of  the 
Iniilding  will  be  faced  with  pressed 
brick.      1  lans    are   complete   and    figures 


lie  licii 


taken. 


Contracts  Awarded. 

LOS  ANGELES,  CAL.— Lofts,  10 
story  and  base.  Class  A  construction. 
$100,000.  Architects.  Austin  &  Pen- 
nell,  Wright  and  Callender  Bldg.,  L.  A. 
Owners.  Knickerbocker         Fireproof 

Building  Co.  Contractor,  .1.  V.  McNeil. 
Citizens'  National  Bank  Bldg.,  L,  A. 
Contract    price.    $100,000. 

LOS  ANGELES,  CAL.  —  Lofts.  7 
story  and  base,  reinforced  concrete. 
$70,000.  Architect.  S.  Tildcn  Norton, 
Title  Insurance  Bldg.,  I*  A.  Owner.  J. 
Kahn.  Contractor,  J.  V.  McNeil.  Citi- 
zens' National  Bank  Bldg..  L.  A.  Con- 
tract   price,    $70,000. 


SEALED  PROPOSALS. 

'UOI*<>S.\I,.S     K«»R     ri'MPIXG     PLANT. 

SIOALEI)  bids  or  proposals  are  In- 
ited  lo  be  delivered  to  tbe  Board  of 
ark  Directors  of  the  City  of 
iaklaiul,  at  its  oBice,  City  Hall  Annex. 
72S  Uroadway.  Oakland.  Palifornla.  on 
'liiirxiliiy,  tilt-  :H  th  ilny  of  Jnnlinry, 
!M:!.  lictMorn  the  lioiirH  of  'J  oVIiM'k 
uil  :t  oVhiek  II.  111.,  tor  furnishing  iicc- 
ssary  labor  and  materials  for  and  in 
lie  construction   of   1   deep   well   pump- 
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Inir  plant  btkI  eentrlfuBnl  pumpliiK 
pliitil.  Ill  MoMHunnJ  Turk  for  tlio  Board 
of  I'lirk  DIri'itors  of  the  City  of  Oak- 
Iniiil,  Aliimfilii  t'ounty.  I'allfornlii.  »al(I 
piiiiipliiK  plant  to  lip  ronstriK'ted  l>y 
mirs-piiHriil  hldiliTH  tlicrofor  In  acoord- 
■  iice  with  the  plans  and  specifications 
Ihi'rrfor.  raid  plans  and  spocincatlons 
lirliiK  on  tile  In  the  olHre  of  said  Board 
of  Park  niroctord,  to  which  reference 
Ik  lierWiy  made  for  full  details  and  de- 
nrlpllon  of  said  work.  Proposals 
uliall  Ih<  made  upon  Mank  forms  which 
will  he  furnished  hy  the  secretary  of 
the  Hoard  of  Park  Directors  upon  np- 
pllcntlon.  All  work  done  and  m^.terlal 
furnished  »liall  he  to  the  approval  of 
C.  K.  Allardt.  Mechanical  ICn^lneer,  and 
Id  the  acceptance  of  the  Board  of  Parle 
Directors. 

Work  shall  he  commenced  within 
ten  (101  days  and  shall  he  completed 
within  sixty  (60t  days  from  date  of 
contract. 

Each  bid  must  be  accomp.inled  li,v  a 
check  of  ten  per  cent  of  amount  of 
bid.  imyable  to  "Frank  n.  Tliomp.son. 
Clerk  of  the  Oily  Council"  certified  by 
a  responsllile  bank,  which  check  shall 
be  forfeited  to  the  City  of  Oakland 
should  the  bidder  receiving  an  award 
fail  within  ton  (10)  days  after  accept- 
ance of  bid  to  enter  into  a  contract  and 
furnish  the  bond  required  as  set  forth 
In   this   notice. 

The  Board  of  Park  Directors  re- 
serves the  right  to  reject  any  or  all 
bids. 

By  order  of  the  Board  of  Park  Direc- 
tors, HENRY  F.  VOGT. 

Secretary. 
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Information  apply  to  the  superinten- 
dent of  the  Puehlo  Honlto  Indian 
School,  Crownpolnt,  .\.  .Mex.  F.  H. 
AUBOTT.   acting  coninilssloner. 


5  IM«(>l"OSAI,S     KOU    It('ll,l>I\G. 

'  TltKASrilV  DKrAKT.MK.NT— Office 
of  the  Su|)ervising  Aicliitect,  Washing- 
ton, D.  C,  .lanuary  17,  1913. — Sealed 
proposals  will  be  received  at  this  of- 
fice until  H  o'clock  |i.  III.  on  the  28th 
liny  of  Kcbr»iiir.v,  I»i;{,  and  then  opened 

.  for  the  construction,  complete  (includ- 
ing plumbing,  gas  piiilng.  heating  ap- 
paratus, electric  conduit  and  wirin.g. 
and  lighting  fixtures),  of  the  United 
Slates  post  ofBce  and  courthouse  at 
Pocatello,  Idaho.  The  building  is 
three  stories  and  basement,  with  a 
ground  area  *  of  approximately  4,.tO0 
s<inare  .  feet;  fireproof  construction. 
stone  and  brick  facing.  tin  roof. 
Drawings  and  specifications  may  be 
obtained  from  the  custodian  of  site  at 
Pocatello.  Idaho,  or  at  this  office,  at  the 
uiscretion  of  the  Supervising  Archi- 
tect. .  O.    WENDEKOTH, 

."Supervising  Architect. 


PUOPOSAI.S    POK    Bl'ILDIXR. 

HHICK  SCHODI, HOUSE  —  Depart- 
me..l  of  the  Interior.  Office  of  Indian 
Aftairs.  Washington,  -D.  C.  December 
27.  1912. — Sealed  proposals,  plainly 
marked  on  the  outside  of  the  sealed 
envelope  "Proposals  for  Brick  School- 
house,  Pueblo  Bonlto  Indian  School, 
New  -Mexico,"  and  addressed  to  the 
Commissio~ner  of  Indian  Aftairs,  Wash- 
ington. I).  C.  will  be  received  at  the 
Indian  Office  until  S  oVinek  |i.  in.,  Feh- 
mory  12,  liMS.  for  furnishing  mat  - 
rials  anil  lahor  for  the  erection  of  a 
brick  SI  Iniolhouse  at  the  Pueblo  Bonlto 
Indian  .-School,  X.  Mex..  in  strict  ac- 
cordance with  the  plans,  .specifications, 
and  instructions  to  bidders,  which  may 
be  examined  at  thi.s  office,  the  offices 
of  the  suiM-rvisi.r  of  construction.  Den- 
ve)-,  Colo.:  thtv,  Posi,  Denver,  Colo.;  the 
U.  S.  Indian  wareliouse,  San  Francisco, 
Cal,^    and    at    the    school.      For    furthei' 


l>l(t>rOS.\LS  FUU   ROAI>  M'ORK. 

BOA  I  >WonK— Constructing  Quarter- 
in  islirs  office.  Vancouver  Barracks, 
Wash.-— Sealed  proposals,  in  triplicate, 
will  he  leceiveil  in  tills  office  until  It 
a.  m..  February  4,  1013,  and  then  pub- 
licly opened  for  tlie  construction  of 
walks.  ouir>iS,  g-utters,  .etc(,  at  this 
post.  Full  infor.Tiation  furnlslied  on 
application.  A  depo.sit  of  $5  will  be 
•required  to  insure  return  of  plans, 
specifications,  etc.  Envelopes  contain- 
ing proposals  to  be  indorsed  "Propo- 
sals for  Walks,  Etc.,"  and  addressed  to 
the    CoT,:triicting    Quartermaster. 

♦ 

PROPO.X.VI.S  FOR  1I|!IL,DING. 
THE  BOARD  OF  lODUCATION  OF 
the  City  of  Oakland,  State  of  Califor- 
nia, reifuests  and  will  receive  bids  for 
the  furnishing  of  all  the  materials, 
labor,  and  workmanship  required  in 
connection  with  the  construction  and 
completion  of  a  one  (1)  story  rein- 
forced concrete  and  wood  frame  school 
building  to  be  known  as  the  Fifty- 
tourtli  and  .Market  Street  School,  to  be 
erected  on  the  block  of  land  located  on 
the  westerly  side  of  Market  street,  be- 
tween .53rd  and  54tb  streets;  also  for 
tl-.e  furnishing  of  all  materials,  labor 
and  workmanship'  required  in  ?onnec- 
tion  with  the  construction  and  comple- 
tion of  a  two  (2)  story  and  basement 
reinforced  concrete  frame  school  build- 
ing to  be  known  as  tlie  Perry  School, 
and  to  be  erected  on  block  of  land  lo- 
cated on  the  westerly  side  of  Grand 
avenue  betwen  Perry  street  and  Santa 
Clara  avenue,  both  such  blocks  of  land 
being  in  the  City  of  Oakland,  Alameda 
<:;ounty.  State   of  California. 

All  said  materials,  labor  and  work- 
manship for  each  of  the  above  na.med 
buildings  is  to  consist  of  that  required 
by,  and  be  in  accordance  with  tlie 
plans,  drawings  and  specifications  pre- 
pared therefor  and  now  on  file  in  the 
office  of  John  J.  Donovan,  the  Super- 
vising Architect  of  the  City  of  Oak- 
land, to  which  said  plans  and  snecifl- 
catinns   reference   is   hereby   made. 

.^11  proposals  for  each  of  the  said 
buildings  shall  be  made  upon  and  con- 
form to  the  requirements  of  the  forms 
of  proposals,  prepared  and  furnished 
by  the  City,  through  tlie  Supervising 
-architect,  and  shall  be  enclosed  in 
sealed  envelopes,  endorsed  "Bid  for 
(name  of  school)",  addressed  to  the 
Board  of  Education.  The  proposal  for 
the  Fifty-fourth  and  Market  Street 
School  shall  be  deposited  by  the  bidder 
or  his  agent,  with  the  Board,  while  in 
session,  letween  4:30  and  5:30  n-cioek 
1>.  m.,  Paciflc  Time,  nn  the  10th  day  of 
Febraary,  1913,  and  the  proposal  for 
the  Perry  School  shall  be  deposited  by 
tlie  bidder,  or  liis  agent,  with  the  Board 
while  in  session  between  4:30  and  5:30 
o'clock  p.  Mi„  Paoilic  Time,  on  the  17th 
d:iy  of  February,  all  in  the  rooms  of 
the  Board  in  tlie  City  Hall  Annex,  Xo. 
I72.S  Broadway,  Oakland.  California, 
and  at  the  expiration  of  each  of  the 
tines  named  the  respective  bids  will 
be  opened,  examined  and  publicly  de- 
clared in.  open  session  of  the  Board. 

Xo  bid  will  1)6  received  or  consid- 
ered which  is  not- accompanied  by  a 
check,  certified  hy  a  -reSiiionsilde  bank, 
p.nyalde  to  tlie  order  of  Frank  R. 
Thompson,  City  Clerk,  in  an  amount 
not  less  than  ten  per  centum    (U)<?;,)   of 


the  aggregate  amount  of  the  proposal. 
Said  check  shall  be  forfeited  to  and  re- 
tained by  the  City  if  the  successful 
bidder  fails  or  refuses  to  execute  tlie 
contract  in  the  required  forms  to  lie 
provided  by  the  City  as  required  by  the 
Charter  of  the  City  of  Oakland  within 
twenty  (20)  days  after  receiving  no- 
tice of  award. 

Tlie  contract  for  the  furnishing  of 
all  the  labor  and  material  entering 
into  the  construction  and  completion 
of  each  of  the  said  buildings,  includ- 
ing plumbing,  heating,  ventilating, 
electric  work  and  other  equipment  in- 
dicated on  the  drawings  or  called  tor 
in  the  specifications,  is  to  be  let  or 
awarded  as  a  whole  or  general  con- 
tract. No  bid  which  combines  the  two 
buildings  in  one  figure  will  be  consid- 
ered. 

All  information  relative  to  tlie  re- 
quirements for  bidding,  and  all  direc- 
tions necessary  to  explain  and  make 
definite  any  of  the  provisions  of  the 
Epeciflcations  or  drawings  will  be  given 
by  the  Supervising  Architect  upon  ap- 
plication  at   Ills   office. 

The  right  is  reserved  to  the  Board 
in  accordance  witl\  the  jirovisions  of 
the  Charter  of  the  City  of  Oakland,  to 
re.iect  any   or  all   bids   submitted. 

By  order  of  the  Board  of  Education 
of    the    City    of    Oakland.    California. 

R.    B.    S.    YORK., 
Secretary  of  the  Board  of   Education   of 

the   City   of   Oakland. 


PROPOSALS  FOR  BRIDGE  MORK. 

STEEL  BRIDGE— Department  of  the 
Interior.  Office  of  Indian  Affairs,  Wash- 
ington, D.  C. — Sealed  proposals  plainly 
marked  on  the  outside  of  the  sealed 
envelope  "Proposals  for  .Steel  Bridge 
Across  the  Clearwater  River,  Red  Lake 
Reservation,  Minnesota,"  and  addressed 
to  tht  Commissioner  of  Indian  Aftairs, 
Washington,  D.  C.  will  be  received  at 
the  Indian  Office  until  2  o'clock  i>.  m. 
Febrnarj-  19,  1913,  for  furnishing  mate- 
I'ials  and  labor  for  tile  erection  of  a 
riveted  steel  higliway  bridge  across  the 
Clearwater  River,  Red  Lake  Indian 
Reservation,  Minnesota,  in  strict  ac- 
cordance with  tile  plans,  specifications 
and  instructions  to  bidders,  wliich  may 
he  examined  at  this  office,  the  offices  of 
the  supervisor  of  construction,  Den- 
ver, Colo.,  and  at  the  school.  For  fur- 
ti;er  information  apply  to  the  superin- 
tendent of  the  Red  Lake  Indian  Scliool, 
Red  Lake,  Minn.  F.  H.  ABBOTT,  act- 
ing   commissioner. 


PROPOSALS     FOR     IIVILDIKGS. 

BUILDING  —  Sealed  proposals,  in- 
dorsed "Proposals  for  Contagious 
Group  Buildings,"  will  he  received  at 
the  bureau  of  yards  and  docks.  Navy 
Department,  Washington,  D.  C  until 
II  «'<-l(ic-k  a.  m.  Febrnary  21,  1913.  and 
then  and  there  publicly  opened  for 
hospital  huildings  at  the  naval  hospital 
reservation,  Puget  Sound.  Wash.  Esti- 
mated cost.  $i:!.000.  Plans  and  specifi- 
cations can  be  obtained  on  application 
to  the  bureau  or  to  the  caiiinandant  of 
the  navy  yard.  Bremerton,  Wa?li.  H. 
U.    .STAXFORl).    chief  "of    bureau. 


TREASURY  DEPART.MENT  —  Office 
of  the  Supervising  Architect.  Washing- 
ion.  D.  C.  .lanuary  22,  1913.— Sealed 
proposals  will  be  received  at  this  of- 
fice until  3  o'clock  |>.  m.  »n  the  5th  day 
of  .March.  1913,  ;,iid  then  ofiened,  for 
the  construt-tion  (including  plunihins. 
gas  piping,  heating  appaiatus,  electric 
conduits    and    wiring,    interior    lighting 
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lixtures,  aiul  a|Mii-i);irhesl  .if  llio  Uiiitcl 
States  poHt  offlii'  at  IJi-aii.]  Jiuiction. 
Colo.  Tlie  luiildins:  Is  to  l>e  two  storips 
and  haseiient.  ami  lias  a  ground  area 
'nt  approxiJiinlely  5. TOO  squa.re  feet: 
fireproof  constriu'tion.  excejit  <-ollin^ 
and  roof;  lirick  and  stone  faciner  ana 
tin  roof.  Drawings  and  specifications 
may  be  obtained  from  the  custodian  of 
site  at  Grand  .Junction,  Colo.,  or  at  this 
office,  at  the  discretion  of  the  Super- 
ising  Arcliltect.  O.  WENDRUOTH. 
.■Supervising    Architect.  (*) 


NOTICE    TO    CONTRACTORS. 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational Exposition  Company  at  the 
office  of  tlie  Director  of  Works,  in  the 
Exposition  Building.  Pine  and  Battery 
Streets,  San  Francisco,  California,  at 
II  A.  M..  Frlilny,  Jnuiinry  31,  101» 
AVork    For    Contract    No.    18. 

Gradinsf  Sites  for  Liberal  Arts  Build- 
ing, Court  rf  Honor,  North  Entrance  to 
Court  of  Honor.  Nortli  Road  and  Pulton 
Basin     Docks     in    accordance     with     tlie 


specifiiatlons  on   file  in   the  office  of  the 
Director    of    Works. 

Hach  proposal  must  lie  accompanied 
by  a  ccrtllicd  check  payable  to  the  order 
of  the  l':niama-Pacino  International 
lOxposition  Company  or  cash  in  the  sum 
of  ten  (10)  per  cent  iif  the  amount  bid, 
or  the  same  w-iU  not  be  considered. 
When  the  award  of  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  tiled  with 
the  accepted  proposal  or  bid.  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract  and 
filing  the  required  bond.  A  bond  in 
the  sum  of  fifty  (.iO.)  per  cent  of  the 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract; 
tlie  sureties  thereon  must  be  satisfac- 
tory to  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational  Kxposition  Company. 

Progressive   payments   will    be    made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion   Company. 

Plans  and  specifications  for  the  work 
may  be  obtained  from  the  Director  of 
Works,  at  Room  617  Exposition  Build- 
ing, by  depositing  $5.00.  which  will  be 
refunded  upon  the  return  of  the  plans 
and  specifications   in   good  condition. 

By  order  of  the  Buildings  and 
Grounds    Committee. 

WII-LIAM    H.    CROCKER, 

Chairman.      (•) 


Firms  deslrlngrnews  from  certain  localities  like  Sail  FrHnei-Nco.  I>oh  Angeles. 
Portland,  Seattle,  etc.,  nlll  And  all  such  Items,  commencing  on  this  page,  nil 
carefully  classified  as  to  location.  These  same  items  are  repeated  In  the 
fore  part  of  the  nens  department,  under  distinct  headings  such  as  Banks, 
Churches,   Hotels,  etc. 


SAN  FRANCISCO. 


WHARF  CONSTRUCTION  —  Rein- 
forced concrete,  $500, 000.  San  Fran- 
cisco. Engineer.  Assistant  State  Engi- 
neer Newman,  Ferry  Bldg.,  S.  F.  Own- 
ers. State  of  California.  Bids  tor  the 
construction  of  Pier  No.  37  were 
opened  at  Thursday's  session  of  the 
State  Board  of  Harbor  Commissioners 
and  show  the  Thompson  Bridge  Co., 
low  at  $475,200.  For  a  complete  list  of 
the  figures  presented  see  under  ,'^an 
Francisco    in    this    issue. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $30,000  San  Francisco. 
-■Architect,  E.  N.  Denke,  Humboldt  Bank 
Bldg.,  S.  F.  Owner'  Max  Kolander. 
The  building  will  be  erected  on  a  cor- 
ner site  and  will  cover  a  considerable 
.ground  area.  Interior  will  be  arranged 
for  two  and  three  room  suites  with 
wall  beds  and  private  baths.  There 
will  be  stea.ii  heat.  Bath  rooins  will 
be  finished  in  tile.  The  interior  will 
be  finished  in  pine,  redwood  and  some 
hardwoods.  Iron  fire  escapes  will  be 
installed.  The  exterior  of  the  build- 
ing will  be  covered  with  shiplap  and 
tirick  veneer.  Plans  are  now  being 
prepared. 

WHARF  CONSTRUCTION  —  Rein- 
forced concrete,  $500,000.  San  Fran- 
cisco. Engineer,  Assistant  State  Engi- 
neer Newman,  Ferry  Bldg..  S.  F.  Own- 
ers, State  of  California.  Plans  have 
been  completed  and  approved  for  the 
construction  of  Pier  No.  39  which  will 
be  erected  ad,ioining  Pier  No.  37.  Con- 
struction will  be  similar  to  that  used 
by  the  Government  at  the  Army  Trans- 
port Docks  at  Fort  Mason.  Bids  will 
be  received  by  the  State  Board  of  Har- 
bor Co  nmissioners.  Ferry  Bldg..  S.  F.. 
on  February  6th  Complete  plans  and 
specifications  can  be  secured  from  En- 
gineer Newman.  The  official  proposal 
appears  in  another  column  of  tliis 
issue. 

APARTMENT    HOUSE— 3     story     and 


liase,  frame,  $10,000.  San  Francisco. 
Architect.  ,1.  G.  Kincannon,  1179  Hayes 
St..  S.  F.  Owners,  Metropolis  Invest- 
ment Co.  The  building  will  have  a 
frontage  of  2S  feet  and  a  depth  of  87 
feet  The  interior  has  been  arranged 
for  six  apartment  flats  of  four  rooms 
and  bath  each.  Interior  finish  will  be 
of  pine,  redwood  and  some  elm.  Wall 
beds  will  be  used  throughout.  Tliere 
will  be  a  central  heating  systen  and 
hot  water  heaters.  Bath  rooms  will  be 
finished  in  tile.  The  exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  he  done  by 
Day   Labor. 

RESIDENCES— I,  1  1/2  and  2  story 
and  base,  frame,  $2,000  each.  San 
Francisco.  Architect,  none.  Owners, 
Oscar  Heyman  &  Bros.,  742  Market  St., 
S.  F.  These  houses  will  contain  from 
five  to  six  roo.ns  each  Interiors  will 
be  finished  in  pine  and  redwood 
throughout.  .Some  hardwood  flooring 
will  be  used.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Tile 
will  be  used  in  the  baths  and  kitchens. 
The  exteriors  will  be  covered  with 
rustic,  shingles  or  shiplap.  Plans  are 
in  the  hands  of  the  owners  and  the 
^^■OT•k   will   be  done  by  Daj'  Labor. 

WHARF  CONSTRUCTION  —  Rein- 
forced concrete.  $500,000,  San  Fran- 
cisco. Engineer,  Assistant  State  Engi- 
neer Newman,  Ferry  Bldg.,  S.  F.  Own- 
ers. State  of  California.  Plans  have 
been  approved  by  the  State  Board  of 
Control  for  the  construction  of  Pier 
No.  41  and  also  for  two  Ferry  Freight 
Slips,  which  are  to  be  erected  adjoin- 
ing Pier  No.  41.  The  pier  will  be  1010 
feet  long  and  200  feet  wide,  of  the  re- 
inforced concrete  type.  Freight  slips 
will  be  constructed  of  cerosoted  wood- 
en piles  and  are  estimated  to  cost 
$200,000.  Pier  No.  41  will  cost  $500,000. 
Bids  will  be  called  for  witliin  the  next 
week  or  ten  days  for  this  work. 

APARTMENT  Ht)USI5 — 3  story  and 
base,    frame,      $10,000.      San    Francisco. 


.\rcli licet,  Churlcs  J,  UouHSeau,  Plii-Iaii 
HIdg.,  S,  F.  Owner,  Louis  D.  StofT. 
The  building  will  be  arranged  for  six 
afiartments  designed  on  the  apartment 
Hat  style  All  suites  will  have  private 
bath  and  wall  beds.  Interior  llnlBli 
•vill  be  of  pine,  redwood  and  elm.  Bath 
rooms  will  be  finished  In  tile.  There 
will  be  steam  heat  and  a  hot  water 
heating  system.  The  exterior  of  the 
building  will  be  covered  with  cement 
plaster  and  shiplap.  Plans  are  com- 
pb'te   and    figures  are   being   taken. 

RESIDENCE  —  1  story  and  base, 
frame,  $2,000,  San  Francisco.  Ardil- 
tect,  .1.  .M.  Ceary,  23rd  and  Folsom  Sts., 
S  F.  Owner,  Louis  Fortney.  The  dwell- 
ing will  contain  six  rooms  and  batli. 
Interior  finish  will  be  of  pine,  Hunga- 
rian ash  and  oak.  Oak  floors  will  be 
used  in  the  living  and  dining  roooms. 
There  will  be  open  Are  places  and  brick 
or  tile  mantels.  Tile  will  be  used  In 
the  kitchen  and  bath  roo.n.  The  ex- 
terior of  tlie  bouse  will  be  covered 
with  shingles.  Plans  are  complete  and 
the    work    will    be   done   by    Day    Labor. 

RESIDENCES— 2,  2  story  and  base. 
frame,  $3,000  each.  San  Francisco.  Ar- 
ch itect.  none.  Owner,  Thomas  Hamlll, 
17th  Ave.  and  California  St.,  S.  F. 
Tliese  houses  will  each  contain  six 
rooms  and  bath  Interior  finlsli  will  be 
of  pine,  redwood  and  some  hardwood. 
(lak  floors  will  be  used  in  the  principal 
rooms.  There  will  be  open  fire  places 
in  the  living  rooms  with  tile  and  brick 
mantels.  Bath  roms  and  kitchens  will 
have  tile  wainscot.  The  exterior  will 
be  covered  with  rustic,  shingles  and 
cement  plaster  on  metal  lath.  Plans 
are  in  the  hands  of  the  owner  and  the 
work    will   be   done   by   Day   Labor. 

RESIDENCES— 2,  2  story  and  base. 
frame,  $4,000  and  $5,000.  San  Fran- 
cisco. -Architect.  Theo.  S.  Boehn,  David 
Hewes  Bldg.,  .S.  F.  Owners,  Pockman 
Building  Co,  Both  of  these  dwellings 
will  be  erected  on  13tli  Ave.  near  Anza, 
and  each  will  contain  seven  rooms  and 
bath.  Interiors  will  be  finished  in 
pine,  redwood  and  some  hardwood.  Oak 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  large  open  fire 
places  and  brick  or  tile  mantels.  Tile 
will  be  used  in  the  baths  and  kitchens. 
.\uto.iiatic  water  heaters  will  be  in- 
stalled. The  exteriors  will  be  covered 
witli  cement  plaster  on  metal  lath. 
^  lans  are  complete  and  the  work  will 
be  done  by  Day  Labor. 

APARTMENT  HOUSE — 3  story  and 
base,  frame,  $20,000.  San  Francisco, 
Architect,  Henry  C.  Smith.  Humboldt 
Bank  Bldg.,  S  F.  Owner.  .Mr.  Hunter, 
The  building  will  be  erected  on  Wash- 
ington St..  near  Taylor,  and  is  to  con- 
tain a  number  of  two  and  three  room 
.-:uites  with  wall  beds  and  private  bath 
rooms.  Interior  finish  will  be  of  pine 
and  redwood  with  some  elm  veneer. 
There  will  be  a  central  heating  system 
and  a  hot  water  plant.  Vacuum  clean- 
ing will  also  be  Installed.  The  exte- 
rior of  the  building  will  be  covered 
with  brick  veneer  and  ce  nent  plaster. 
Plans   are   nearly   ready  for   figures. 

FACTORY—  1  story,  galvanized  Iron. 
$5,000.  San  Francisco.  Architect,  B. 
V.  Woods.  331  27tli  .We..  S.  F.  Own- 
ers, Clinton  FIreproofing  Co.,  2IJ  Mutual 
Bank  Bldg.,  S.  F.  This  building  is  to 
be  erected  as  a  shop  warehouse  and 
yard  and  will  be  located  on  Townsend 
near  Stanford.  There  will  be  a  con- 
<rete  foundation  and  exterior  walls  of 
galvanized  iron.  Construction  will  be 
carried  on  by  Day  Labor. 
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KLtVl'd — I'.nlory  niid  biise,  friiiiie,  $1!.- 
nto,  Anhllacl.  noiir.  San  Frnnolsc-o. 
Uwiiar,  Tliumas  St.  Jonos,  .17  Giiprrcio 
St..  8.  V.  Ttip  11111111111)1:  will  oovor  nn 
ar«>B  of  sr.xoT  fpt't,  anil  Is  ai'i'anKP<1  to 
I'oiilnin  two  nioilprn  Mats  i>r  flvo  an<l 
xlx  I'ooaiH.  IiittM'lor  lliilsli  will  l>o  nf 
pine  tlirouKllout.  Sniiu>  oak  flnorine 
will  !<•■  u«e<l.  Tlicic  will  he  Kas  Rrates 
unil  Hl.>  mantels.  Tlie  exterior  of  the 
IxilldlnK  will  he  lovereil  witli  riisllc 
aim  oojiient  plaster  on  metal  lath^ 
Plans  arc  complete  and  in  the  hand? 
of  the  owner,  who  will  do  the  work  hy 
Omv   I^Ahor. 

QAXIAQB— 1  story  and  base,  brick 
.ind  steel.  Cost  not  stated.  San  Fran- 
eUeo.  Architect,  Henry  C.  Smltli,  Hum- 
boiat  Bank  Bide..  .<;.  F.  Owner.  Mr. 
Mt-Crue.  The  buildlngr  will  be  erected 
ou  Golden  Gate  avenue,  near  Lnrkin 
steed.  The  interior  is  to  be  arranged 
for  the  automobile  business.  Floors 
will  he  of  cement.  Offices  will  occupy 
the  front  portion  of  tlie  structure  and 
repair  room  and  shlppinsf  departments 
the  balance.  Interior  finish  will  be  of 
pine  and  liardwood.  Tile  will  also  be 
used  to  a  considerable  extent.  The 
exterior  of  the  buildinsr  will  be  faced 
witli  pressed  brick.  Patent  store 
fronts   are   to  be   specified 

GARAGE — 1  story  and  base.  Class 
A  construction.  $30,000.  San  Francisco. 
Architects.  Fabre  &  Bearwald.  Western 
.Metropolis  Bank  Bldg..  S.  F.  Owner, 
Henry  Ohlandt.  Jr.  The  building  is  to 
be  erected  at  the  southwest  corner  of 
Grove  and  Broderick  streets  and  will 
cover  a  considerable  ground  area. 
There  will  be  some  steel,  brick  exte- 
rior walls,  faced  vvith  pressed  brick 
and  concrete  floors.  Special  store  tanks 
will  be  installed  for  gasoline.  A  com- 
pletely equipped  machine  shop  will  oc- 
cupy a  part  of  the  building,  the  bal- 
ance of  the  space  being  given  over  to 
storage  roo.ii.  Plans  are  now  being 
prepared. 

HOTEL  AXU  .STORE— 3  story  and 
base,  frame.  $10,000.  San  Francisco. 
Architect,  John  F.  Hanef,  3579  19th 
St.,  S.  F'.  Owner's  name  withheld.  The 
building  will  be  erected  on  Lombard 
near  Lyon  street.  The  first  floor  will 
contain  a  store.  Basement  is  to  be 
arranged  for  a-  billiard  hall  and  the 
tw:o  upper  floors  will  contain  IS  single 
rooms.  Interior  finish  will  be  of  pine 
and  redwood  throughout.  All  rooms 
will  he  supplied  with  running  water. 
The  exterior  of  the  building  will  be 
covered  with  rustic  and  shiplap.  Plans 
are  being  prepared  and  figures  will  be 
called  for  shortly. 

HOTEL — i  story  and  base.  Class  C 
construction,  $125,000.  San  Francisco. 
Architects,  Smith  &  Stewart.  244  Kear- 
ny St..  S.  F.  Owner,  A.  O,  Stewart,  The 
building  -will  be  erected  in  the  north 
line  of  Ellis  street,  S7^  feet  east  of 
Mason.  The  property  is  regarded  as 
one  of  the  most  choice  sites  remaining 
vacant  The  building  will  be  designed 
for  a  high  class  hotel  w'ith  all  modern 
conveniences,  including  steam  heat, 
elevator  service,  vacuum  cleaning  sys- 
tem and  hot  and  cold  running  water. 
The  exterior  will  probably  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 

HOTEL  ALTERATIONS— Brick  and 
steel  construction.  Cost  not  stated. 
San  Francisco.  Architect,  none.  Own- 
er, A.  Nestori,  51G  Pacific  St.  Tlie 
work  includes  the  construction  of  an 
additional  story  and  considerable  con- 
crete  work.     There    will   be   new   plas- 
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HOTEI. — 7  story  and  base.  Class  B 
construction,  $90,000.  .San  Francisco. 
Architect.  John  F.  llaner,  3579  19th  St. 
Owners.  Sacramento  capital.  The 
building  will  he  erected  on  lower  Mar- 
ket street,  near  Second,  and  will  cover 
an  area  of  50x8S  feet.  There  will  be 
two  stores  besides  the  hotel  entrance 
on  the  first  floor.  Upper  floors  will  he 
arranged  for  SO  rooms,  several  baths 
and  a  large  dining  room.  Interior  fin- 
ish will  be  of  pine  and  hardwoods. 
There  will  be  steam  heat,  elevator 
service  and  a  vacuum  cleaning  sys- 
tem. The  exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are  now  being  prepared  and  figures 
will  be  called  for  shortly. 

MOVING  SCHOOL — 3  story.  Class  A 
construction,  $150,000.  San  Francisco. 
-Architects,  City  Dept.  of  Architecture, 
Temporary  City  Hall  Bldg..  S.  F.  Own- 
ers, City  and  County  of  San  Francisco. 
Three  figures  were  received  bj'  the 
Board  of  Public  Works  for  moving  the 
High  School  of  Commerce.  The  lowest 
figure  was  received  from  the  Sound 
Construction  Co.,  of  Seattle,  and  calls 
for  an  expenditure  of  $151,000.  For 
a  complete  list  of  all  figures  see  under 
San    Francisco  in   this   issue. 

POWER  STATION — 1  story  and  base, 
concrete.  Cost  not  stated.  San  Fran- 
cisco. .\rclntect,  Frederick  H.  Meyer, 
Bankers'  Investment  Bldg.,  S.  F.  Own- 
ers, Pacific  Gas  and  Electric  Co.  This 
building,  designed  tor  a  sub-station, 
will  be  erected  on  Townsend  street, 
between  1st  and  2nd  streets.  Construc- 
tion will  be  of  reinforced  concrete 
throughout  with  concrete  floor.  The 
exterior  of  tlie  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  figures  are  now  'being  taken. 

HOTEL — 2  or  3  story  and  base,  stone 
and  steel  construction,  $250,000.  To- 
semite  Valley,  Cal.  Architect,  Myron 
Hunt,  Hibernian  Bldg.,  L.  A.,  associated 
W'ith  Engineer  Pierre  Zucco,  Mechan- 
ics' Institute  Bldg.,  S.  F.  Owner,  Frank 
A.  Miller.  Mr.  Miller,  who  is  proprie- 
tor of  the  Glenwood  Mission  Inn  at 
Riverside  is  negotiating  with  the 
United  States  Government  for  a  long 
term  lease  on  property  in  the  Tosemite 
Valley  on  which  he  will  construct  a 
magnificent  tourist  hotel.  Mr.  Miller's, 
plans  also  contemplate  the  construc- 
tion of  a  $75,000  hotel  at  Glacer  Point. 
He  and  his  architect  and  engineer  are 
now  in  the  Yosemite  Valley  and  on 
llieir  return  details  of  the  building  w'ill 
lie   obtainable. 

POST  OFFICE— 2  story  and  base, 
fireproof  construction.  Cost  not  stated. 
Grana  Junction  Colo.  Arcliitect,  Oscar 
Wenderoth,  Washington,  D.  C.  Owners. 
United  Slates  Government.  The  build- 
ing will  cover  a  ground  area  of  ap- 
proximately 5.700  square  feet  and  will 
contain  the  usual  rooms  and  depart- 
ments. Construction  will  be  fireproof 
except  ceiling  and  roof.  The  exterior 
of  the  buiUUng  will  be  faced  with 
stone.  Roof  will  be  of  tin.  Plans  are 
complete  and  figures  are  being  taken 
for  the  construction,  complete,  iriclud- 
ing  tlie  heating,  plumbing,  electric  con- 
duits and  lighting  fixtures.  Bids  will 
he  opened  on  March  5th  at  Washington. 
IJ.  C.  Plans  and  specifications  can  he 
secured   from  tlie   architect. 
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Contracts  Awarded. 

SUBTKK.\SUI!\' — 2  story  an. 
Class  A  constiiution.  $3,S4,3nC 
I'rancisco.  .\rchitcct,  Milton  J 
Cleveland,  Ohio,  Owners,  United  States 
ilovcrnment.  Contractor,  Grant  Fee. 
.Monadnock  Bldg.,  S.  F.  Contract  price. 
$384,300  Note:  The  report  current  in 
building  circles  for  the  last  two  weeks 
to  the  effect  that  new  figures  were  to 
he  called  for  on  the  construction  of 
this  building  are  without  foundation, 
as  the  Treasury  Department  has.  au- 
thorized the  award  of  contract  to  Grant 
Fee,   the   lowest  bidder. 

WATER  MAIN  AND  BY-PASS— $3,- 
049.  Presidio  of  .San  Francisco.  Engi- 
neers. Constructing  Quartermasters' 
Dept.,  U.  S.  A.,  Fort  Mason.  Owners. 
U.  S.  Government.  Contractor,  Philip 
-Schuxler,  First  National  Bank  Bldg., 
Oakland.      Contract   price,    $3,049. 


Bids  Opened  For  State 
Harbor  Work  In  S.  F. 


Bid!)    For    Con.ttruetion    of    Pier    No.    3 

.Show    Tbonip.son     Bridge     Company 

Low    Men    at    $475,::00. 


The  State  Board  of  Harbor  Co-ii- 
missioners  opened  four  sets  of  bids  for 
the  construction  of  Pier  No.  37  and 
adjacent  wharf  work  on  Thursday.  Jan- 
uary 23rd.  Pier  No.  37  will  be  erected 
at  the  foot  of  Kearny  street  and  is  to 
be  of  reinforced  concrete  construction. 
Bids  were  asked  for  on  two  separate 
propositions.  Proposition  No.l  as  per 
plans  and  specifications  and  Proposi- 
tion No,  2  including  extra  supports  for 
outfall  of  North  Point  Main  sewer.  The 
lowest  figures  were  received  from  the 
Thompson  Bridge  Company  and  they 
will  probably  be  awarded  the  contract. 
Their  bids  of  $475,200  and  $483,700  are 
well  within  the  Assistant  State  En- 
gineer's estimate  for  the  work.  The 
following  is  a  list  of  bids   received: 

Construction    of   Pier   No.   37. 
Thompson    Bridge    Co.,    Proposition    No. 

1,    $475,200;    Prop.   No.    2,    $483,700. 
Pacific    Wakefield    Co..    Proposition    No. 

1,   $C17,000:   Prop.   No.   2.   $628,000, 
F.    Rolandi,   Proposition   No.    1,    $687,523; 

Prop.  No.  2,  add  $6,500. 
San    Francisco    Bridge    Co.,    Proposition 

No.  1,  $617,400;  Prop.  No.  2,  $627,000, 
Healy-Tibbitts  Constr.'   Co.,   Proposition 

No.    1,    $555,000;    Prop.    No.    2,    $564,000. 

No  award  will  be  made  until  the  next 
meeting  of  the  State  Board  of  Harbor 
Commissioners. 


City  Bids  Opened. 

Sound    Construction    Company    of    Seat- 
tle in  Low  Bidder  for  Moving  HlKh 
Scliool  of  Commerce. 


Three  bids  only  were  received  by  the 
Board  of  Public  Works  for  moving  the 
High  School  of  Commerce  from  its' 
present  site  on  Grove  street,  between 
Larkin  and  Polk  streets,  to  a  site  on 
Fell  street,  between  Van  Ness  avenue 
and  Franklin  street.  Bids  were  opened 
at  the  Wednesday  afternoon  session  of 
the  Board.  The  Sound  Construction 
Company,  a  Seattle  firm,  have  entered 
the  San  Francisco  market  and  present- 
ed   the    lowest    bid      at    $151,000,        No 
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HHjiij   was   inadj.     The   following-   is 
list  of  the  figures  received: 

Moving;  HiKh   School   of   Conuiieror. 

Grant   Fee    $165,000 

N.    H.    Pearson 178,000 

Sound    Construction    Co 151,000 


BUILDING    SVPERINTEINDEINT. 

Glacken,  Edwd.  E.,  General  building 
superintendent,  architectural  and 
structural;  supervision  of  any 
class  of  building  construction.  Ex- 
pert in  reinforced  concrete,  in- 
cluding cost  data,  design,  floor 
load,  quantity  surveying,  etc.  Ad- 
dress 56S  Golden  Gate  Ave.  Phone 
Franklin   7619. 


Building  Contracts  Awarded. 
San  Francisco. 


209 
210 
211 
212 
213 
214 


24.<! 
249 
250 
251 


HiLson    Weibel 

Smith     Smith 

Kurz     Kurz 

L^rsen      Larsen 

Younger    Elliot 

Allyne     Day 

Mertes     Mertes 

Mertes      Mertes 

Gandoffo     Devencenzi 

Fisk     Behm 

Rashley      Ow^ner 

Sudeman     .Sudeman 

Rapp     Lornzen 

Decea     Decea 

Paladini     Cereghino 

Nestori     Nestori 

Blaettler    Casty 

Coulson     Coulsoh 

Nelson    Nelson 

Kilborn     Schulte 

Ha.nill      Hamill 

Same    Same 

Young     Young 

Smith      Evans 

Carroul     Carroul 

Jones     Jones 

Wigwam     ..Auto    Sprinkler 

Williams      Kneally 

Cochran     O'Neil 

Bomerer     Bomerer 

He.mminga     ....Hemminga 

Heyman     Heyman 

Heyman      Heyman 

Heyman      Heyman 

McEIroy     Herring 

Same      Morehouse 

Gerson    Van   Herick 

Ford     Motor Clinton 

Crowley     Hauh 

Crowley     Haub 

Thompson     Hoots 

Coleson      Turner 

Toboni      Sciocclietti 

Hoin      Hoin 

Labat     Metter 

Anderson     Anderson 

CJiorovski     Ratto 

Eastwood      Emory 

Lowenberg     ....  Lowenberg 

Snandau     Harcom 

Phelan     Montague 

Westgate     Fed'l    Constr 

.Same     Lipp 

Heston     Nimmo 

Vanelli    Franchesconl 

Nash     Nash 

Chorovski     Ratto 

Lesser     Moise 

Larson     Larson 

Pockman     Owner 

Pockman     Owner 

Posch     Po.=ch 

Clinton    Fpfg Owner 

Scliuppert     Burns 


1520 
1000 

400 

SOO 

11626 

23879 

ISOiO 

ISOO 

400 

400 

4.i0 

12o0 

1000 

500 

500 

350O 

3286 

1000 

1000 

500 

5720 

2750 

400 

500 

400 

3000 

I:-.' 

500 

50n 

1000 

750 

'  rs.io 

1S50 

2000 

5450 

10800 

11150 

161917 

1080 

5950 

S900 

2175 

1735 

500 

1000 

1800 

350 

400 

700 

7354 

1375 

36242 

2968 

400 

600 

400 

450 

1850 

2000 

4000 

5000 

1000 

.lOon 

6S20 


(198)      NO.'<.     246-248     PACIFIC.       Alter 
stores. 

Owner A.    Hilson.    SW    Geary    ami 

Pov.-ell,    San    Francisco. 
Architect     .  .Not  e. 

Contractor.  .Louis       J.       Weibel,       1554 
Leavenworth.    S.    F. 

COST,    $1025 


iient 


(199)  E  FIFTEENTH  AVE 
Judah.  One-story  and  1 
frame    dwelling. 

Owner Robert       Smith.       737       Mc- 
Allister.   San    Francisco. 

Architect  ,  .  .^{ine. 

Day's    work.  COST,    $1000 


nci- H.    1.    Kurz,    Premises. 

ihil.Mi  .  .  .ArUmr        Schnlz,         Phelan 

I'.l.iK..    .^.iM    Fr.ni.i.s.o. 
y's    w.K-k.  COST,    $4011 


C'lll)  W  JULIAN  AVE  155  N  15th. 
One-Story  brick    factory. 

iiwner Mrs.    A.   Larsen.    623    Baker, 

San  Francisco. 
.Vrchitect  .  .  .None. 

t'ontractor.  .L.  C.  Larsen,  Crocker  Bids. 
San   Francipcn. 

COST,     $SO0 

(202)  N  JACKSON  137  E  Locust  N 
127-8'4xE  32.  All  work  except  heat- 
ing, painting,  finish  hardware,  elec- 
tric fixtures  for  three-story  and  base- 
ment   frame    residence. 

Owner Virginia   T.   Younger. 

.\rchitect  ..  .Miller    &    Colmesnil.    Litk 
BIdg.,   San   Francisco. 

Contractor.  .E.     W.     Elliot,     ISO     Jessie. 
San    Francisco. 

Filed  Jan.  20,  '13.     Dated  . 

Foundation   in  and     2nd     story 

joists    on     $2179.87 

Slate    roof    on,    sheathing    and 

rough    plumbing    in 2179.87 

Inside  finish,  plastering  on  and 

outside    shingled    2179.87 

Completed  and   accepted 2179.89 

Usual  35  days 2906.50 

TOTAL  COST,   $11,626.00 

Bond,    $5813.         Surety,      Pacific      Coast 

Casualty  Co.     Limit.   120  days.     Forfeit, 

none.      Plans  and  specifications   filed. 


(203)  SE  MISSION  382-4  NE  Second 
NE  35-6  SE  80  SW  7  SE  80  SW  63-4 
NW  80  NE  34-10  NW  80.  All  work  for 
two-story  Class  "C"   stores. 

Owner Mary  N.,  Lucy  H.  and  Edith 

W.      Allyne.      2609      Gough, 
San    Francisco. 
Architect  ..  .Reid        Bros.,        Cal-Paciflc 

Bldg.,   San  Francisco. 
Contractor.. Thos.      H.    Day   Sons,      Mo- 

nadnock  Bldg.,  S.  F 
Filed  Jan.   20,  '13.     Dated  Jan.   18,  '13. 

5th   of  each  month 75% 

40  days  after 25% 

TOTAL  COST,   $23,879 
Bond.    $12,100.        Surety,    Pacific      Coast 
Casualty  Co.     Limit,  March   31.  '13. 
Forfeit,  none.     Plans  and  specifications 
filed. 


(204)  W  TWENTY-SIXTH  AVE  212  N 
Balboa.  One  and  one-half-story  and 
basement   frame   dwelling. 

Owner S.    B.    Mertes    &    Bro.,     17S 

Mst   Ave.,   San    Francisco. 

Architect  .  .    None. 

Day's    work  COST,    $1800 


(205)  W  TWENTY-SIXTH  AVE  237  N 
Balboa.  One  and  one-half-story  and 
basement   frame   dwelling. 

Owner S.     B.    Mertes    &    Bro.,     178 

21ft   Ave..   San   Francisco. 

Architect  .  .  .None. 

Day's    work.  COST.    $!S00 


(200)      NE    ANNA    LANE    AND    EDDY. 
Repair   basement. 


(200)      E    BOARDMAN      150    S      Bryant. 
Alter   dw-elling. 

Owner Frank    Gandoffo.    Premises. 

Architect  . .  .None. 

Contractor.  .L.      N.       Devencenzi,       415 
Girard,   San    Francisco. 

COST,    $400 

(207)      NO.  700  HAYES.     Sleeping  porch 

Owner Arthur   G.    Fisk. 

.\rchitect  . .  .None. 

Contractor.  .J.    Behm    &    Co.,    139    Oak, 
San    Francisco. 

COST,    $400 


Lloyd  S.  Ackerman 

Attorney-At-Law 

Building  Law  and  the  Law  of 
Mechanics'  Liens. 

Rooms  4U-4I8  Nevada  Baak  Bldg. 

14  Mon(gomet7  St.,  S.  F. 

Refer!  to:  An£lo  Cblifomin  Truit  Co.. 
General  Contrectors'  Afiocl»tion:  United 
StMei  Fidelity  &  Cuwenly  Co.,  0«ilr 
P&cific  Builder. 


IT 

(2a.si     w  KUiiiiK  i.-;LA.xn  mo  .v  :;2nd. 

Ont-slory  and    basement   frame  dwlg. 

Owner John     Rashley.     979     RhodlB 

Island.  San   Francisco, 
Architect  .  .  .None. 
Days    work.  COST,    tiafi 

.209)  W  PARIS  200  N  Brazil.  One  and. 
one-half-story  and  basement  frafna 
dwelling. 

Owner O.    H.    Sudeman,    244    Paris, 

San  Francisco. 
.\rchitect  .  .  .A.    J.      Storm,    143      Peralttt 

Ave.,   San   Francisco. 
Day's  work.  COST.   $1250 


(210)      NOS.      121-33      SECOND.        Erect 
partition. 

Owner John  Rapp.  1461  Page.  S.  f 

.Vrcliitect  ..  .Merrill      &    Co..      143      2ni}, 

San  Francisco. 

Contractor.  .J.  T.   Lorenzen.   430  Stelner 

San    Francisco. 

COST,   $1000 


(211)  NO.  152  COOK.     Alter  and  repair 
dwelling. 

Owner Steve      Decea,      306      Santa 

Rosa  Ave..  San   Francisco, 

Architect  ..  .Paul    De    Martini.    421     8th 
Ave..   San   Francisco. 

Contractor.  .Paul    De    JIartini. 

COST,    $5019 

(212)  NO.  540  CLAY.     Remove  and  re- 
place  concrete. 

Owner A.    Paladini,    Premises. 

Architect  .  .  .None. 

Contractor.. L.  Cereghino  &  Son.  6  Mar- 
shall,  San   Francisco. 

COST,   $500 


(213)  NO.  516  PACIFIC.  Lower  floor, 
remove  rear  wall  of  1st  story  and  In- 
stall steel  giriler. 

Owner A.    Nestori.    Premises. 

-Architect  .  .  .None. 

Day's   work.  COST.   $3500 


(214)  N  SEVENTEENTH  210  W  Guer- 
rero. All  work  except  gas  ftxture* 
for  two-story  and  basement  frame 
flats. 

Owner Mfs.   Carolina   T.   Blaettler. 

353S   17th.  San  Francisco. 
.\rchitcct  . .  .None. 
Contractor.. John  Casty.  327  Brazil  Ave 

San   Francisco. 
Filed  Jan.  21.  '13.     Dated  Jan.  20.  'IS. 

Frame  up  and  roof  on $lli3 

Completed    and   accepted 11*3 

Usu.al    35    days 1000 

TOTAL  COST.  $3288 
Bond.  none.  Limit.  75  days.  Forfeit. 
$2.      Plans   and    specifications    filed. 

(215)  NO.  35  POPE.  Erect  four  chick- 
en  houses. 

Owner Coulson    Hatchery    &    Feed. 

Co.,   137S  Market,  S.  P. 
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WAINWRIGHT" 


GALVANIZED 


STEEL        CORNER 


BAR 


FOR  PROJECTING  EDGES  OF  CONCRETE  CURBS  STEPS,  COLUMNS,  ETC. 


The  Only  Effective 

CONCRETE  EDGE  PROTECTOR 

Offered  to  the  Contracting  F*ublic 

WAINWRIGHT  PATENTS-March  9.  1897. 

November  22,  1898.     May  5,  I90J. 

March  26,  1907.  Aug.  29,  1907. 

Aug.  2,  1910. 

This  bar  has  been  in  public  use  for  more  than 
ten  years  as  the  main  feature  of  the 


Wainwright  Sleel-Bound  Concrete  Curb 

THE  BEST  IN  THE  WORLD 
OVER  THREE  MILLION   EEEX 

in  Use  in  More  Than  Three  Hundred  Cities  in  the  United  States 
ABSOLUTELY  NON-BREAKABLE-OHEAPER  THAN  GRANITE 


Handsomer  Than  Granite  and  niuch  stronger. 
Cont  nuous  In  Cor  ^ruction,  hence  mvi  r  out  of 
line.  GALVANIZED  STEEL  CORNER  BAR 
Prevents  Chipping  or  Breaking  on  Edges.     Th's 

This  Curb  Will  Stand  Harrisr  IIsp  flnri  i  o,t  j.n 
Times  As  Lc  g  As   Plain  Conciele  Curb 

^'^TinTi?'^^^^^   ""'^^^  '"°"^^  ''^^P^'^'- 

.^„^  ^    METAL  PARTS  FOR  SALE 

SEND  FOR  COPYRIGHTED  BoIklIt  No.    16 


TheLilley&ThurstonCo. 


RIALTO  BUILDING, 


SAN  FRANCISCO 


JM"'^ -  A 


NEW  CHURCH  BUILDING  FOR  ST.  JOSEPHS  PARISH  NOW 

San  Francisco 


UNDER   CONSTRUCTION 


John  J.  Foley,  Architect 
San  Francisco 


Building  and  Industrial  News 
January  2S,  1913 


PLATE  A 


PERSPECTIVE  VIEW  NORTH  ELEVATION,  AL  DH  ORIUM 
Oakland,  California 


Architects  Palmer  &  Hornbostel.  New  York,  c'i  J.  J.  Donovan,  Oakland 


Building  and  Industrial  News. 
January  28,  1913. 


PLATE  B 
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I,  liitect  .  .  .No 
.i\s    work. 


COST,    $1000 


li;i      N  LAIDLKY  150  B  Harper.   One- 
sL.ry  and   basement   frame  dwelling:. 

,v„er N.   P.   Nelson,   278   Whitney, 

San    Franeis.co. 

I niilec't  .  .  .None. 
i:i>  s    work.  COST,    $1000 

L'lTI      NO.    261    MARKET.      New    front 
and  erect  partition. 

nvner Gus.    Kilborn,    Premises. 

atiiltect  . .  .None. 

•ontractor.  .H.       Schulte,     630       Preclta 
Ave.,  San  Francisco. 

COST.  $500 


nS)  W  SEVENTEENTH  AVE  121-1 
S  California.  Two-story  and  base- 
ment frame  residence. 

;)wner Tlios.   Yamliill,   Premises. 

\rohitect  . .  .None. 
ia>'s    work.  COST,    $2750 


^i;ii  W  SEVENTEENTH  AVE  196-1 
S  California.  Two-story  and  base- 
ment  frajme   residence. 

wner Thos.    Hamill.    Premises. 

IVrcliiteet  .  .  .None. 

IJay's    v.-ork.  COST,    $2750 


,220)  NO.  49  CUMBERLAND.  Raise 
residence,  alter  front  and  cliange 
plumbing  pipes  and  rat  proof  base- 
ment. 

)wner Josephine   B.   Young-,  Prem. 

Skrchitect  . .  .None. 

Day's  work.  COST,   $400 


[221)  NO.  143  HAIGHT.  Change  par- 
titions, install  new  bath,  boiler,  basin 
sink,  toilet,  china  and  clothes  closets 
and  new  windows. 

Jwner Mr.  Smith  and  wife,  Prem. 

Architect  . .  .None. 

Contractor.  .O.   Evan?,   4221   21st,   S.  F. 
COST,  $500 


(222)      NO.       3415       TWENTY-SECOND. 
Erect  partitions. 

Owner J.    Carroul,    Premises. 

Architect  ..  .Fab re   &     Bearwald,     Mer. 

National  Bank  Bldg.,  S.  F. 
Day's    work.  COST,    $400 


(223)  E  SEVENTEENTH  AVE  75  N 
.4.nza.  Two-story  and  basement  frame 
flats. 

Owner Thomas  M.  Jones,  37  Guer- 
rero,  San  Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $3000 


iilrarlor.  .  Kiirally     .t     Ciillaglicr,    244 
.\n(.,   San  Fiancl>-co. 

COST,    $.","0 


(2261      N(3.    I.il6    MARKICT,      Erert    gal- 
lery. 

Owner Cochran-Navlet    Co.,    Prem. 

Architect  .  .  .None. 

Contractor.  .Dan      O'Neil,    278      Natoma, 
San     Francisco. 

COST,    $500 


(224)  E  MISSION  215  N  22nd  N  88xE 
122-6  MB  64.  Automatic  sprinkler 
equipment  and  hose  reel  system,  et".. 
for    theatre    building. 

Owner Wigwam    Amusement    Co. 

Architect  ...Crim   &   Scott,   425   Kearny, 

San   Francisco. 
Contractor.  .Automatic    Sprinkler      Co., 
Merchants'   E.xchange   Bldg. 
San   Francisco. 
Filed  Jan.   22,   '13.     Dated  Jan.   S,   '13. 
Payments  on  1st  of  each   month     75% 

Usual    35    days 25% 

TOTAL  COST,  $1500 
Bond,  $T50.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  as  fast 
ns  required.  Forfeit,  none  Plans  and 
specifications   filed. 


(227)      W       CHARTER  OAK       200       N 

Silver.  One-story  and  basement 
frame   dwelling. 

Owner Christian  Bonierer,       307 

Hale,    San  Francisco. 

.\rchitect  . .  .None. 

Day's    work.  CO.ST.    $1000 


(228)      B    BAKER    200    S    Hayes.      New 
front,    enlarge   shop   and   new   roof. 

Owner R.       E.       Hemminga,       330 

Baker,   San   Francisco. 
.\rchitect  . .  .None. 

Contractor.  .W.      L.      Hemminga,      1556 
Hayes,  San   Francisco. 

COST,    $7  50 


i2;)l)  \V  KKAUXY  134-1!  X  WoKlilnK- 
ton  N  50  W  50-5  N  2  in.  07-6  S  50-2 
!•;  107-11.  Carpenter,  finish  and  rouRli 
hardware.  giayAnt;,  steel  work,  sheet 
metal,  rooting,  murlile  and  tile,  paint- 
ing, lath  and  piaster  and  tinting  for 
three-slory  Class  "C"  store  and 
rooms. 

Owner Louis   Fritdman   &   Samuel 

Gcrson.    126    Bush,    .S.    F. 
Architect  ...Jos.      Cahen,      45      Kearny, 

San     Francisco. 
Contractor.  .Wm.   Van    Herlck,    218   23rd 

Ave.,    San    Francisco. 
Filed  Jan.   23,  '13.      Dated  Jan.   14,  '13. 

3rd    Hoor   joists    set $1000  00 

Roof   on    1787  GO 

Brown    coated    2787   50 

Completed    and     accepted....    2787   50 

Usual    35    days 2787   50 

TOTAL  COST,  $.11,150  00 
Bond.  $5575.  Surety,  American  Bond- 
ing Co.  Limit,  120  days.  Forfeit,  $10. 
Plans  and   speciBcalions   fileii 


(229)  NE  SEARS  150  SW  Sickles.  One 
story    and   basement    frame    dwlg. 

Owner Oscar   Heyman    &    Bro.,   742 

Market,    San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $1350 

(230)  SW  SICKLES  53.50  NE  Sears. 
One  and  one-half-story  and  basement 
frame  dwelling. 

Owner Oscar  Heyman   &  Bro.,   742 

Market,    San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $1850 

(231)  SW  SICKLES  53.50  NW  Huron. 
Two-story  and  basement  frame  resi- 
dence. 

Owner Oscar  Heyman   &   Bro.,   742 

Market,    San    Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $2000 


(232)  SW  SIXTH  72  NW  Howard  NW 
48  SW  75  NW  45  SW  50  SE  75  NE 
50  SB  IS  NE  75.  Rough  and  finish- 
ing mill  work  except  flagstaff  for  six 
story  and  base.nent  Class  "C"  stores 
and   lofts. 

Owner H.  D.   McElroy. 

.\rchitect  . .  .Wra.   Curlett    &    Son,    Phe- 

lan  Bldg.,  San  Francisco. 
Contractor.  .Herrings      Mill     Inc.,       559 

Braiinan,     San     Francisco. 
Filed  Jan.  23,  '13.     Dated  Jan.  11,  '13. 
Payments  on  1st  of  each  month     75% 

Usual    35    days 25% 

TOTAL  COST,  $5450 
Bond,  $2725.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  60  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(225)      SE    SEVENTEENTH    AND    NOE. 
New    front. 

Owner J.   A.  Williams,  Ciunie   Bid. 

San    Francisco. 
Architect  . .  .None. 


(235)  SW  HARRLSOX  &  21ST  W  I25x 
S  425.  Excavation,  steel,  iron,  con- 
crete, brick,  terra  cotta,  granite, 
stone,  marble  and  slate,  steel  sash 
and  doors,  ornamental  and  structural 
iron  and  metal  roof,  sheet  metal. 
plaster,  painting  and  carpenter  work 
for    service    buildings. 

Owner The     Ford     Motor    Co.,     100 

Van   Ness   Ave.,    S.   F. 
Arcliiltect  . .  .  John       Graham*       Sealtle, 

Washington. 

Contractor.  .The    Clinton    Fire    Proofing 

Co.,      Mutual    Bank      Bldg., 

San    Francisco. 

Filed  Jan.   23,  '13.     Dated  Dec.  26,  '12. 

Payments  on   15th   of  each   month 


of 


Usual    35    days Balance 

TOTAL  COST.  $161,917 
Bond,  none.  Limit.  125  days.  Forfeit, 
none.       Plans     and     specifications     filed. 


(233)  METAL  FURRING,  METAL 
lathing  plastering.  fire  proofing, 
ornamental  plaster  work.  Keen's 
cement,  cementing  of  Are  walls  on 
above. 
Contractor.  .C.    C.    Morehouse,    Crocker 

Bldg.,    San    Francisco. 
Filed  Jan.   23,  '13.      Dated  Jan.   11,  '13 
Payments  on  1st  and  15th  of  each 

month    of    '  ■j^f 

Usual    35    days 25% 

TOTAL  COST,  $10,800 
Bond.  $5400.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Umit,  40  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(236)      SE    BUSH    &    CHELSEA   PLACE 
E    39-6xS    82.      Heating    tor    six-slo' 
and     basement      reinforced     concrete 
apartment    house. 

Owner Dr,    T.    J.    Crowley    and    H. 

P.    Stoltenberg,      665      Fill- 
;more,    San    Francisco. 
.\rchitect  ...Righetti   &   Headman    Phe- 

lan   Bldg.,   San   Francisco. 
Contrattor.  .Geol     Haub,     1945    .Unlion, 

San    Francisco. 
Filed  Jan.    23,   '13.      Dated   Dec.   6,   '12. 

Roughed    in    ***^ 

Completed    and    accepted 405 

Usual    35    days 270 

TOT.VL  COST,  $10Sg 
Bond,  none.  Limit,  without  delay. 
Forfeit,  $20.  Plans  and  specifications 
filed. 

(237)  PLUuMBUNG.  GAS  FITTJXIG, 
vacuum  piping,  hose  reels,  tank  and 
hot  water  svsiom  o';  above. 

Contractor.  .Geo.      Haub,    1945      Union. 
San   Francisco. 

Filed  Jan.  23,  '13.     Dated  Nov.  22,  '12. 

Roughed    in     $2462  50 

Completed   and   accepted 2000  00 

Usual    35    days 1487   50 

TOTAL    COST.    $5950  00 

Bonds.    Material      Men.    $1757:      owner. 

$1757.     Sureties,  Chas.   Schleslnger  and 

R.    Ringrose.      Limit,      without      delay. 

Forfeit,    $211.      Plans    and    specifications 

filed. 

(23$)  SW  HIVOLI  AND  COLE  S  27-6x 
W  100.  All  work  except  wall  paper 
for  t.wc-story  and  ;>i?ement  frame 
apartments. 
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( >wiior. ..'...  W.    I?.   Tlioini>t<on. 
Archltei't  . .  .K.    E.   Toiins,    251    Kearny, 

Snn     FninclDco. 
Contrnctor.  ..lohr    A.    Hootfi,    251    Kear- 
ny   San   Franclscii. 
Filed  Jan.  l'...    iX     Dated  Jan.   23,  '13. 

2nd    story    Jol.«ls    on J196C 

Hrown    coated    19G6 

Completed  «na   accepted 196S 

Usual    35   days 3000 

TOTAL  COST,  $8900 
Bond,  none.  IJmIt,  90  days.  Forfeit. 
none.     Plans  and   Rpeclflcallons   filed. 


Contractor 


.K.    Kmory,    1359    IKtli 
San   Francisco. 

COST. 


J400 


Bond,  $1484  Surety,  Massac'liusettii 
Honding:  &  Insurance  Co.  Limit,  61 
day.s.  Forfeit.  $10.  Plans  and  .specifl 
cations  filed. 


(246)      NO.    327    KIRKHAM.      One-story 
and  liasenient   frame   dwelllne. 

Owner S.    Lowenberg,    Premises. 

Architect  . .  .None. 

Day'.s  work.  Cost,  $700 


(239)  NE  SUTTER  AND  OCTAVIA. 
Steam  heating  plant  for  Cosmos  Club 
Uulldln^. 

Owner Tlie  Coleson  Co.,    14   Mont- 

gromery,    San    Francisco. 
Architect  ..  .A.    F.    &    C.    M.    Rousseau, 

Monadnock     BIdg:.,    S.    F. 
Contractor.  .The    Turner    Co.,    27S    Na- 

tomn.  San  Francisco 
Filed  Jan.  23,  '13.     Dated  Jan.  23,  '13. 

Completed    and    accepted $1631.25 

Usual    35    days 543.75 

TOTAL  COST.  $2175.00 
Bond,  $1087.50.  Surety,  The  Aetna  Ac- 
cident &  Liability  Co.  Limit,  Feb.  8, 
"IS.  Forfeit,  none.  Plans  and  specifi- 
cations   filed. 


(240)  S  SAN  JOSE  AVE  75  N  Tingley 
25x120.  All  work  except  foundation, 
concrete,  gras  fixtures,  mantels,  finish 
hardware  and  window  shades  for  one 
story   and   basement   frame    cottage. 

Owner E.  and  J.  Toboni,   1645  San 

Jose   Ave.,   San    Francisco. 
Architect  . .  .None. 

Contrctor..T.      SciocchettI,      3315     Jen- 
nings,   San    Francisco. 
Filed  Jan.  23,  'IS.     Dated  Jan.  22,  'IS. 

Frame  up   $433.75 

Brown  coated    433.75 

Completed    and    accepted 433.75 

Usual    35    days 433.75 

TOTAL  CX)ST,  $1735.00 
Bond.  none.  Limit,  90  days  after  Jan. 
25.  Forfeit,  none.  Plans  and  specifi- 
cations filed. 


1247)  NO.  191S  ORKENWICH  W  of 
Laguna.  Removal  and  alterations  to 
two-story  frame  flat  building  and 
construction  of  a  three-story  frame 
buildings    (flats). 

Owner Adolpli         and         Mathilda 

Spandau,     1918     Greenwich, 
San    Francisco. 
Architect  ..  .Wm.     A.    Newman,    Hewes 

Bidg.,   San  Francisco. 
Contractor.  .J    J,    Harcom,    3638    Geary, 

San   Francisco 
Filed   Jan.    24,   '13.      Dated  Jan.   4,   '13. 
Present  building  moved  and  com- 
pleted   and    all    foundation    done 
and    frame    of    new    building    up 
to  2nd  floor  and  1st  and  2nd  floor 

joists   in   place $1938.50 

Outsides   primed   and   1st   coat   of 

plaster  on    1938.50 

Completed    and    accepted 1938.50 

Usual    35    days! 1938.50 

TOTAL  COST,  $7754.00 
Bond,  $3877.  Sureties,  J.  J.  Harcom  and 
Edwin  T.  Peterson.  Limit,  April  2,  '13 
Forfeit,  $10  Plans  and  specifications 
filed 


(251')     NO.   516   PACIFIC.     New   floor 

(Jwner A.  Heston,  Premises. 

Architect  . .  .None. 

Contractor.  .George     Nimmo,     634     Clay 
San  Francisco. 

COST,    $4(n 


Con- 


(241)     W  HYDE  62-6  N  Jackson. 
Crete  foundation  only. 

Ow'ner Theo.    S.    Hoin.     1568    Clay, 

San  Francisco. 
Architect  ...Ross  &  Burgren,   310   Cali- 
fornia,   San    Francisco. 
Day's    work.  COST.    $500 


(242)      NO.    1055    VALENCIA.      Add    and 
alter  laundry. 

Owne"" Jean    Labat.    Premises. 

Architect  ..  .None. 

Contractor.  .Louis     Metter.     157     Albion 
Ave.,   San   Francisco. 

COST,    $1000 


(243)  W  WORTH  216  N  22nd.  One 
and  one-half-story  and  basement 
frame    dwelling. 

Owner A.      Anderson, 

San    Francisco. 

Architect  . .  .None. 

Day's  work. 


23rd, 


COST,    $1800 


(244)  NO.  2125  GREENWICH.     Under- 
pin dwellingf. 

Owner. .....Win.   Chorovski,   3209   Fill- 
more, 5an  Frapcisco. 

Architect  ..  .None. 

Contractor.  .B.   Ratto   &  Co.,   3125   Stei- 
ner,    San    Francisco. 

COST,    $350 

(245)  ;NO.    12J9    FOR'TT-SIXTjp:   AVE 
.Add    one    room. 

Owner R.   Eastwood,    Premises 

.\rchlt<-ct  ...None. 


(24i8)  W  FOURTH  AND  JESSIE  NW 
75xSW  75  100  V  371.  Excavating, 
grading,  bulkheading,  shoring  up, 
pu.Tiping  and  drainage  and  back  fill- 
ing and  removal  of  all  earth  for  S- 
story   Class   "C"   hotel   and   stores. 

Owner Mary   L.   Phelan. 

Afchi,tect  ...William    <?urlett     &    Son; 

Phelan   Bldg.,   S.   F. 
Contractor..?.    Montague,    2887    Green, 

San    Francisco. 
Filed  Jan.   24,  '13.     Dated  Jan.  23,  '13 
1st  and  15th   of  each   month....      715% 

Usual    35    days 25% 

TOTAL,  COSTF,  $1375' 
Bond,  $700.  Surety,  The  Aetna  Accident 
&  Liability  Co.  Limit,  26  daysi  from 
recording.  Forfeit,  none.  Plans  and 
specifications   filed. 

(249)  W  PTN  SAN  MIGUEL  ROAD  at 
int.  of  Corbett  Road  and  Sioat  Blvd. 
Asphaltlc  concrete  pavement  for  St. 
Francis  Wood  consisting  of  27,250 
square    yards. 

Owner Westgate   Park   Co. 

Engineer  ..  .Geo.    B.    Sturgeon. 

Contractor.  .Federal    Constr.    Co., 
nadnock    Bldg.,    S.    F. 

Filed  Jan.   24,   '13.      Dated  Jan.  23, 
Payments    in      monthly      install- 
ments   of 

Usual    35    days 257 

TOTAL  COST,   $36,242 

Bond,   $18,000.     Surety,     New     England 

Casualty  Co.     Limit,   90   days.     Forfeit 

none.      Plans    and    specifications    filed. 


Mo- 


75% 


1252)     NO.  3235  PINE.     Remove  shack 
concrete   floor  and   new  foundation. 

Owner P.   Vanelli,   Premises. 

Architect  . .  .None. 

Contractor.  .D.   Pranchesconi  151   Pixley 
.San    Francisco. 

COST,   $600 


(250)  ST.  FRANCIS  WOOD.  North 
entrance  and  posts  at  circle  anidJ 
street    intersections. 

Owner Westgate  Park  Co. 

Architect  ..-.John    Galen     Howard,     604 

Mission,    San    Francisco. 
Contractor.. L    p.    Lipp,    270    ISth    Ave,, 

San   Francisco. 
Filed  Jan.  24,  '13.     Dated  Jan.  24,  '13. 
Payments    in   monthly    installments 

as   work   progresses 1^,^ 

35   dayii    after ^.^ 

TOTAL    COST,"  $2"96's 


(253)      S    GILLMAN      125    E      Jennings 
One-story  and  basement  frame  dwlg. 

Owner Jim      Nash,    1139      Gillman, 

San    Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $400 


(254)  S  GREENWICH  85  W  Webster. 
Raise  dwelling,  build  new  foundation 
and    alterations. 

Owner Wm.    Chorovski,    3209   Fill- 

inore,    San    Francisco. 
Architect  . .  .None. 

Contractor.  .B.       Ratto.     3125       Steiner. 
.San   Francisco. 

COST,    $450 


(255)      NO.    979    MARKET.      Erect    mar- 
quise. 

Owner Lesser  Bros.   Co.,   Premises. 

Architect  . .  .None. 

Contractor.  .Moise-Klinkner    Elec.     Co., 

1212  Market,  San  Francisco 

COST,    $1850 


(256)  W  COLE  178  S  Carmel.     One  and 
one-half-story    and    basement    frame  ; 
residence. 

Owner A.   R.   Larson,    282   Dolores, 

San    Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    $3000 

(257)  E    THIRTEENTH    AVE    62-6 
Anza.   Two-story  and  basement  frame 
dwelling. 

Owner Pockman    Bldg.    Co.,    Mills 

Bldg.,   San  Francisco. 

Architect  ..  .Theo.  S.  Boehm,  Hewes, 
Bldg.,    San    Francisco. 

Day's   work.  COST,   $4000 


(258)  E  THIRTEENTH  AVE  37-6  N 
Anza.  Two-story  and  basement  frame 
dwelling. 

Owner Pockman  Bldg.  Co.,  Mills 

Bldg.,  San  Francisco. 

Architect  ...Theo.  S.  Boehm.  Hewes 
Bldg.,   San    Francisco. 

Day's   work.  COST,    $5000 

(259)  B  TWENTY-SEVENTH  AVE  150 
—  Taraval.  Two-story  and  basement 
frame   dwelling. 

Owner Paul      Posch,    150     Corbett, 

San  Francisco. 
Architect  ...Max  Geist,   411   Lick   Bldg.. 

San  Francisco. 
Day's  work.  COST,   $1000 

(260)  N  TOWNSEND  80  W  Stanford. 
One-story  g^alvanizred  iron  factory 
and  warehouse. 

^"^"e'- Clinton    Fireprooflng    Co., 

211   Mutual  Bk.  Bldg.,  S.  F. 

Architect  ...R,  v  Woods,  381  27th  Ave., 
San    Francisco. 

Day's   work.  cOST,   »500C 
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(2«U  N  EIGHTEENTH  149-9  E  Gupi- 
rero  N  lOOxE  25.  Carpenter,  mill, 
lathing  and  plastering.  concrete, 
plumbing,  gas  fitting,  etc.,  for  three- 
story  and  basement  frame  plaster 
construction     (flats). 

■  A.   P.   and   Alice   M.   Schup- 
pert,   1593   Post,   S.   P. 
.John   J.    Foley,   Monadnotk 
Bldg.,    San    Francisco. 
.John     Burns,     2612     McAl- 
lister,   San    Francisco. 
Filed  Jan.  25,  '13.     Dated  Jan.  2.1,  '13. 
Frame  up  and  accepted  by  archi- 
tect      $1705 

Brown    coated    1^*'^ 

Completed   and   accepted 1705 

Usual    35    days 1705 

TOTAL,  COST,  $6820 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans    and    specifications    filed. 


Owner 

Architect  . 
Contractor 


COMPLETION  NOTICES. 


San  Francisco. 


Jan.  2,  1913— ^COMG  26-6%  from  in- 
tersection NW  Market  and  Front 
r  a  92-8  along  W  Front  W  137-6  S 
92-S  E  137-6.  A  B  Spreokels  to  Paci- 
fic Fire  Extinguisher  Co.. Dec.  31,  '12 
Jan.  2,  1913— SE  BUSH  AND  GRANT 
Ave  S  120  E  68-6  N  60  E  0-6  N  60  W 
69.       M    Fleishhacker       to       Joseph 

PasqualettI    (S   P   Concrete   Co) 

Nov.    29,    1912 

Jan.  2^1913— N  LOMBARD  110  W 
Fillmore  W   51-6xN   90.     G   Palacin 

-to  Peter  Hansen Dec.   31,   1912 

Jan.  2,  1913— LOT  16  SUB  W  Vz  O  L 
Blk  295.  Leonard  T  Pockman  and 
Adolph     Rosenshine     to     whom     it 

may  concern Dec.   30,  1912 

Jan.  2,  1913— NW  EDINBURGH  100 
NE  Persia  Ave  NE  25xNW  100. 
Joseph  and  Rose  Varni   to   Ward  C 

Brown Dec.    28,    1912 

Jan.  3,  1913— S  OAK  2S8-6  W  Frank- 
lin   45-10x120.      Mary    L   Curley    to 

Otto   Carson   Co Jan.   3,   1913 

Jan.   3,   1913— W  RHODE  ISLAND   100 
S   24th   S  25xW   100.      Owen   J   Gal- 
lagher to  W  H  Morphy..Dec.  27,  1912 
Jan.     3,     1913— SE    LONDON     150    NE 
France    Ave    NF)    25xSE    100    Lot    3 
Blk    10,    Excel    Hd.      George    Henry 
and  Celeatine   Elizabeth   Sehlink   to 
George   Henry    Schlink .  .Dec.    31,    1912 
Jan.    3,    1913— SW  SIXTH    25    SE    Mis- 
sion SE  60xSW  75.     Edw  H  Mitchell 
to  Central   Iron   Works.. Jan.    2,    1913 
Jan.   3,   1913— N  PINE  119-2  W  Stock- 
ton W  38-4xN  59-6.     Albert  J  Atkins 

to  Finn   Anderson Jan.   2,   1913 

Jan.  3.  1912^NB  LOMBARD  AND 
Jones.     Giovanni  Chiappe   to   whom 

It   may   concern Dec.   10,   1912 

Jan.  3,  1913 — SB  FRONT  AND  WASH- 
ingt'on.      Doyle    Estate    Co    to   Theo 

S  Holn Dec.   31,   1912 

Jan.  4,  1913— NE  HARRISON  &  3RD 
N    85xE   139.      George   A   Clough    to 

J  Wendering Jan.  3,   1913 

Jan.  4,  1913— W  DEVISADERO  100  N 
Filbert  N  37-6xW  30.  G  K  Easton 
and  S  P  Wagner  Easton  to  R  S  K 

MacMUlen Dec.    31,    1912 

Jan.  4,  1913— SE  BUSH  &  GRANT  AV 
S  120  E  68-6  N  60  E  6  N  60  W  69. 
M  Fleishhacker  to  John  G  SuttonCo 

Dec.  30,  1912 

Jan.'4,  1913— LOTS  186  AND  188  Gift 
Map'  No.  2.  Karl  Eli  Haglund  to 
whom  it  may  concern.  .  .Jan.  4,  1913 
Jan.  6,  1913— NW  HOWARD  13T-6 
NE  13th  NE  27-6  NW  parallel  with 
13th  106-0  V4  SE  2,7-5  SE  parallel 
wiUi   13th    104-10%.     John  Schwor- 


in.stede    to      Adolph     HennlnK      arul 

(^crcke   .t   Feilbach Ian.   3.    191 :! 

Jan.  6,  1913— S  FELLA  PLACE  113-6 
E  Powell  E  24xS  64.  Mark  Rendle 
King   to    whom    it    may    concern.... 

Jan.    6,    1913 

Jan.  6,  1913— E  CASTRO  101-6  S 
Army  S  25xE  118.  A  V  Anderson 
to  whom  it  may  concern .  .Jan.  4,  1913 
Jan.  6,  1913— W  FIFTEENTH  AVE 
225  S  Lincoln  Way  S  lOOxW  127-6. 
Sunset    Home    Realty    Co     to    Cox 

Bros Jan.   4,   1912 

Jan.  6,  1913 — N  OAK  100  E  Devlsa- 
dero   25x94.       Giocomo  Bacciocco  to 

John  Ratto  &  Bros Dec.  30,  1912 

Jan.  6,  1913— S  TWENTY-SECOND  25 
E  Hampshire  E  25xS  100.  Annie 
Davies  to  whom  it  may  concern... 

Jan.    6,    1913 

Jan.  6,  1913 — NW  MONROE  &  BUSH 
N  91-6  W   90   S  91-6   E  80.      Edward 

Beck  to  Wm  S  Snook  &  Sons 

Jan.    2,    1913 

Jan.  6,  1913 — SE  BUSH  &  MASON  E 
6'8xS  84.  Howard  B  Land  and  Mary 
L  Payne  or  Mary  E  Payne,  Trs  Est 
Chauncey  B  Land,  dec'd  and  as 
Trustees    Est    Harriet    Land,    dec'd 

to    L    A    Hinson Dec.    31,    1912 

Jan.  7,  1913-^OLIVE  A-VTE  NO.  633. 
Clara    and      Louis      Plamondon      to 

Leonard    Salomon Dec.    20,    1912 

Jan.  7,  1913— W  FRONT  26-6%  N 
Market  —  92-8xW  13T-6.  A  B 
Spreckels  to  Pacific  Fire  Exting- 
uisher  Co Jan.    7,    1913 

Jan.  7,  1913 — SE  Market  150-1V4  NE 
Seventh  SE  165-lxNE  75.  Boston 
&  S.  F.  Amusement  Co  (Lessee)  to 
A  G  DIsi,  Dec.  30,  '12;  Mangrum  & 
Otter,  Jan.  4,  1913:  Metropolitan 
Constr    Co,    Jan.    4,    1913;    Mangrum 

&  Otter Dec.  31,  1912 

Jan.  7,  1913— NW  MONROE  &  BUSH 
N     91-6xW    80.       Edward     Beck     to 

Lennig    Eng  Co Jan.    4.    1913 

Jan.  7,  1913— S  CLAY  60  W  Mont- 
gomery W  30xS  59-9.  Lee  Yum, 
Lee    Yeung,     Lee    Poon    and    Oban 

May  Choy  to  J  A  Hill Jan.  4,  1913 

Jan.  7,  1913— S  WASHINGTON  76-4  E 
Grant   Ave   32-2xS   77-6.     H   R  Wil- 

liar  to  C  D  Rankin Jan.  6,  1913 

Jan.  7,  191!— NE  PACIFIC  AVE  AND 
Devisadero.  George  A  Pope  to  J 
H   K  efe    &   Co,    Dec.    1,    1912;    A   J 

Forbes  &  Son Dec.   1,  1912 

Jan.  7,  1913— SE  CALIFORNIA  AND 
Pierce.      D    Schroder    to    ■vi"hom    It 

may  concern Jan.   2,   1913 

Jan.    7,     1913— B      DOLORES       53      S 

Liberty.        Arthur    V      Weldon      to 

Ludwig  B  G  Koenlg....Deo.   14,   1912 

Jan.    7,    1913— NE    FIRST    &    POLSOM 

E    87-6xN    61-6.       John    Campe    to 

Robert    Trost Jan.    4.    1913 

Jan  7,  1913— NW  TWENTY-THIRD 
Ave  and  Clement  W  30xN  100.  J 
Mora  Moss,  gdn  Est  Alfred  T  Moss 
(insane)    to   wham   it   may   concern 

Jan.    *.    1913 

Jan.  "8,"  1913^  BLUXOME  100  W 
5th  W  80xS  250.     Kasper  Plschel  to 

Charles  Wright Jan.    2,    1913 

Jan.  8,  1913— N  JACKSON  66  E  Bat- 
tery. E  71-6xN  91-8.  Thomas  Mc- 
Donald to  Llndgren  Co.  .Jan.  8,  1913 
Jan  8  1913— NE  SACRAMENTO  AND 
Webster  N  255-4^4x275.  The  Board 
of  Trustees  of  The  Leland  Stanford 
University    to    W    W    Anderson    & 

^Q  Jan.   2,   1913 

Jan  8.  1-913- E  THURTY -(SECOND 
Ave  125  N  California  25x120.  Anna 
M  Hanlon  to  whom  it  may  con- 
cern     J*"-   *•   "" 

Jan.  9,  1913-S  CALIFORNIA  107-6  W 


26th    Ave  25x100.     M   U  Colton   to   R 

A    Crothers Jan.    9,    191! 

Jan.  0,  1913— NE  MONTGO.MERY  AND 
Post  N  112-6  E  87-C  S  25  W  2j  S 
82-11  SW  7-10  W  58-11 ',4.  Wells 
Fargo  Nevada  National  Bank  to 
Peerless  Agencies  Co.... Jan.  4,  1913 
Jan.  9.  1913— NE  MISSION  &  FOURTH 
N  80xE  80.  P  J  Walker  Co.,  agents 
for  The  Voorman  Co  to  Dyer  Bros 
Golden  West  Iron  Wks..Jan.  i.  1913 
Jan.  9,  1913— NE  GEARY  &  TAYLOR 
N  60xE  57-6.  Emily  W  Benedict 
to     Caldwell     fc     Co,     Lettlch     Bros, 

a-nd  H  W  Moffat  &  Co Jan.  9,  1913 

Jan.  9,  1913— W  PIERCE  25  S  Chest- 
nut   S    25xW     110.      G    Pera    to    V 

Filippls Jan.    9,     1913 

Jan.  9,  1913— W  SIXTH  110  S  Market 
W  75  N  20  W  25  S  75  B  25  N  30  E 
75  N  25.  Grenlnger  Estate  Co  to 
Eureka  Iron  &  Wire  Wks.Jan  7,  1913 
Jan.  10,  1913 — NW  TURK  A.\D  POLK 
N  137-6xW  137-6.  German  House 
Association     (cpn)     to    Ignaz    and 

Joseph  Berke   (Berke  Bros) 

Jan.    7,    1913 

Jan.  11,  1913— SW  POWELL  &  SUT- 
ter  W  100  S  75  E  100-0'A  N  76-10. 
York   Realty   Co  to  Sibley   Grading 

&  Teaming  Co Jan.   3.   1913 

Jan.  11,  1913— NW  VAN  NESS  AVE  & 
Oak  W  157-0  N  80  W  21  N  40  E 
178-6  S  120.  The  Masonic  Temple 
Association  to  H  H  Larsen  &   Bros 

^ Jan.    6,    1913 

Jan.  11,  1913— W  ANDOVER  62-6  N 
Highland  Ave  N  26-0%  W  114-2V4 
at  an  angle  of  92.45  deg  S  26  E 
115-5%.  Fred  and  Pauline  Igel  to 
whom  it  may  concern ...  .Jan.  2,  1913 
Jan.  11,  1913— S  MINNA  125  E  6th  E 
75xS   75.      P   H   Mesow    to    whom    it 

may    concern Jan.    11,    1913 

Jan.  13.  1913— SW  FLORENCE  AND 
Vallejo.      Norman    B    Livermore    to 

Marcus  Marcussen Jan.  5,  191:3 

Jan  13,  1913— E  MARKET  &  SPEAR 
NE  45-lOxSE  137-6.  Christopher  A 
Buckley  to  Symthe  Bros.;  Kelleher 
Mitchell;  Adams;  Fuller,  Califor.- 
nia    Sheet    Metal    Works;    Kerby    & 

Hughes   and   J  Chaban    

Jan.  13.  1913— W  FOURTEENTH  AV 
125  N  Clement.  Conservative  Bldg 
&    InvestjTient      to    whom    it      may 

concern    Jan.   11,   1918 

Jan,  13,  1913— .E  FORTY-SECOND  , 
Ave  200  N  Anza.  Ethyl  H  Noble  to 
whom  it  may  concern.  .  .Dec.  31,  1913 
Jan.  14,  1913— NE  C-A.LIFORNIA  AND 
Franklin  E  135-3xN  137-6.  First 
Church  of  Christ  Scientist  in  S  F  to 
Chas  Sparwasser,  Jan.  5,  '13;  Hetty 

Bros Jan.    5,    1913 

Jan.  14,  1913— COMG  26-6%  FROM 
NW  Market  and  Prtlit  ra  92-8  along 
W  Front  W  137-6  S  92-8  E  137-6.   A 

B  Spreckels  to  W  P  Puller  Co 

Jan.  14,  1913 

Jan.  14,  1913— E  EUREKA  75  S  17th 
24-8x125.     Theresa  Pullen  to  E  A  F 

Carson Ja"-   l^-   ^^'^ 

Jan.  14  ,1913— COMG  -4T  PT  IN  BLK 
15  which  pt  is  perpendicularly  dis- 
tant 32-6  SW  from  SW  Girard  and 
perpendicularly  distant  300  NW  £m 
NW  Silliman  SW  175  NW  75.734  m 
or  1  NE  175.21  m  or  1  SE  84.246  m 
or  1      Homestead  Realty  Co  to  Wm 

H  Grahn Jan.   11.   1913 

Jan    14.  1913— N  BAY  67-6  W  Leaven- 
worth   W      30xN    137-6.         Pasquale 
Pensahene  to  A  M  Wallen.Jan  14,  1913 
Jan      L4      1913— SE    COMMERCIAL    & 
Front'  S   59-6xE   60.     Elise   Drexler 
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l.y  Macdii'iuild  .t  Knlin  to  Cllnlon 
Klrcprooflng  Co Jan-    !<•    1*" 

Jun.  H.  1913— NE  FILBERT  &  JONES 
N  70xE  41-5.  Mnrla  Tampcke  to 
S  Montanl  &  Q  Stcfanlnl. . Jan.  H,  '13 

Jan.  14.  1913— NE  FIRST  179-6  SE 
Folsoin  SE  55-6XNE  137-6.  Eva  L 
Kortick  to  wliorn  It  may  concern. 
Jan.    9,    1913 

Jan.  li!  i»lS— a  BROADWAY  120  E 
Montgomery   E  S4-6  S  57-6   W   17-6 

5  CO  W   57-6     r  a  20  E  40  N     67-6. 

Teresa  Chlchlzola  to  G  Rossi 

Jan.  13.  1913 

Jan.  IB,  19 IS — S  VA1.LEJO,  bet  Jones 
and  Leavenworth;  Nos.  1127-29-31. 
Mrs  M  Ettrlnghaim  to  Deveneenzl 
Bros  &  Co Jan.    11,   1913 

Jan.  15,  1913— N  SUTTER  122-9  W 
8an.«ome  W  l22-3xN  137-6.  Clias 
Holbrook  to  Williams  Bros  & 
Henderson Jan.    14,    1913 

Jan.  15,  1913- E  THIRTEENTH  AVE 
2S7-C  N  Balboa  N  30xE  120.  Jno  F 
Wltzel  to  Jno  E  Beck Jan.  13,  1913 

Jan.  16.  1913 — COMG.  26-6T»  N  FROM 
NW  Market  and  Front  th  92-8  W 
187-6  S  92-8  E  137-6.  A  B  Spreckels 
to  C  J  Hlllard  Co Jan.  14,   1913 

Jan.  16,  1913— N  REVERE  AVE  near 
Rankin.  Raffaelo  Delprete  to 
whom  it  may  concern. .  .Dec.   28,   1912 

Jan.  16,  1913— BLK  BDED  BY  ARMY, 
Duncan,  Valencia  and  San  Jose  Ave. 
Geo  A  Pope,  Chairman  St.  Luke's 
Hospital  to  Geo  MacGruer..Jan  11,  '13 

Jan.  17,  1913— S  TURK  67-6  W  Polk 
W  90  S  120  E  60  N  30  E  30  N  90. 
Hannah  McClure  to  Howard  S 
Williams Jan.     15,    1913 

Jan.  17,  1913— SE  UNION  AND  POLK 
E  75xS  50.  Mrs  L  Monaco  to  Louis 
Metter Jan.    14,    1913 

Jan.  17,  1913 — S  GENEVA  AVE  near 
$E  Geneva  Ave  and  Paris  Lot  2  BIk 
6.  Crocker  Aimazon  Tct.  Pasquale 
Morablto  to  E  Swanson.  .  . Jan.  8,  1913 

Jan.  17.  1913-^  MARKET  &  BRADY 
SW  75xSE  124.  The  Sierra  Inv  Co 
to  Mealy  &  Collins .Jan.   16,   1913 

Jan.  17.  1913— NE  OAK  GROVE  125  SE 
Harrison  SE  dOxNE  112.  The 
Marin  County  Jlllk  Producers  to 
whom  It  may_concern.  .  .  .Dec.  23,  1912 

Jan  17.  1913 — SE  MARKET  150-lMi 
NE  7th  SE  165-1  to  a  pt  150-1%  NE 
7th  NE  75  NW  165-1  SW  75.  Boston 
and  S  F  Amusement  Co  to  S  F 
Cornice  Co,  Jan!  15:  .loseph  Musto 
Sons-Keenan    Co Jan.    15,    1913 

Jan.  17,  1913 — SE  HOWARD  362-6  NE 
4th  NE  25xSE  80.  Rousseau  Realty 
Co  to  J  Eric  Johanson  and  Brandon 

6  Lawson Jan.  16,   1913 

Jan.  18,  1913 — N  PINE  119-2  W'  Stock- 
ton W  38-4xN  59-6.  Albert  J  Atkins 
to  Herman  Lawson Jan.  15,  1913 

Jan.  18  ,1913 — E  DOUGLAS  85  N  22nd 
N  25xB  134-3.  Q.-nma  Christy  to 
Robert  J  McGahey   Jr... Jan.    17,    1913 

Jan.  18,  1913— S  JERSEY  294  W 
Dolores.  C  J  Hillaxd  to  J  Erick 
Jo'hansen Dec.    28,    1912 

Jan.  18,  1913— S  JACKSON  87-4  E 
Steiner  E  25xS  62-814.  Frank  R 
Grannls  to  whom  it  may  concern 
Jan.  17  ,1913 

Jan.  18,  1913 — NE  CALIFORNIA  AND 
Leidesdorff  E  30xN  124.  London. 
Liverpool  &  Globe  Ins  Co,  Ltd  to 
E  M  Huie  &  Co Jan.  16,  1913 

Jan.    IS.    1913— NW    FILLMORE    AND  ' 
Pixley   Ave  X   24xW   100.     J   E   Pier 
to  Petterson  &  Persson. . Jan.  13.  1913 

Jan.  20  ,1913 — NE  MADRID  225  SW 
Russia  Ave  NW  25x100.     Fred  War- 


den  to  whom  It   may  concern 

Jan.     20,     1913 

Jan!  20.  1913— NE  EUREKA  110  N 
22nd  —  25x114-9.  Fred  Warden  to 
whom  it  may  concern.  .  .  .Jan.  20.  1913 
Jan.  20,  1913— S  EDDY  177-5  W  fm 
Intersection  of  Market,  Powell  and 
Eddy  S  127-9H  th  SW  28-0%  N 
144-2'^    E   22-9.     J   K   Prior   Estate 

to  Martin  M  Fennell Jan.  20,  1912 

Jan.  20,  1913— S  FILBERT  112-6  E 
Leavenworth  E  26xS  137-6.  Andrew 
Penazzio   to   Antonio   Ferrecio   Co.. 

Jan.  10,  1913 

Jan.  20  ,1913— N  PIXLEY  AVE  165  E 
Fillmore  E  27-6xN  120.  Fortunate 
and  Francesco  Scatena  to  S  Fran- 
cesconl   and   G  Ferroni. . Jan.   18,   1913 

J.-in.  20  ,1913— NE  BRODERICK  AND 
Vallejo  E  60  N  107-6  W  24-5  S  3-6 
W  35-6  S  104.  Annie  T  K  Parker  to 
Richard    Rice Jan.    15,    1913 

Jan.  21,  1913— SE  MINNA  150'  SW 
6th  25x80.  Joseph  B  and  George  J 
RuegK    to   Ruegg   Bros.. Jan.    18,    1913 

Jan.  21,  1913— W  SIXTH  110  S  Market 
W  75  N  20  W  25  S  75  E  25  N  30  E  75 
N  25.  Greninger  Estate  Co  to  A  H 
Wllhelm.  Jan.  15;  Frank  J  Klimm.. 
Jan.  13,  1913 

Jan.  21,  1913— S  BLUXOME  100  W  5th 
W  80xS  250.  Kaspar  Pischel  to 
Decker  Elec  Constr  Co.  ..Jan.  15,  1913 

Jan.  21,  1913— EDDY  NO.  38.  H  J 
Kurz  to  Robert  Trost Jan.  21,  1913 

Jan.  22,  1913— NW  VAN  NESS  AVE 
and  Oak  W  157-6  N  80  W  21  N  40 
E  178-6  S  120.  The  Masonic  Temple 
Association  to  J  W  Bender  Roof 
&   raving  Co Jan.   17,    1913 

Jan.  22,  1913 — NE  GEARY  &  TAYLOR 
N    60xE    57-6.      Emily    W    Benedict 

to    Clinton    Flreprooflng    Co 

Jan.    21,    1913 

Jan.  22,  1913- S  MARKET  &  BRADY 
SW  75xSB  124.  The  Sierra  Invst 
Co  to  Western  Iron  Wks..Jan.  16,  '13 

Jan.  23.  1913— W  TWENTY-SECOND 
Ave  150  N  Vincente  N  30xW  120. 
Parkside  Home  Bldg  Co  to  whom  it 
may    concern Jan.    18,    1913 

Jan.  23,  1913— W  TWENTY-FIRST 
Ave  33-4  S  Taravai  S  33-4xW  120. 
Parkside  Home  Bldg  Co  to  wham 
it  may  concern Jan.  23,  1913 

Jan.  23,  1913— W  LEAVENWORTH 
32-6  S  Eddy  S  25xW  87-6.  Alice 
Sullivan  and  Sarah  T  O'Brien  to 
Robt    Trost Jan.    23,    1913 

Jan.  23,  1913— E  LARKIN  87-6  N 
Eddy  N  25x87-6.  Hulda  E  Flood- 
berg  to  J  E  Scully Jan.   14,   1913 

Jan.  23,  1913 — E  THIRD  AVE  275  S 
Balboa.  David  Jacobi  to  T  Scioc- 
chetti  Constr  Co Completed 

Jan.  23,  1913— E  MASON  80  N  Geary 
E  87-6xS  25.  D  S  Dorn  to  E  L 
Malsbury Jan.    17,    1913 

Jan,  24,  1913 — S  CHESTNUT  112-6  E 
Jones  E  25xS  75.  Antonio  Larocca 
and  Pasquale  Larocca  to  O  Frau- 
meni    Jan.    24,    1913 

Jan.  24,  1913— W  BANKS  100  S 
TomkluB  Ave  S  25x70.  St.  George 
Holden  to  whom  it  may  concern 
Jan.    23,    1913 

Jan.  24,  1913— SE  MARKET  150-1  Va 
NE  7th  SE  165-1  NW  75  NW  165-1 
SW   75.     Boston  &  S  F  Amusement 

Co    (Lessee),  to  Neil   A   McLean 

Jan.    14,    1913 

Jan.  24.  1913— W  SIXTH  110  S  Mar- 
ket W  75  N  20  W  25  S  75  E  25  N 
30  E  75  N  25.  Greninger  Estate  Co 
to  John  G  Sutton  Co.... Jan.   22,   1913 

Jan.  24.  1913— W  SIXTH  110  S  Market 
W  75  N  20  W  25  S  75  E  25  N  30  E 
75  to  W  line  of  6th  25  to  beg.  Gren- 
inger Estate  Co  to  Martin  Peterson, 


Jan  22;  Mangrum  &  Otter. Jan  23,  '13 
.l;in  24,  19.13— W  BANKS  75  S  Tomklns 
Ave  S  25x70.  St.  George  Holden 
to  whom  it  may  concern. Jan.  23,  1913 
Jan  24,  1913— NW  GOLDEN  GATE 
Ave  and  Jones  N  137-6xW  137-6. 
W   W  Taylor  Co  to  John  T  E  Smyth 

Jan.    22,    1913 

Jan.  24  ,1913 — LOT  79  Spring  Valley 
Hd  Ass'n.  Edward  M  Hodgkinson 
to  Edward  M  Hodgkinson. Jan.  23,  '13 


Francisco. 


Js.n.  2,  1913 — E  OOM.MONWEALTH 
Ave  350  N  Euclid  Ave  N  40  m  or  1  x 
E  120.  J  N  Enyeart  vs  Antoinette 
Porter    $189 

Jan.  3,  1912 — S  BEACH  68-9  E  Larkin 
E  68-9xS  137-6.  F  Roladni  vs  P 
Arata     $2295 

Jan.  4,  1913— SE  JESSIE  AND  SW 
Annie  SW  3^-6  SE  40  NE  32-6  NW 
to  beg.  C  Carnevali  Marble  &  Mo- 
saic Co  vs  Frederick  Hess  and 
Williams  Bros  &   Henderson $370 

Jan.  8,  1913— W  WEBSTER  75  N 
Sutter  N  66-8xW  100.  W  J  Mac- 
Tavish  vs  El  Dorado  Bldg  Co,  Inc, 
W  C  Bos  well  and  Mathilde  Propfe 
$300 

Jan.  10,  1913— NE  MISSISSIPPI  AND 
Mariposa  N  lOOxE  50.  George  H 
Tay  Co  vs  Fred  Atzeroth,  Jacob 
Witzelburger  &   D  R  Campbell. $71. 21 

Jan.  10,  1913— NE  SUTTER  &  GOUGH 
having  frontage  125  on  Sutter  and 
137-6  im  or  1  running  back  to  Palm 
Ave.  No.  1482  Sutter.  Sharman 
Kimball  &  Co  vs  Rosalie  Roulet  and 
John   S  King '.  .$697.84 

Jan.  13,  1913—  NE  SUTTER  AND 
Gough  125x137-6.  ;  John  F  King 
vs    Rosalie    Roulet    $1255.29 

Jan.  9,  1913— S  PACIFIC  111-6  W 
Montgomery  W  26xS  167-6.  Bay 
Counties  Elec  Constr  Co  vs  J 
Michel    $532.25 

Jan.  14,  1913— PIERCE  NO.  3131.  F 
L  Loveland  vs  Chas  and  Jane  Doe 
Miller     $27 

Jan.  14,  1913— E  FILLMORE  92  S 
Union  S  28xE  87-6.  F  P  McKeon 
and  M  Mack  (McKeon  &.  /Tack)  vs 
R    B    Reid    $100' 

Jan.  16,  1913— W  TWENTY-THIRD 
Ave  175-6  N  Judah  N  37-6xW  120. 
Redwood  Manufacturers  Co  vs  E 
A  Wiegand,  D  F  Duffy  and  E  J 
Welch      $101.25 

Jan.  23,  1913 — NW  BARTLETT  &  23rd 
W  25xN  80.  G  and  M  Slieet  Metal 
Works  vs  John   Doe   Graft $25 


OAKLAND  AND  ALAMEDA 
COUNTY. 

APARTMENT  HOUSE— 2  story  and 
base,  frame,  $4,500.  Oakland,  Cal.  Ar- 
cliitect,  A.  W.  Smitli.  1010  Broadway. 
Oakland.  Owner.  B.  D.  Phillips.  The- 
biulding  will  contain  four  three-room 
suites  with  bath.  Interior  nni.sh  will 
be  of  pine  and  redwood.  Wall  beds 
will  he  used  throughout.  Hot  water 
lieaters  will  be  installed.  The  exterior 
of  the  building  will  be  covered  with 
sihiplap.  Plans  are  complete  and  fig- 
ures are  being  taken. 

BUNGALOWS— 2,  1  story  and  biiso. 
frame.  $2,000  each.  Oakland.  Cal. 
Architect,  Ivan  C.  Satterlee,  470  13th 
St..  Oakland.  Owner,  C.  M.  MacGregor, 
Each  of  these  dwellings  has  been  de- 
■•iigned  to  contain  five  rooms  and 
liath.  All  interior  finish  will  be 
of       pine       or       redwood,        Hardwoo4 
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floors        will  he        used        In        the 

living-  and  dining  rooms.  Tliere  ■nlil 
be  large  open  lire  places  wltli  attrac- 
tive tile  or  luick  mantels.  Tile  will  be 
used  in  the  bath  rooms  and  kitchens. 
Tlie  exteriors  will  he  covered  witli 
rustle.  Tlie  jUans  are  complete  and 
work  will  bo  done  by  Day  Labor. 

HKSIDENOK  —  2  story  and  liase. 
frame,  $.i.OOO.  Berkeley,  Alameda  Co., 
Cal.  Arcliiteel,  Jolin  Hudson  Thomas, 
First  National  Bank  Bldg-.,  Berkeley. 
Owner.  George  H.  Richardson.  This 
dwelling-  lias  been  mentioned  Iiere  be- 
fore when  plans  were  first  started. 
The  working  drawings  are  now  com- 
plete and  figures  will  be  called  tor 
shortly.  Interior  finish  will  Ije  of  pine, 
redwood  and  hardwood.  Oak  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick  and 
tile.  An  automatic  water  heater  will 
be  Installed.  Tile  will  be  used  in  the 
batii  roo  11  and  kitchen.  The  exterior 
nC  the  dwelling  will  be  covered  witli 
cement  plaster  on   metal   lath, 

RKSIDENCE— H4  story  and  base, 
frame,  $3,800.  Oakland,  Cal.  Archi- 
tect. Clay  X.  Burrell,  Albany  Bldg., 
Oakland  Owner,  C.  S.  Cook.  The 
dwelling  will  contain  seven  rooms  and 
batli.  Interior  finish  will  be  of  pine, 
redwood  and  some  hardwoods.  Oak 
doors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  lieatand 
open  fire  places.  JIantels  will  be  of 
brick.  An  automatic  water  heater  %vill 
be  installed.  The  exterior  of  the  house 
will  be  covered  with  cement  plaster 
"n  metal  lath.  A  contract  has  been 
.1  warded  to  F.  A.  Muller,  and  he  is  no-n' 
taking  subfigures  on  all  parts  of  the 
work. 

RESinENCE  —  2  story  and  base, 
fi-ame,  $3,300.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  J.  C,  McQuillin, 
I'MU  Stuart  St.,  Berkeley.  The  house 
lias  been  designed  for  a  seven  room 
dwelling  with  bath  and  sleeping  porch. 
Interior  finish  will  Jie  of  pine  and  red- 
Nvood  with  liardw-ood  floors  in  the  prin- 
i-ipal  rooms.  There  will  be  furnace 
beat.  The  sum  of  $35  is  allowed  for  a 
mantel  and  the  same  a.nount  for  finish 
1  avdware.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  Tlie  exterior 
nf  the  dwelling  \y\\\  be  covered  with 
'  iinent  irlaster.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 

BUXG.ALOW  —  1  story  and  base, 
frame.  $l.noii.  Oakland,  Cal.  Archi- 
tect, W.  H.  Judson.  Albany  Bldg.,  Oak- 
land. Owner,  Mr.  Richel,  The  house 
will  contain  four  rooms  and  bath.  All 
interior  finish  will  be  of  pine  or  red- 
wood. .An  open  fire  place  with  tile  or 
brick  mantel  will  be  used  in  the  living 
room.  Tlie  exterior  of  the  dwelling 
"ill  be  finished  with  rustic.  Plans  are 
iciinplete    and    figures   are    being    taken. 

RESIDENCE. —  2  story  and  base, 
frame,  $3,500.  Oakland,  Cal.  Archi- 
tect, .lohn  F.  Haner,  3579  19th  St..  S. 
F.  Owner's  name  withheld.  The 
dwelling  will  be  erected  in  Boulevard 
I'ark  and  will  contain  seven  rooms, 
bath  and  sleeping  porch.  Interior  fin- 
ish will  lie  of  pine  and  redwood  with 
uak  floors  in  the  principal  rooms. 
There  will  be  furnace  beat  and  open 
iii-e  places.  .Mantels  will  be  of  tile  or 
brick.  An  automatic  water  heater  will 
be  installed.  Tile  -n-ill  be  used  in  the 
b.illi  nio  n  and  kitchen.  The  exterior 
..f  tlu-  liousr  will  be  covered  with  rus- 
Ib-.  I'lalis  are  eiimpleti-  and  ligures 
are  being  taken. 

RFSIDENCP  —  :!      story      and      I'ase. 


frame,  $3,000.  Berkeley.  Alameda  Co., 
Cal.  Architect,  none.  Owners,  Allan 
&  Glenday,  IBil  Broadway,  Oakland. 
The  dwelling  lias  been  designed  for  a 
six-room  house  witli  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  redwood  with  some  hardwood 
floors.  There  will  be  furnace  heat  and 
open  fire  places.  .Mantels  will  be  of 
tile  or  brick.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  The  exterior 
of  the  dwelling  will  be  covered  with 
i-ement  plaster  on  metal  lath.  Plans 
are  complete  and  tlie  work  will  be  done 
by    Day    Labor, 

RESIDENCE  —  2  story  and  ba.se, 
frame.  $i,noo.  Piedmont,  Alameda  Co.. 
Cal.  Architect,  none.  Owner,  Lester 
B.  Rieff,  1098  Grand  Ave.,  Oakland.  The 
dw-elling  has  been  designed  for  a 
seven-room  house  with  bath  ana  sleep- 
ing porch.  Interior  trim  will  be  of 
pine  and  redwood.  Oak  floors  will  be 
used  in  three  of  the  rooms.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick.  Tile  will 
be  used  in  the  bath  room  and  kitchen. 
The  exterior  of  the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will   be   done   by    Day   Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  Berkeley,  Alameda  Co., 
Cal.  Architect,  none.  Owners,  Allan 
&  Glenday,  1621  Broadway,  Oakland. 
The  dwelling  will  contain  six  roo.-ns, 
bath  and  sleeping  porch.  All  interior 
finish  will  be  of  pine  or  redwood. 
Hardwood  floors  will  be  used  through- 
nut.  .\  central  heating  system  w-ill  be 
installed  and  large  open  fire  places 
will  be  a  feature  of  the  main  living 
room.  Tile  will  be  used  in  tlie  bath 
and  kitchen.  Mantel  will  be  of  brick. 
The  exterior  of  the  house  will  be  cov- 
ered with  cement  plaster.  Plans  are 
complete  and  the  work  will  be  done  b\- 
Iiay   Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  Berkeley.  Alameda  Co.. 
Cal.  Architect,  Olin  S.  Grove.  2911 
Telegraph  Ave.,  Berkeley.  On-ner.  D. 
L.  Levy.  The  dwelling  has  been  de- 
signed for  a  six-room  house  with  bath 
and  sleeping  porch.  Interior  w-ill  be 
finished  in  pine  and  redn-ood.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  fur- 
nace heat  and  open  fire  place.  Man- 
tel will  be  of  brick.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  The  ex- 
terior will  be  covered  w-itli  cement 
plaster.       Plans    are    being    prepared. 

YACHT  CLUB  ALTERATIONS  — 
Frame  construction.  $3,000.  Alameda, 
Alameda  Co..  Cal.  Architects,  William 
H.  Crini.  Jr..  and  Hamilton  Murdock, 
associated  425  Kearny  St,.  S.  F,  Own- 
ers. Encinal  Yacht  Club.  This  work 
will  include  the  construction  of  addi- 
tional boat  space  on  the  first  floor  and 
a  number  of  porches.  The  main  assem- 
bly room  w-ill  also  be  considerably  en- 
larged. Trim  througl-out  will  be  of 
pine.  There  will  be  new  plastering, 
electric  work,  plumbing  and  painting. 
Plans  are   now  out  for  figures. 

BASEBALL  BLEACHERS  —  Frame 
<-onstru<-tion.  $150,000.  Oakland.  Cal. 
Areliitect.  Walter  .1.  Mathews,  927 
nroadway,  Oakland.  Owners.  Oakland 
Baseball  Park  Co.  Plans  are  <-omplete 
and  now^  out  for  figures  for  a  new  base- 
lall  park  in  Oakland.  The  ground 
spare  til  be  covered  by  the  bleachers  is 
llii;ii\7ii  feet.  Bleai-bers  will  lie  20  feet 
liigh.      II    is   estimated    that    over    l.omi.- 

0011    feet    nf    111   liber    wiU    be     leuMired. 

HOSPITAL    —    Fi-ame      construction. 
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$10,000.  Oakland,  Cal.  Architect,  Clies- 
ler  H.  Miller,  Foxcrott  Bldg.,  S  F,  Own- 
ers, Society  for  the  Prevention  of 
•-'ruelly  to  Animals.  These  buildings 
will  be  known  as  the  Animal  Home  ami 
win  all  be  of  frame  construction.  There 
will  be  a  keeper's  cottage,  ambulance 
house,  large  barn  with  accommoda- 
tions for  eight  head  of  horses,  box 
stalls,  wire  runs  for  dogs  and  cats, 
large  dog  house  and  three  corrals  for 
horses  and  cows.  Work  will  be  start- 
ed as  soon  as  the  weather  permits. 
The    work    will    be   done  by    Day    Labor. 

SCHOOL — 2  story  and  Ibaee.  rein- 
forced concrete,  $84,000.  Oakland,  Cal. 
Architect,  City  Architect  J.  J.  Donovan, 
Security  Bldg..  Oakland.  Owners.  City 
of  Oakland.  This  building  will  be 
erected  on  Grand  street  near  Perry, 
and  will  contain  12  class  roo.ns  and 
an  as.sembly  hall.  Construction  will 
be  of  reinforced  concrete  throughout. 
Interior  will  be  finished  In  pine.  A 
Icentral  heating  system  will  be  In- 
stalled. The  exterior  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  figures  will  be  opened  by 
the  Board  of  Education  on  February 
17tli.  Tlie  ofBclal  proposal  appears  in 
another    column    of   this   issue. 

SCHOOL — 1  story  and  base,  rein- 
forced concrete,  $04,000.  Oakland,  Cal. 
Architect,  City  Arcbitect  .1.  J.  Donovan, 
Security  Bldg.,  Oakland.  Owners.  City 
of  Oakland.  The  building  will  be 
known  as  the  34th  Street  School,  and 
will  be  erected  on  54tli  street  near 
Market.  There  will  be  six  class  rooms, 
kindergarten.  assembly  hall,  do" 
room,  and  teachers'  and  principal's 
rooms.  A  central  heating  system  will 
be  installed.  The  exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  w^Ill  be 
opened  by  the  Board  of  Education  on 
February  lOtli.  Plans  and  specifica- 
tions can  be  secured  from  the  archi- 
tect. 

SCHOOL — 1  story  and  base,  rein- 
forced concrete,  $t).'i,000.  Oakland.  Cal. 
.Architect,  City  Architect  J.  J.  Donovan. 
Security  Bldg..  Oakland.  Owners,  City 
of  Oakland.  Bids  opened  for  the  con- 
struction of  the  13th  Avenue  School 
show  McLaren  &  Peterson  low  at  $61.- 
225.  For  a  complete  list  of  all  figures 
presented  see  under  Oakland  and  Ala- 
meda  County    in    this   issue 

Contracts  Aivarded. 

FIRK  HOFSIC — 1  siciry  and  base, 
frame.  $5,000.  Oakland.  Cal.  Arcbi- 
tect. City  .Architect  .1.  .1.  Donovan.  Se- 
curity Bank  Bldg,,  Oakland.  Owners 
City  of  Oakland.  Contractors  TIsslau 
Bros..  Oakland.  Contract  price,  $4,2GS. 
For  a  complete  list  of  these  figures  see 
under  Oakland  and  Alameda  County  in 
this  issue. 

HOTEL — 7  story  and  base,  brick  and 
steel.  $S0.000.  Oakland.  Cal.  Archi- 
tect. Clay  N.  Burrell.  .Albany  Bldg.. 
Oakland.  Engineer.  W.  W.  Brelte. 
Clunie  Bldg..  S.  F.  Owners.  Durst  Bros. 
Contractor.  F.  -A.  .MuIIer.  Contract 
$80,000.      Note:      This      building 


price 
will 


ver  an  area    of   40x100   feet. 


Art  I 
socii 


3.0411 
acre 


BIG    I..\NU    DR.tL. 

tEKA  (Siskiyou  Co.).  .Tanuary  22. — 
ur  L.  Emory  of  Palo  Alto  and  as- 
ites  hav  purcli.-ised  4.080  acres  of 
ver  land  lying  about  five  miles 
li  of  Kdgenood.  They  will  estab- 
a  lar.ge  stock  raneh  on  the  tract. 
Drr  Lake  Lumber  Company  deeded 
acres  and    William   L.    Hobl.s   1.040 
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Pacific  Mantel  and  Tile  Go, 

K.  W  CRINNI  JN,  ManaEcr 

M»n!els,  (Iratesand  Tiles.    Fire  Sets,  Andiron* 

Portable  Baskets  and  Grates,     Floor  and 

Wall  Ti  ifig  in  Origional  Designs. 

171T    TKLBORAPH    AVE. 

CI.\KL.\M).     CAL. 

Phone  Oakland   131 

Resldcnaa    Phone.   Oakland  SOZS 


Bids  Opened  For 

Oakland  School. 


Tlilrternlh       Avenue       School       .Attraeta 

l.nrce    Number    of      Bidders.         Me- 

l.ernn  *  Peterson   Low. 

Tliirtccn  tets  of  figures  were  sub- 
mitted on  the  construction  of  the 
Thirteenth  Avenue  School,  a  reinforced 
concrete  structure  which  is  to  be 
erected  In  Oakland.  Bids  were  opened 
lit  the  -Monday  evening  session  of  the 
iiakland  Board  of  Education.  Mc- 
Leran  &  Peterson  suhmitted  the  lowest 
figure  at  $61.22.5  and  will  probabj-  be 
awarded  the  contract.  The  following  is 
a  loniplete  list  of  all  figures  opened. 
Orneral   Conxtruplion   13«h   Ave.  School. 

O.   B.  Ackerman   &  Son "J69.S50 

Christenson    Bros 63,229 

Van   Sant-Hoiighton   Co 69,270 

W.  (J.  Thornally  Jr 7-J.532 

.Moore    &    Burlingame 65,344 

Tlur.ton    &   Co 66.484 

Boyd    &    Kerr 62.9S7 

Carnahan    &    .Mulford 56.1S3 

Stockholm    &    Allyn 72.777 

.Neilson    &    Bertelsen -77,800 

.McLeran    &-  Peterson 61,225 

.\!on>^on    Bros 65,996 

Wol.l  .^-  Kalin. 06,210 

« 

Building  contracts  Awarded. 


inn 
167 

10.'! 


Oakland. 

Tiaum    Swallcy 

.\el.=on    Xe'son 

settles    Settles 

.f5a;e-^    ,..S-etll-.s 

•^eary      Nearv 

City   of  Okd I.ydeksen 

Rrackett    Gallagher 

Nei-pach     Bassett 

I-aing     Laing 

Demingo    Lee 

Si'^son      Sisson 

J'prtin     .Martin 

Pf'i'ns     Pfiang 

k\'\'i'^'    W Thonpson 

^'^■"oni.ld     McCarthv 

Jo'ev     Dingwell 

•^o'l'is     Burnett 

R""."'     Swallev 

P--in,-    C.ris Kaufman 

Blackman    Miller 

Jnnson     


3800 
1800 

:eoii 

-.601 
.-.500 

440 
Ifi.iO 

600 
1558 

700 
1600 
2000 
2500 

400 

430 

500. 
3.^75 
5800 
2293 
1000 
loOO 

450 


Uuhem     Duhcni 

Howe     Haskell 

Knglehiirdt     Nichols 

SIncluir     Sinclair 

Sii.uylcr     Inter-Cities 

.VrnnUl      Wood 

Mcsx     Brigham 

Kiii.n     Burnett 

I'rcc  Cr   .Animals    ...Owner 

Sinie     Same 

.Simc     ' .Same 

Si  lie     Slime 

.MncOregor    Owner 

Same     Same 

Neppach    Mulford 

Nielsen    Schmidt 

Herg     Kulchar 

Srhiiman      Malick 

Saragoza     I,inde 

Ritir     Rielt 

Knhn     McGuigan 

Stout     Nichols 


4U0 

166S 

5011 


6011 

180n 

1  500 

20UII 

20011 

1579S 

500 

430 

7.",n 

■ton 

4000 
178.-, 
3200 
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1141)  W  \A'ESLEY  AVE  100  N  Lake 
Park  .\ve..  Oakland.  Two-story  8- 
rnom    dwelling. 

Dwnor Mrs.   R.  W.   Baum. 

.\rchitect  . .  .AV.    H.    Ratcliff    Jr..    First 

National  Bank  BIdg,  Bkly. 
Crintractor.  .H.  M.  Swalley,  5442  Shafter 
Ave..    Oakland. 

COST.  15800 


1142)     N  FIFTY-EIGHTH  90   E   Genoa, 
Oakland.     Ine-story  S-roon  dwelling. 

Owner E.  N.  Nelson.  045  57th,  Okd. 

Architect  .  .  .None. 

Day's  work.  COST,   $1800 


(143)  N  BROOKDALE  AVE  50  E  Lilac 
Oakland.      One-story    5-room   dwlg. 

Owner J.  E.  Settles,  1544  Broad- 
way,   Oakland. 

Architect  ...Ivan  C.  Satterlee,  470  13th, 
Oakland. 

Day's    work.  COST,    $1600 


(144)    W  BROOKDALE  AVE  170  E  Lilac 

Oakland.     One-story  5-room  dwelling. 

Owner .T.    E.    Sattles,    1544    Broad- 

wa.v,  Oakland. 
Architect  ...Ivan  C.  Satterlee,   470   13th, 

Oakland. 
Day's   work.  COST,    $1600 


(H3)      N    FORTY-THIRD    35    E    West, 

Oakland.     One-story   5-room   dw-lg. 
Owner Wm.  F.  Neary,  1512  Broad- 
way,  Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,    $2500 


IMS)  N  E-FIFTEENTH  250  W  23rd 
Ave.,  Oakland.  One-story  1-room 
jail. 

Owner City  of  Oakland. 

Architect  .  .  .None. 

Contractor.  .Geo.    Lydeksen,    1616     2Sth 
Ave.,  Oakland. 

COST,    $440 


1147)      NO.    551    THIRTY-FIRST,      Oak- 
land.    Alterations   to  two-story  dwlg. 

""■ner Susie   M.   Brackett. 

Architect  ...Thomas  &  Oliver,  Pantages 
Theatre  Bldg,   Oakland. 

Contractor.. Gallagher     &     Motts,      392 
Hawthorne  Ave.,  Oakland. 

Filed   Jan.  20,  '13.     Dated   Jan.   20,  '13 

Frame  up   ij 

1  St  coa  t  plaster  on 14 

Completed    y. 

Sr,  dnya 14 

TOTAL    COST.    $1650 

Bond,    none      Limit.    40    days.      Forfeit, 

none.     Plans   and   specifications   filed. 


•149)      NE    PERALTA      AND      BOULE- 
vard    Aves.,    Oakland.      Alterations. 

"'"""^'" Kratz    &    Neppach.    Peraltu 

-■^ve   near   Lynn,   Oakland. 
Architect  . .  .None. 


Contractor.  .E.    D.    Bassett,    804    Fruit- 
vale    Ave.,    Oakland. 

COST,    $600 


(IS'U  NE  MELROSE  AND  FORTY- 
Hflh  Aves.,  Oakland.  One-story  five- 
room    dwelling. 

On  nor J.    A.    Laing.    4506    .Melrose 

Ave.,  Oakland. 
Architect  ..  .None. 

Contractor.  .P.    M.    Laing,    4506    Melrose 
Ave.,    Oakland. 

COST,    $1558 

(1511  NO.  461  MARKET,  Oakland. 
Alterations. 

Owner F.  Demingo,   1015   5th.  Okd. 

Arcliitect  . .  .None. 

Contractor.  .W.    A.      Lee,    547      Filbert, 
Oakland. 

COST,    $700 


(132)  NW  CENTRAL  AND  WENT- 
worth,  Oakland.  One-story  five-room 
dwelling. 

Owner H.   L.  Sisson.   2641   Bartlett, 

Oakland. 

Architect..   None. 

Day's    work.  COST,    $1600 


(153)      S    YGNACIO    SS%     E    51st    Ave., 

Oakland.     One-story  5-room   dwlg. 
Owner G.    C.    Martin.    1764    Broad- 
way,   Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $2000 


(154)      S    FIFTY-FIFTH    100    E    Grove, 
Oakland.     One-story  five-room  dwlg. 

Owner H.  C.   Pfrang.   5359   Shafter 

Ave..  Oakland. 
Architect  ...None. 
Days  work.  COST,  $2500 


(155)      COR.     TWENTIETH     AND    SAN 

Pablo  Ave.,  Oakland.     Alterations. 
Owner G.    Milich,    Arcade    Restau- 
rant,   Oakland. 
Architect  . .  .None. 

Contractor.  .Alex  Thompson,  2766  Grove 
Oakland. 

COST,    $400 


(136)      -NO.    1733    BROADWAY,    Oakland 
-Alterations. 

Owner J.    A.    McDonald,    Premises. 

-Architect  . .  .None. 

Contractor.  .W.      McCarty,      1922     Tele- 
graph  Ave.,   Oakland. 

COST,    $450 


tl37i      N    TWENTIETH    100    W    Brush, 
Oakland.      Alterations. 

Owner M.  Foley.   San   Francisco. 

-Architect  .  .  .None. 

Contractor.  .J.   H.   Dingwell,   2006   West, 
Oakland. 

COST,    $500 


(158)  E  TERR.ACE,  bet  Ridgeway  and 
Mather,  Oakland.  Two-story  6-room 
dwelling. 

Owner Maurice      J.    Collins,      1429 

Broadway.  Oakland. 
Architect  . .  .None. 

Contractor.  .F.    L.    Burnett,    7  15    -Aileen, 
Oakland. 

COST,     $3375 


(139:i  LOT  34  SHORE  P.ARK  HEIGHTS 
Oakland.  .411  work  for  two-story  and 
basement    dwelling. 

Owner -Mrs.   R.   W.   Baum,   Oakland 

Architect  ...W.    H.    Ratcliff   Jr.    1st    Na- 
tional Bank  Bldg.,  Bkly. 

Contractor.. H.  W.  Swalley,  5442  Shafter 
.\ve.,    Oakland. 

Filed  Jan.  21,  '13.     Dated  Jan.  14.  '13 
Frame  up  and  boarded  ^ 
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Rnuffh  plastered   % 

Completed    and    aroepted % 

mual   35   days Vt 

TOTAL  COST.  J5S00 
3|ond,  %'i900  Surety.  Massachusetts 
londlng  &  Insurance  Co.  Limit.  90 
aye.  Forfeit.  J.i.  Plans  and  speclfica- 
lons   filed. 


•161)      UDICU   UV    I'PTY    C    P    R    U   CO., 

!    Market  Street.  Market  Street  extend- 

I    Ing   S;    Castro   extending  S  and   ppty 

City  of  Oakland.  All  work  for  cement 

and  steel  frame  pump  house. 

Ijwner PaolHo  Gas  &  Electric  Co. 

Architect  .  .  .None. 

Contractor.  .Kaufman  &  Edwards,  Mac- 

Gregor   Bldg.,   S.  P. 
Filed  Jan.  21.  '13.     Dated  Jan.  13,  '13. 

Completed     75% 

Usual    35    days 25% 

TOTAL  COST,  $2293 
!Bond.  J1150  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  35  days.  Forfeit, 
none.     Plans  and  speciflcations   filed. 


(166)    NO.   4145   E-FOURTEENTH.   Oak- 
land.    Alter  fraternal  hall  Into  apart- 
i     ments. 

Owner E.    L.    Blackman,    4159    E- 

f  14th,    Oakland. 

I  Architect  ..  .C.     H.     E.     Blackman,     458 

38th.    Oakland. 
; Contractor.. R.    J.    Miller,    4137    E-17th, 
Oakland,  COST,     $1000 


(167)  W  CAMPBELL  75  S  16th,  Oak- 
laud.  On(e  land  one-halt fStory  5- 
room   dwelling. 

Owner Mrs.  G.  Jonson,  1521  Camp- 
bell,   Oakland. 

Architect  . .  .None. 

Day's  work.  COST.   $1500 


(J6S)      E    DI.^IOND    300    S    40th,    Oak- 
land.     .- tion. 

Owner Oakland  White  Star  Laun- 
dry,   1471    Broadway,    Okd. 
Architect  . .  .None. 
Contractor.  .O.    N.    Brown. 

COST.     $450 


(169)      NO.    1630   THIRTY-FIFTH  AVE.. 
Oakland.      Addition    and    repairs. 

'Owner Mrs.   H.   N.  Duhem.   Prem. 

Architect  . .  .None. 


Day's    work. 


COST.    $400 


1173)  LOT  28  BLK  "M"  Map  Fourth 
Ave  Terrace,  Oakland.  All  work  ex- 
cept plumbing,  painting,  finish  hard- 
ware, fixtures  and  hardwood  floors 
for    one-story    building. 

Owner Frank    C.    Howe,    418    13th. 

Oakland. 

Architect  ...Ivan  C.  Satterlee,   270   13th, 
Oakland. 

Contractor.  .Albert      A.      Haskell,      3122 
Magnolia,    Oakland. 

Filed  Jan.   22.  '13.     Dated  Jan.   22,  '13. 
Frame   up  and  roof  slieathed.  .$312.75 

Plaster    completed     312.75 

Carpenter  work   completed,  ex- 
cept putting  on  finish  hardware  312.75 

Completed     312.75 

Usual    35    days 417.30 

TOTAL  COST,    $1668.30 

Bond,    $S31.15.      Sureties.    H.    N.    Taylor 

and    David    McCarron.      Limit,    CO    days. 

Forfeit,   none.      Plans   and   specilioation.-; 

filed 

I  I  7.-.  I  S\V  HAYO  VISTA  .t  ELDORADO 
Avcs.   nakland.     Garage. 

(i-ivner 10.    X.    Engleluirdt.    647     iCI- 

dorado    Ave.,    Oakland. 
Architect  . .  .None. 


Contractor.  .Leo.    L.    Nichols,    MacDon- 
ough    BIdg.,    Oakland. 

COST,   $500 


(176)  S  FIFTY-NINTH  441  E  Clare- 
mont,  Oakland.  Two-story  6-room 
dwelling. 

Owner C.  E.  Sinclair  Bldg.  Co.,  Rm 

72    Delgcr   Bldg.,  Oakland. 

Arcliitect  .  .  .None. 

Day's    work.  COST,    $2500 


(177)      N\V   MENA  AVE   AND  DALE   PL 
Oakland.      One-story    five-room   dwlg. 

Owner G.  Schuyler,   2327  25tli  Ave. 

Oakland. 
Architect  . .  .None. 

Contractor.  .Inter-Cities     Home     Build- 
ers,   Bacon    Bldg.,    Okd. 

COST,    $2250 


il7S)      S  FOOTHILL  BLVD  124  E  Trash 
Ave.,    Oakland.      One-story    one-room 
garage. 
Owner F.    N.    Arnold,     5301     Foot- 
hill Blvd.,  Oakland. 
Architect  . .  .None. 

Contractor.  .H.  L.   Wood,  2300  Seminary 
Ave,,    Oakland. 

COST,  $1500 

(ISO)  W  WEBSTER  50  N  Fourth  N 
50xW  75,  Oakland.  jVll  work  for 
two-story    brick    store    and    loft    bldg. 

Owner G.  W.  Liesz,   378   12th,  Okd. 

Architect  ..  .A.    W.    Smith.    1010    Broad- 
way,   Oakland. 
Contractor.. H.  B.  Brigham,  480  Perkins 

Oakland. 
Filed   Jan.   23,   '13.      Dated  Jan.   7,   '13. 
1st    story     walls    completed    and 

steel    delivered     $1600 

Brick    work,    root    and    skylights 

completed     1^00 

Completed     and     accepted 1700 

Usual    35    days 1677 

TOTAL  COST,  $6577 
Bond.  none.  Limit,  Feb.  28,  '13.  For- 
feit. $25.     Plans  and  specifications  filed. 


(181)  PTN  LOT  19,  Piedmont  Springs 
Tract,  Piedmont.  -Ml  work  for  one- 
storv   frame   dwelling  and  garage. 

Owner Irving    H.    Kahn,    12th    and 

Washington,    Oakland. 
Arcliitect  ...C.       W.       Dickey,      Central 

Bank   Bldg.,   Oakland. 
Contractor.. Bruce  B.  Burnett,  558  27th, 

Oakland. 
Filed  Jan.  -23,  "13.     Dated  Jan.  23,  '13. 

Frame    up    -y" 

Ready  for  lath  and  plaster 2o7o 

Completed    and    accepted 2o% 

Usual   35  days -■>% 

TOTAL  COST,  $6600 
Bond.  none.  Limit,  90  days.  Forfeit, 
none.      Plans    and    speciflcations    filed. 


(182)      E   KENNEDY   150   N  Ford,    Oak- 
land.     One-story   dog  house. 
i,„.ner Alameda    Co.    Society    Pre- 
vention Cruelty   to  Animals 
.Vrohitect  .  .  .None. 


Day's    work. 


COST.    $1000 


)wner. . . 

\rchitei-l 


(185)  E  KENNEDY  66  N  Ford,  Oak- 
land.    Two-story    barn. 

Owner Alameda  Co.  Society  Pre- 
vention Cruelty  to  Animals 

Architect  ...C.  II.  Miller,  Foxcroft  Bldg 
San   Franclaco. 

Day's    work.  COST,    $1500 


183)  NE  FORD  AND  KENNEDY. 
Oakland.  One-story  ambulance  house 
Alameda  Co.  Society  Pre- 
vention Cruelty  to  Animals 

nay's     work.^""'''  COST,     $600 

I1S4)  N  FORD  70  E  KENNEDY,  Oak- 
land. One-story  7-room  dwelling  and 
office. 

invner Alameda  Co.  Society  Pre- 
vention  Cruelty   to   Animals 

Architect  .  .  .None. 

Day's  work.  COST.  $1800 


(186)  N  ALCATRAZ  AVE  100  E  Tele- 
graph Ave.,  Oakland.  One-story  flve- 
room   dwelling. 

Owner C.  M.  MacGregor,   470   13th, 

Oakland. 
Architect  . .  .None. 
Day's   work.  COST,   $2000 

(187)  N  MOSS  AVE  100  E  Lelghton, 
Oakland.     One-story    nve-room   dwlg. 

Owner C.   M.  MacGregor,   470   13th, 

Oakland. 
-Vrchitect  . .  .None. 
Day's   work.  COST,   $2000 


(189)  S  FOURTH  75  W  Webster  W  50 
S  100  E  15  S  100  E  35  N  200,  Oakland. 
All  work  for  three-story  brick  store 
and    loft    building. 

Owner Stephen     A.     Neppach     and 

Lambert    Kratz,    2856    Per- 
alta  Ave.,  Oakland. 
Architect  ..  .A.    W..  Smith,    1010    Broad- 
way, Oakland. 
Contractor.  .Carnahan   &      Mulford,      45 

Kearny,    San    Francisco. 
Filed  Jan.   24.  '13.     Dated  Jan.  21,  '13. 

2nd    floor   joists    in    position $4000 

3rd    floor    joists    in    position    and 

2nd   story  brick   walls  built 2500 

Roof    and    skylights    completed.    2500 

Completed    and    accepted 2798 

Usual   35   daysr  .^.-^. 4000 

TOTAL  COST.  $15,798 
Bond,  none.  Limit,  April  30.  Forfeit, 
none.      Plans    and   speciflcations    filed. 


(191)      NO.   2232      NINETEENTH     AVE. 
Oakland.     One-story   1-room  addition 

Owner P.  Nielsen,  Premises. 

Architect. .  .None: 

Contractor.. B.  H.  Schmidt,  2237  E-19th. 
Oakland.  COST,    $500 


(192)  NO.   1031  SAN  PABLO  AVE.,  Oak- 
land.     Alterations. 

Owner Berg     Millinery.     531     12tli, 

Oakland. 
.\rchitect  . .  .None. 
Contractor.. S.    Kulchar   &    Co..   518    4th, 

Oakland. 

COST,    $450 

(193)  NO.    1248   EIGHTY-THIRD    AVE. 
Oakland.     Additions. 

Owner Mrs.  A.  Schuman,  Premises. 

Architect  .  .  .None. 

Contractor.. Malick  &  Regier,  2000  90th 
Ave.,  Oakland. 

COST,    $750 


I  194)      W  FRANKLIN  AVE  850  N  Kan- 

ning.     Oakland.;      One-story     6-room 

temoorary    dwelling. 

Owner Mrs.    Florence    Saragoza. 

Architect  . .  .Nonei 
Contractor.. Fred    Linde. 

COST.    $400 


(195)  W  CROFTON  AVE  60  S  Boule- 
vard Ave..  Piedmont.  Two-story 
frame   dwelling. 

Owner Lester  B.  Rlcff.  1098  Strand 

Ave.,    Pirilmont. 

\ri'Iiilect  .  .  -Noiit. 

Day'.s   work.        COST,   $4000 

,-on  \V  TELEGRAPH  AVE  100  S  16th 
S  3«  NVV  103.95  SW  102.44  N  130  NE 
^„  N W  5.72  NE  112.89  SE  74  S\V  100 
SE    1««,    Oakland.      Vault    llgins    f'"- 
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Fl>ir> 


PR      "A"      HopiirtinpiU 


•  'wncr Knhn    Ronlty  Co..   12th   ami 

Wiishlnfrton,   Oakland. 

ArchUci-l  .  .  ,(•.    W.    niokcy.    Central    Bk. 
HUlK,    Oakland. 

L'oiilrarlor.  .John    MoCuiKan   &    Co.,   :S0 
'111,  San  Francisco, 

rilnl  Jan.   l'."..  -l.l.      Hated  Jan.   21.   '1.1. 
Ifl   and    l.ilh   of  oacli   month,,.,      ~o% 


f.Mial 


da.t 


TOTAL  COST,  JITSS 
Hon, I,  »S93,  Surety.  Pacific  Coa.st 
Casualty  Co.  Limit,  as  goon  as  posslhle 
rorfrlt.  non€\  IMan.s  and  specldrntion-: 
(lied. 

(202)  \V  THIKTEKNTH  AVE  2mij  n 
WeUington.  being  Lot  6  Blk  "E"  .Map 
Koiirth  Ave  Terrace,  Oakland.  All 
work  for  two-story  and  basement 
frame    dwelling. 

Owner Alice    M.    Stout.     ISth     and 

Chtstnut,   Oakland. 
Architect  . .  .None. 
Contractor,  ,G.       El!i.s       Xlchol.s,       H6i; 

Broadway,   Oakland, 
rilcd  Jan.   22,  '13.     Dated  Jan.   21,  '13. 
Owner   shall    pay   for   materials  and 
labor  when  payment  becomes  due.. 

TOTAL  COST,  $3200 
Kond.  none.  Limit,  90  days.  Forfeit, 
none.     Plans   and   specifications   filed, 

NOTE: — Contractor  to  receive   10%  of 
contract    price. 


"wnor Halph    A.    While.    Y,    M.    C. 

A  Bids.,  Berkeley, 
Aichllcrt  ...Julia     .Morgan.     Mcrcliant.s' 

"'xchange    Bldg-.,    S.    F. 
Coiilraclor.  .(J.  R.  \Vl:l(lden,  00.5  Chicago 

Ave..    Berkeley. 

Filed  Jan.   21.  '13.      Dated  Dec.   21,  '12. 

Frame    up.    boarded    In.    chimneys 

up   and   rough    plumhiuff  in 14 

Uutaide    shlnglcj,     and     1st     coat 

plaster    on     14 

Completed    and    accepted 14 

Usual    33    days 1^ 

TOTAL  COST,  $3275 
Ilnnil.  $ltl5U.  .Surety.  .Mas.sacliusetts 
Ihiruiinif  &  Insurance  Co.  Limit,  75 
d.iys.  Forfeit,  none.  Plans  and  .speci- 
fic:! tious   filed. 


.  H.    C.    Smith.      2011      Frat h 
Cisco,    Berkeley, 

COST,   $250' 


Building  Contracts  Awarded. 
Alameda. 


(17(11      .SK    CENTER    AND    SHATTUCK 
Ave..   Berkeley.     Alterations. 

Owner Mrs.    Wright,     1521    Madison. 

Oakland, 
.None. 

.Gallagher      &      Motts.      392 
Hawthorne    Ave..     Oaland. 
COST.     $500 


197 
19S 
lOil 


i09 


Hillen    Hillen 

Hillen    Hillen 

Pond     Mehrtens 

Hillen    Hillen 

Strang    Strang 

Sa.-ne     Saine 

Riechel      Sath 

Le  Boyd    I,e   Bovd 

Le    Boyd Le    Bovd 

Neal     Johns-Manviile 

Same     Peterson 

Same    Van    Emon 

Ss.me     Hackett 

^ame Strom 

Same     Watson 

S.ime     Ingerson 


.Vrohitect 
Conlractoi 


(171)     E  NINTH   134   N  Delaware.  Ber- 
keley,     One-story    5-room    dwelling. 

Owner Chris    Nicholson,     1737    9th, 

Berkeley. 
..rchitect  . .  .None. 

Contractor.  .C.    Nyman,    1737    9th,    Bkly. 
COST,  $1000 


10901 

(162)     NO,  430  HAIGHT  AVE.,  Alamedti 
One-story   dwelling. 

Owner R.   c.   Hillen,   Fernslde   anci 

Liberty    Ave.,    Alameda, 
Architect  , .  .None, 
^ay's  work.  COST,   $20i)i' 


Btdldingr  Contracts  Awarded, 


Berkelaj. 


139 

140 
MS 
l(in 
170 


soo 

500 
1234 
3275 

500 

100 
4000 

500 


J'arsh     Franklin 

Ii^Wn    Irwin 

V,9";     Olsen 

,^Vl"e     Whidden 

J^/'S^ht     Gallagher 

Nicholson     Nyman 

;-:     i?'?^^''     McCullough 

1 1  i     Teipera     Sne.iht 

lis     f^^"/    "   ^""-^ KoUmer 

R8     Gardner     Patrick 

190     Moore     Snith 


n39)      E  ROOSEVELT  13fl   N  Channing 
^a.v.  Berkeley,  One-story  3-room  ad- 
dition. 
C'"""®'" Charlie  Marsh,  2335  Roose- 
velt  Ave..    Berkeley. 
-\rchitect  ...None. 

Contractor.  .John  Franklin,  2324  Roose- 
t'plt   Ave.,   Berkeley. 

COST,   $S00 


RUSSELL, 
oom   frame 


Zina 


(172)       V\-    REGENT       AND 
Bcrkele.v.      Two-story    10-: 
flat    building. 

Owner Misse.s     Louise     and 

Kidder,    Berkeley. 
Architect  .  .  .None. 

Contractor.  .Kidder  &  McCullough,  2075 
Addison,    Berkeley. 

C(i)ST,    $4000 


(163)      NO.    1539    SANTA    CLARA    AVE., 
Alameda.     One-story  dwelling. 

On-ner R.   C.   Hillen.   Fernslde  and 

Liberty    Ave.,    Alameda, 
Architect  .  .  .None.  1 

Day's   work.  COST,    $2000 


One- 


(164)      NO.  1718  WOOD,  Alameda. 
story    dwelling. 

Ow-ner C.    P.    Pond,      1210      Grand, 

Alameda. 
None. 


Architect  . 
(.'ontractor 


■  H.   G.  Mehrtens 
ster.  Alameda. 


1600  Web- 


COST,    $1650 


Architect 
Contracto 


1  U  n  ■, 


W 


ADELINE     150     N     Aleatraz, 
herkPley.      Alterations. 

"""*"■ "•    D.    Irwin,    3261    Adeline 

Berkelev. 
Architect  .. .  .None. 
Day's    work.        cqs^,    $500 

IH.?)  NW  LE  ROY  &  RIDGE  ROAD 
(rear  Glen  Garry  Apartment),  Ber- 
keley, AH  work  for  one-story  f 
garage. 


1619    Wal- 


Owner r    George   Go 

nut,   Berkeley. 
•W.     H,    Ratciiff    Jr.,    First 
NatlonalBank   Bldg.,   Bkly. 
.Alfred    Olsen,    ms    Myrtle 
Oakland. 
!1.  '13      Dated  .Ian.   20,  '13 
Frame  up  and  roof  boarding  on  1/ 

Finish    coat    plaster    on '      y 

Completed   and   accepted..    y 

f  ual     35     days... '"      I* 

TOTAL  COST,  $i''34 
none.      Limit,    35    days.      Forfeit, 
»o.     Plans  and   specifications   filed. 

"60)      IX.T   ,r,   BLK    1.   Northbrae.    Ber- 


Architect  . . 
Contractor. 
Filed  Jan, 


Bond, 


(174)  N  ALSTON  WAT  200  W  Sixth 
Berkeley.      Add    one-story    3-rooms. 

'^^'ner Frank    Tei.Nera,    809   Alston 

Way,   Berkele.y 
None. 

C.    Specht,    2129    6th,    Bkly. 
COST,   $5()0 

(179)  E  LOS  ANGELES  &  OXFORD 
135  W  Spruce,  Berkeley.  Two-story 
seven-room    dwelling. 

O"'""?'' Standard     Home     Bldrs.     & 

Realty    Conpany. 
A]-chltect  . .  .None. 
Contractor.  .Jacob   Kollmer, 
Berkeley. 

COST,    $4500 

(ISS)  Lot  18  BLK  "F"  Northbrae  Ter- 
race. Berkeley.  All  work  for  two- 
story  and  ba.sement  nine-room  dwig 

O'Kner J.    E.   Gardner,    Berkeley. 

John    Hudson    Thomas,    1st 
National    Bank   Bldg.,   Bkly. 
Patrick-Nehson     Bldg.     Co., 
2025    Addison,    Berkeley. 
4.    '13.      Dated   Jan.    6,  '13. 

'/, 

Vi 


(165) 


NO.  S^O  HAIGHT  AVE.,  Alameda 
une-story    dwelling, 

Owner R.   c.   Hillen,   Fernslde   and 

Liberty    Ave,,    Alameda. 
Architect  .  .  .None. 
Day's   work.  COST.   $2000 


Alameda. 


(196)      NO.     1315     BURBANK, 
One-story    dwelling. 

'•"■"<"■ V,    N,      Strang.    2015      13th 

Ave.,    Oakland. 

Ai-chitect  .  .  .None. 


Day' 


W( 


COST.  $1600 


Sll   Stuart 


Ala- 


rame       .Architect 


Contr 


Filed  Jan.  24,  '1 
Frame  up  .  .  . 
Brown  coated 
Accepted  .  . . . 
Usual    35    days 


(197)      NO.     SI  7    PORTOLA    AVE., 
med.T.      One-story    dwelling. 

'-^"■"•^■' V.  N.  Strang,   1315  Burbank 

Alameda, 
Arcliitect  .  .  .None. 
Uay's    work.  cOST,    $2000 

(19S)      NO.    2501    CLE.MENT    AVE.,    Ala- 
meda,    One-story  dwelling. 

""■"*"■ Olaf  Riechel,   639  Oak,   Ala. 

.■\rcliitect  ,  .  .None. 

■John     Saih,     2909     Madison, 
Alameda, 

COST,  $1900 


Contr 


Vi 


keley.     All   work   (,, 
dwelling. 


-story  fra.i 


n      ^     .  TOTAL  COST.    $7365 

Bond.  $6500.  .Surety.  U.  S.  Fidelity  & 
nZT'f"-  Li^nlt,  90  days.  Forfeit 
none.      Plans   and   specifications    filed. 

'  wiv'^B  r,fT'^^^^''°  ^  Channing 
storv:  f^'^'^^'^y-  One  and  one-half- 
story    6-room   dwelling 

'^"■"'"' *'"•  B-  Moore,  1710  Jaynes 

Berkeley. 

Architect  ,.,None, 


(1991      NO. 
(^ne-stor\- 


Architect  . 
I'ay's    wor 


1506    FOUNTAIN,    Alameda. 
dwelling. 

W'.  G.  Le  Boyd.  1340  Broad- 
way, Alameda. 
.  None. 

COST,    $2000 


-■Vla- 


1200)      NO.     507    CENTRAL    AVE., 

nieda.     One-story  dwelling, 
"'''"«'■ W,  G.  Le  Boyd,  1340  Broad- 
way,   Oakland. 
Architect  .  .  .None 
Day's    work.  coST.    $1700 
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(203)  B  PARK  192.85  N  Central  Ave 
N  75.08  E  80  N  25  E  60  S  100.08  \V 
140,  Alameda.  Rooflns  and  flashing 
for  one-story  Class  ".'V"  hrirk  store 
building. 

Owner Mrs.    Annie    L..    Neal,    Ala. 

Architect  ..  .Henry    H.      Meyers,      Kohl 
Bldg-..    San    Francisco. 

Contractor.  .H.    W.   Johns-Manville    Co., 
157  New  Montgomery,  S.  F. 

Filed  Jan.  25,  '13.     Dated  .Ian.  21,  '13. 

Completed  and  accepted $286.00 

30   days    after 95.50 

TOTAL,   COST,    $382.00 

Bond,    none.      Limit,    10    days.      Forfeit, 

|15.      Plans    and    specifications    filed. 


Conlraclor.  .C.    .A.    liigerson,    2S8    I,pstfr 

Ave.,    Oakland. 
Filed  Jan.   UD,  '13.     Dated  Jan.   21,  '13. 
Brick  wall  10  ft  aljove  sidewalk.  $202.i 
Brick     work     completed     and     in- 
terior partition  read.v  for  plaster   2025 
Concrete    work,    slieet    metal    and 

plaster    completed     202.'j 

Completed   and   accepted 2023 

■Ml  days  after 280C 

TOTAL  COST,  $10,90) 
Bond,  $5450.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  75  days.  Forfeit, 
$15.      r  lans    and    specifications    filed. 


(204)  PAINTINU,  STAINIInG,  VAR- 
njishing,  tlinting.  whitewashing  on 
above. 

Contractor.  .Martin    Peterson,    215    29th, 
San    Francisco. 

Filed  Jan.   25,  '13.      Dated  Jan.   21,  '13. 

One-half   done    $200 

Completed   and   accepted 210 

30    days    after 140 

TOTAL    COST,     $550 

Bond,    none.      Limit,    15    days.      Forfeit. 

$116.      Plans    and    specifications    filed. 


(205)      RAM    ELEVATOR,    ANTOMATIC 
gates,  etc.,  on  above. 

Contractor.  .B.  C.  Van   Emon.  235  First. 
San  Francisco. 

Filed  Jan.   25,  '13.     Dated  Jan.    21,  '13. 

Completed    and    accepted $333 

36  dajs  after 112 

TOTAL  COST,    $445 

Bond,    none.      Limit,    60    days.      Forfeit, 

$15.     Plans  and  specifications   filed. 


(206)  PLUMBING,  DRAINS,  WATER 
piping,  gas  piping  street  services  on 
above. 

Contractor.  .Frank    H.      Hackett,      1216 
Santa  Clara  Ave.,  Alameda. 

Flltd  Jan.   25,   '13.      Dated  Jan.   21,  '13. 
Rough   piping   in   and    inspector's 

certificate    received    $195 

Completed   and   accepted 200 

30    days    after 135 

TOTAL     COST,     $530 

Bond,    none.      Limit,    7i5    days.      Forfeit, 

$15.       Plans    and    specifications     filed. 


(207)    ELECTRIC   WIRING,    SWITCHES 
distributing  boards  on  above. 

Contractor.  .Carl    Strom,    1507    Park    St., 
Alameda. 

riled  Jan.   25,  '13.     Dated  Jan.   21,  '13. 

Completed  ana  accepted $140.50 

36    days   after 48.00 

TOTAL  COST,   $188.50 

Bond,    none.      Limit,    75    days.      Forfeit, 

$15.      Plans    and    specifications    filed. 


(20S)      MARBLE    WORK,    TILING    MO- 

salc   on   above. 
Contractor.  .Charles     S.       Watson,       457 

Market,     San     Francisco. 
Filed  Jan,   25,  '13.     Dated  Jan.   21,  '13. 
Tile   work  in  market  completed  ..  $872 
Tile  work  in  creamery  completed   831 

Completed    and    accepted 500 

36  days  after 735 

TOTAL  COST,  $2938 
Bond,  $1469.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  60  daya 
Forfeit,  $15.  Plans  and  specifications 
filed. 


(209)  EXCAV-\T1NG,  CONCRETE 
work,  brick  work,  iron  and  steel,  car- 
penter, mill,  glass,  glazing,  stair, 
store  fronts,  hardware,  kinnear  door, 
lathing  and  plastering,  dampproofing, 
galvanized  iron  work,  skylights  and 
Other   work   on  aibove. 


COMPLETION  NOTICES. 


Alameda. 


Jan.  15,  1913— LOT  5  BLK  7  Berkeley 
Heights,  Bkly.  G  W  Davis  and  Roy 
O  Long  to  McChesney  &  Folwick.. 

• Dec.    24,    1912 

Jan.  15,  1913— W  MARKET  276.08  S 
First  S  200xW  250,  Okd.  Pacific  Gas 
&  Elec.  Co  to  H  J  Horst..Jan.  9,  1913 
Jan.  15,  1913 — LOT  116  Piedmont-by- 
the-Lake  Tract,  Okd.  John  and 
Clara   M   Kearns    to   Jacob    House.. 

Jan.    3,    1913 

Jan.  15,  1913 — N  THIRD  (or  Lawton) 
Ave  741.37  E  College  Ave  N  63  deg 
53  min  E  42.5  N  26  deg  07  min  W 
100,    Okd.      H    M    Swalley    to    whom 

it   may  concern Jan.   14,   1913 

Jan.  16,  1913— LOT  26  BLK  9  Map 
Northbrae,  Bkly.  George  G  Hard 
to  Moore  &  Burlingame.  .  .  Jan.  6,  1913 
Jan.  16,  1913— LOT  42  BLK  "H"  Map 
4th  Ave  Terrace,  Okd.  Robert  L 
Hatcher  and  Alex  A  Perry  to  An- 
derson   Bros Jan.    15,    1913 

Jan.  17,  1913— LOTS  3,  4,  5  AND  6  Ptn 
Map  Mulrooney  vs  Glaze.  Okd.  Fred 
Finch   Orphanage   to  W   S   Snook   & 

Son Jan.   17,    1913 

Jan.  16,  1913 — W  NEILSON  159.27  S 
Sonoma  Ave  S  35xW  100,  Albany. 
H  P  Nelson  to  whom  it  may  con- 
cern  Jan.    14,    1913 

Jan.  16,  1913 — LOT  35  and  part  Lot  36 
lying  W  line  parallel  to  w  bndry 
line  Lot  36  distant  at  r  a  35  E  Map 
Crocker  Highlands,  Oakland  Tp.  F 
T  Elsey  to  A  Peterson  and  J  An- 
derson   Jan.  13,  1913 

Jan.  17,  1913 — LOT  15  Map  Piedmont 
Spring  Tract.  Oakland  Tp.  C  A 
Chickerlng  to  R  L  Turner. Jan.  15,  '13 
Jan.  17,  1913— NW  JATNE  AVE  195.70 
SW  Euclid  Ave  SW  37  NW  125,  Okd. 
Louis  Johnson  to  whom  it  may  con- 
cern     Jan.    16,    1913 

Jan.  17,  1913— LOT  29  BLK  "N"  Map 
4th  Ave  Terrace,  Okd.  Piedjmont 
Heights    Bldg   Co    to   John    H  Fluth 

and  Mathew  Morton Jan.  16,  1913 

Jan.  18,  1913— LOT  18  and  E  6  ft.  8  in. 
Lot  17  Blk  "R"  Map  showing  resub- 
divlsion  of  ptn  Roberts  &  Wolfskin 
Tract,  Oakland  Tp,  Okd.  Henry 
Kroeger    to    whom    it   may   concern 

Jan.   18,   1913 

Jan  18,  1913— S  SANTA  CLARA  AVE 
27  ft.  5  in.  W  Park  Ave  W55  S  130. 
Ala     California    Amusement    Co    to 

W  L  Boldt Jan.   19,    1913 

Jan.  21,  1913— N  40  LOT  18  S  5  Lot  19 
Alta  Piedmont  Tract,  Oakland  Tp. 
David    E    Perkins    to    Cederberg    & 

Anderson Dec.    1,    1912 

Jan    21,   1913— NW  THIRTEENTH  AV 

630    SW    Brighton    Ave    SW    40xNW 

105    Okd.      John  T   Dispaux   to   W 

A   Fa'rrls Jan.   14,   1913 

Jan  21  1913— NW  ELEVENTH  AVE 
SO  SW  E-20th  SW   30  NW   110,  Okd. 


Jeremiah  and  Agnes  Healy  to  whom 

It    may   concern Oct.    23.    1912 

Jan.  21,  1913— PART  LOT  33  BLIC  16, 
Map  Boulevard  Park,  Brooklyn  Tp, 
Okd.      Claude    Scheelk    to    whom    It 

may     concern 

Jan.  21.  1913— NE  THIRTEENTH  & 
Harrl.-on  N  200xE  300.  Okd.  P  J 
Walker  (agent  for  Oakland  Hotel 
■^^o)  to  Cyclops  Iron  Works,  Jan.  15. 
13;  Wim  S  Snook  &  Sons,  Dec.  15. 
'12:    Pacific    Fire    E.vtingulsher    Co. 

Dec.    15.    1912 

Jan.  22  ,1913 — LOT  1  BLK  7.  Falrvlew 
Park;  NE  Cor.  Woolsey  and  Bate- 
man,    Bkly.      Charles    H    Thomas    to   . 

Jacob    Kollmer Jan.    18,    1913 

Jan.  22,  1913— LOT  8  BLK  16,  Thous- 
and  Oaks,    Bkly]     R  I,   Randolph    to 

F  R  Peake Jan.   21,  1913 

Jan.  23,  1913— E  SPAULDING  231  N 
Dwlght    Way    36x129,    Peake-Munro 

Co   to  J   A  Pinkerton Jan.    16,   1913 

Jan.  23  ,1913— LOT  20  and  S  H  Lot  19 
Blk  17,  Regents  Park  No.  4,  Albany. 

C   C   Coftman   to   L   G   Brown 

Jan.    18,    1913 

Jan.  23.  1913 — LOT  20  BLK  1  Map 
Kellog  Tract,  Bkly.  Emma  C 
Snodgrass  to  C  Texdahl.Jan.  22,  1913 
Jan.  23,  1913— LOTS  3,  4,  5  AND  6 
Ptn  Map  Mulrooney  vs  Glaz,  Okd. 
Fred      Finch      Orphanage    to      J    F 

Dingwell Jan.   13,  1913 

Jan.  23,  1913 — NW  AILEEN  &  DOVER 
33x93.  Okd.  James  H  and  Mary  E 
Young    to    whom    it    may    concern.. 

Jan.    22,    1913 

Jan.  24,  1913— NW  SIXTEENTH  AND 
Jefferson  W  150  N  83  E  50  N  15  E 
100  S  100,  Okd.     WOW  Bldg  Ass'n 

to  Judson  Mtg  Co Jan.   20,  1913 

Jan.  24,  1913— LOTS  10  -AND  12. 
Rock  Ridge  Place,  Okd.  J  A  Mc- 
Clurg  to  Joseph  Neal... Jan.  14,  1913 
Jan.  24,  1913- NE  THIRTEENTH  & 
Harrison  N  200xE  300,  Okd.  P  J 
Walker(  agent  Oakland  Hotel  Co) 
to  Newberry.   Bendheim   Elec   Co... 

Jan.    11,    1913 

Jan.  24,  1913— SE  50  LOTS  15,  16,  17 
and  SE  60  Lots  18  and  19  Blk  16 
Map  Boulevard   Park,   Brooklyn   Tp. 

W   J   McDonald   to   H    D   Graves 

Jan.    18,    1913 


LIENS  FILED 
Alameda. 

Jan.    4.    1913— E    FAIRMONT    AVE    70 

5  Bayo  Vlata,  Okd.  N  O  Nelson 
Utg  Co  VI  W  H  Miller $88.»1 

Jan.  7,  1913— LOT  1J4  BLK  "D"  Map 
Bowles  &  Fitzgerald  Tract.  Okd. 
The  California  Door  Co,  $306.60; 
Hogan  Lumber  Co,  $880.02  vs  M  F 
Mortensen  and  Sigfrid  A  Miller 

Jan.  8  ,1913— LOT  134  BLK  "D"  Map 
Bowles  &  Fitzgerald  Tract,  Okd. 
Herbert  Hausen  vs  M  F  Mortensen 

6  Sigfrid  A  &  Hilma  E  Miller  .$102.50 
Jan.    9,    1913- NW    TAFT    AVE    ANo 

Broadway  W  along  Taft  Ave  37.26 
N  66  E  122.85  S  108.09,  Okd.  A  K 
Goodmundson  vs  Andrew  Mattson 
and    N    A   Trubeck *95 

Jan  11,  1913— LOT  19  BLK  6  Map 
Boulevard  Park.  Brooklyn  Tp,  Okd. 
Hogan  Lumber  Co  vs  H  D  Graves 
and  Mary  A  Richardson $738.08 

Jan  11  1913— S  ELMWOOD  AVE  45 
W  Linden  Ave  Ptn  Lot  12  Blk  "D" 
Elwood  Park,  Bkly.  Contra  Costa 
Bide  Material  Co  vs  The  Edward 
Bar?yCo   »V'" 

Jan.    11,    1913— LOT   4    BLK   "F '    Map 
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Nortlibro-o    Terrace,     Bkly.      Sunset 
Lumber  Co   vs  F  I>  Clark   and   Wm 

M  Converse    $645.90 

Juii.  U.  1913— S\V  EL-MWOOD  AVE 
and  Linden  Ave  Pm  Lot  13  Hlk  "D" 
Elmwood  I'ark,  Bkly.  Coutra  Costa 
Kldg-   Material    Co    vs   The    Edward 

Barr.v   Co    $158. 33 

Jan.  13,  191S— NW  EIGHTV-SIXTH 
Ave  220  NE  Plymouth  NK  60xNW 
132.60,  Okd.  Melrose  Lumber  & 
Supply    Co    V9    Ernest    T    Matteson 

$180.88 

Jan.  15,  1913— SE  CHETWOOU  100  NE 
Santa  Rosa  Ave  NE  40xSE  132.  Okd. 
W  P  Fuller  &  Co  vs  N  A  Trubeck.. 

$99.36 

Jan.  16,  1913— E  MADISON  70  N  7th 
N  30  E  76  S  SO  W  25,  Okd.  R  R 
Carpenter   vs   L  A   Brown   and   Qeo 

Pagan       $146.30 

Jan.  15,  191S — NE  SANTA  ROSA  AVE 
and  SE  Chetwood  NE  Chetwood  100 
SE   44.   Okd.     W   P  Fuller   &  Co   vs 

N  A  Trubeck $131.91 

Jan.  15.  1913— NE  SANTA  ROSA  AVE 
44  SE  Chetwood  NE  lOOxSE  44,  Okd. 
W  P  Fuller  &  Co  vs  N  A  Trubeck.  . 

$140.95 

Jan.  15,  1913— NE  SANTA  ROSA  AVE 
88  SE  Chetwood  NElOOxSE  44,  Okd. 
W  P  Fuller  4  Co  vs  N  A  Trubeck. . 

$106.47 

Jan.  16,  1913— LOT  31  BLK  "J"  Map 
4th  Ave  Terrace,  Okd.  L  R  Green 
vs    Cement     Products    Co     and     L 

Zwall  jns 

Jan.  16,  1913— LOT  31  BLK  "J"  Map 
4th  Ave  Terrace,  Okd.  Hogan  Lum- 
ber Co  vs  H  E  Gregory  and   Lolke 

Zwall     $232.59 

Jan.  16,  1913— LOT  10  Map  Batchelder 
Tract,  Okd.  Hogan  Lumber  Co  vs 
K  H  Ourish  and  Parthenia  D  Bry- 

»"' $655.42 

Jan.  16,  1913— LOT  34  BLK  "D"  Map 
Bowles  &  Fitzgerald  Tract,  Okd. 
Bay  Elec  Co,  $50.50;  Swift  &  Wil- 
cox, $151.35   vs  M  F  Mortensen  and 

Sigfred   A  and   Hllma   E   Miller 

Jan.  17,  1913— LOT  134  BLK  "D- 
Bowles  &  Fitzgerald  Tct,  Okd.  T  A 
Johnson    vs    M    F    Mortensen    and 

Sigfred  A  Miller |92 

Jan.  17  ,1913— E  TELEGRAPH  AVE 
190  S  Channing  Way  S  80xE  110. 
Bkly.  A  M  Poulsen  vs  J  R  New- 
som.  J  A  Elston  and  Berkeley  Bank 

of  Savings  &  Trust  Co $303.45 

Jan.  18,  1913— LOT  31  BLK  "J"  Map 
4th  Avenue  Terrace.  Okd.  Ham- 
mond  Lumber   Co   vs   L  Zwaal   and 

Cement   Products   Co ....$137.30 

Jan.  18.  1913— LOT  31  BLK  "J"  Map 
4th  Ave  Terrace,  Okd.  F  W  Camp- 
bell   vs      Lolke    Zwall      and    H      E 

Gregory |g4 

Jan.  IS,  1913- LOT  31  BLK  "J"  Map 
4th  Ave  Terrace.  Okd.  B  Scherhage 
$36.25;  I  H  Parks,  $9.;  F  B  Thomas, 

$300  vs  L  Zwaal 

Jan.  20.  1913 — SW  FIFTH  AND  FIL- 
bert,   Okd.     Redwood  Mfg  Co  vs   S 

Giuntini   and  C   Orselll $208.10 

Jan.  21  ,1913— LOT  31  BLK  "J"  Map 
4th  Ave  Terrace,  Okd.  H  E  Gregory 

vs    L   Zwaal    j5q7 

Jan.  22,  1913 — LOT  18  BLK  25  Key 
Route  Heights,  Okd.  H  A  Smith 
vs    Richard     Moore    and    Fruitvale 

Boulevard  Land  Co $152 

Jan.  23  ,1913— LOT  31  BLK  "J"  Map 
4th  Ave  Terrace.  Okd.  Ernest  L 
Thompson    vs    L    Zwaal    and    H    E 

Gregory     $68.15 

Jan,  23,  1913— W  CALIFORNIA  98.53 
N  Cedar  N  40xW  117.17,  Bkly.  John 
J  Sullivan  va  Lulgl  Caruslo. .  .$107.38 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 


Building  Contracts. 


SANTA    CLARA    COUNTY. 


W    FIFTEENTH.    2nd    Lot    S    San    Sal- 
vador,  San   Jose.     Six-room   cottage. 

Owner M.    S.    McDonough,    2il7    S- 

First,   San   Jose. 
Architect. .  .None. 

Contractor.  .S.    G.    Pelton,    217    S-First. 
San   Jose. 

COST,    $3175 


Sar 


NO.     340    PREVOST, 
modeling   cottage. 

Owner W.    L.    Atkins    Co.,    28    E- 

Santa   Clara,   San   Jose. 
Architect  . .  .None. 
Day's  work.  COST,   $450 

NO.  769  S-ELEVENTH,   San  Jose.     Five 
room   cottage. 

Owner Lyman  Lane,   Premises. 

Architect  . .  .None. 

Day's   work.,  COST,    $1800 


NO.    255    POLHEMUS    (rear),    San    Jose. 
Two-room    addition. 

Owner w.    A.    Phipps,    Premises. 

Architect  .  .  .None. 

Day's  work.  COST,  $450 


Completion  Notices. 

SANTA  CLARA  COUNTY. 


ItESIDKNCE  —  3  stoi-.\  ami  Iklsi-, 
L'luss  A  construction,  $500,00(1.  Hllls- 
boro,  San  Mateo  Co.,  Cal.  Architects, 
Willis  Polk  &  Co.,  Mercluints  Kxcliange 
Bldg..  S.  K.  Owner.  Charles  Templeton 
Crocker  The  old  country  residence  of 
.\Ir.  Crocker,  known  as  Upland.s.  and 
which  has  Ions  lieen  one  of  the  show 
places  of  the  peninsula,  is  to  be  prac- 
tically wrecked  and  a  new  and  far 
more  pretentious  home  erected  on  the 
old  site.  The  new  dwelling  will  be  the 
finest  countr.v  place  in  Hillsboro,  and 
with  the  exception  of  Mary  Pauline 
Payne's  home  at  Menio  Park,  ,the  most 
costly  place  on  the  peninsula.  Con- 
struction will  be  of  steel  and  reinforced 
concrete,  with  hollow  tile  partitions 
and  fireproof  construction  throughout. 
Interior  finish  will  be  of  hardwoods. 
Marble  and  tile.  A* large  amount  of 
ornamental  plaster  will  be  used.  There 
will  be  the  most  improved  system  of 
heating,  an  elevator  and  dumb  wait- 
ers. Vacuum  cleaning  and  a  refrig- 
erating plant  will  also  be  installed. 
The  exterior  of  the  dwelling  will  be 
faced  witfli  terra  cott^  iPlans  are 
complete  and  figures  for  the  work  are 
being    taken    by    tlie   architects. 


W  NINTH  S  of  Keyes,  San   Jose.   Four 
room   cottage. 

Owner Alex    York,      Russ      Hous( 

San   Jose, 
Architect  . .  .None. 
Day's   work. 


San 


COST,    $1400 

NO.    333    BIRD    AVE., 
model    residence. 

Owner V.    Desalvadore,    Premises. 

Architect  . .  .^Tone. 

Day's   work.  COST,    $500 

W    HARLIoS,    3rd    Lot    N    of    Edwards 
A\e..  San   Jose.     Three-room   cottage 

Owner J.    A.  .Grelner,    124    E-San 

Salvadore,   San  Jose. 
Architect  . .  .None. 
Day's   work.  COST.    J500 


RECORDED  ACCEPTED 

Jan.  6,  1913— N  ST.  JOHN,  Bet  First 
and  Market,  San  Jose.  L  V  Slairck 
to  J  C  Tliorp Jan.   2,   1913 

Jan.  13,  1913— LOT  10  BLK  2,  Randol 
Add'n,  Chapman  and  Davis  Tract, 
San  Jose.  Fred  E  Reynolds  to  R 
•E    Cart  r Jan      13,    1913 

Jan.  14,  1913— LOTS  1  AND  2  BLK  6, 
Barrett  and  Mack  Sub,  San  Jose. 
James  Hiatt  to  whom  it  may  con- 
cern  Jan.    14,    1913 

Jan.  14.  1913— LOT  20  San  Juan  Sub 
iStanford  University,  Cor.  County 
Road  and  Delores.  Pi  Gamma 
Delta  House  Association,  Stanford 
to  F  T  Edmans Jan.   13,   1913 

Jan.  17,  1913— S  COLFAX  near  First, 
San  Jose.     Geo  Rothemel  to       Ras- 

mussen Jan.    6,    1913 

Jan.  20,  1913— LOTS  5  AND  6  BLK  19, 
Seale  Add'n,  Town  of  Palo  Alto. 
Mrs  J  K  Smith  to  Geo  B  Moore.. 
Jan.    9.    1913 


Building  Contracts 


SAN    MATEO    COUNTY. 


Completion  Notices, 


SAN    MATBO    COUNT*. 


RECORDED  ACCEPTED 

Jan.     23,    1913 — DOT     105    CRESCENT 

Ave,       San    Mateo      Park.        James 

Laurence      to      A      Cooke      and      E 

QuajelH Jan.     21,     1913 


MARIN,  CONTRA  COSTA  AND 
SONOMA  COUNTIES 


WHARF  CONSTRUCTION— Wooden 
pile,  $23,000.  Martinez,  Contra  Costa 
Co.,  Cal.  Engineer,  J.  C.  Arnold,  Ga- 
zette Bldg.,  Martinez.  Owners,  Town 
of  Martinez.  Additional  infor.iiation 
relative  to  this  pro.iect  has  been  re 
ceived  the  approval  of  the  Town  Trus- 
wharf  and  approach  will  be  of  wooden 
pile  construction.  The  wharf  proper 
will  be  150x50  feet.  The  approach  30x 
1300  feet.  There  will  be  four  pile  units 
20  feet  on  centers.  Plans  have  re- 
ceived the  approavl  of  tlie  Town  Trus- 
tees. 


Building  Contracts. 

M.iHIN    COUNTY. 

BLOCK  BDED  BY  GRAND,  MAGNOLl.\ 
and  Acacia  Aves.,  San  Rafael.  Steam 
beating  for  three-storv  Class  "C" 
I'Ullding. 


SAN    MATEO.      All    work    for    two-story 
and  basement  manual  trainirj  school 

Owner San   Mateo   School   District. 

Supt Walter    Anderson. 

Contractor.  .Caldwell    &    Wisnom. 
Filed  Jan.  21,  '13.     Dated  Jan.  14,  '13. 

Frame  up  and  roof  on $936 

Building      enclosed      and       finish 

coat  plaster  on 936 

Building  completed    936 

Usual   35   days 937 

TOTAL  COST.  $3745 
Bond,  $.1875.  Sureties,  Wm.  F.  Turn- 
ball  and  E.  A.  Hursing.  Limit,  30  days. 
Forfeit,  none  Plans  and  specifications 
filed 
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.rchltect  . 
ontraotor 


tynet' The       UominUan      Collesi' 

San    Rafael. 

.Albert    Pissis,    Flootl    Uhlg, 
San    Francisco. 
,W.    L.     .Meuser    and    H.    .M 
I'offman,       1129       Ho 
San    Francisco. 
lied  Jan.    13,   '13.      Dated   Jan.    2, 

1st  of  each    month 

Usual    35    days 

I  TOTAL   COST,    $2543 

Ftond,    1271.50.      Surety,      Massachusetts 
Hondlng    &    Insurance    Co.      Limit,    fa.st 
as  possible.      Forfeit,    $25.      Plans  and 
.pecilicatlons,    none. 


vard. 


75% 
25% 


ELECTRICAL   WORK    ON   ABOVE. 
'::ontractor.  .California    Electrical    Con- 
struction   Co.,    6S0    Mission, 
San   Francisco. 
Filed  Jan.   13,  '13.     Dated  Dec.   30,  '12. 

Payments    same    as    above 

I  TOTAL   COST,    $1420 

JBond,  $710.  Sureties,  David  Cosgrove 
and  L.  G.  Loupis.  Li.nit,  as  fast  as 
possible.  Forfeit,  $25.  Plans  and  speci- 
fications,   none. 

Bviilding  Contracts. 

COKTRA    COSTA    COUNTY. 

RANCHO    LOS    MEGANOS.      Earthwork 
for   irrigation    project. 

Owner Balfour-Guthrie      Co.,       350 

California,    San    Francisco. 
Architect  ...A.   Kempkey  for  Arthur  L. 

Adams. 
! Contractor.. Edward   Malley,    ISO   Jessie 

San   Francisco. 
Filed  Jan.    21,   '13.      Dated  Jan.    IS,   '13. 

TOTAL  COST,  $ 

Bond,  $2,1,500.  Surety  National  Surety 
Co.  Limit,  forfeit,  none.  Plans  only 
filed. 


;imi'S    !•■.    I'nill.    Kir 
•13.      Dal  I'd   Jan.    11 
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Kil.-.l   Ja 

Frame    up    U 

1st    coal   pla.ster   on Vv 

Building    finished    Vi 

U.-iual    35    days 'A 

TOTAL  COST,    $1864 

Bond,    $1000.      Surety,    W.    H.    Johnston. 

Limit,    fiO    days.      Forfeit,    none.      Plans 

and    specifications    filed. 


LOTS  11  AND  12  BLK  15,  City  of  Rich- 
mond. All  work  for  two-story  and 
mezzanine    brick    fraternal    hall. 

Owner Richmond         Knights         of 

Pythias  Hall   Association. 
Architect  .  ..J.    B.    Ogborn,    Richmond. 
Contractor.. J.    H.      Fluth      &      Morton, 

Richmond. 
Filed  Jan.   20,  '13.     Dated  Jan.   13,  '13. 

1st  story  brick   walls  up $2600 

Brick    work    completed 2600 

Ready    for    plastering 2600 

Interior    finish    completed 1300 

Building     completed 1634 

Usual    35    days 3579 

TOTAL  COST,  $14,313 
Bond,  $7156.50.  Surety,  American  Surety 
Co.  of  New  York.  Forfeit,  none.  Limit, 
100  days.     Plans  and  specifications  filed 


</ompietion  Notices. 
-MARIN  v;oiiNTy. 


Jan.  C.  1913 — W  "D"  50  N  Bay  View 
W  lOOxN  50,  San  Rafael.  Frank 
Simpton  to  Le  Cornec  &  Warden.. 
.  . Jan.    4.    1913 

Jan.  6,  1913— SOUTHERN  HEIGHTS, 
San  Rafael.  H  A  Turner  to  T  J 
Miseley Jan.    6,    1913 

Jan.  2,  1913— SE  COR  LOT  NO.  1  BLK 
S,  Tamalpais  Land  &  Water  Co 
ilap  No  5;  ptn  Blk  9  Map  Lyon  & 
Hoag  Sub  Sunnyside  Tct,  Mill  Val- 
ley. A  E  Dickinson  to  Guy  Schoon- 
over Dec.    31.    1912 

Jan.    21,    1913— SAN    RAFAEL.      C    A 

Miller   to   Collman   &   CoUman 

Jan.    14,    1913 

Dec.  23,  1912— LOTS  29  AND  30  BLK 
7,  Beryl  Street,  Marine  Heights. 
Mrs  B  D  Bruce  to  R  S  MacMillen.  . 

Dec.    21,    1912 


«Mil<-,l  for  .sliorlly.  I'lanx  provrlr  fur 
a  structure  300  feel  UinB  ami  huvlni;  a 
roadway  i)  feet  wide.  Complete  liifiir- 
mation  can  be  secured  from  the  County 
Surveyor  at   Eureka. 

SCHUOI., — 2  .story  and  ba'e.  lirlik, 
$45.o«0.  Gait.  Sacra  nenln  Co..  Cal.  Ar- 
chlleit,  C.  II.  Itussell.  IlnmboUlt  Hank 
Bldg:.,  .S.  F.  Owners,  Gall  Joint  Union 
High  School.  Bids  opened  for  IhlH 
work  have  been  taken  under  advise- 
ment and  all  checks  except  four  have 
been  returned.  The  work  attracted  art 
unusually  large  number  of  f1gure.s.  A 
complete  list  of  the  bids  may  be  found 
under  the  heading  of  .Sacramento, 
Stockton  and  Norlliern  California  In 
this    issue. 

Coiicracis  Awarded. 

FACTO  \ — Group  of  conriclc  Imlld- 
ings.  Cost  not  stated.  Sacramento. 
Cal.  .\rchilect's  name  not  given.  Own- 
ers, Libby,  McNeil  &  LibWy.  Contrac- 
tors, Thomas  H.  Day's  Son,  Monadnock 
Bldg..  S.  F.  Contract  price  not  stated, 
Note:  It  is  understood  that  the  own- 
ers will  expend  in  the  neigliborhood  of 
$185,000  on  a  plant. 


Release  of  LiecJL 


MARIN  COUNTY. 


RECORDED  AMOUNT 

Jan.    S,    1913— BOSQUI    TRACT,    Ross 
Valley.      D  R  Clarke  to  R  L  Radke 

$306.75 


Liens  Filed. 

CONTRA    COSTA   COUNTY. 

RECORDED                                        AMOUNT 
Jan.    22.    1913— LOT   13   Rancho   Monte 
Del  Diablo.  Redwood   Manufactures 
Co  vs  A  Fragolia $330.34 


Liens  Filed. 


SE  Vi  OF  NW  y*  OF  SEC  15  T  1  S  R  3 
E  M  D  B  AND  M.  All  work  for  one- 
story   and   basement   frai.ne   building. 

Owner Byron         Hot         Springs, 

Byron.    California. 

Architect  .  .  .None. 

Contractor.. N.  H.  Bateman 

Filed  Jan.   20,   '13.      Dated   Jan.    11,    '13. 

Rough    floor   laid $421.87 

Ready    for    shigles 421.88 

Plastering   completed    421.87 

Building  accepted    421.88 

Usual    35    days 562.50 

TOTAL    COST,     $2250.00 

Bond,   $1200.  Surety,  H.  A.  West.  Limit, 

forfeit,    none.      Plans   And    specifications 

filed. 


NEAR  EIGHTH  AND  NEVIN  AVES, 
Richmond.  All  work  for  one  and  one 
half-story   building. 

Owner Mary  S.  Bedwell,  Richmond 

Architect  .,.None. 


MARIN    COUNTY. 

RECORDED  AMOUNT 

Jan.  22  ,1913— MARIN  HEIGHTS.  Mill 
Valley  Mill  Valley  Lum'ber  Co 
cpn  vs  Mrs  B  D  Bruce  and  R  S  Mc- 

Millen     $386.22 

— ♦ 

SACRAMENTO,  STOCKTON  & 
NORTHERN  CALIFORNIA. 

BRIDGE — Steel  and  concrete.  Cost 
not  stated.  Jelly  Ford,  Tehama  Co..  Cal. 
Engineer,  County  Surveyor  W.  F. 
Luning,  Red  Bluff  Owners,  Tehama 
County.  County  Surveyor  Luning  in- 
forms us  that  while  his  office  has  been 
instructed  to  prepare  plans  tor  a  high- 
way bridge  over  the  Sacramento  River 
at  "thi«  point,  that  the  recent  high 
water  has  made  it  Lnpossible  to  get 
soundings  and  complete  the  surve>v 
As  soon  as  this  work  can  be  completed 
plans  will  be  drawn  and  complete  in- 
formation will  then  be  P"'^"^"^'':  „„„ 
BRIDGE— Steel  and  concrete.  $-o,»iio. 
Dverville,  Humboldt  Co.,  Cal.  Engi- 
neer, County  Surveyor  George  W .  Con- 
ners  Eureka.  Owners.  Humboldt 
County  Plans  and  specifications  have 
been  approved  for  a  steel  and  concrete 
highway  bridge  over  the  So""^  f";'^ 
of    the    Eel    River,    and    bids    will    be 


Gait  School  Work 
Proves  Attractive. 


Thirteen   Figures   Received    for   Genernl 

Construction.        Kour     FlrniK'      Bld.s 

Under  Advisement. 


Bids  were  opened  by  the  Board  of 
School  Trustees  at  Gait,  Sacramento 
County,  on  Tuesday  January  21st,  for 
the  construction  of  the  new  two-story 
and  basement  brick  high  school  build- 
ing. Plans  were  prepared  by  Archi- 
tect C.  H.  Russell,  Humboldt  Bank 
Bldg..  San  Francisco.  The  work  proved 
attractive  to  a  number  of  firms  and  13 
bids  were  submitted  for  the  general 
construction.  Bids  have  been  taken 
under  advisement  and  all  checks  re- 
turned except  those  of  Graham  &  Jen- 
sen. Peterson  &  Wilson,  Bert  T.  Owsley 
and  O  B.  Ackerman  &  Son.  Bids  were 
asked  for  on  the  general  construction 
with  the  following  alternatives:  (a) 
general  construction:  (b)  substituting 
common  brick  for  pressed  brick  in  rear 
walls,  deduct:  (c)  substituting  wood 
for  galvanized  iron  in  main  cornice, 
deduct;  (d)  omitting  Rutty  wall  plugS, 
deduct-  (e)  substituting  pine  for  maple 
flooring  in  study  hall,  deduct;  <f)  om't- 
tin-  Silocel  and  substituting  felt,  de- 
duc°f  (g)  omitting  Pabco  damp-proof- 
ing 'deduct.  The  following  is  a  com- 
plete list  of  all  figures  received. 

Genernl    Construction. 
T     P     FroDt:       (a)     $42,000;    (b)    $1,600: 
(c)   $350;   Id)   $300;   (e)    275;   (f)   »200; 
IS)    $240.  . 

Peterson  &  Wilson,  San  Francisco,  (a) 
$40  253;  (*)  $1,065;  (c)  $5S0;  (d)  $1d; 
(e)  $285;  (t)  $470;  (g)  $300. 
F  G  Fawcett:  (a)  $41,994;  (b)  $o00; 
(c)  $400;  (d)  $60;  (e)  $200:  (f)  $230; 
<g)    $220.  ,    . 

Graham  &  Jensen,  San  Fj-an^c'^/°=  ,<.^.'. 
$41,000:  (b)  $1,500;  (c)  $500;  (d)  $300, 

(e)  $250:  (f)  $500:  <g)  »500. 

Bert  T  Owsley,  S.  F.:  (a)  M0.970;  (b) 
$1,200:  (c)  $375:  (d)  $150;  (e)  $125; 

(f)  $300;    (g)    $240. 

McGillivray  Constr.  Co..  Sacramento 
(a)  43.980;  (b)  $1,809;  (c)  $295;  (d) 
$110;  (e)  $139;  (f)  $250;  (g)  $329. 
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Muri'cll      &    Haley.      SikthiiioiiIo:       (;<) 

tS».H':-  (1<>    omitted. 
.1.    H.    Wyitant   anil    F.    t>allaglier:      (a) 

|il.90U;    (10   »fl30:    (c>   $435;    (d)   JISO; 

le)   »:'I5;    (f)   $205:    (g)    J240. 
O.    ».    Ackerman    &    Son.    Oakland:    (u) 

H1.089;    (b)   11.700;    (e)    $50;    (d)    »100; 

le)   1177;    (f)    »II7;    (K)   $99. 
Deroge   VV.   Martin   &   Son,   Sacramento: 

(a)  142,080;    (b)    $1,950;    (c)    $233;    (d) 
$35;    (e)    $130;    (f)    $120;    (g)    $220. 

Campbell  &  Turner.  Sacraimento:  (a) 
$43,370;  (b)  $1,615;  (c)  $350;  (d)  $300; 
(e>   $220;  (f)  $250;  («)   $240. 

Siller    Bros.,    Sacramento:     (a)    $46,590; 

(b)  omitted;    (c)    $512;    (d)    $50;    (e) 
$137;    (f)    $220;    (g)    $250. 

.McLeran  &  Peterson,  S.  F:     (a)  $43,521; 

(b)  $1,536;  (c)  $400;  (d)  $50;  (e)  $157; 

(t)    $277;    (g)    $376. 

Time  Clock  S.v*tein 
Standard   Electric  Time  Co..  San   Fran- 
cisco.   $925. 
Self  Winding  Clock  Co.,  Sun  Francisco. 

$1,100. 

HeatlDK   and   Ventllntlng. 
Pacinc  Blower  &   Heating  Co.      (a)    $5,- 

350;   (b)    $650;    (c)    $I.OCO;   (d)    $565. 
L«tourrette,  Flcal  Co.,  Sacramento:   (a) 

$4.42S;    (b)    $700;    (c)    $1,000;    (d)    $490. 
W.  Morgan  &  Co.:   (a)  $5,300;   (b)  omit- 

ed;     (c)    $S00:    (d)    $950. 
layman  &  Stack  .  Sacramento:     (a)   $6.- 

295;   omit   oil   burner.   $750. 
Kd   Negrew:      (a)    $4,497;    (b)    $900;    (c) 

$400. 
John    Breuner      Co.,      Sacramento,      oil 

burnor,   $587. 


Building  Contracts. 

SACRAMENTO   COUNTY. 


XO.  S21  J  ST..  Sacramento.     Alterations 
and   additions   to   building. 

Owner The   Wiley   B.    Allen   Co. 

Architect  ..  .E.   T.   Osborn. 

Contractor.  .T.  W.  Johnson. 

Filed  Jan.   20,  '13.     Dated  Jan  1,  '13. 

COST,   $1950 


L.OT  4.  J,  K,  4TH  AND  5TH  STS,  Sac- 
ramento. Painting  for  six-story, 
mezzanine  and  basement  reinforced 
concrete    hotel    building. 

Owner JIarsh    Investimcnt    Co. 

Architect  ...Cuff   &   Diggs,    Elks'   Bldg., 

Sacramento. 
Contractor.  .Ransome  Concrete  Co..  32S 

J  St.,   Sacramento. 
Sub-Contractor.  .D.   Zelinsky,   564    Eddy. 

San  Francisco. 
Filed  Jan.   21,  '13.     Dated  Jan.   14,  '13. 

COST,    $6863 


LOT  4.  J.  K,  4TH  AND  5TH  STS,  Sac- 
ramento. Tile  work  for  seven-story 
and  basement  reinforced  concrete 
hotel   building. 

Owner Marsh    Inestment   Co. 

Architect  ...Cuff  &   Diggs,   Elks'   Bldg., 

Sacrajnento 
Contractor.  .Ransome  Concrete  Co.,  32S 

J  St.,  Sacramento. 
Sub-Contractor.. H.    p.    Fischer    Tile    & 
Marble   Co.,    318    N-Califor- 
nia,   Stockton. 
Filed  Jan.   20,  '13.     Dated  Jan.  14,  '13. 

COST,   $3098 


N  85  FEET  LOT  8,  J,  K,  14TH  &   loTH 
Sts.,     Sacramento.      Ornamental     iron 
for  tive-story  and  basement  reinforc- 
ed  concrete    apartment    house    building. 

Owner Chauncey    Dunn. 

Architect  ...Cuff  &  biggs,   Elks'   Bldg., 
Sacramento. 


J   St.,   Sacramento. 
Sub-Contractor.  .Ralston     Iron     Work.", 

20tli   and   Indiana,  S.  F. 
Filed  Jan.  20,  'U.     Dated  Dec.  20,  '12. 

COST.   $SSO 


W  40.72  VT.  OF  SOUTH  64  FT.  OF  LOT 
S,  E.  F.  8th  and  9tli  Sts.,  Sacramento. 
Three-story  and  basement  apartment 
building. 

Owner Lucy  S.  Juergenson. 

.Architect  ..  .Geo.  C.  Sellon,  1510  loth 
St.,    Sacramento. 

Contractor.  .Ruiter    &    Birdsall. 

Filed  Jan.  23,  '13.  Dated  Dec.  30,  '12. 
TOTAL  COST,  $13,833.50 


LOTS  3  AND  4  M,  N,  29TH  &  30TH  STS. 
Sacramento.  Brick  work  for  ware- 
house  building. 

Owner Pacific  Gas   &   Elec.  Co. 

Architect  . .  .None. 

Contractor.  .P.    J.    O'Brien. 

Filed   Jan.    23,   '13.      Dated   Jan.    13,  'IS. 
COST,  $4550 


Building  Contracts. 

SAN     JOAQUIN     COUNTY. 


1X>TS  1  AND  2  BLK  16,  City  of  Lodi. 
All  work  for  two-story  brick  build- 
ing  (bank,  club  rooms,  stores,  etc.) 

Owner Bank  of  Lodi,  City  of  Lodi. 

California. 

Architect  ...Walter    King,    Elks'    Bldg.. 
Stockton,  Cal. 

Contractor.  .F.    G.    Gary,    Stockton. 

Filed  Jan.   23.  '13.     Dated  Jan.  22,  '13. 

Foundation    completed     $2500 

1st  story   walls  up 3642 

2nd   story    walls    up 3642 

Roof   on    3642 

Ready    to   lath 3642 

Plastering   completed    3642 

All    work    completed 364i7 

Usual    35    days 8119 

TOTAL    COST,     $32,467 

Bond.     $16,233.      Sureties,     Blanche     P. 

Cary.    Edward      Hutchins    and      Martin 

Duffy.      Limit,    185    days.      Forfeit,    $25. 

Plans   and   specifications    filed. 


LODI,    CALIFORNIA.      All    work    for    a 

Catholic   Church. 
Owner The  Roman  Catholic  Arch- 
bishop  of   San   Francisco. 
.\rchitect  . .  .John   J.   Foley.   579  Monad- 
nock   Bldg.,   San   Francisco. 
Contractor.  .Chirhart    &    Nystedt. 
Filed  Jan.  16,  '13.     Dated  Jan.   14.  '13. 

End    of   each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $17,545 
Bond.  $8800.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  150  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


Oompletion  Notices. 


SACRAMENTO   COUNTY. 


RECORDED 


ACCEPTED 


Jan.  22,  1913— S  36  FT.  LOT  4  AND 
N  5  ft.  of  South  41  feet  of  7;  20  ft. 
Lot  4,  J,  K,  7th  and  Sth  Sts.,  Sac- 
ramento. Farmers'  &  Mechanics' 
Savings  Bank  to  Ransome  Concrete 
Co Dec.    2,   1912 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


.\rchiu-cl.  Eugene  Matliensun,  Fresno. 
Owners.  First  National  Bank  of  Kings- 
burg.  The  preliminary  plans  for  thisi 
building  show  a  structure  in  the  clas- 
sic style  with  a  large  public  space  anrl 
general  office,  besides  a  private  office 
for  the  president  and  a  director."!' 
loom.  Interior  w'ill  he  finished  in  hard- 
wood, tile  and  ornamental  iron  anil 
bronze.  There  will  be  special  coin 
vaults.  The  e.xterior  of  the  building 
will  probabl.v  be  faced  with  pressed 
brick.     Plans  are  being  prepared. 

CHURCH — 1  story,  frame  construc- 
tion. $10,500.  Crows  Landing.  Stanis- 
laus Co..  Cal.  Architect.  John  J.  Foley. 
-Monadnock  Bldg.,  S  F.  Owners,  Roman 
Catholic  Church  The  building  is  to 
be  designed'  in  the  Spanish  Colonial 
stj'le  with  the  e.xterior  faced  witli  ce- 
ment plaster.  Roof  will  be  covered 
with  red  metal  tile.  Interior  will  be 
finished  in  pine  and  ornamental  plas- 
ter. The  main  auditorium  will  have 
a  seating  capacity  of  350  people.  The 
architect  is  now  completing  the  work- 
ing   drawings. 

CONVENTION  HALL  —  Brick  and 
concrete  construction.  $45,000.  Fresno,  ' 
Fresno  Co.,  Cal.  Architect.  C.  K.  Kirby.  ' 
Jr..  Fresno.  Owners,  City  of  Fresno. 
All  bids  recently  asked  for  for  the  fin- 
Isliing  construction  of  this  building 
have  been  rejected,  and  new  bids  will 
be  called  for  at  once.  The  a.iiounc  of 
$45,000  is  available  for  the  work.  Com- 
plete information  can  be  secured  from 
Architect    Kirby. 

LODGE  HALL — 2  story  and  base, 
brick.  $20,000.  Tatt.  Kern  Co..  Cal.  Ar- 
cliitecfs  name  not  given.  Owners,  Odd 
Fellows  Building  Committee.  Pre- 
liminary sketclies  sliow  a  building  con- 
taining two  stores  on  the  first  floor 
and  a  large  lodge  hall  and  offices  on  the 
second  floor.  Interior  finish  will  be 
of  pine  and  redwood.  The  exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  will  be  out  for  figures 
shortly.  Additional  information  will 
appear  in  an  early  issue  of  this  pub- 
lication. 

Contracts  Awarded. 

FIRE  HOUSES.  2.  1  story  and  base, 
frame.  $10,000.  Bakersfield.  Kern  Co.. 
Cal.  Architect,  O.  L.  Clark,  Brower 
Bldg.,  Bakersfield.,  Owners,  City  of 
Bakersfield.  Contractor,  M.  T.  Kean. 
Bakersfield.  Contract  price.  $10,700. 
Other  bids  presented  were:  D.  A. 
Evans,  $12,696;  Brown  &  Paynter.  $14.- 
875.   and   Geo.    M.    Kilkinson.    $11,800. 

WATER  -MAINS  AND  HYDRANTS— 
Cost  not  stated.  Bakersfield.  Kern  Co., 
Cal.  Engineer,  City  Eng..  Bakersfield. 
Owners.  City  of  Bakersfield.  Contrac- 
tor. Max  Gundlach,  Bakersfield,  water 
pipe,  $2,546.65;  Greenberg  &  Sons. 
Bakersfield,  35  fire  hydrants.  Contract 
price    not   stated. 


Completion  Notices. 


FRESNO  COUNTY. 


RECORDED  ACCEPTED 

.Ian.  20,  1913— LOTS  44  AND  45,  Olive 
Park,  Fresno.  Marion  St.  John  to 
whom  it  may  concern.  .  .Jan.   IS,   1913 


Liens  Filed. 


FRESNO  COUNTY. 


BANK— 1   story   and   base,   brick.   Cost 
not  stated.   Kingsburg,  Fresno  Co.,   Cal. 


RECORDED                                         AMOUNT 
Jan.   20  ,1913— LOT  20,  Poppy  Colony. 
P    L    and    R    M    Irwin    vs    John    J 
Harris     $225 
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OS    ANGELES    AND    SOUTH- 
ERN  CALIFORNIA. 

i;i:sil>b;.NCK   —   2      stui-y      and      base. 
1,11.      $50,000.      San    Diego.    Cal.      Ar- 
il,    is.      Greene      &      Greene.      Boston 
1,1^       Pasadena.       Owner,     Mrs.     Mary 
,n       The   dwelling  is   designed   in   the 
1,1     ICiiKlish    style    with    a    plaster    and 
iiml,-       exterior       ornamented       with 
,,n^     heams      Tlie    first    floor    will      he 
,,.>., ,..i  in  oak  throughout  and  the  sei-- 
„()    in    wliite    enamel.      All    rooms    will 
l(ave  hardwood    floors.      A  central   lieat- 
l-nK  .vste.n  and   open  fire  places  will  he 
i    ilrd.      A    garage    in    iieeping    with 
idence   will    elso   he   erected.      A 
,1  mount    of    concrete    terraces    are 
,      ,     ,,rected   and   landscape   gardening 
i;     .    large   scale   is   contemplated.     The 
,,  k    will  be  done  by  Day  Uibor. 
.•iirRCH — 1     story     and     base,     rein- 
i     -  .1   concrete.     Cost  not   stated.   Long 
:.   ,,  :  ,     Los    Angeles    Co.,    Cal.      Archi- 
ict     Elmer    Grey,    Wright    and    Callen- 
iler    Hldg..   L.   A.     Owners.   First  Church 
,1    i-iiiist.   Scientist.      The  structure  will 
,,v,,    .1   ground  area  of  90x140  feet,  and 
A  111    l.e    arranged    for    a    large    audito- 
11,11    ,in    the    first      floor    and      Sunday 
il    roo,ns    in    the    basement.      All    of 
ise.nent    except    two    feet    will    be 
sjround.      Construction   will  be   of 
need      concrete      with      reinforced 
,  te    floor    slabs,    steel    root    trusses 
clay    tile    roof.      Interior    will    be 
11    -  i.-d   in   pine   and  hardwoods.     There 
Hill    lie    a    central    heating    system    and 
nun   cleaning  plant.      Art  glass   will 
..,1    in   the   windows.      The   exterior 
he     faced     wiOi     cement     plaster. 
-    are  complete  and   figures  are  be- 
1  iken   for    the   various  parts   of   the 


st    flu 


Id    l; 


guest 
The  bulld- 
tructure    at 


W.MtEHOUSE — 3      story      and      base. 
1  Class   A   construction.      Cost    not   stated. 
Los    Angeles.  Cal.   Architects.   Hudson   & 
'Mun-^ell,    Stimson    Bldg.,   L.    A.      Owners. 
John   A.  Roebling  Sons  Co.      The  build- 
ing  will   cover  a   ground   area   of   25,000 
>--,|,Kire   feet.     There    will   be   a    complete 
vt,,i     frame,     brick     walls,     faced     with 
Mil,-,    pressed   brick.      Floors   throughout 
will    l)e    of    reinforced    concrete.      Metal 
window    sash    and    frames   and    fireproof 
doors     will     be     used.       There     will     be 
three    elevators.      The    front    portion    of 
the    building    will    contain    the    general 
offices   of  the   company  and   will   be   fin- 
ished   in    oak.      Plans   are    complete   and 
figures    are    being   taken    on    the    work. 
HOTBIj — 3    story    and      base.      brick, 
Jio.OOO.      Los    Angeles.    Cal.      Architect, 
none.      Owners.    California    Real    Estate 
and   Building  Co..    631    South   Spring  St., 
L    A,     The   building   will    be    erected   at 
the    corner    of    6th    and    Ceres    streets. 
:,nd    will   cover   an   area    of   75x100  feet. 
There     will     be    one    store    besides    the 
main     hotel     office     and     lobby     on     the 
first  floor.     Upper  floors  will  be  divided 
into    70    guest    rooms      and      IS      baths. 
There     will     be     steam     heat,     elevator 
service  and   a    hot    water   heating  plant. 
The    interior    of    tlie    building    will    be 
finished  in  pine  and  redwood  with  some 
oak     and     ornamental     plaster     used     In 
the    lohbv.      Tlie   exterior   will    be    faced 
With    pressed    brick.      The    owners    con- 
struct   all    of    their    own    buildings,    but 
will    be'  in    the    market    shortly    for    the 
various    materials. 

HOTEL    AND   STORE— 2      sl.ir: 
base,   iirick.     Cost   not  stated.      L 
gelcs,    Cal.      Architects,    Austin    &    Pen- 
nell     Wright  and  Callender  Bldg.,   L.   A. 
Owner,    Walter    H,    Fisher.      The    build- 
ing  will   be   32xii3   feet.      There    will    be 


and 
An- 


slores    on    tiie 

rooms   on    the   second    llooi 

ing    will    connect    with    a 

the    corner    of    Grand     street,    and    the 

rooming    iiouse    will    be    conducted    by 

the    same    management.      Interior    finish 

will    be    of    pine.      The    exterior    will    be 

faced    witii    pressed    brick.      Plans    are 

being   prepared. 

SCHOOL — 1  story  and  base,  brick, 
$25,000.  El  Modena,  Orange  Co.,  Cal. 
Architect,  H.  M,  Patterson,  O.  T.  John- 
son Bldg..  L.  A,  Owners,  El  Modena 
School  District.  The  building  has  been 
arranged  to  contain  six  standard  size 
class  rooms,  teachers'  rooms  and  prin- 
cipal's offices,  besides  a  large  audlto- 
riunr  seating  350  people  A  complete 
stage  will  be  a  part  of  tlic  auditorium. 
There  will  be  a  central  heating  system. 
Interior  finish  will  be  of  pine.  The 
exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  being  taken. 
Plans  can  be  secured  from  the  archi- 
tect.   

SCHOOLS — 2.  2  story  and  base,  brick 
and  frame,  $40,000.  Orange,  Orange  Co., 
Cal.  Architect.  Fred  H.  Eley,  Hervey- 
Finley  Bldg..  Santa  Ana.  Owners. 
Orange  Union  High  School  District. 
These  two  buildings,  the  science  build- 
ing and  manual  arts  building,  will  be 
50x100  and  60x100  feet  respectively. 
Interiors  will  be  finished  in  pine 
throughout.  Heat  will  be  supplied  from  ■ 
the  present  system.  The  exteriors  will 
be  faced  with  cement  plaster.  The  cost 
price  does  not  include  the  machinery 
and  equipment  which  will  be  installed 
later.  Plans  are  complete  and  figures 
are  being  taken.  Bids  will  be  opened 
liy  the  Board  of  Education  on  February 
21st.  Plans  can  be  secured  from  the 
arch  itect. 

APARTMENT  HOUSE— 3  story  and 
base  frame.  $20,000.  Long  Beach.  Los 
Angeles  Co..  Cal.  Architects.  Metcalt 
&  Davies  Long  Beach  Bank  Bldg.. 
Long  Beach.  Owner.  W.  E.  Babb.  The 
building  will  be  42x70  feet  and  will  be 
arranged  to  contain  36  rooms,  which 
will  be  divided  in  14  suites  of  two  and 
three  rooms  each.  All  suites  will  have 
connecting  baths  and  wall  beds.  Some 
hardwood  tloors  will  be  used.  A  cen- 
tral heating  system  will  be  installed. 
The  exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath  Provision  is  made  for  a  garage 
in  the  rear  of  the  lot.  Plans  are  coii- 
plete  and  the  work  will  be  done  by 
Day   Labor. 

\PARTMENT  HOUSE— 3  story  and 
base  frame.  $16,000.  San  Pedro.  Los 
Angeles  Co.,  Cal.  Architect,  none. 
Owner  William  Crocker.  San  Pedro. 
The  building  is  to  contain  54  rooms 
which  will  be  arranged  in  23  suites  ot 
two  and  three  rooms  each.  The  build- 
in-  will  cover  an  area  of  40x110  feet. 
Interior  finish  will  be  of  pine,  redwood 
and  some  hardwoood.  A  central  heat- 
in-  svstem  will  be  installed.  All  suites 
will  i.e  equipped  with  wall  beds.  Pri- 
vate bath  rooms  will  he  arranged  for 
,.ach  npartment.  The  exterior  of  the 
building  will  be  covered  with  ru«tic. 
Plans  are  complete  and  the  work  will 
he    done    by    Day   Labor. 

APARTMENT  HOUSE— 3  story  and 
base,  brick,  $50,000.  Pasadena,  Los  An- 
4le;  CO..  Cal.  Architect.  A.  L.  Reed. 
"',  Vest  ocean  Ave..  Long  Beach, 
owner,  Mrs.  Edwin  Cirebel.  Tl-  '";';- 
ing  will  cover  an  area  of  94x14-  reel 
and  is  to  be  arranged  for  12  suites  oi 
in  unites  of  two  room;' 
three    rooms,    40    suites    oi     i."v 


nne-room  apartments.  All 
suites  will  have  wall  beds  and  connect- 
ing baths.  There  will  be  steam  heat, 
elevator  service  and  a  vacuum  cleaning 
system.  Interior  will  be  finished  in 
pine,  redwood  and  hardwoods.  Consid- 
erable tile  win  be  used  in  the  lobby  and 
entrance  vestibule.  Bath  rooms  will 
have  composition  floors.  Tlie  exterior 
ot  tlie  building  will  be  faced  with 
pressed  brick.  Plans  are  being  pre- 
pared. 

APARTMENT  HOUSE — £  story  and 
base,  brick,  $20,000.  Glendale,  Los  An- 
geles Co..  Cal.  Architects.  Pacific  Home 
Builders,  331  So.  Hill  St.,  L.  A.  Owners. 
Pacific  Home  Builders.  The  building 
will  cover  an  area  of  100x60  feet.  The 
first  floor  will  contain  four  stores  and 
the  second  floor  four  apartments  of 
five  rooms  and  bath  each.  All  interior 
finish  will  be  of  pine  or  redwood.  A 
hot  water  plant  will  be  Installed.  All 
suites  will  have  wall  beds  and  private 
batl.  rooms.  The  exterior  ot  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are  complete  and  the  work  will 
be  done  by   Day   Labor. 

APAKT.MENT  HOUSE — 4  story  and 
base,  brick.  Cost  not  stated.  Los  An- 
geles. Cal.  Architect.  C.  C.  Ritten- 
house.  Wilcox  Bldg.,  L.  A.  Owner's 
name  withheld.  The  structure  will 
cover  a  ground  area  of  30x170  feet  and 
will  be  arranged  for  120  rooms,  divided 
into  two  and  three  room  suites.  Tliere 
will  also  be  a  large  lobby,  parlors  and 
amuse.Tienl  room.  All  suites  will  have 
wall  beds,  private  bath  and  separate 
entrances.  Interior  finish  will  be  of 
pine  and  hardwood.  Bath  rooms  will 
be  finished  in  tile  and  will  have  com- 
position floors.  There  will  be  steam 
heat,  elevator  service  and  a  vacuum 
cleaning  system.  The  exterior  of  the 
house  will  be  faced  with  pressed  brick. 
Plans   are    being    prepared. 

B\NK  AND  OFFICES— 7  story  and 
base.  Class  A  construction.  $100,000, 
Pasadena,  Los  Angeles  Co.,  Cai.  Ar- 
chitect C  F.  Whittlesey.  Haight  and 
L. ay  ton  Sts.,  S.  F.  Owners,  Citizens- 
Savings  Bank  of  Pasadena.  The  one- 
storv  building  now  on  the  site  was  de- 
signed to  carry  six  additional  stories 
and  the  original  plans  will  be  followed 
lis  closely  as  possible.  Construction 
will  be  of  reinforced  concrete  and  ab- 
solutely fireproof  throughout.  The 
owners  will  probably  select  a  local  ar- 
chitect to  make  certain  revisions  in  the 
plans  and  to  superintend  the  work. 
Complete  information  is  not  available 
at    this    time. 

CHURCU-i  story  and  base,  stone 
and  concrete.  $20,000.  Los  Angeles, 
Cal.  Architect,  R.  M.  Taylor.  Douglas 
Bldg  L  A.  owners.  Church  of  Jesus 
,.,„-is't.  This  work  has  been  men- 
tioned here  before.  The  fundat  on 
nork  is  completed  and  Plans  f<"^  ""^ 
superstructure  will  be  completed  in  a 
d.v  or  two  The  exterior  will  be  faced 
with  Utah  sandstone.  Interior  will  be 
tinisbed  in  pine  and  hardwoods.  A 
,...ntrai  healing  system  is  to  be  in- 
l  rned  Work  will  be  carried  on  b.v 
i.av  I.ab.u-  under  the  superintendance 
,>f    Sa  nuel    Daley. 

,-u,-i?PH— 1  slorv  and  lia.se.  brick, 
$,;.,:;^""co.;on,  S.^  Hern:.dlno  Co 
.•.,1  Mcbilcct,  Norman  V.  Maun, 
R'^oadway  Central  Bldg.,  U  A.  Owners 
,e„.el  Memorial  .M.  K.  Church  P  ...is 
,,.o  i.,.iM"  prepared  for  a  much  l.u^ei 
,^„vh  Mit  only  a  portion  of  the  slru.- 
',  ,,»  will  be  erected  this  year.  <-on- 
stivKtion   will  be  ot  brick   with   the  ex- 
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l.rlur  f.i.cl  wllh  pii'sscd  lulik.  Iiite- 
ilor  llnlHli  will  lie  of  pliiP.  Tlio  sum 
«t  lio.onn  Is  nvallalilo  fur  I'lmstnicllon 
111  iiiirc.  riniiK  will  lie  iiimpU'led  as 
lil|>llll\    IIK   posxililo. 

O.MIAOK— I  slory  aitd  liase.  I.ilck. 
fiml  mil  Mliilc-il.  l,i)s  AiiKcles.  Ciil.  Ar- 
.liKivls.  Aii.sllii  *1  I'opilK'M.  Wrlttlil  iirul 
Cilliiiil.T  Ulilvr..  I..  A.  (1«ner.  Niilhaii 
lllaiit';  ai'.l.  Tl.>>  liiilUlliiK  will  covei- 
a  Kiooxil  aifa  of  'lOxlTn  feet,  and  Is  ti< 
Ik-  dcHlKiii'd  for  a  ((iniineic-lal  sriirage 
Till-  Moor  will  be  of  cement.  Tliere  will 
lie  nieinl  window  frames  and  sasli  and 
tireiiniitf  d«»ors.  Some  striK*tin\il  steel 
ttWl  lie  Ufi-d.  Tlie  exterior  of  the 
liiilldInK  will  lie  faced  wllh  pressed 
lirlck.  Plans  are  nearly  complete  and 
llKores   will    lie   called   for   shortly. 

l.miC.K  lIAl.l., — J  story  and  l>a«e. 
CliisM  B  constriiitiiin.  $7.'i.(UIII.  I,os  An- 
Kcl'.'S.  I'al.  Arclillect.  Allien  C.  Martin, 
iilKirlns  HldK..  h.  A.  Owners.  Knishts 
of  I'o'.iim"  U.S.  The  sketches  which  have 
I  ern  adopted  provide  for  a  four-story 
and  I'l'tement  luilldin!;  of  Class  B  con- 
strurtlon.  62Hxd6U  feet.  The  lirsl  and 
."•econd  stories  will  be  devoted  to  the 
auditorh:  n  which  will  have  a  stage, 
gallery,  lounglnK  rooms.  lobby,  etc. 
The  third  story  will  contain  the  main 
lodge  room.  ante  rooms.  smokniK 
rooms,  kitchen  and  store  rooms,  and 
living  iiuirlers  for  the  employees  will 
le  in  tie  fourth  story.  There  will  be 
hand  ball  courts  on  the  roof.  The 
basement  will  contain  the  Rymnasium. 
locker  rooms,  swimming  pool  and  heat- 
ingr  plant.  Tlie  exterior  will  probably 
1  f  faced  wlt!i  terra  cotta.  Working 
drawinps    will    be   completed   at    once. 

HOTEI, — 4  story  and  base,  brick  and 
steel,  $:iiO.OOO.  San  Diego.  Cal.  Ar- 
chitect. \V.  S.  Hebbard.  Grant  Bldg., 
San  Diego.  Owner's  na  ne  withheld. 
Plans  for  this  building,  which  are  now 
out  for  figures,  show  a  structure  cov- 
ering a  large  ground  area  and  ar- 
ranged for  stores  and  an  arcade  on  the 
flrFt  floor.  Upper  floors  will  contain  a 
large  number  of  guest  rooms.  Con- 
struction will  he  fireproof.  A  contract 
will  be  awarded  for  the  work  by  the 
first   of   February. 

HOTKL  ADDITION  —  2  story  rein- 
forced concrete.  Cost  not  stated.  Pas- 
adena. Los  -Angeles  Co.  Cal.  Archi- 
tect. Myron  Hunt.  Hibernian  Bldg..  L. 
A.  Owner,  Wentworth  Hotel  Co.  The 
two  additional  stories  will  add  150 
gue?t  rooms  to  the  hotel.  All  rooms 
will  have  connecting  baths.  Construc- 
tion w-ill  be  entirely  of  reinforced  con- 
crete. The  exterior  of  the  building 
will  be  faced  with  cement  planter.  A 
clay  ti:e  roof  is  specified.  Bids  are 
now  being  taken  for  the  general  con- 
struction, root  tile,  plumbing,  steam 
heating,  electric  work  and  lialh  room 
tile. 

WATER  SV  STEM— Cost  not  stated. 
Oxnard.  Ventura  Co.,  Cal.  Engineers, 
Olmsted  &  Gillelen.  Wright  and  Callen- 
der  Bldg..  I,.  A.  Owners.  City  of  Ox- 
nard. Attorney  Blackrtock  of  Oxnard 
I  as  just  received  word  from  Ihe  Ap- 
pellate Court  that  the  bonds  voted  by 
the  iieople  of  Oxnard  over  a  year  ago 
for  the  construction  of  a  water  and 
light  system  in  that  city  are  legal. 
Steps  will  be  taken  at  once  tnwanls 
entering  into  contracts  for  the  con- 
struction  of  the  system. 

COXSOMDATIO.N-  AND  EXTE.N'SIOX 
OF  WATER  SYSTEM.^!— Cost  noi  stai'- 
ed.  Ulverside.  Riverside  Co..  Cal.  En- 
gineers. Burns  &  .McDonnell.  Kansas 
City,  Mo.  Owners,  City  of  Riverside. 
The  above   named  engineers   have  been 


retained  by  Ihc  rii>  i.i  |ui']i.nc  plans 
for  tlie  consididaliiiii  oC  the  two  water 
syste.ns  for  the  purchase  ot  which 
$1. linn, (ion  in  bonds  were  voted.  A 
number  of  important  extensions  will 
also   I  c  planned. 

STdRIOS— 1  stor,\  aii,i  base,  brick. 
Cost  noi  stated.  Los  .Vngelcs.  Cal. 
.\rchilci-ls,  .Morgan.  Walls  &  .VIoigan, 
Story  Hldg.,  L.  A.  Owner.  D.  Botillicr. 
Ti.e  1  uililing  will  Ije  eiecteil  on  .Main 
street  and  will  cover  a  ground  area  of 
lllOxlOU  feel.  A  number  of  modern 
stores  will  he  arranged  for.  all  of 
which  will  have  patent  store  fronts 
and  plate  glass  windows.  Interior  fin- 
ish will  lie  of  pine  and  redwood  witli 
some  hardwoods  used  in  the  display 
windows.  A  cement  floor  will  cover 
the  entire  area.  The  exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are  being  taken. 

»)ontract3  Awarded. 

i;i:,'^ll)EX(M';  —  i'  stur.v  ami  base, 
frame.  $20,000.  l,os  Angeles,  Cal.  Ar- 
chitects. Hudson  &  Munsell,  Stimson 
Bldg.,  L.  A.  Owner,  N.  Elsasser.  Con- 
tractor, Thomas  K.  Miller,  3550  So. 
Figueroa  St.,  L.  A.  This  contract  has 
been  awarded   on   the  percentage   basis. 

LOFTS— no  story  and  base.  Class 
A  eoiiStruction.  $100,000.  Los  Angeles. 
Cal.  Architects,  Austin  &  Penneil, 
Wright  and  Callender  Bldg..  L.  A. 
Owners.  Knickerbocker        Fireproof 

Building  Co.  Contractor,  J.  V,  McNeil, 
Citizens'  iNational  Bank  Bldg,,  L.  A. 
Contract   price.   $100,000. 

LOFTS — 7  story  and  base,  reinforced 
concrete,  $70,000.  Los  AJigeles.  Cal. 
Architect,  S.  Tilden  Norton.  Title  Insur- 
ance Bldg..  L.  A.  Owner,  .J.  Kahn.  Con- 
tractor. J.  V.  -McNeil.  Citizens'  National 
Bank  Bldg.,  L.  A.  Contract  price.  $70  - 
000. 

APART.MENT  HOUSE— 3  story  and 
base,  brick,  $35,000.  Los  Angeles,  Cal. 
.-architect,  none.  Owner,  O.  Wilson. 
Contractor,  George  M.  Easton,  Los  An- 
geles Investment  Bldg..  L.  A.  Con- 
tract   price     $24,250. 

STEEL  AND  CONCRETE  WATER 
TANK— $9,000.  'Los  Angeles.  Cal.  En- 
gineer. County  Engineer.  L.  A.  Own- 
ers. Los  Angeles  County.  Contractors. 
Security  Contracting  Co.,  Union  Oil 
Bldg.,    L.    A.      Contract    price,    $9,553 

SEWER  SYSTEM— 6  miles,  $550,000. 
Los  Angeles.  Cal.  Engineer,  City  Dept. 
ot  Engineering.  L.  A.  Owners.  City  of 
Los  Ange'.es.  Contractors.  Holt  &  Jeff- 
ery,  Hinckley  Block,  Seattle.  Contract 
price.  $5.^8,844.34.  Note:  This  sewer 
is   known   as  the  .\rroya  de  la   Brea. 

TILE  AND  MARBLE  FOR  12  STORY 
OFFICE  BUILDING— $70,500.  -Los  An- 
geles, Cal.  Architects.  Morgan.  Walls 
&  Morgan,  Story  Bldg..  L.  A.  Owner. 
W.  I.  Hollingsworth.  Contractor,  B.  V 
Collins,  945  So.  Los  Angeles  St..  L.  A., 
marble  and  tile  work.  Contract  price 
$70,500. 


PORTLAND  AND  OREGON. 

AfAKT.MENT  HOUSE-?,  story  and 
base.  reinforced  concVete,  $:',iiii>iMi. 
Portland,  -Ore.  Architects.  Butter- 
worth  and  Stephenson  Co..  Portland. 
Owners,  Butterworth  and  Stephenson 
Co.  According  to  the  present  plans 
llie  huil.linii-  will  contain  22  apart- 
ments ,,r  uiiicii  IS-  will  consist  of  three 
rooms  uith  private  bath,  and  the  re- 
mainder will  be  two  room  suites.  It  is 
the  intention  of  tie  owners  to  equip 
the    buihliUL;     with     disappearing    beds 


built    in    refrigerators  and    an    oil   liurn 
in.g    steam    heating    plant.      Each    sui(( 
will     have    private     telephone     Conner 
lion,  a   gas   range  and   complete   plumb 
ing    fixtures.      Provision    is    also    mail, 
for  installing  a  vacuu.ii  cleaning  plain 
The     exterior    will     be    plain     with     bn 
little    ornamentation,    and    the    interim 
is    arranged    so    that    all    rooms    havil 
outside   light   and   ventilation.   Separate! 
bids    are    wanted    for    the    heating,    pip. I 
ing.    plumbing,    tile    work    and    vcirlng 
contracts    only. 

APART.MENT  HOUSE— 2  story  and 
base.  brick.  $25,000.  Portland.  Ore' 
Architect,  C.  A.  Duke,  l<"'aiiing  BIdg.,1 
Portland.  Owner,  Edward  Kleist.  Thf! 
building  will  cover  an  area  of  lOOxlOOl 
feet.  The  first  floor  will  be  ar<-anged| 
for  seven  retail  stores  and  the  uppeij 
floor  will  contain  six  suites  of  fourl 
rooms  each  and  a  number  of  oflices  I 
There  will  be  patent  store  front.?-.  In-i 
terior  finish  will  be  of  pine.  A  central 
heating  system  will  be  installed.  Tin- 
exterior  of  the  building  will  be  faccil 
with  pressed  brick.  Plans  for  tlii- 
work    are    being    prepared. 

STORES — 1  story  and  base,  lirick  anH 
steel.  Cost  not  stated.  Portland.  Ore 
Architects,  Einil  Schacht  &  Son.  Port- 
land. Owner,  Fred  H.  Brown.  Tin 
building  will  cover  an  area  of  90x1  on 
feet.  The  space  has  been  arranged  toi 
four  stores  and  a  moving  picture  house 
There  will  be  plate  glass  display  win- 
dow's with  patent  store  fronts.  Inte- 
rior finish  will  be  ot  pine  and  some 
hardwood.  The  exterior  of  the  building- 
will  he  faced  with  pressed  brick.  Plans 
are    now   being   prepared. 

HOTEI., — 3  story  and  base,  brick  and 
steel,  $40,000.  Portland,  Ore.  Archi- 
tects, Bennes  &  Hendricks,  Henry 
Bldg.,  Portland.  Owner,  Otto  W.  Nel- 
son. The  building  is  to  be  50x95  feet, 
and  is  arranged  for  five  stores  beside^ 
the  hotel  lobby  on  the  first  floor  and  a 
total  ot  44  guest  rooms  and  10  batliy 
on  the  upper  floors.  There  will  be 
steam  heat  and  running  water  in  all 
rooms.  The  exterior  of  the  buiidin?; 
will  be  faced  with  pressed  brick.  In- 
terior finish  will  be  ot  pine  throughout. 
Patent  ttore  fronts  are  specified.  Plans 
for  the  work  are  now  being  completed. 
UNION  ST.-^TI-ON — Class  A  construc- 
tion. $3,000,000.  Portland,  Ore.  Ar- 
chitects, Emll  Schacht  &  Son,  Common- 
wealth Bldg.,  Portland.  Owners.  Hill 
and  Harriman  interests.  A  report  from 
Portland  states  tliat  the  above  men- 
tioned architects  have  been  commis- 
sioned to  prepare  plans  for  a  union 
station.  Tiie  report  cannot  be  verified 
in  this  city  and  no  details  of  the  pro- 
posed   structure    are    obtainable. 


SEATTLE  AND  WASHINGTON. 

STORES  .-VLTERATIONS  AND  A  D- 
DITIONS— Concrete  and  brick  con- 
struction. $60,000.  Seattle.  Wash.  Ar- 
chitect, Harlan  Thomas.  Filers  Bldg., 
Seattle.  Owners,  Arcade  Bldg.  The 
present  front  will  be  removed  and  an 
arcade  effect  will  be  constructed  on 
both  street  frontages.  Interior  par- 
titions will  be  removed.  An  automatic 
sprinkler  system  will  be  installed.  New 
electric  wiring,  plumbing,  painting  and 
plastering  are  called  for  in  the  specifi- 
cations. New  store  fixtures  will  .ilsobe 
constructed.  Plans  for  this  work  are 
nearly  complete  and  figures  will  be 
called    for   shortly. 

APARTMENT  HOUSE— 5  story  and 
base,  reinforced  concrete.  $175,000.  Se- 
attle,   Wash.      Architect,    W.    P.    White. 
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Walltti-  BldR.,  Spattle.  Owner's  name 
withheld.  Tills  hiiiliiing-  will  cover  an 
area  of  100x100  feet.  The  interior  of 
the  building-  is  to  be  arranged  for 
large  apartments  of  from  five  to  eight 
room.s  each.  There  will  be  26  suites. 
Interior  finish  will  be  of  pine  and  hard- 
woods. All  baths  will  be  wainscoted 
with  tile  and  will  have  composition 
Hooring.  Plans  provide  for  steam 
heat,  elevator  service  and  a  vacuum 
cleaning  s.vste.n.  Construction  will  be 
fireproof  throughout.  The  exterior  of 
the  building  will  be  faced  with  white 
glazed  terra  cotta.  Plans  will  be  com- 
plete and  ready  for  figures  within  the 
next  thirty  days. 

CHURCH — 2  story  and  base,  brick 
and  concrete,  $40,000.  Seattle,  Wa.sh. 
Arihitect.  B.  Marcus  Pretica,  Empire 
■  Bldg..  Seattle.  Owners,  Seattle  Jewish 
Synagogue.  Working  drawings  for 
tills  building  are  complete  and  specifi- 
cations are  being  written.  The  build- 
ing will  be  faced  with  white  glazed 
brick.  Interior  finish  will  be  of  ma- 
hogany. Dome  will  be  shingled  with 
copper  shingles.  There  will  be  a  cen- 
tral heating  system.  Bids  ,will  be 
called   for  within   a   few  days. 

CAPITOL  BUILDINGS— Class  A  con- 
struction. $700,000.  Boise,  Idaho.  Ar- 
chitect's name  not  given.  Owners, 
State  of  Idaho.  The  legislature  will 
shortly  act  on  an  appropriation  of 
$700,000  for  completing  the  State  Cap- 
itol buildings  at  Boise.  It  is  under- 
stood that  the  measure  is  very  favor- 
ablj-  thought  of  and  that  no  opposition 
will    be    raised. 

COUNTY  COURT  HOUSE  AND  CITY 
HALI^-7  story  and  base.  Class  A  con- 
struction. $1,000,000.  Seattle,  Wash. 
Architect.  A.  Warren  Gould,  American 
Bank  Bldg.,  Seattle.  Owners.  City  of 
Seattle  and  King  County.  Bonds  to  the 
amount  of  $9.30,000  have  been  sold  by 
the  county  and  the  architect  reports 
that  plans  will  be  ready  for  figures  by 
the  middle  of  February.  The  struc- 
ture is  to  cover  an  area  of  240x240 
feet  and  will  have  a  complete  steel 
frame,  reinforced  exterior  walls  and 
pressed  brick  facing.  The  Chamber  of 
Commerce  has  had  the  plans  experted 
and  place  an  estimate  of  $1,700,000  on 
the  cost   of   the  building. 

LIBRARY — 2  story  and  base,  brick, 
$.1.1,000.  Seattle,  Wash.  Architect,  W. 
.Martaury  Somervell.  AVhite  Bldg.,  Seat- 
tle. Owners,  City  of  Seattle.  The 
building,  which  has  been  mentioned 
here  before,  will  contain  an  audito- 
rium in  the  base  nent,  two  main  read- 
ing rooms  on  the  first  and  second  floors 
and  the  stack  rooms  and  lil)rarian's  ot- 
tice.  There  will  be  a  central  heating 
system.  Interior  finish  will  be  of 
hardwoods  and  metal.  Metal  shelving 
will  be  used.  The  exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
and  terra  cotta.  Plans  are  complete 
and  bids  will  be  opened  on  February 
?,rd.  Plans  can  be  secured  from  the 
architect.  .1.  T.  .lennings  is  Secretary 
„f  the  Seattle  Public  Library  Com- 
mittee. 

Contracts  Awarded. 

I;llll,r;i.;-Sie,.l  ami  c.urrPte,  $.",0,000. 
Port  Alludes,  Wash.  Knsineer's  name 
not  given.  iiwners,  Clallam  County 
I'liiilnu  ii>is.  International  Contracting 
Co.,  CeiUial  Kidg.,  Seattle.  Contract 
price.    $50,000. 

DOCK  AND  WAltlCimUSE— Frame 
.■unstriiction.  wund.n  piles.  Belling- 
ham.  Wash.  Aicl.ile.ls.  Blackwell  >>e 
Buk(?r,     Northern     Bank     Bldg.,     Seattle. 


Owners.  Inland  Navigation  Co.  Con- 
tractor, A.  J.  Rlsse.  Belllngham.  Con- 
tract   price    $35,000. 


Millionaires  sometimes  express  their 
fancy  in  different  ways,  as  often  as 
otherwise  in  odd  ostentation  which  Is 
more  or  less  common,  according  to  the 
taste  of  the  person  who  has  acquired 
the  money.  Thus  the  mansion  of  Sen- 
ator Olarke  on  Fifth  Avenue,  New 
York,  has  been  the  subject  of  many  an 
architectural  note  and  comment  by 
people  in  all  walks  of  life.  So  a  recent 
report  in  the  papers  calls  attention  to 
the  fact  that  the  celebrated  French  Ar- 
chitect, Achille  Duchene  has  prepared 
plans  for  a  new  drawing  room  to  be 
constructed  in  Clarence  Mackay's  Ros- 
lyn,  Long  Island,  home  that  will  cost 
$500,000.  Achille  Duchene  is  noted  for 
his  work  upon  the  ancestral  homes  of 
Europe  and  the  Royal  villas  that  he 
has  planned.  This  drawing  room  to 
cost  half  a  million  must  be  a  princely 
addition  to  the  home  of  the  American 
multi-millionaire. 


The  advertising  pages  of  a  magazine, 
and  particularly  of  a  trade  paper,  are 
the  most  interesting  part  of  the  pub- 
lication in  many  ways.  If  one  should 
look  over  the  flies  of  such  a  paper  for 
a  period  of  twenty  years  back  he  would 
find  a  more  complete  record  of  progress 
in  the  advertisements  than  in  the  news 
columns  themselves.  No  matter  what 
particular  line  of  work  in  which  you 
may  be  engaged  you  will  always  find 
something  to  interest  you  as  there  you 
will  find  the  work  of  an  army  of  busi- 
ness men  who  are  offering  to  the  public 
some  special  product  or  the  best  work 
they    can    give    at   the    present    day. 

Any  intelligent  man  can  find  much 
of  what  is  new,  much  of  interest  and 
much  of  what  is  valuable  to  him  in 
perusing  the  advertisements  in  any 
trade    paper. 

The  man  who  throws  his  trade  paper 
aside  without  studying  closely  its  ad- 
vertising pages  is  not  only  missing  a 
lot  of  interesting  information  but  he 
is  also  failing  to  inform  himself 
broadly  on  business  opportunities, 
methods,  and  appliances  that  are  well 
worthy  of  his  intimate  consideration. 
Take  a  look  through  the  advertise- 
ments of  the  Daily  Pacific  Builder  and 
convince   yourself. 

The  offer  of  40  millions  or  there- 
abouts of  the  Board  of  Supervisors  and 
the  Mayor  for  the  property  of  Spring 
Valley  Water  Company  is  certainly 
liberal    enough.  That    the    coiipany 

would  accept  it  is  hardly  to  be  ex- 
pected. As  it  is  the  offer  allows  the 
company  a  proflt  of  millions  even  on 
their  watered  capital.  It  would  seem 
that  some  legislative  action  will  have 
to  be  taken  to  allow  the  city  to  acquire 
the  propertv  over  the  heads  of  the  cor- 
poration    officials  and   make     adequate 

return   therefor. 

There   seems   to   be   no   disposition   to 

come    to    any    agreement    other    than    to 

hold    up    the      city      for    an      exorbitant 

price. 


Sermons  In  stones,  books  in  brooks, 
and  precepts  in  rhyme  are  not  oti  y 
found  in  Shakespeare  and  the  daily 
effusions  of  Walt  Mason  but  even  the 
women  are  bursting  into  this  sphere 
which  has  hitherto  been  allnted  to 
mm  Here  is  one  from  a  cnunlry 
newspaper,     the     West     Plains    MLssouri 


Searchlight,    and    the    author    Is     Mrs. 
.unna  J.    Rlchart: 

"When  the  mighty  locomotive  gets  to 
sltppln'  on  the  track,  acts  so  aggrava- 
tin'  balky,  won't  do  nothin'  but  go 
back,  then  they  pour  the  gritty  sand 
shower  right  down  on  the.n  shlnln' 
rails  and  with  elephantine  power,  off 
the  whoppin'  monster  sails.  So  It  Is  In 
life,  dear  people,  when  your  hopes  and 
plans  won't  go  and  you  hang  your 
heads  In  sorrer  and  you  think  you 
stand  no  show,  Just  dig  up  your  sand 
and  use  it,  spread  It  thick  on  life's 
sleek  track  and  then,  presto!  you'll 
be  flndln'  that  your  luck  is  comin'  back. 
For  you  see  if  you  set  weepin'  and  a 
howlln'  all  the  day,  you  obstruct  the 
gladsome  highway,  sure  to  get  In  some- 
one's way,  and  your  mourin'  gives  'em 
earache,  headaclie,  backache,  heart- 
ache too;  just  get  up  and  laugh  and 
caper,  see  it  they  don't  caper  tool" 

# 

LAHONTAN  DAM  NEABS  COMPLE- 
TION. 
RENO  (Nev.),  January  21. — Uncle 
Sam's  engineers  and  construction 
workers  are  now  foiling  away  on  the 
last  unit  of  the  construction  of  the 
big  Lahontan  Dam  of  the  Truckee- 
Carson  project,  which,  when  complet- 
ed, will  transform  a  portion  of  the 
great  Nevada  desert  into  an  immense 
lake,  and  store  the  waters  of  the 
Truckee  and  Carson  Rivers  for  the 
irrigation  of  200,000  acres  of  fertile 
desert  land  in  Churchill  County,  and 
will  reclaim  the  "Forty  Mile  Desert" 
and  turn  it  into  beautiful,  fertile,  pro- 
ductive farr.ns  upon  which  several 
thousand  new  Nevadans  will  live  and 
add  to  their  own  wealth  and  the  wealth 
of  the  State.  When  this  dam  is  com- 
pleted and  the  canals  leading  from  it 
are  carrying  water  into  the  desert,  the 
United  States  will  have  spent  more 
than   $8,000,000   in   doing  so. 

Once  in  the  prehistoric  days  there 
was  in  a  portion  of  what  is  now 
Churchill  County,  an  immense  lake, 
known  to  geologists  and  historians  as 
Lahontan  like.  The  Reclamation  Ser- 
vice is  again  forming  this  basin  into  a 
lake  to  hold  the  waters  of  the  Truckee 
and  Carson  Rivers  and  a  part  of  the 
waters   of   the   Walker   River. 

The  Government  in  1903  built  the 
„rst  unit  bv  constructing  the  toig 
dam  at  Derby,  on  the  Carson  River 
which  diverts  a  portion  of  the  watf" 
of-  the  river  into  the  canals  which 
are  now  quenching  the  thirst  of  the 
Churchill  County  farms  and  w-h  eh 
will  later  lead  the  flood  waters  of  the 
river  into  the  Lohantan  Lake  for  the 
additional  canals  to  be  constructed. 
This  dam  and  the  canals  for  the  rrl- 
gation  of  about  70.000  acres  of  land 
were  completed   in    190S. 

The  Reclamation  Service  in  IJH 
commenced  the  second  unit  the  con- 
struction of  the  Lahontan  dam.  Th  s 
is  being  built  across  the  Carson  R  - 
er  15  miles  from  Fallon  and  will 
fo'rm  a  lake  having  a  capacity  of 
350  000  acre  feet  and  the  waters  so 
mpounded  will  be  u.ed  to  irrigate 
the  remaining  130,000  acres  of  the 
Forty  Mile  Desert.  The  dam  will  be 
SOO  eet  long,  HO  feet  high,  400  feet 
vMde  at  the  base  and  20  feet  wide  at 
The    top       I.     will     be    completed    this 


''*The  latest  engineering  machinery 
H  used  in  the  construction  of  the 
,  ,  Trains  carry  out  dirt  from  the 
cr  te  dim  s  being  built.  A  big  power 
^"nt    w.s    constructed    on    the    Carson 
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liiiprovp  the  hlgrlnvay  from  Auburn  to 
Mariposa.  Tills  road  is  one  of  the  oldest 
iji  tlie  Slate,  and  is  over  a  route  where 
iiurh  of  tlic  g-old  mined  in  the  days  of 
'111  \v:is  hauled  to  the  out-'ide.  It  is  one 
I'f  II, e  most  ■Historic  portions  of  the 
Mate,  and  witli  a  proper  road  will  he 
\isited  liy  'tliousands  of  persons  every 
.vear,   aecordin.'j;   to  .Caminetti. 

Senator  Lee  C.  Gates  of  Los  Angeles 
presented  a  hill  calling  for  the  con- 
sti-uction  of  a  State  liighway  from 
Ualierstieid  to  Ventura,  a  distance  of 
l:;i>  mlle.s.  No  apiiiopriation  is  asked 
fur  this  road. 


On  the  Stanford  ranch,  buildings 
which  will  co.n  in  the  neighborhood 
of  $15,000  have  been  started.  Bvery- 
tliing  is  in  readiness  for  the  erection 
of  the  new  Southern  Pacific  Depot, 
and  the  material  and  foundation  of 
tile  Pratt  mansion  is  ready  for  the 
workmen. 


oAKf.AXD   ant:och   nearly   com. 

PLBTED. 


River.  This  also  furnishes  Fallon  and 
nenrli\  farms  wllh  power  and  light. 
The  plant  will  be  maintained  for  the 
operation  of  the  various  canal  and  dam 
gates,  for  the  lighting  of  Fallyn  and 
furnishing  power  for  the  sugar  factory 
and   other   industries   there. 

The  Uovernment  only  a  few  days 
ago  completed  the  big  cement  basin 
which  is  on  the  side  of  the  dam  into 
which  the  aqueduct  for  the  feeding  of 
the  canals  will  lead. 

This  work  l}as  furnislied  labor  for 
hundreds  of  men  and  engineering 
IToblems  for  many  efficient  engi- 
neers. A  large  number  of  horses  have 
been  used  in  grading,  but  most  of  the 
work  has  been  done  with  steam  shovels. 
with  electric  cranes  and  with  small 
trains. 


HII.I.S   FOR   TWO   STATE   HIGHWAYS. 

SACRA.MENTO.  January  23.— Two 
bills  providing  for  important  State 
highways  have  been  introduced  in  the 
Senate,  one  for  a  road  to  be  known  as 
the  Pioneer  State  road  and  the  other 
as     the     Kakersfleld-Ventura    road. 

The  Pioneer  road  bill  was.  introduced 
by  Senator  A.  Caminetti  of  Amador  and 
asks   for  an  appropriation   of   $50,000   to 


KlOCOitlJ    Olf    THE    PARCEL    POST. 

WASHLNGTON,  January  23.  —  The 
numljer  of  parcel  post  stamps  printed 
and  distributed  up  to  this  date  is 
330,500,000.  Prior  to  January  1,  when 
the  new  service  was  established,  153,- 
■2'J2A'i5  stamps  were  issued.  In  the 
first  three  weeks  of  the  system's  op- 
eration, 186.207,540  stamps  have  been 
supplied    to    postollices. 

The  Bureau  of  Engraving  and  Print- 
ing is  being  forced,  in  order  to  meet 
the  demand,  to  print  the  stamps  at  the 
rate  of  12,000,000  a  day. 

The  total  value  of  the  parcel  post 
stamps  distributed  up  to  this  date  is 
$18,011,120.  Chicago  received  46,000.000 
stamps,  valued  at  $2,673,000,  thus  lead- 
ing all  other  cities  in  the  country.  St. 
Louis  was  second  with  15,200,000 
stamps,  valued  at  $930,000;  New  York 
City  third,  with  15,000,000  stamps,  val- 
ued at  $770,000:  Philadelphia  fourth 
with  6,000,000  stamps  with  a  value  of 
$397,000,  and  Boston  fifth,  with  3,000,000 
stacnps,  valued  at  $125,00.  These  nve 
cities  received  85,200,000  stamps,  with 
a    total    of   $4,895,000. 


BUILDINGS     AT     DURHAM. 

DURHAM  (Butte  Co.),  January  23.— 
As  soon  as  the  weather  settles,  the 
extensive  building  operations  already 
started    will   be   resumed. 


T.ie  completion  of  tlie  Oakland  and 
\ntiocli  tunnel,  which  was  accom- 
plished last  week,  proves  an  epoch  i„ 
the  construction  of  this  new  road  The 
■-.ore,  which  is  3537  feet  long,  runs 
through  the  Oakland  hills  at  a  point 
two  miles  southeast  of  the  old  tunnel 
of  the  well-known  tunnel  road.  It  Is 
interesting  to  note  that  it  follows  the 
line  of  Alameda  and  Contra  Costa 
counties.  While  the  entire  system  will 
l^e  provided  with  automatic  block  sig- 
nals, special  equipment  is  being  in- 
stalled in  the  tunnel 

Practically  all  of  the  construction 
work  from  the  west  portal  of  the  tun- 
nel to  Fortieth  street  and  Shaffer  ave- 
nue is  completed.  From  this  point 
trains  will  run  over  the  tracks  of  the 
Key  Route  to  the  ferry  slips,  which 
system  will  be  employed  in  landing 
traflic  in  San  Francisco.  This  route  is 
over  Shaffer  avenue  to  Tecnescal  creek 
along  this  creek  to  Kohier  creek  can- 
yon, and  through  Kohier  creek  canyon 
to   the   bore. 

In  a  statement  regarding  the  prog- 
ress of  the  Oakland  and  Antioch  Sec- 
retary H.  A.  Mitchell  said:  "Regular 
train  service  between  Oakland  and  Bay 
Point  will  be  installed  March  1st.  We 
could  run  trains  on  February  15th,  but 
to  assure  the  public  of  reliable  service 
this  extra  time  will  be  given  in  order 
to  get  the  roa^  bed  in  the  best  shape 
possible.  Trains  will  be  running  to 
Sacramento   not   later   than   July    1st. 


COIVSULTIMG  EXPERX 

Heating,  Ventilating,  Eledrical  Wiring,  Plumbing  Etc 

Ex,x.rt  Architect,,  assistant  for    layinff  out  work    as   above.       H.Vhest  references. 


n>  I      TIT     1        .      ,    r,  ■       '  —    — ' -^Ugliest  icieieuc 

Formerly  Mechanical  Engineer  for  State  De,,artinent  of  Engineering  also  Bureau 
01  Architecture  of  San  Francisco. 

Albeit  G.  Wpldht       T.,  „„..„,......      44g  Sheldon  Blda-,  S.  F. 
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I. OS   Angeles  and  Southern   California 

2.S-2tl 

^larln.     Contra     Costa     and     Sonoma 


4tolcl:iiid    uitd    .\laiiiecla   County 

22-23-2  4-2.-|-2<i 

Omanixation    the    Basis   of    Individual 

Sueeess      -I-." 

fo'tlanal    and    Ore-ion 3(1 

KailToail    t'onstruetlon.    Stations    and 

1'l.iuipuieni      II 

Saeraiiicuto.     Stockton     and     Northern 

<  alifoniia      27-2S 

Itrsideiiees      !•-!« 

.S:mi    I'rMnciseo    I3-I4-I.--I(l-1 7- 

IS-1!l-2<t-2l-22 

.'OiiiilalioM    of   Ituildin-^s K-l 

San  Jttxv  and   Santa  Clara  Valley .  .2<!-27 

Srhools      10-11-12 

Sialed   ri<i|>osals    12 

Slum,-    :iail     Washiiiulon 30 

><e«ers,       Street       Work       and       V.uler 

Sysie,,,^        II 

Slores    and    <»»n<-es    11 

Theatres      12 


<'on.'-liiU'tinn  work  during  tlie  month 
of  Januar.v  in  San  Francisco  went  on 
with  considerable  vigor  considering  the 
surrounding  circumstances.  Recorded 
contracts  for  private  work  sliowed  for 
brick  and  concrete,  concrete  construc- 
tion and  fire  proof  buildings  a  total  of 
$1.03S,S34;  frame  construction.  $414,339; 
to  this  may  be  added  the  contract  for 
tlie  Machinery  Hall  at  the  E.\positlon 
Grounds  for  $472,000;  and  for  altera- 
tions and  additions  to  existing  build- 
ings amounting  to  $132,182.  In  addi- 
tion to  this  there  were  contracts  let  by 
the  City  for  construction  amounting  to 
$34,477:  street  and  sewer  work  amount- 
ing to  $154,824.  The  State  Board  of 
Harbor  Commissioners  also  awarded 
the  contract  for  the  construction  of 
Pier  37  to  the  Thompson  Bridge  Co.  for 
$475,000.  And      a      further      addition 

may  he  added  the  contracts  of  the 
Federal  Government  let  during  the 
month  for  construction  within  the  city 
limits  and  which  amounted  to  $389,334. 
This  included  the  contract  tor  the  sub- 
treasury  building  awarded  to  Grant 
Fee  and  which  amounted  to  $384,300. 
Taking  all  the  work  for  the  month  the 
contracts  let  a.-nounted  to  $3,141,190 
which  is  a  very  good  showing  and  in- 
dicates that  a  considerable  amount  of 
money  is  to  be  spent  in  construction 
work  during  the  coming  year. 

To  make  compari.=  ons  witli  former 
years  with  the  amount  of  conliacts  let 
for  private  work  outside  of  city  con- 
tracts and  government  work  tlie  fol- 
lowing may  be  noted; 

January,    1913     $2,047,335 

.January,    '912     1.692.810 

.Tanuarv.    1911     ■■    1,242,80G 

.lanuarv.     V.-'.o     2,273,044 

.L-inuary.    1909     3,116,208 

January.    1908     1,994.242 

January.    1907     5,225,264 

January.    1906     1,589,315 

.January,    1905     2,267,694 

.January,    1904     1,078,541 

It  is  thus  seen  that  the  month  has 
been  an  average  one  even  for  private 
work.  It  stands  better  than  January  of 
last  year  by  about  $350,000.  And  com- 
pared with  last  month,  or  December 
1912,  it  stands  an  almost  even  figure, 
the  total  for  that  month  being  $2,106,- 
233.  So  tlie  month  has  come  along  with 
Us  total  of  over  2  millions  for  private 
contracts  and  another  million  for  City, 
State  and  Government  work  done  with- 
in the  city  limits  gives  at  least  an  en- 
couraging outlook   for  the  year  1913. 


Tlie  death  of  Judge  De  Haven,  of  the 
United  States  District  Court,  calls  at- 
tention to  the  fact  that  an  able  and 
lioMcst  jurist  need  never  fear  recall  at 
the  hands  of  the  people  no  matter  how 
much   power   were   given    them   In   the 


premises.  While  federal  Judges  are 
not  now  a  subject  of  recall  the  reputa- 
tion of  the  judge  from  Humboldt 
County  was  such  that  he  had  the  con- 
lidence  of  the  entire  people  whom  he 
served.  He  commanded  the  respect  ol 
all  reputable  attorneys  and  the  officers 
of  his  court.  He  had  the  confidence  of 
the  people.  For  not  only  did  he  show 
.-ibillty  In  his  office  and  learning  In  the 
law  but  above  that  he  was  courageous 
and  honest  and  decided  the  cases  that 
lame  before  him  with  an  eye  single  to 
.justice  and  not  to  the  service  of  any 
interest  cr  set  of  men. 

When  such  a  man  Is  on  the  bench. 
if  tliese  characteristics  be  known,  no 
scheme  or  cabal  would  ever  work  him 
any  serious  damage.  The  people  are 
collectively  all  right  at  heart.  It  Is 
only  under  misinformation  tliat  they  go 
wrong  and  we  are  a  whole  lot  more 
liable  to  have  a  crooked  judge  than  to 
have  a  goni  judge  recalled. 


The  Chronicle  comments  upon  a  bill 
introduced  by  Assemblyman  Bohnett 
for  tile  purpose  of  establishing  a  school 
for  training  people  for  government 
positions  and  the  science  of  govern- 
ment. The  Chronicle  Is  pleased  to  call 
it  a  school  for  tax  eaters  and  Intimates 
that  the  assemblyman  Is  crazy.  That 
may  or  may  not  be  as  the  merits  of  the 
bin  is  not  discussed  but  there  is  no 
argument  in  the  assertion  that  taxes 
are  already  too  high.  According  to  the 
Clironicle  no  person  in  the  employ  of 
tlie  State  or  Government  is  to  be  vlew- 
id  in  the  capacity  of  a  workman  but 
.simply  as  the  holder  of  sinecure  or  a 
remittance  man.  This  may  be  the 
Chronicle's  idea  of  the  work  that  the 
.■^tate  secures.  It  certainly  Is  not  the 
lorrect  one.  The  government  Is  a  big 
emplo>'er  of  labor  in  all  capacities. 
There  is  no  reason  whj'  the  employes 
should  not  pass  the  efficiency  list  just 
as  tlie.\'  do  In  private  employment.  As 
an  instance  of  this  one  can  take  the 
Government  Post  Office.  There  the  em- 
ployees certainly  give  as  much  of  their 
time  and  they  return  as  affective  work 
as  tliey  do  in  private  corporations. 
Whether  or  not  the  school  for  state 
employees  is  justified  is  an  open  ques- 
tion but  to  refer  to  a  state  employee  as 
a  tax  eater  with  the  Inference  that  he 
.gives  nothing  for  his  salary  is  a  libel 
upon  most  of  the  people  who  do  the 
work.  Tlie  fault  of  the  whole  matter 
lies  in  the  spoils  system  of  party  gov- 
ernment wiiere  people  are  appointed  to 
jobs  for  the  simple  reason  that  they 
rendered  party  services  and  not  be- 
cause of  any  fittness  for  the  position. 
In  Australia  and  New  Zealand  when  an 
officer  Is  to  be  chosen  for  a  munici- 
pality a  competitive  examination  is 
held  and  they  endeavor  to  secure  the 
best  qualified  man  for  the  place. 
Kind  ■ruv  in  i)Ul>llc  service  Is  just  as 
evsenlial  as  In  private  lite  aiul  any 
steiis  looking  to  Improvement  are  to 
l>e  commended. 
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The  Chronicle  »tote»  Ihiit  foi-  years 
thi>  riiltcl  Stales  Una  IcJ  the  woilil  111 
i>io'iniinuf«rlme  of  ngrlculturol  Im- 
|i|pmi<iil>>.  but  the  exports  for  1512,  us 
.(intitlol  h>  mo  Dciiiirtiiiiint  of  Coni- 
nipriT  iitul  l-«lior.  rcnc-lied  the  unpre- 
<«<l«nto.l  totiil  voluo  of  »10,OOO,OOO. 
And  this,  loo.  under  the  "Inlciultous" 
protet'tlve   tariff. 

But  It  did  not  mention  the  fact  that 
one  con  buy  the  same  farming  Imple- 
ments In  South  America  about  one- 
third  cheaper  than  he  can  buy  them  In 
America  where  they  are  nianufactureU. 
It  used  to  be  a  slock  argument  that 
these  Implements  were  sold  In  foreign 
nia-kets  simply  as  iin  overstock.  Forty 
inllllons  Is  loo  much  to  ascribe  to  an 
overstock  and  It  would  he  Interesting 
to  know  what  explanation  tlie  bcne- 
hclarles  of  the  protective  tariff  have 
111  make  of  the  higli  cost  to  American 
farmers  of  machinery  that  Is  sold  for 
f;ir    less    In    foreign    lands. 
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.\  Frenchman  In  describing  the 
genius  of  Napoleon  .said  that  he  was  a 
master  of  Inllnlte  detail;  that  he  al- 
most knew  the  men  of  his  army  In- 
dividually: and  that  tlie  plans  of  his 
halt'.es  wcie  formulated  In  tlie  most 
painstaking  manner  and  nothing  was 
left  to  chance  except  tliat  which 
emergency  demanded.  In  the  great 
undertaking  of  the  Panama  canal  the 
Assistant  Editor  of  tlie  .Xmerican  Ma- 
chinist has  decsribed  its  success  as  due 
to  attention  to  detail.  In  tlie  first  in- 
stance he  cites  the  detail  of  sanitation. 
the  destruction  of  the  nia^^quito  which 
was  the  first  essential  step  to  be  taken. 
Tlien  with  modern  machinery  the  exca- 
vation was  made  possible,  and  by  the 
use  of  concrete  the  great  dams  and 
locks  were  capable  of  being  construct- 
ed  in   record   time. 

The  peculiarity  and  humility  of  the 
climate  have  made  many  attentions  to 
machinery  necessary.  For  instance. 
belting  muFt  be  looked  after  and  a 
waterproof  article  provided.  Recrea- 
tion centers  for  men.  congenial  places 
fill-  men  and  women  and  whole  cities 
ciinstriicted  witli  the  greatest  regard 
for  sanitation. 

The  Panama  i?anal  is  the  greatest 
teacher  that  the  modern  contractor 
lould  have.  It  is  construction  on  a 
gigantic  scale,  and  it  is  construction 
with  the  greatest  regard  for  cost  and 
efflciency  systems  that  the  world  has 
ever  seen.  An.v  contractor  could  learn 
from  the  methods  employed  .  in  the 
I'anama  canal.  It  is  the  greatest  or- 
;,'ani7.ation  of  construction  forces  that 
Ihe  world  has  ever  seen.  It  has  cost 
more,  and  will  cost  more,  than  an.v 
other  undertaking  of  any  time.  The 
detail  of  cost,  the  detail  of  machinery, 
and  the  detail  of  organiza.tion  are  the 
great  factors  that  nave  made  the 
Panama  canal  possible  and  have  made 
it   a    succef?"!. 


An  American  hanker  is  said  to  have 
offered  one  million  dollars  for  tlie  secret 
of  L)r.  Friedman's  cure  for  tuberculosis. 
If  the  German  investigator  lias  really 
found  a  seru  n  or  cure  for  the  great 
white  plague  it  is  nothing  more  than 
right  tliat  he  should  he  paid  for  it. 
Tor  tiie  divine  enthusiasm  tliat  leads 
men  to  devote  the  working  part  of 
tlieir  life  to  the  amelioration  of  tlie  race 
■should  he  rewarded.  For  often  the  man 
who  has  spent  Ills  life  in  the  hardest 
kind  of  work  and  Investigation  finds 
liimsclf    destitute    in    his    old    age    and 


among  the  public  he  has  served  there 
is  no  one  to  extend  a  lielplng  hand 
when  he  needs  It. 

The  Friedman  cure  for  consumption 
has  attracted  much  attention  both  In 
lOuroi-.c  .iiid  In  this  c»untry.  Objection 
has  been  made  that  Dr.  Friedman  seeks 
to  keep  the  discovery  secret  and  in 
that  lie  Is  unprofessional  and  casts  a 
doubt  upon  the  merit  of  Die  discovery. 
Kut  the. reports  of  investigations  Into 
the  matter  seem  to  Indicate  that  there 
is  merit  in  the  discovery  and  at  least 
so  ne  progress  lias  been  made  In  com- 
bating the  ravages  of  the  dread  disease. 

Too  little  credit  is  given  to  tliose 
scientists  who  toil  in  the  laboratory  or 
Held  to  advance  the  outposts  of  know- 
ledge. These  are  the  real  men  vi-ho 
advance  the  world.  Kings  live  and  have 
their  nay  and  the  world  goes  on  with- 
out change.  Great  statesmen  and 
great  generals  may  cliange  the  political 
map  of  the  world.  But  the  man  who 
advances  human  knowledge,  overcomes 
dread  disease  or  prolongs  and  makes 
more  efflcient  the  life  of  men  has  ad- 
vanced the  race  for  all  time.  These 
are  the  real  giants  in  the  realm  of  in- 
tellect, the  real  names  that  will  live 
when  all  others  are  forgotten.  It  Dr. 
Friedman  has  really  found  a  remedy 
for  consu  iiptioii  it  is  will  worth  a 
million  dollars  or  any  sum  that  might 
be  paid  for  it.  His  demanding  it  Is  a 
different  thing  as  he  seems  to  look 
upon  his  discovery  as  his  private  prop- 
erty to  be  used  for  his  own  benefit  and 
reward. 


Western  Canada  has  shown  a  re- 
markable progress.  Some  interesting 
features  and  comparisons  can  be  ob- 
tained from  the  figures  of  building 
construction  during  the  year  1912.  The 
returns  from  the  principal  cities  are 
as    follows: 

Calgar.y  building  permits  for  the 
year  total  $20,394,220,  or  approximately 
$1,000,000    increase    over    1911. 

At  Victoria  the  total  was  $8,040,000. 
compared  with   $406,000  in  1911. 

Tlie  permits  issued  at  Vancouver  in 
1912  reach  a  total  of  $19,400,000,  as 
against  $17.6.59.460.  The  largest  month 
in  the  year  in  this  report  was  October, 
w-l:en  the  total  was  $3,597,795.  The 
municipalities  of  Point  Grey  and  South 
Vancouver  had  totals  for  the  year  of 
$.■(.100,000  and   $2,600,000,   respectively. 

At  Winnipeg  the  total  for  1912  was 
$20,475,350.  not  including  permits  for 
the  Agricultural  College  buildings  and 
the  building  in  the  vicinity  of  Trans- 
cona    and   at    outlying   points. 

The  value  oi;  building  permits  issued 
at  Edmonton  during  the  year  amounted 
to  $14,446,819,  compared  with  $3,672,260 
in   1911. 

At  Medicine  Hat  permits  to  the  value 
of  $2,836,239  were  issued  as  compared 
with    $743,272  in   1911, 

At  Nelson  (B.  C.)  the  building  per- 
mits   issued    totalled    to    $273,865. 

At  lloose  Jaw  the  total  for  the  year 
was  $4,411,040,  while  the  total  for  1911 
was    $2,431,736. 

The  total  for  the  year  at  Prince 
Alliert  was  $21006.925 — the  total  for 
1911   was  $921,595,  and  tor  1910,  $542,475 

Tlie  returns  for  Saskatoon  for  the 
past  five  years  are  as  follows.'  1908, 
-$115,625:  1909,  $1,002,055:  1910,  $2,817,- 
777;    1911.   $4,920,000:    ]'9I2,    $7,628,405. 

The  returns  from  Uegiiia  for  the 
years  from  1908  to  1912,  inclusive,  are 
as   follows:      1908,   $510,056;   1909,   $744,- 


479;  1910,  $2,416,288;  1911,  $5,088,110; 
1912,    $6,132,700. 

Lethbridge  shows  a  total  of  $1,426,- 
445.  as  compared  with  $1,033,980  in 
1911, 

Brandon's  1912  total  was  $1,138,514. 
In  1911  permits  to  the  value  of  $1,- 
108.129    were    issued. 


A  1)111  has  lieen  introduced  into  the 
legislature  to  make  the  territory  in  the 
vicinity  of  Mount  Tamalpais  a  game 
preserve.  This  is  a  needed  measure 
for    several    reasons.  The    mountain 

Itself  is  one  of  the  great  scenic  places 
of  the  world.  It  is  at  the  very  door  of 
San  Francisco.  It  not  only  furnishes 
the  most  splendid  panoramic  view  in 
the  world,  but  is  a  place  for  an  outing 
and  week  end  journey  for  countless 
numbers  of  trampers  and  nature  lovers 
wlio  spend  their  holidays  in  the  in- 
spiring country  north   of   the  Bay. 

Of  the  great  assets  of  San  Francisco 
and  the  bay  cities  is  the  surrounding 
countr.v  and  scenic  places  at  their 
very  doors.  In  view  of  the  city  and 
an  hour's  walk  from  the  railroad  sta- 
tions one  can  come  upon  the  wild  deer 
in  their  native  haunts.  These  places 
should  be  preserved.  Deer  and  quail 
and  other  game  should  be  allowed  to 
breed  undisturbed  in  the  wild  canyons 
that  skirt  the  mountain  and  furnish 
ample  retreat  for  all  kinds  of  game. 
Not  only  that,  but.  If  hunting  is  al- 
lowed around  the  mountain  the  lives 
of  trampers  are  endangered  during  the 
open  season.  Amateur  sportsmen  with 
high  power  rifles  are  blazing  away  in- 
discriminately on  the  lilllsides  and  the 
chances  are  that  some  one  walking  on 
the  trails  are  more  likely  to  be  shot 
than   the   deer. 

It  a  game  preserve  is  provided  in  the 
canyons  adjacent  to  the  mountain  it 
will  conserve  the  game  and  the  natural 
overflow  into  the  grounds  where  hunt- 
ing is  allowed  will  allow  all  a  better 
chance  to  enjoy  a  sport  that  is  now- 
appropriated  by  a   few. 


In  the  current  issue  of  the  Scientific 
American  an  interesting  experiment  is 
uescrihed  in  the  construction  of  a 
solar  engine  used  in  Egypt  in  a  suburb 
of  Cairo.  The  engine  consists  of  five 
parabolls  mirrors,  each  about  200  feet 
long,  so  arranged  and  mounted  that 
they  can  be  rotated  to  face  the  sun  at 
all  times.  In  the  face  .of  these  mirrors 
are  arranged  troughs  covered  with 
glass  through  whicli  water  is  passed 
in  a  thin  Him  and  by  the  focused  heat 
of  the  sun's  rays  are  converted  into 
steam.  The  steam  Is  used  in  generat- 
ing power  In  an  engine  which  is  used 
to  pu  lip  water  from  the  Nile  tor  irri- 
gation purposes.  The  work  of  the  en- 
gine is  said  to  have  demonstrated  its 
practicability      and      efflciency.  The 

principal  trouble  they  have  had  has 
been  with  the  troughs,  wiiich  were 
made  of  zinc,  not  being  able  to  stand 
the  heat.  Steel  troughs;  arc  now  being 
made  and  there  seems  to  be  every 
prospect    of    success. 

Since  steam  has  been  used  as  a  mo- 
tive power  it  lias  been  the  dream  of 
inventors  to  harness  the  rays  of  the 
sun.  In  this  mechanism  the  possi- 
bility has  at  least  been  demonstrated. 
Over  $100,000  has  already  been  expend- 
ed and  the  inventor  claims  that  the 
fact  has  been  proven  thai  water  can 
be  p\impfd  by  this  nutans  al  one  third 
the  cost  if  fuel  were  used. 
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SANITATION     OF  BUILDINGS. 

Problems  in  Domeiittc  Engineering  and  the  Answer  as 
Viewed  By  An  Expert. 


Uqiilliiiient    I'lllu 


Bv 


iving-    tl 


I'lial-alf 


■iliiipi 


•Paper  road  bct'ni-e  U 
'iiapte".  Oiitish  Cuhiiiilila 
Ai.-hitei-ls, 


It  affords  me  extreme  pleasure  to 
have  the  opportunity  of  addressing- 
yoi!  til  is  evening  on  the  subject  of 
Sanitation  ot  Moslem  Buildings.  Al- 
thougn  sanitation  deals  largely  with 
water,  it  is  nevertheless  an  extremely 
dry  subject  on  which  to  lecture;  so  I 
deemed  it  advisable  to  have  several 
lantern  slides  prepared  to  illustrate 
the  principles  involved. 

As  you  all  know  the  plumbing  ordi- 
nances differ  considerably  in  various 
localities  so  that  designs  of  s.initary 
equip  nent  for  eastern  buildings  would 
hardly  be  adequate  to  illustrate  the 
principles  involved  in  western  ordi- 
nances. The  slides  presented  are  all 
for  local  installations  and  will  serve 
to  illustrate  the  requirements  of  local 
conditions.  They  are  slides  of  plans 
prepared    by    me. 

As  my  work  on  these  buildings  in- 
volved the  design  nf  the  entire  equip- 
ment, you  will  find  the  plans  some- 
what complicated  as  they  show  not 
only  the  sanitary  equipment,  but  also 
the  electrical  and  mechanical  equip- 
ment for  these  buildings.  They  will 
also  serve  to  show  the  close  relation 
wliich  these  different  items  bear  to 
each    other. 

Doineiittiv    EDginoerlng-. 

It  may  not  be  amiss  to  say  a  tew 
words  regarding  that  branch  of  en- 
gineering work  known  as  domestic 
'■ngineering.  AVe  liaye  learned  to  re- 
^;.ii'd  engineers  as  being  divided  into 
three  large  groups'.  electrical.  mc- 
chanical  and  civil.  But  with  tlie  rapid 
modern  development  it  has  become 
necessary  to  specialize  in  certain  por- 
tions of  these  divisions  and  numerous 
numerous  types  of  engineers  have  de- 
t.\  pes    of   engineers    have    developed. 

The  electrical  Held  has  been  divided 
into  electi-ic  railway  engineers,  high 
tension  engineers.  telcplioiie  engi- 
neers, telegraph  engineers,  illuminat- 
ing  engineers,    etc. 

The  meclianical  Held  lias  been  divid- 
ed into  steam  engineers,  gas  engi- 
neers, railwa.v  engineers,  shop  econo- 
mist, refrigerating  engineers,  lieating 
and    venti'.ating    engineers,    etc. 

The  civil  field  has  been  divided  into' 
bridge  engineers.  waterworks  engi- 
neers, municipal  roadlied  engineers, 
structural  engineers.  sanitary  engi- 
neers, etc.  Of  all  tliese  subdivisions, 
tlie  engineers  wliidi  are  of  the  great- 
est strvice  to  arcliitects  are  the  illum- 
inating. tl:e  l-.eating  and  ventilating 
and  tlie  sanitary  engineers.  So  it  lie- 
<ame  Hie  custom  of  arcliitects  to  em- 
plo.v  such  engineers  to  design  and  su- 
liervise  the  installation  of  tlieir  par- 
ticular branch  of  the  work.  Tliis  sys- 
l<"m  gives  excellent  results  but  has  one 
great  disadvantage,  bosl  cxiiressci  by 
tlie  old  adage,  "'l-oo  nianx  cooks  spoil 
the    broth," 


plans — electrical,  meihanlcal  and  san- 
itary— prepared  by  three  different  en- 
gineers it  invariably  follows  that  the 
architect  in  checkin.g  over  the  various 
plans  finds  a  hot  air  duct,  a  soil  pipe 
and  several  runs  of  conduit  occupying 
the  sane  space:  and  oftentimes  a 
beain  or  girder  is  also  found  in  this 
same  locality,  A  consultation  of  tlie 
arcl^itect  and  tlie  throe  engineers  fol- 
lows with  the  result  that  tlie  heating 
engineer  insists  that  the  liot  air  luct 
must  occupy  that  space,  the  sanitary 
engineer  will  tell  him  that  the  soil 
pipe  cannot  possibly  be  removed  and 
the  electiical  engineer  insists  tliat 
this  is  the  only  logical  place  for  his 
conduits.  The  result  is  that  the  archi- 
tect is  placed  in  a  ratlier  embarass- 
ing  position  in  deciding  which  piece  of 
apparatus  should  occupy  the  space  in 
question  and  much  valuable  time  is 
wasted. 

Then  ke  come  to  the  inter-connec- 
tion of  the  various  systems.  Tlie  heat- 
ing apparatus  requires  switches,  feed- 
ers and  cutout  appliances  for  fan  mo- 
tor.--, electric  driven  pump  hoists, 
etc.;  and  the  sanitar.v  equipment  re- 
quires similar  provisions  for  sewage 
ejectors,  vacuum  cleaners,  air  com- 
pressors, house  pumps,  etc..  which 
must  be  provided  for  in  tlie  electrical 
equipment. 

The  sanitary  equipment  requires 
steam  or  electrical  heaters  and  con- 
nections for  hot  water  generation, 
steam  and  exhaust  connections  for 
house  pumps,  fire  pumps,  etc.,  all  of 
which  must  be  provided  under  other 
contracts. 

Again  the  heating 
quires  numerous-  dr 
traps,  drip  pans,  heating  returns,  blow- 
oft  basins,  etc.,  as  well  as  cold  and  hot 
wateF~snpplies  whicli  must  be  provid- 
ed for  under  the  plumbing  contract. 
Thus  we  have  a  great  complexity  of 
what  .night  be  termed  "missing  links" 
for  which  definite  provisions  must  be 
made  in  tlie  various  contracts,  and  it 
is  necessary  to  state  definitely  where 
eacli  contract  begins  and  ends  and 
which  portion  of  the  "missing  link" 
shall  be  furnished  by  the  heating, 
plumbing  or  electrical  contractors  to 
avoid  "extras"  of  all  varieties  from 
making    their    appearance. 

Tile    Domestic    IDngrlueer. 

Necessity  is  the  mother  of  inven- 
tio:i.  The  necessit.v  of  liaving  one  man 
at  the  stern  to  safely  pilot  all  the  va- 
rious pipes,  ducts,  etc.,  througli  a 
secure  the  proper  inter- 
-it  all  equipment,  and  to 
I'liich  would  otherwise  be 
lumerous  ctmferences  and 
lias  ii.sliered 
•lass  of  engi- 
neers, known  as  a  domestic  cngineei'. 
Kindly,  gentlemen,  do  not  conflict  this 
witli  a  domesticated  engineer.  Tliey 
are  two  different  kinds  of  creatures. 

.\  domestic  engineer  should  possess 
the     following    qualifications: 

lU-    sboiihl     understand     the    principle 


ipment      re- 
for       grease 


building    to 

connection 

oave    time 

wasted     in 

settlement     of    disputes 

into     ilie    field    another 


and  practice  of  that  portion  of  elec- 
trical engineering  which  pertains  to 
the  illumination  and  miscellaneous 
power  reciulrements,  and  the  wiring-  of 
buildings  for  light,  power,  telephone. 
clock  and  otiier  low  tension  services; 
that  portion  of  mechanical  engineer- 
ing which  deals  with  the  heating  and 
ventll.itlon  of  buildings,  refrigeration, 
elevator  equipment,  Isolated  power 
plants,  sliaftlng,  etc.,  and  that  branch 
of  sanitary  engineering  bearing  upon 
the  water  supply  and  drainage  of 
buildings,  the  disposal  of  garbage  and 
refuse,  gas  distribution  and  Are  pro- 
tection. 

He  should  be  proficient  In  the  prop- 
er use  of  language  and  be  able  to 
write    clear    and    concise    specifications. 

A  knowledge  of  law  especially  that 
portion  pertaining  to  contracts  Is  very 
essential.  He  should  understand  ar- 
chitectural details  and  be  able  to '  In- 
terpret structural  plans  and  know 
where  and  how  to  provide  openings  In 
floor  slabs  and  locate  hangers  without 
weakening  the  structure.  And  above 
all  he  should  not  have  any  connections 
or  relations  with  contractors  and  not 
be  interested  in  the  sale  or  manufac- 
ture of  any  articles  which  enter  Into 
the    construction   of   a    building. 

Of  the  various  items  of  domestic  en- 
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gineering  my  talk  tonight  will  bear 
mainly  upon  the  sanitation  of  build- 
ings. 

As  the  dry  and  air,  carriage  system 
of  wastes  is  used  in  this  country  only 
in  the  removal  of  garbage  we  will  con- 
fine ourselves  entirel.v  to  the  water 
carriage  s>-stem  of  removing  waste 
matter. 

^Vntr^  and  Sewngrr. 

\\*c  will  not  discuss  water  supplies 
and  the  disposal  of  sewage  but  as- 
sume that  a  water  suppl.v  system  and 
a  sewer  are  available  for  our  purposes 
and  confine  ourselves  to  the  sanitary 
system  within  the  building.  The  sew- 
erage system  must  provide  for  the  re- 
moval of  waste  water  from  culinary 
sources  and  bodily  ablution  and  urine; 
such  pipes  are  known  as  waste  pipes. 
Tile  pipes  conveying  excreta  '  are 
known  as  soil  pipes.  Pipes  conveying 
rain  water  are  known  as  leaders  or 
lonductors  and  those  conveying  mis- 
cellaneous  wastes   as   drain   pipes. 

Wlierever  surface  waters  abound 
sub-surface  drainage  must  be  provided 
to  keep  tlie  lowest  Hoor  of  the  build- 
ing dry  as  well  as  to  prevent  the  for- 
mation of  an  hydraulic  head  under  the 
lloor  as  such  would  result  In  breaking 
the  lloor  from  below  and  permit  an 
inflow  of  surface  waters.  The  disposal 
ot  such  waters  is  best  accomplished  by 
laying  field  tiles  with  open  jolirts  In 
ii  .travel  bed  upon  which  the  lloor  is 
laid  and  running  these  drain  lines  to 
a  liasin.  The  discharge  pi|)e  fro  u  this 
basin  sliculd  <llp  down  below  the  basin 
water  level  and  be  vented  on  the  sewer 
side.  Tlie  l-a.^in  thus  becomes  a  large 
|iol    trap. 

Itcgnrding  the  size  of  pipes:  It  tias 
been    the   practice   to   make   all   sewer- 
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atie  pIpM  (•ntlrrly  tun  liirRc  niul  the 
uiitli-is  from  llxturi-s  tun  sniHll.  lii  old 
■  •inetliv  Wf  often  llml  ii  Inviitory  Willi 
II  sflrnliuT  oiitU'l  with  the  eqiilvalent 
iirc«  of  a  'H-lni'li  l>l|i<"  dlsihiirge  Into 
»  J-lnrli  wiiste  pipe.  Siieii  iin  Inslal- 
lallbn  causes  the  water  to  run  slowly 
nr  mlhcr  to  ilrlhhie  tliroush  the  waste 
pipe.  Ailviince  practice  Is  to  provide 
llxlUii'S  with  hUKC  waste  oullits  ami 
ronneil,  Iheiii  to  comparatively  small 
waste  pipes. 

This  practice  Insures  a  stronx  Hush 
of  llie  waste  pipe  every  time  the  fix- 
ture Is  illscliartted  and  prevents  the 
collection  of  sollil  waste  matter  to  the 
^l.le  of   the   pipes. 

.Miiny  pluinblns  urillnances  now  per- 
mit S-lncli  connections  to  water  closets 
mill  It  not  uncommon  to  lind  100  or 
and  It  Is  not  uncommon  to  find  100  or 
pipe  with  a  surprlslnK  decrease  In  the 
frequency  of  ohstructlons  occurlns  in 
the  .system. 

As  all  these  various  ti.xtures  arc 
<-onnecteil  to  the  sewer  so  ue  provision 
must  he  made  to  prevent  the  sewer 
air  front  entering  the  huilding.  .Many 
devices  known  as  trajis  have  been  de- 
slBncd  for  this  purpose.  Tlic  most  ef- 
fective are  those  which  provide  a 
water  seal  helween  the  drain  pipe 
and  the  fixture.  The  maintenance  of 
this  water  seal  has  been  the  cause  of 
tlie  bewilderlnsr  nightmare  of  complica- 
tions -which  Is  required  hj-  most  plumh- 
in.s:  ordinances. 

Hmixe    Trap    Ih   ruxtiy. 

The  compulsory  use  of  a  bouse  trap 
Is  one  of  the  most  illogical  require- 
ments ol  many  ordinances.  It  is  not 
nnl>-  a  very  costly  piece  of  apparatus, 
luit  It  prevents  the  use  of  the  most 
efficient  system  of  sewer  ventilation 
Itnown,  that  of  ventilating  the  sewer 
through  the  drain  pipes  of  each  build- 
in?;.  The  thorou.sch  sewer  ventilation 
thus  secured  prevents  putntactive  de- 
conpoition  in  t!ie  sewer  and  makes 
sewer   air    less    objectionable. 

Pathogenic  germs  cannot  pass  from 
the  sewer  througli  the  liousc  pipes  a.s 
they  adhere  to  the  moist  surfaces  of 
the  same  arid  die  before  they  have 
wandered  many  feet  away  from  the 
sewer.  Traps  mify  lose  their  seals 
from  various  causes,  principally  sy- 
fihonage.  hack  pressure.  evaporation 
and  capillarity.  A  body  of  water 
llowing  down  a  stack  draws  air  after 
it  and  .a  partial  vacuum  in  the  piping 
.system.  This  vacuum  is  sufliicient  to 
draw  the  wate.r  out  of  ti'aps  unlefs 
some  provision  is  made  to  supply  air 
between  the  stack  and  the  trap.  Hence 
the  use  of  the  back  vent  pjpe.  Tliis 
same  body  of  water  flowing  down  the 
stack  will  force  a  volume  of  air 
before  it.  which  in  its  -endeavor  to 
esisipe  may  blow  tlie  seal"  out  of  a 
traip,  This  plienomcnon  does  not  be- 
come dangerous  unlp>s  the  stack  is 
very  high  and  the  liody  of  Avater  has 
a    higJi    velocity   of   How. 

Kvap'oration  occurs  in  dry  seasons, 
due  io  air  passing  over  the  seal  of  the 
trap,  and  under  conditions  favorable 
to  evaporation,  trajis  may  lose  their 
seal  in  four  days  or  less.  Threads, 
lint  or  hair  lying  in  a  trap  will  act 
like  a  wick  and  drain  tlie  trap  of  ils 
.-eal    by    capillary   action. 

It  is  tiie  endeavor  of  ^Jlnitation  to  de- 
vise, a  trap  whicli  will  not  lose  its 
seal  t.irongh  these  various  causes,  will 
not  ii..,nirc  a  vent  pipe,  :nui  at  llie 
•Aiioi.  Ill  llie  il.e  self -scouring.  Aluch 
lirogress  has  been  made  along  these 
lines   and    many   cities    now    permit    the 


use    of    antl-syplion    traps    without    tlie 
U'-e  of   ^■ent   pipes. 

We  will  leave  the  subject  of  traps, 
as  the  discus-Ion  of  fame  requires  vol- 
umes. 

The  dLscussion  of  hot  and  cold  water 
supply  systems  is  best  taken  up  in  con- 
nection   with    tlie    slides'. 

Fire   Protection. 

iicnanilng  tire  iirotection  systems, 
wlun  an  army  is  In  the  field  the  sup- 
lily  train  is  always  in  the  line  of  re- 
ireat.  .^tand  pipes  should  be  similarly 
localeJ.  that  Is  on  tlie  fire  escape.  In- 
terior stand  pipes  and  hose  are  of 
little  value  in  fighting  a  fire;  but  arc 
of  great  value  in  cliecking  a  tire  in  its 
beginning,  and  are,  therefore.  best 
located  in  a  central  position  where 
tliey  are  (luickly  reached  from  any 
part  of  the  liuilding.  Vacuu  n  cleaning 
outlets  are  advantageousl.v  located  in 
the    same    po-ition. 

The  question  often  arises  whellier 
to  use  cast  iron  pipe  witli  calked 
joints  or  wrought  iron  pipe  with  re- 
cessed drainage  fittings,  known  as  the 
Durliam  system.  This  depends  upon  a 
large  number  of  conditions.  In  gen- 
eral it  may  be  said,  that  tor  fireproof 
Ijuiidings  the  Durham  sj-stem  is  best 
applied  as  it  does  not  need  sucji  fre- 
.  (luent  anchorin.i;-  and  is  less  liable  to 
leak. 

In  frame  construction  and  for  small 
liuildings  cast  iron  pipe  is  somewliat 
preferable  as  the  lead  joints  are  more 
flexible  and  water  closets  are  not  lia- 
ble to  be  raised  above  the  floor  level 
when    the    huilding    slirinks. 

Regarding  cost:  If  the  installation 
lias  many  fittings  and  sliort  pipe  runs 
the  cast  iron  is  usually  cheaper:  but 
if  the  fittings  are  few  and  the  runs  are 
long    the    Durham    system    costs    less. 

Tills  is  due  to  the  higher  cost  of 
screwed  fittings  on  tlie  one  side  and 
the  liigher  cost  of  continuous  runs  of 
pipe  with  calked  joints  on  the  other 
side. 


<»R<;-\KIZ.\TI01V     THE     BA.SIS     OF     IN- 
niVIDF.H,    SUCCESS. 

Ky    1    Herbert   Scates.    in   The   Construc- 
tion   Record. 

Organization  is  the  ■Shibboleth"  of 
our  day.  The  master  minds  are  plac- 
ing themselves  in  the  midst  of  forces 
tliat  are  moving  the  world  onward, 
l)ut  the.v  are  supplementing  them- 
selves with  the  assistnce  of  other 
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men  and  minds.  In  short,  they  are 
organizers.  Combination,  association, 
federation,  etc.,  are  tlie  magic  words 
of  our  modern  financial,  political  and 
industrial  world.  It  requirees  power  to 
do  things  that  are  wortii  doing.  In 
unity  there  is  power.  The  very  tex- 
ture of  modern  civilization  is  the 
story  of  associating  forces  for  a  com- 
mon end.  The  old  days  of  the  individ- 
ualist are  gone.  The  socializing  of 
forces  is  the  characteristic  feature  of 
liusiness  today.  Not  only  the  large 
enterprises,  but  the  small  Inisinesses 
depend  for  their  success  upon  organi- 
zation .iiore  today  than  ever  before  in 
the    annals    of   tim'e. 

or  iireliistoric  man  we  know-  but  lit- 
tlt-  other  than  that  furnished  liy  sci- 
entists, liut  from  tlie  very  dawii  of 
history  we  perceive  lll^  value  of  or- 
ganization in  promoting  civilization  by 
lirotecling  the  accumulation,  anil 
achievements  of  tlie  thrifty  and  in- 
dustrious. Organization  is  co-existent 
witli    progress,      Withnuf    il    no    project 


of   any    magnitude   can    succeed. 

Trade  organizations  liave  for  tlieir 
private  idea  the  betterment  of  man's 
condition  materially,  but  they  do  not 
altogether  divorce  him  from  advance- 
ment in  things  connected  W'ith  his  in- 
tellectual evolution.  Intelligent  or- 
ganization must  have  for  its  inspira- 
tion the  establishment  of  that  broth- 
erhood of  mafiTvhich  yearns  for  higlier 
iiieais  and  tlie  recognition  of  man's 
dependence  one  upon  tiie  other,  insur- 
ing his  mutual  protection  and  securit.\ 
The  world's  history  from  the  creation 
down  to  the  present  day  is  proof  that 
organization  is  the  basis  of  success; 
not  alone  in  the  individual,  but  for 
the  home,  the  state,  tlie  church:  in 
f.act,  every  department  of  our  govern- 
mental   and    business    existence. 

It  has  long  since  been  accepted  as 
beyond  question,  a  recognized  fact, 
that  it  does  not  conduce  to  good  order 
to  allow  eacli  man  to  do  as  ma>'  seem 
best  to  Iiim  in  his  own  mind.  Unity 
of  action  must  exist.  Our  own  National 
Government,  of  wliicli  we  are  so  justl>' 
proud,  is  a  lesson  in  organization.  The 
individual  can  do  but  little;  the  state 
is  might.v,  but  a  confederation  of  tlie 
states  is  all  powerful,  and  so  in  local 
organization  the  assembling  and  mu- 
tualizing  of  the  individual  interests 
liy  association  and  co-operation,  the 
cci.centration  of  individual  effort,  tlie 
distribution  of  responsibilities  and  the 
furnishirg  to  the  units  of  or,ganization 
the  combined  information  of  all,  must 
be    productive   of   practical    benefits. 

Tlie  efficiency  of  organization  de- 
pends upon  recognition  and  tlie  ac- 
ceptance of  an  individual  responsibil- 
it>  b.v  its  members  to  prescribe  rules 
and  laws,  a  loyalty  to  certain  objects, 
and  an  appreciation  of  the  fact  that  a 
distribution  of  benefits  cannot  be  ac- 
complished tiirough  any  rule  of  law 
based  upon  the  selfish  purposes  of  in- 
dividuals. 

There  is  no  place  in  tlie  councils  of 
a  live  business  organization  for  tiie 
narrow-minded  man.  The  narrow  man 
who  becomes  a  factor  in  an  organiza- 
tion will  soon  show  evidences  of  ex- 
pansion. The  all  wise  man  will  soon 
realize  his  limitation,  and  all  mem- 
bers, through  V  more  just  appreciation 
of  tlieir  associates,  will  feel  the  mo- 
mentum of  tested  ways  and  means.  In 
proof  that  organization  is  the  basis  of 
individual  scccess,  in  the  last  analysis 
w'e  must  agree  that  all  members'  in- 
terests are  mutual  in  at  least  one 
thing,  namely,  the  success  of  tlie  or- 
ganization itself.  So,  then,  the  inter- 
ests of  the  wholesaler,  the  retailer, 
the  general  and  sub-contractors  are 
conserved,  inasmuch  as  the  success  of 
one  is  dependent  upon  the  success  of 
the  other.  Tlie>'  are  simply  spokes  in 
the  wheels  of  progressive,  effective 
organization,  which  means  the  pooling 
of  tlic  intelligence,  the  patriotism,  the 
sentiment,  the  ideals,  the  energy  and 
the  infiuence  of  progressive  people 
whose  interests  and  enviionments  are 
mutual. 

The  more  progressive  and  broad- 
gau.nred  an  organization,  the  gre.iter 
its  usefulnei-'s.  Or.ganiz  ition  itself 
needs  to  be  improved  and  jievfected. 
as  experience  discloses  the  futilit.\'  of 
some  old  methods  and  the  neccssit.x  of 
adopting    new. 

In  closing,  let  me  advise  that  vini 
.sow  the  seeds  of  confidence,  co-opera- 
lion  and  reciprocity  in  the  fertile  tfoll 
of  harmonious  association,  that  your 
harvest    may    be    rich    in    thai    liuuian 


BUILDING   AND   INDUSTRIAL  NEWS 


Interest  wlileh  will  dl.itrlhute  nl.ini,- 
.l:int  lienefits.  producing-  an  orHunl/.ii - 
lion  thnt  will  he  the  hasls  of  iiulivlil- 
11.1 1    siu'cess. 


\l'l'l,irATl(>!V       OF      TII.K      TO       <0>- 
fRBTE. 


ny    John    A^'yukoo|l. 

The  intensely  practical  advantattes 
iif  concrete  have  so  Impressed  them- 
selves upon  the  public  that  there  is 
no  longer  any  question  as  to  its  use 
from  that  point  of  view.  The  beauty 
and  treatment  of  concrete  surfaces, 
because  of  this  utilitarian  develop- 
ment, have  not  received  the  importiint 
study  warranted  by  the  nature  of  the 
material.  A  few  authorities  a;lvocate 
leaving  concrete  surfaces  just  as  the.v 
are  when  the  rough  forms  are  re- 
moved. However.  meritorious  this 
may  be.  the  majority  of  architects 
look  upon  concrete  as  a  material  which 
from  its  very  nature  gives  a  most  ex- 
tended opportunity  in  surface  decora- 
tion and  color.  Architecture  in  stone 
is  essentially  dependent  upon  Archi- 
tectural lines — shade  and  sh.Tdow — 
whereas  architecture  in  brick  or  con- 
crete is  dependent  upon  the  actual 
treatment  of  their  surfaces  for  their 
character   and   effect. 

From  this  viewpoint,  which  is  that 
of  the  majority  of  architects,  any  ma- 
terial enriching  the  surface  of  a  con- 
crete wall  without  interfering  with  its 
structural  strength  is  possible  and 
worthy  of  consideration.  Of  stone, 
brick  pigments  and  tile,  the  latter  is, 
undoubtedly,  best  adaptable  because  of 
its  beauty  and  extreme  simplicity  in 
application.  In  France.  Italy  and 
.\merica,  the  appUfation  of  tile  to 
concrete  surfaces  has  been  considera- 
bly exploited,  so  that  many  actual  ex- 
amoles  exist  upon  which  to  base  an 
opinion  as  to  the  effect  produced. 
From  these  and  from  the  general  prin- 
ciples of  design  involved,  it  may  be 
seen  that  extre.ne  accuracy  of  tile  set- 
ting as  we  know  the  material  in  gen- 
eral use  is  harmful  to  fine  effects  and 
not  to  be  desired.  Concrete,  especially 
for  exterior  use  should  be  sufficiently 
rough  and  uneven  to  insure  artistic 
surface  modeling  when  seen  from  a 
considerable  distance.  This  necessi- 
tates a  free  and  varied  treatment  of 
any  tile  applied  to  it,  both  as  to  set- 
ting and  as  to  coloring.  The  color  of 
the  concrete  itself,  in  the  main,  deter- 
mines the  color  scheme  of  such  tiles 
as  are  applied  to  it.  Rough  and  deeply 
colored  tiles  are  found  to  blend  most 
easily  with  the  rough  surface  of  tiie 
concrete,  although  it  can  easily  be 
imagined  how  certain  bands  or  spots 
in  tile  could  be  both  highly  colored 
and  finished  to  bring  out  accents 
sougiit   after    by    the   designer. 

Especially  in  country  house  work 
the  application  of  tile  must  be  con- 
centrated largely  because  of  the  cost- 
liness of  entirely  covering  the  con- 
crete. As  a  matter  of  effect,  from  an 
artist's  point  of  view,  what  a  con- 
crete surface  needs  is  contrast  with 
some,  material  which  is  more  refined 
and  decorative  than  itself.  Panels, 
band  courses  or  scattered  designs  in 
tiles  so  long  as  they  do  not  be<'omo  all- 
over  patterns,  seem  particularlj  advls- 
ble  in  this  kind  of  work.  As  much  de- 
pends upon  concentrating  this  decora- 
tion   as    does    upon    an    Intelligent    se- 


Icilioii  Ml  colors  and  an  arllsti.-  pl.ic- 
ini,'  C.I  ihc  Individual  tiles.  Wlthoul 
doul.i  llu-rc  can  be  no  limit  to  the 
Wii.\  Ih  wl'irli  lil,.  employed  In  this 
w.iv  iiia.\  I.,-  n.Mird.  Pracllcally  any 
siz,.  and  shaiH'.  .-.in  tcdiir.  any  surface 
.111-  liciiii.;  iiiaiiMla.  lurcil  continuall.\ , 
.111,1  al..MK  Willi  111  is  molding  and 
special  (cilnis  ■ml  i-oiiiblnations  may 
Sc  obtained,  provided  the  iianufMc- 
Uirer  eonsid.-rs  tl.e  aniuiint  I,,  l,c  or- 
dered as  w.irriiUiiiii  nini  to  iiio.iiiee 
special    ideas    in    lliis    way. 

Ir.  lart.  a  lather  new  and  certainly 
dplislitliil  a\eiiiie  nt  designs  has  been 
opened  le  the  architect  by  the  increas- 
iny  inciniinciu  e  ef  concrete  and  its 
allied  ■•■.'»  and  in;- terials.— -Mantel 
Monthly 


MEXICAN   BUSINESS  NOTES. 


New  huoy. — Tests  are  to  be  made  at 
Vera  Cruz  of  a  new  boat  huoy  which 
carries  a  lamp  at  an  elevation  of  29 
feet  from  the  water's  surface,  giving 
it  a  range  of  7  to  S  miles.  The  first  of 
these  boat  buoys  will  he  placed  near 
the   Pajaros   Reef. 

Water  concession. — A  company  or- 
ganized in  Michoacan  by  Georges 
Pinzon,  of  French  nationality,  has  re- 
ceived a  concession  from  the  Depart- 
ment of  Fomento  granting  the  right  to 
use  20,0C0  liters  of  water  per  second 
from   the  Zitacuaro   River. 

Towns  of  Mexico. — The  Bureau  of 
Statistics  in  Mexico  City  is  issuing  free 
to  applicants  a  list  of  tlie  to\vns  of  the 
Rtpuhlic  with  the  number  of  inhabi- 
tants. The  data  for  tlie  States  of 
Colima.  Aguascalientes,  and  Morelos 
l!as  been  completed  and  the  work  on 
the  other  States  is  progressing  rapidly. 

Telegraph  and  Telephone  lines. — The 
Department  of  Communications  has 
issued  a  decree  that  projected  private 
telegraph  and  telephone  lines  may  be 
constructed  only  on  approval  of  the 
depart.nent.  and  that  in  case  of  neces- 
sity the  Government  has  the  right  to 
take  possession  of  such  private  lines 
for  its  own  uses  without  the  payment 
of   indemnity. 

Customs  returns.— Collections  at  the 
customhouses  of  the  Republic  during 
..December  amounted  to  $2.6I7,S00.  the 
largest  sum  ever  collected  in  a  single 
month.  For  November  the  collections 
were  $2,268,000,  and  for  October  $1,998,- 
000.  From  July  to  December.  1912,  the 
total  collections  were  $12,500,000, 
against  $10,700,000  for  the  same  period 
in    1911. 

Tepic  productions. — Reports  from  the 
Territory  of  Tepic  on  the  agricultural 
production  during  the  past  year  state 
that  the  corn  crop  amounted  to  more 
than  48.000,000  kilos,  worth  $900,000; 
sugar  cane,  5,500,000  Kilos,  worth  $440,- 
000;  forage.  3,750,000  kilos,  worth  $468.- 
000.  Oother  products  including  cotton, 
chili,  and  bananas  for  export  were 
valued    at    $2,3S0.000. 


ania  canal  any  mtcli  liiiBlnoHii  an  thai  at 
the  Soo  Its  cost  would  be  repaid  In  a 
few  years  at  the  toll  rates  wh|ch  have 
been  promulgated.  Of  course.,  fiothlng 
of  the  sort  l«  expected.  The  Soo  canal 
derives  Its  Importance  from  the  fact 
that  It  connects  tin-  great  wheat  fleld.s. 
Iron  ore  beds  and  lumber  dIslrlctH.  of 
the  Northwest  with  the  Kast  by  means 
(if  the  Great  Lakes,  and  the  return  car- 
goes of  Qoa\  ami  merchandise  are  heavy. 
The  growth  of  this  traffic  In  recent 
years  has  been  extraordinary,  and  for 
1912  the  Increase  was  almost  40  per 
lent    over    1911. 

It  Is  a  humiliating  fact  that  the  ship- 
ping of  our  Orcut  I.«ike8  Is  alone  of  a 
size  which  confoivns  to  the  wealth  and 
dignity  of  this  Nation.  Only  about  8 
per  cent  of  our  foreign  commerce  Is 
borne  in  American  bottoms,  and  It  has 
been  decreasing  steadily  for  many 
>  ears.  No  foreign  ships  may  engage  in 
the  coastwise  trade,  but  the  latter  is 
not  nearly  so  large  as  might  be  sup- 
posed, owing  to  the  cheapness  of  rail- 
way transportation.  It  was  to  give  this 
1  ranch  of  our  shipping  a  chance  to  de- 
velop that  Congress  made  In  Its  favor 
the  Panama  canal  toll  exemption  which 
Great  Britain  opposes  and  which  we 
are    asked    to    arbitrate. 

That  American  energy,  constructive 
ability  and  seamanship  are  advanced  to 
the  best  rank  is  shown  hy  the  prosper- 
ity of  the  shipping  Industry  on  the 
C.reat  Lakes.  It  could  be  advanced  on 
all  the  seven  seas  if  Congress  would 
provide  legislation  hy  which  it  would 
be  possible  to  meet  tlie  competition  of 
ships  built  at  low  prices  and  navigated 
at  a  cost  impossible  by  Anerlcans. — 
Philadelphia  Inquirer. 


A    GREAT   CANAL   RECORD. 


Last  year  there  passed  through  the 
■■Soo"  canal,  connecting  Lakes  Superior 
and  Huron.  72,500,000  tons  of  freight 
in  20,000  cargoes.  This  is  not  only  the 
greatest  record  of  the  canal,  but  for 
any  in  the  world.  The  Suez  canal  is  by 
tar  tlie  largest  in  length,  cost  and 
traffic  of  any  of  those  concerned  in 
ocean-going  trade,  but  its  traffic  three 
years  ago  was  less  than  16,000,000  tons. 

If  It  were  possible  to  assure  the  Pan- 


.IBOIJT    AMERICAN    PHESIDENTS. 


There  have  been  to  date  twenty- 
seven  Presidents  of  the  United  States. 
Nineteen  of  them  were  lawyers  when 
elected,  one  was  a  planter,  one  a  far- 
mer, two  were  statesmen,  two  were 
soldiers  and  one  was  a  "public  official." 

In  early  life  Washington  was  a  sur- 
veyor; John  Adams,  Garfield,  Arthur 
and  Cleveland  were  teachers;  Fillmore 
and  Jolinson  were  tailors;  Lincoln  was 
a   farm  hand  and  Roosevelt  a  publicist. 

Seventeen  of  the  Presidents  were 
college  bred  or  university  men — the 
.\damses  and  Roosevelt  at  Harvard. 
Jefferson,  Monroe  and  Tyler  at  Wil- 
liams and  Mary  College.  MadFson  at 
Princeton,  William  Henry  Harrison  at 
llampden-Sidney,  Polk  at  the  Univer- 
sity of  North  Carolina,  Pierce  at  Bovv- 
doin,  Buchanan  at  Dickinson,  Grant  at 
West  Point,  Hayes  at  Kenyon,  Garfield 
at  Williams.  Arthur  at  Union.  Benja- 
min Harrison  at  Miami  University  and 
Tatt  at  Yale.  Washington,  Jackson. 
Van  Buren,  Taylor.  Fillmore,  Lincoln, 
Johnson,  Cleveland  and  McKinley  had 
no    college    training. 

Five  of  the  Presidents  were  edu- 
cated in  Southern  colleges.  Nine  of 
the  Presidents  were  born  in  Virginia, 
two  in  North  Carolina,  one  In  South 
Carolina,  two  in  .Massachusetts,  three 
in  .New  Vork.  one  In  New  Hampshire, 
one  in  Penisylvania,  six  in  OhlQ;  one  in 
Vermont  and  one  in  New  Jersey. 

.Another  score  will  have  to  be  added 
now  to  the  list  for  Virginia,  and  an- 
other also  to  the  number  of  Presidents 
educated  In  Southern  colleges — Phila- 
delphia   Evening    Telegraph. 


BUILDING  AND  INDUSTRIAL  NEWS 


Ktrma    ilMliinic    nfw»    on    aprclnl    oln»»i-» 
(.'^■rrhra,      Hi-hoola,      Iliitria,      rlr.,      tvlll    lliKl     > 
gTouprd     auitr    proper     brndluKa,     oom">eu»''" 
llrbia    arc    aKKIn    rrpenlfil    unller    "I.OC  VI.I'I'H 
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-^APARTMENT  HOUSES- 


Unll 


SAN  FHANc'ISCO— Aimitmoni  lioiise, 
5  atory  and  bnsc.  Class  C  construc- 
tion, 1176.000.  Architect,  Crelshton 
Withers.  S\V  Powell  and  California 
Sts.,  S.  F.  Owner,  L.  H.  Sly.  Tlil.s 
hulldlnK  will  be  erected  on  a  full  Fifty 
Vara  lot  recently  purcha.sed  by  Mr. 
Sly  at  the  southwest  corner  of  Post 
and  Leavenwortli  streets.  Plans  are 
complete  and  sliow  a  liuildinK  covering 
Uie  .entire  holding,  with  the  exception 
of  Jlght  court  and  yard  space.  Inte- 
rior will  be  arranged  for  a  total  of  300 
KUest  rooms,  divided  into  two  and 
three  room  suites  wltli  baths  and  pri- 
vate entrances.  Interior  will  be  fin- 
ished in  pine  and  redwood  wllh  some 
oak  and  ornamental  piaster  in  the  re- 
ception hall.  Tliere  will  be  steam 
heat,  elevator  service  and  wall  beds. 
A  vacuum  cleaning  system  will  also  be 
installed.  The  e.\terior  of  tlie  build- 
ing* will  be  faced  wltli  cement  plaster. 
Flaps  are  complete  and  the  work  n  ill 
be    done   by    Day   I^abor. 

SAN  FRANCISCO — Apartment  house, 
3  story  and  base,  frame.  $.t.OOO.  Ar- 
chl^'ects,  O'Brien  Bros.,  Clunie  Rldg., 
S.  F.  Owner's  name  withheld.  The 
building  will  be  erected  south  of  Mar- 
ket' street  and  will  be  arranged  for 
two  and  three  room  suites.  All  inte- 
rior finish  will  be  of  pine.  The  ex- 
terior of  the  building  will  be  covered 
with  rustic  and  shiplap.  A  cential 
heating,  system  will  be  installed,  aad 
all  rooms  will  lie  supplied  with  hot 
water.      Plans  are   now    being  prepared. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL. 
— Apartment  house,  3  story  and  base, 
fn.me,  $10,000.  Architect,  Walter  King, 
Elks'  Bldg.,  Stockton.  Owner,  George 
Sniith.  Tlie  building  will  be  arranged 
fo'  a  number  of  two  and  three  room 
suites  with  bath  and  wall  beds.  In-  ' 
teiior  finish  will  be  of  pine  and  red- 
wood. Furnace  beat  will  be  installed. 
Considerable  marble  and  tile  will  be 
uted.  The  exterior  of  the  building  will 
be  covered  with  rustic.  Plans  are  com- 
plete and   figures  are   being   taken. 

WATSONVILLE.  SANTA  CRUZ  CO., 
CAL. — Apartment  house.  2'  story  and 
lase.  brick  and  concrete.  $l.i.000.  Ar- 
chitect. W.  H.  Weeks,  75  Post  St.,  S.  F. 
Owner.  J.  H.  Jefsen  The  building  will 
le  arranged  for  a  store  on  the  first 
floor  and  modern  two  and  tliree  room 
apartments  on  the  upper  floors.  A 
central  heating  system  •  will  be  in- 
stalled. Interior  will  be  finislied  in 
pine  and  redwood.  Some  oak  floors 
wlH  be  used.  There  will  be  private 
baths  and  wall  beds.  Bath  rooms  will 
be  finished  in  tile.  The  exterior  of  the 
building  will  be  faced  with  cement 
plaster.      Plans    are    being    prepared. 

LOS  ANGELES,  CAL.  —  Apartment 
house,  5  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Architects. 
King  &  Taylor.  Consolidated  Kealty 
Bldg..  L.  A.  Owner,  T.  J.  Douglas.  The 
building  will  cover  an  area  of  .t5x144 
feet  and  has  been  arranged  for  135 
guest  rooms.  Apartments  will  consist 
of  two  and  three  rooms  each  with  wall 
beds   and   private    baths.      Interior   will 


l.c  finished  ill  lillie  a 
MUiliogaliy  or  liirch  w  illi  tilf  and  111:11- 
lile  in  llie  entrance.  There  will  I'c 
steam  heat,  elevator  service  and  1 
vacuum  cleaning  system.  Floors  will 
lie  of  concrete  slabs.  Bath  rooms  will 
have  cement  floors  and  tile  wainscot. 
Tlie  exterior  of  the  building  will  be 
faced  with  cement  iilastcr.  Plans  are 
now    lieiiiK    preiiaicil. 

SAN  FRANCISCO— Apartment  house, 
0  story  and  base,  reinforced  concrete, 
$.-i5,000.  Architect.  David  Salfleld,  Clu- 
nie Bldg.,  S.  F.  Owner,  F.  J.  Klimm. 
Tills  building  lias  been  mentioned  here 
before.  Revised  plans  liave  now  been 
completed  and  figures  are  being  taken 
by  tlie  architect.  The  structure  will 
be  erected  in  the  nortli  line  of  Ellis 
street  near  Leavenworth,  and  when 
completed  will  he  one  of  the  most 
modern  apartment  houses  in  the  city. 
Suites  will  be  arranged  in  two  and 
three  rooms  each  with  private  baths 
and  wall  beds.  Interior  finish  will  be 
of  pine,  redwood  and  hardwoods.  Or- 
namental plaster  will  be  used  in  the 
entrance  and  lobby.  There  will  be 
steam  heat,  elevator  service  and  a  vac- 
uum cleaning  plant.  The  exterior  of 
the  building  will  be  faced  with  pressed 
lirick. 

SAN  FKANCISCO — Apartment  house, 
G  story  and  base.  Class  A  construc- 
tion. $110,000.  Architect,  Frederick  H. 
Meyer.  Bankers'  Investment  Bldg.,  S. 
F.  Owners,  Trowbridge  and  Perkins. 
The  apartment  house  will  be  erected  in 
the  soutli  line  of  Sutter  street  west  of 
Mason  and  will  cover  nearly  a  Fifty 
Vara  lot.  Construction  will  be  Class  A 
throughout  with  a  steel  frame  and  ex- 
terior walls  faced  with  pressed  brick. 
Interior  will  be  arranged  in  two,  three 
and  four  room  suites  with  wall  beds, 
private  baths  and  all  other  modern 
conveniences.  Tliere  will  be  steam 
heat,  elevator  service  and  a.  vacuum 
cleaning  system.  Interior  partitions 
will  be  of  hollow  tile.  Plans  are  being 
prepared. 

SAN  FRANCISCO— Apartment  house. 
6  story  and  base.  Class  C  construc- 
tion, $150,000.  Architect.  Frederick  H. 
Meyer,  Bankers'  Investment  Bldg..  S. 
F.  Owners.  Schmieden  Estate.  The 
building  will  occupy  a  full  Fifty  Vara 
lot  at  the  southeast  corner  of  Post  and 
Leavenworth  streets.  Only  preliminary 
plans  tor  the  building  have  so  far  been 
prepared  and  details  are  not  available. 
Suites  will  probably  be  arranged  in 
two  and  tliree  room  apartments.  All 
of  the  latest  i.nprovements  will  be  pro- 
vided for  including  wall  beds  and  vac- 
uum cleaning.  There  will  be  steam 
heat  and  elevator  service.  Tlie  exte- 
rior of  tlie  building  will  probably  be 
faced  with  pressed  brick.  Working 
drawings  are  to  be  completed  as  rap- 
idly as  possible. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Apartment  house.  3  story  and  base, 
frame.  $25,000  or  more.  Architect,  C. 
O.  Clausen,  Plielan  Bldg.,  S.  F.  Own- 
er's name  withheld.  Preliminary  plans 
for  one  of  the  most  modern  apart.nent 
hou.=e  structures  in  Berkeley  are  being 
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prepared  and  complete  information 
will  be  publisheil  later.  Suites  will  be 
of  the  two  and  three  room  type  and 
there  will  probably  be  in  the  neigh- 
borhood of  11  to  20  contained  in  the 
building.  Details  of  construction  can 
not  be  .given  until  the  working  draw- 
ings are  started. 

LOS  ANGELES.  CAL. — Apartment 
house,  4  story  and  liase,  brick.  Cost 
not  stated.  Architect,  Leonard  L. 
Jones,  I.  "W.  Hellman  Bldg..  L.  A.  Own- 
er, W.  Paden.  The  building  will  con- 
tain 110  rooms,  which  are  to  be  ar- 
ranged in  two  and  three  room  suites. 
All  suites  will  have  wall  beds  and  con- 
necting baths.  Plans  also  provide  for 
steam  heat,  eleator  service  and  a  vac- 
uum cleaning  system.  Interior  finish 
will  be  of  pine,  redwood  and  some 
hardwood.  Ornamental  plaster  will  be 
used  in  the  lobby  and  reception  rooms. 
Bath  roo.ns  will  be  finished  in  tile  and 
will  have  cement  floors.  The  exterior 
of  the  apartment  house  will  be  faced 
with  pressed  brick.  Plans  are  nearly 
complete  and  figures  will  !ie  called  for 
at   once. 

LOS  ANGELES,  CAL.  —  Apartment 
house,  3  story  and  base,  frame.  Cost 
not  stated.  Architect.  Fielder  Sting- 
luff,  Security  Bldg.,  L.  A.  Owner,  F.  D. 
Turner.  The  building  is  to  cover  an 
area  of  40x140  feet  and  has  been  ar- 
ranged to  contain  54  guest  rooms, 
lobby  and  parlors.  Suites  will  consist 
of  two  and  three  rooms  each.  All  apart- 
ments will  have  wall  beds  and  private 
baths.  Interior  finish  will  be  of  pine 
and  liardwoods.  Batli  rooms  will  be 
finished  in  tile.  Considerable  marble 
and  tile  will  be  used  in  the  entrance 
vestibule  and  lobby.  There  will  be 
steam  heat,  elevator  service  and  a  vac- 
uum cleaning  system.  The  exterior  of 
the  building  will  be  covered  witli  ce- 
ment plaster  on  metal  Inth.  Plans  are 
being  prepared. 

PORTLAND,  ORE— Apartment  house, 
4  story  and  base,  brick  and  steel.  Cost 
not  stated.  Architect,  none.  Owner, 
J.  D.  Wharton.  A  well  known  contrac- 
tor, R.  F.  Wassell,  is  handling  the  pro-  • 
ject  and  will  erect  the  building.  The 
building  will  he  50x100  feet  and  will  be 
in  the  nature  of  an  addition  to  the 
present  four-story  apartment  house 
known  as  the  Melcliffe:  Tliere  will 
I  c  n  total  of  50  apartments  of  the  two 
and  three  room  type.  Plans  provide 
for  steam  heat,  elevator  service  and  a 
vacuum  cleaning  system.  Interior  will 
be  finished  in  pine  and  hardwoods.  The 
exterior  of  the  building  will  be  faced 
with  pressed  brick.  Sub-bids  will  ba 
called  for  as  soon  as  plans  can  be  com 
pleted. 
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Oontraote  Awarded. 

OCKAN  PARK,  I.OS  ANCl'.l.K.'^  fii.. 
CAL. — Bank.  :;  story  and  hase,  liri.U. 
120,000.  Ai'chitects,  Ye  Plaiii-y  r.iilM- 
ing  Co.,  Title  Insurance  Bldg..  I,.  .\. 
Owners,  Merchants'  Commercial  ami 
Savings  Bank.  Contractor,  S.  \A'.  Bry- 
ant, 308  Hill  St..  Santa  Monica,  (.'oii- 
tract    price,    $19,9.S2, 

FACTORIES  &   WAREHOUSES. 

SEATTLE,  WASH. — Warel\ouse,  fi 
story  and  base,  reinforced  concrete. 
160,000.  Architect,  Robert  Brown.  11." 
10th  Ave.,  Seattle.  Owner,  George  A. 
Smith.  While  plans  have  been  prepared 
for  a  six-story  structure  only  three 
stories  will  be  erected  at  this  time. 
This  work  nas  been  estimated  to  cost 
$45,000.  Plans  provide  for  an  eight- 
ton  elevator.  No  interior  finish  will 
be  used.  The  e.xterior  of  the  building 
will  be  faced  with  cement  plaster. 
There  will  be  metal  window  sash, 
frames  and  fireproof  doors.  An  auto- 
matic -sprinkler  system  will  he  in- 
stalled.     Plans   are   being   prepared. 

LOS  ANGELES,  CAL. — Warehouse,  6 
Ptory  and  base.  Class  A  construction. 
Cost  not  stated.  Architect.  E.  T.  Fla- 
herty, I.  W.  Hellman  Bldg.,  L.  A.  Own- 
ers, Bekin  Van  and  Storage  Co.  The 
building  will  be  "•4x90  feet  and  of  the 
reinforced  concrete  type,  including 
tlie  walls,  floors  and  roof.  Interior  par- 
titions will  be  of  hollow  tile.  There 
will  be  metal  window  sash  and  frames 
and  fireproof  doors.  An  automatic 
sprinkler  system  will  be  installed.  A 
lieavy  freight  elevator  is  specified.  The 
exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  being 
prepared  and  when  complete  the  work 
will    be   done   by   Day   Labor. 

SEATTLE,  WASH. — Factory,  5  story 
and  base,  reinforced  concrete.  Cost 
not  stated.  Architect,  .John  Graham, 
Lyon  Bldg.,  Seattle.  Owners,  Ford 
Motor  Car  Co.  The  company  has  sold 
the  original  site  purchased  last  year 
and  have  bought  on  Roy  and  Valley 
streets.  The  new  site  has  an  area  of 
92,160  square  feet,  considerably  more 
than  the  former  location.  Plans  will 
be  revised  to  meet  the  new  require- 
ments, and  the  building  will  be  erected 
as  soon  as  possible.  Construction  will 
be  fireproof.  The  estimated  cost  of 
the  building  planed  for  the  former  site 
was  placed  at  $330,000  and  this  struc- 
ture  will   be   even   more. 


Inleri 


PLATS. 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame,  $4,000.  Architect,  none. 
Owner,  James  Elliott,  261  4th  Ave.,  S. 
P.  The  building  is  to  be  erected  on  a 
lot  27>4x.i6  feet,  and  has  been  ar- 
langed  for  two  modern  Hats  of  five  and 
six  rooms  each.  All  interior  finish  will 
be  of  pine  or  redwood.  So.ne  oak 
flooring  will  be  used.  There  will  be 
open  fire  places  and  tile  mantels.  Bath 
rooms  will  also  be  flnislied  in  tile.  The 
exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
the    work    will    he    done    by    Day    I^ibor. 

SAN  FRANCISCO — Flats,  3  story  and 
base,  frame,  $7,000  Architect,  C.  O. 
Clausen.  Phelan  Bldg.,  S.  F.  Owner, 
raul  de  Bernardl.  The  building  will 
be  erected  on  Stockton  near  Greenwich 


vc  and  six  I'ooMis 
■  llnlsh  will  lie  of  pine 
There  will  he  both  open 
liic  iil.iccs  and  gas  grates.  Mantels 
will  lir  .if  l.iick.  The  exterior  of  the 
l.uihliiiK  "ill  be  covered  with  brick  VK- 
iiccT  to  llir  lirst  floor  line  and  witli 
ruslic-  alH.\r  iliat  point.  Plans  are  com- 
plete ail, I  a  .•.iiitiact  will  be  let  at  once. 

S.\.\  KK.Wi'ISCO — Flats,  2  story  and 
base,  frame,  $3,000.  Architect,  none, 
owner,  Feidinand  Klvin.  1415  Otli  Ave., 
S.  F.  'i'lio  building  will  cover  an  area 
of  25x111  fill  and  is  arranged  for  two 
Hats  of  ii\c  and  six  rooms  eacli  witii 
batli.  .\ll  inlerior  finish  will  be  of 
pine  or  relwood.  Some  oak  lloors  will 
iie  used.  There  w'ill  be  open  lire  places 
and  brick  or  tile  mantels.  The  ex- 
terior of  the  building  will  be  covered 
with  rustic  and  sbiplap.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who   will  do  the  work  by  Day  Labor. 

SAN  FRANCISCO— Flats,  3  story  and 
iia.se,  fra-ne.  Cost  not  staed.  Archi- 
tect, John  J.  Foley.  Monadnock  Bldg.. 
,S.  F.  Owner's  name  withheld  The 
building  will  he  erected  on  Laguna  and 
Cedar  streets  and  will  be  arranged  to 
contain  three  flats  of  five  rooms  and 
bath  each.  Interiors  will  be  finished 
in  tile.  There  will  be  open  fire  places 
and  brick  or  tile  mantels.  The  exte- 
rior of  the  building  will  be  covered 
with  rustic  and  shiplap.  Plans  are 
complete    and    figures   are    being    taken. 

SAN  FRANCISCO — Flats  and  store,  3 
story  and  base,  frame.  $6,500.  Archi- 
tect, C.  O.  Clausen.  Piielan  Bldg.,  S.  F. 
Owner.  Mrs.  N.  A.  Gosliner.  The  build- 
ing is  to  be  erected  at  the  corner  of 
Francisco  and  Grant  avenue,  and  will 
be  arranged  for  one  store  on  the  first 
floor  and  four  apartment  flats  of  three 
rooms  each  on  the  upper  two  floors. 
Interior  will  be  finished  in  pine 
throughout.  Gas  grates  and  tile  man- 
tels will  be  used.  The  exterior  of  the 
building  will  be  covered  with  shiplap 
and  rustic.  Plans  are  complete  and 
figures  have  been  taken.  A  contract 
will    be   awarded    within    a    day    or    two. 

GARAGES. 

OAKLAND,  CAL. — Garage.  1  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect, pone.  Owners.  City  of  Oak- 
land. Plans  for  an  additional  garage 
to  be  erected  in  the  Corporation  Yards 
are  complete  and  figures  have  been  ad- 
vertised for.  Bids  will  he  opened  on 
February  6th.  Plans  and  specifica- 
tions can  he  secured  from  the  City 
Clerk.  Work  is  to  be  done  under  the 
direction  of  the  Superintendent  of 
.Streets.  The  official  proposal  appears 
in    another   column    of    this    issue, 

HEPPNER,  ORE. — Garage,  1  story 
and  base.  reinforced  concrete.  Cost 
not  stated.  Architect.  E.  E.  McClaran. 
Lumber  Exchange  Bldg.,  Portland. 
Owner,  S.  P.  Garrigues.  The  building 
has  been  designed  for  a  commercial 
garage  and  will  cover  an  area  of  43x 
100  feet.  The  floor  will  be  of  concrete. 
Special  gasoline  storage  tanks  are  pro- 
vided. Interior  of  the  front  portion 
of  the  i.uilding,  which  is  to  be  used 
as  a  salesroom,  will  be  finished  in  pine 
knd  hardwood.  The  exterior  of  the 
building  will  he  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures  are   being   taken. 

LOS  ANGELES,  CAL.— Garage.  2 
story  and  base,  brick  and  steel.  Cost 
not  "stated.      Architects,   Morgan,   Walls 


\-  .Mojifan,  Stuiy  Jildg.,  U  A.  Owner, 
■I.  A.  liravcs.  Tlic  building  will  cover 
a  gi-ound  area  of  S.'ixl.'iO  feet,  and  has 
been  deHlgned  for  a  commercial  Kariige 
ami  M.ilesrnuni.  The  tlrst  floor  will  be 
of  cement  except  in  tlie  aalesroo  n» 
where  a  tile  floor  Is  to  be  used.  There 
will  be  copper  window  Haxli  and 
frames,  hardwood  ami  pine  trim  and 
special  gasoline  storage  tankB  The 
exterior  of  the  building  will  be  faced 
with  pressed  brick.  PlauB  are  being 
prepared  for  the  work  and  pontracia 
will    be   let    within    a    few   days. 


Ll 


Contractfi  Awarded. 


A.\iii:i,i:s.  CM.. — Garage,  1 
-story  and  base,  brick  and  concrete. 
Cost  not  stated.  Architects,  Architec- 
tural Designing  Co.,  L.  A.  Owner,  R. 
L.  Klnbro.  Contractor,  ,1.  K.  Crougli, 
1211  West  39tli  St..  L.  A.  Note:  The 
contract  has  been  taken  on  a  percent- 
age basi-s.  The  builiiing  will  be  40x70 
feet. 


GOVERNMENT  WORK  AND 
SUPPLIES. 

I(ii<>Nevrll->leMti    'I'niaDiiilHKion    Line. 

The  Secretary  of  the  Interior  has 
awarded  contract  to  tlie  Chicago  Steel 
Products  Co.,  of  Chicago.  111.,  for  fur- 
nisiiing  steel  tower  tops  and  structural 
material  tor  the  reconstruction  of  the 
Roosevelt-Mesa  transmission  line,  Salt 
River  irrigation  project.  Ariz.,  at  a  to- 
tal cost  of  $22,569.  f.  o.  b.  cars  Chicago. 
The  change  is  made  to  give  increased 
efficiency  to  the  service,  tlie  new  line 
to  be  constructed  on  the  suspension 
plan.  Contracts  have  also  been  award- 
ed for  the  line  material  necessary  to 
effect  the  change.  Items  I.  2.  3  and  4 
for  insulators  and  suspension  clamps 
have  been  awarded  to  Pierson,  Roeding 
&  Co.,  of  San  Francisco,  Cal..  at  a  to- 
tal cost  of  $10,160  and  to  John  A.  Roeb- 
ling's  Sons  Co.,  of  Califoi'nia,  San 
Francisco,  Cal.,  for  Items  5.  7,  10,  13. 
14.  and  16,  covering  guy  climps,  thim- 
bles, connectors,  teleplione  wire,  steel 
.ground  wire  and  guy  wire  at  a  total 
cost   of   $7,200. 

Snit    Kiver    Iniliaii    .Srhool. 

The  Com  iiissloner  of  Indian  -Af- 
fairs, Washington.  1).  (".,  has  awarded 
to  Borchers  &  Odam.  of  Phoenix,  Ariz., 
the  contract  for  constructing  a  brick 
school  house  at  the  .Salt  Kiver  Indian 
School.   Ariz.,   at   $7,559. 


.Mnre    Ixlnnd,    Cal.,    .Mnenxine. 

The  contract  for  the  lonstruction  of 
a  magazine  at  the  V.  S.  navy  yard, 
.Mare  Island,  Cal..  bids  for  which  were 
opened  January  11,  has  been  awarded 
to  Gutleben  Bros.,  San  Francisco,  Cal., 
at    $s.450. 


I.lkely    luiliiln    Sehiiol,    (ill. 

J.  A.  Blunt,  of  Fort  Hidwell.  Cal.. 
has  been  awarded  the  contract  by  the 
Commissioner  of  Indian  AfTalrs,  Wash- 
ington. D.  C.  for  the  construction  of  a 
frame  day  school  building  at  the  Like- 
ly Indian  Day  School,  Cal.,  bids  for 
which   were  opened  January   4  at  $4.ST5. 

Snn  KrtinclMco,  ("ill..  Stone  Work. 

Grant  Fee.  San  Francisco.  Cal..  has 
I  een  awarded  the  contract  tor  making 
certain  repairs  to  the  stone  work  In 
connection  with  the  U.  S.  .Mint.  San 
Francisco,    Cal.,    at    $1,985. 
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HeflmuiitluB   Work. 

Tli»  followliiK  proi>o.Hjil»  were  ic- 
celvej  ut  .Mallii.  .^r^)llt.,  Jnniiaiy  10  for 
rarihwork  on  the  Doilson  Norlli  C'niinl, 
MIU     Klvor     projeil,     Miinl..     Hppclfli!!- 

tions  No.  :■:::•. 

Bid  1.  .Maney  Bros.  &  Co.  I)y  H.  (J. 
Wella.    Boise.    Idnlio. 

i.  Carlson,  Clilndalil  &  Co..  Spokane, 
Wash. 

Sckedulr  ::. 

Class  1.  200,000  cubic  yards  oxcav.i- 
llon— Eld   1,   24c:   2,   29o. 

Class  2.  il,000  cubic  yards  excava- 
tion—Bid    1,    .iOc;    2,   40c. 

Class  S.  500  cubic  yards  excavaMon 
—Bid   1.  75c:  2,  »1. 

10.000  cubic  yards  of  overhaul — Bid  1, 
2c:    2,   2c. 

Tolnl— Bid    1.    »51,075:    2,    »fi0.700. 

I'liiiiibliiK        KlxlurrM.       PreMldIn,       Sun 
KmnelNco.  Cnl. 

All  bids  received  December  23  by 
the  depot  quartermaster,  Presidio,  San 
Francisco,  Cal.,  for  in-'^talling  plumb- 
InK  fixtures  in  building  No.  :!7  liave 
been  rejected.  The  iiuartermaster  has 
been  directed  to  purcJinse  the  materUil 
In  the  open  market  and  perform  the 
work    by   day's   labor. 


AVeK*   Cnnnl   Bxtenslon. 

The  Secretary  of  the  Interior  h.is 
awarded  contiact  to  .lohn  I'almgren 
and  copartners  for  the  construction  of 
schedule  2,  West  Canal  extension,  Un- 
compahgre  Valley  irrigation  project, 
Colo.  The  work  involves  the  excava- 
tion of  7,600  cubic  yards  of  material, 
SOO  feet  of  tunnel,  and  10,000  feet,  B. 
M..  of  timbering.  Contract  price  is 
$11,390. 


HALLS  AND  SOCIETY  BUILD- 
INGS, 


ORLAND,  GLENX  CO.,  CAL.— Lodge 
hall,  3  story  an<j  base,  reinforced  con- 
crete, $25,000.  Architect,  C.  L.  Stiles 
Berkeley.  Owners,  Masonic  Hall  Asso- 
ciation of  Orland.  The  building  will 
be  90x40  feet,  and  has  been  arranged 
for  a  bank  on  the  first  floor  and  lodge 
rooms,  offices  and  a  banquet  hall  on  the 
two  upper  floors.  A  novel  feature  pro- 
vided for  in  the  plans  is  the  heating 
of  the  entire  building  by  electricity. 
The  exterior  of  the  building  will  be 
faced  with  cement  plaster  and  cut 
stone  trimming.  Interior  finish  will  he 
of  pine,  redwood  and  hardwood.  Plans 
are  complete  and  figures  are  being 
taken. 

SANTA  ROSA,  SONOMA  CO.,  CAL.— 
City  hall  and  jail.  2  story  and  base. 
brick  and  steel.  Cost  not  stated.  Ar- 
chitect, L.  M.  Turton.  Napa.  Owners. 
City  of  Santa  Rosa.  This  work  has 
been  mentioned  here  before  when  Ar- 
chitect Turton's  plans  were  selected 
in  competition  with  a  number  of  other 
architects.  Bids  are  now  being  called 
for  on  the  work  and  will  be  opened  on 
February  18th.  The  official  proposal 
appears  in  this  issue.  Bids  will  be 
taken  on  the  work  as  a  whole,  for  the 
structural  steel,  cell  work,  return  hot 
water   heating  system   and   vault   work. 

SANTA  BARBAHA,  SANTA  BARBA- 
RA CO..  CAL. — Association  building.  3 
story  and  base,  brick  and  steel,  $50,000. 
Architect,  E.  Russell  Ray,  associated 
with  Winsor  Soule,  Santa  Barbara. 
Owners,  Young  Mens  Christian  Asso- 
ciation. The  structure  will  be  120x91 
feet,  with  concrete  foundation  and 
basement,    plaster  exterior    over    brick. 


steel  bcnnis  and  columns,  and  compo- 
sition roof.  The  first  floor  will  contain 
a  large  lobby  flnlslied  In  marble  antl 
llle,  oRlces,  lilirary  and  game  room, 
with  liardwood  floors  and  oak  finish. 
Thirty  bedrooms,  with  baths,  wash 
rooms  and  two  class  rooms  will  occupy 
the  second  floor.  The  basement  will 
contain  a  gymnasium,  35x70  feet,  with 
spectators'  gallery,  a  training  room 
lSx35  feet,  plunge  with  glazed  tile  lin- 
ing, .shower  baths,  toilets,  and  a  steam 
heating  plant.  The  exterior  of  the 
liullding  win  be  faced  witli  pressed 
brick.  Plans  are  complete  and  figures 
will  be  called  for  before  the  middle  of 
Kebruar.v. 

PASADENA.  LOS  ANGELES  CO., 
C.^L. — Lodge  hall,  3  story  and  base. 
brick,  $35,000.  Architects,  Foss  De- 
signing and  Building  Co..  100  East 
Colorado  St..  Pasadena.  Owners,  Odd 
Kellows  Temple  Association.  The 
pi'oposed  building  is  to  cover  an  area 
of  50x98  feet  and  will  contain  banquet 
room  and  kitchen  in  tlie  basement, 
stores  on  the  main  floor  and  lodge 
halls,  library  and  oflfices  on  the  second 
and  third  floors.  A  central  heating 
system  will  be  installed.  The  exterior 
of  the  iHiilding  w-ill  be  faced  witii 
pressed  brick.  Plans  are  being  pre- 
pared and  effort  made  to  raise  sufil- 
cient    fiinds   for    the   construction. 

.«T.  HELENS.  ORE.— Lodge  Iiall,  3 
story  and  base,  brick  and  concrete, 
$25,000.  Architect,  E.  Kroner,  Worces- 
ter Bldg..  Portland.  Owners,  St,  Hel- 
ens Masonic  Temple  Association.  The 
building  will  be  arranged  for  stores  on 
the  first  floor  and  lodge  halls,  offices 
and  a  large  banquet  room  on  the  two 
upper  floors.  There  will  be  steam  heat. 
Interior  finish  will  be  of  pine  and  hard- 
woods. Plans  have  been  out  for  fig- 
)ires  before  but  bids  ran  too  high 
and  revision  was  necessary.  This  work 
has  been  completed  and  new  figures 
are  to  lie  taken  at  once. 


-HOSPITALS- 


STOCKTON,  SAX  .JOAQUIN  CO.,  CAL. 
. — Hospital  fire  protection  system.  Cost 
not  stated.  Architect,  State  Depart- 
ment of  Engineering,  Sacramento, 
Owners,  State  of  California.  Plans  for 
the  installation  of  a  complete  fire  pro- 
tection system  at  the  State  Hospital  at 
Stockton  are  complete  and. figures  are 
being  taken.  Bids  will  be  opened  by 
the  State  Board  of  Control  in  Sacra-, 
mento  on  February  24th.  Plans  and 
specifications  can  be  secured  from  the 
State    Department    of    Engineering. 

FRESNO,  FRESNO  CO.,  CAL.— Hos- 
pital, 2  story  and  base,  steel  and-  con- 
crete. Cost  not  stated.  Architects, 
Starbuck  &  Clark,  Fresno.  Owner,  Dr. 
.Sample.  The  building  will  cover  an 
area  of  150x150  feet.  Interior  has  been 
arranged  for  a  number  of  private 
rooms,  two  wards,  surgical  and  operat- 
ing rooms  and  business  oflice.  Inte- 
rior will  be  finished  in  pine  and  hard- 
woods with  considerable  tile  and  mar- 
ble. There  will  be  a  central  heating 
system  and  a  number  of  special  me- 
chanical features.  The  exterior  will 
l)e  faced  with"  cement  plaster.  Plans 
are  co.Tiplete  and  figures .  are  being 
taken. 

LOS  ANGKLES,  CAL.— Hospital,  3 
•story  and  base,  reinforced  (■oncrete. 
Cost  not  stated.  Architect,  Frank  L. 
Stiff,  Grosse  Bldg.,  L.  A.  Owners, 
Westlake  Hospital  Association.  Bids 
for   this   work   have   been   received  and 
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taken  under  advisement.  AH  figures 
were  somewiiat  in  excess  of  the  amount 
available,  but  the  owners  will  probably 
make  arrangements  to  let  contracts 
on  the  present  plans.  The  lowest  bid 
was  presented  by  Charles  G.  Ross, 
Grosse  Bldg..  and  he  will  probably  be 
awarded    tlie    work. 


HOTELS. 


SAN  FRANCISCO— Hotel,  3  story 
and  base,  brick  and  steel,  $30,000.  Ar- 
chitect, Joseph  Cahen,  45  Kearny  St., 
S.  P.  Owner,  Mr.  Kemp.  The  building 
will  be  erected  on  3rd  street,  near  Fol- 
som.  and  will  be  arranged  for  stores 
on  the  first  floor  and  lodgings  above. 
A  central  heating  system  will  be  in- 
stalled and  hot  and  cold  water  will  be 
supplied  to  all  rooms.  Interior  finish 
will  be  of  pine  throughout.  The  exte- 
rior of  the  building  will  be  faced  with 
cement  plaster.  Plans  are  now  being 
prepared  for  the  work  and  figures  will 
he   called    for   shortly. 

SAN  FRANCISCO — Hotel,  14  story 
and  base.  Class  A  construction,  $550,- 
000.  Architect.  G.  A.  Applegarth.  Call 
Bldg..  S.  F.  Owners,  Clift  Estate.  This 
work  has  been  mentioned  her  a  nu.-n- 
ber  of  tirnes  before  when  the  plans 
were  in  the  preliminar.v  stage.  The 
owners  have  recently  acquired  an  ad- 
ditional piece  of  property,  which  now 
gives  them  a  full  Fifty  Vara  lot,  and 
the.v  have  decided  to  increase  the 
height  of  their  building  to  14  stories. 
Construction  will  be  of  steel  and  rein- 
forced concrete,  with-  a  complete  steel 
frame,  concrete  exterior  walls,  roof 
slabs,  floors  and  interior  partitions. 
The  hotel  will  contain  a  total  of  300 
rooms  and  baths  besides  the  main 
loliby,  entrance  and  office.  There  will 
be  a  steam  heating  system  with  oil 
burning  plant,  elevators  and  a  vacuum 
cleaning  plant.  Interior  finish  will  be 
of  liardwood,  metal  and  tile.  Bath 
rooms  will  be  finished  in  tile  and  ce- 
ment. Office  and  lobby  will  be  hand- 
somely finished  in  hardwoods  and  or- 
namental plaster.  The  exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Steel  plans  are  now  com- 
plete and  figures  will  be  called  for  at 
once.  The  balance  of  the  work  will  be 
out   tor  figures   within  a  tew   weeks. 

SAN  FRANCISCO — Hotel  addition,  7 
story  and  base.  Class  A  construction. 
Cost  not  stated.  Architects.  Cunning- 
ham &  Politeo,  First  National  Bank 
Bldg.,  S.  F.  Owner.  Charles  and  .\l:u- 
garet  Stewart.  The  building  will  be 
erected  on  a  lot  adjoining  the  present 
Stewart   Hotel,    and   will    be    similar    iu 
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architectural  design  ami  interior  ar- 
ransfement.  Tlie  new  addition  will  aiiii 
a  total  of  130  rooms  and  baths  to  the 
preKent  hotel.  There  will  he  a  steel 
frame  and  exterior  walls  of  artificial 
stone.  Interior  partitions  will  he  of 
tile.  There  will  he  elevator  service. 
steam  heat  from  the  present  plant  and 
a  vacuum  cleaning-  system.  Interior 
llnlsh  will  he  of  pine  and  hardwoods. 
Bath  rooms  will  he  finished  in  tile. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

SAN  FRANCISCO— Hotel.  3  stor.v 
and  base,  brick.  $15,000.  Architects. 
.Smith  &  Stewart,  244  Kearny  St.,  S.  F. 
Owner,  (ions  1^  Toy.  This  buildins- 
will  he  similar  to  a  nu.iiber  of  other 
hotel  and  commercial  buildings  recent- 
ly desiarned  for  San  Francisco's  China- 
town by  the  same  architects.  The  new- 
structure  will  contain  about  2.5  rooms 
and  several  baths.  Interior  finisli  will 
he  of  pine  throughout.  The  entire 
structure  w-ill  be  occupied  by  the  hotel. 
The  exterior  of  the  building-  will  be 
faced  with  pressed  brick.  Plans  are 
now   b?ing-  prepai  ed. 

SAN  FRANCISCO— Hotel,  3  story 
and  base.  Class  C  construction.  Cost 
not  stated.  Architect,  August  Nordin, 
Mills  BIdg-.,  S.  F.  Owners,  Thomas 
O'Day  and  James  McLaughlin.  The 
building:  -nill  be  erected  in  the  south 
line  of  O'Farrell  street  and  will  have 
a  frontage  of  46  feet  and  a  depth  of 
30  feet.  The  first  floor  will  contain, 
besides  the  hotel  lobby  and  offices,  two 
modern  stores.  Upper  floors  will  be 
ilivided  into  about  90  rooms  and  baths. 
Interior  finish  will  be  of  pine  and  red- 
wood with  some  oak  and  ornamental 
plaster  in  the  lobby.  There  will  be 
steam  heat,  elevator  service  and  a 
vacuum  cleaning  system.  The  exte- 
rior of  the  building  will  be  faced  -n'ith 
jiressed  brick.  Plans  are  now  being 
piepared. 

SAN  FRANCISCO — Hotel,  4  story 
and  base.  Class  C  construction.  $90,- 
000.  Architect.  August  Nordin,  Mills 
Bldg.,  S.  F.  Owners,  Franklin  Realty 
Co.  This  building  is  to  be  erected  on 
ii'Farrell  street  near  Larkin.  and  will 
contain  about  120  rooms  and  baths. 
The  first  floor  w-ill  be  arranged  for  a 
liirge  and  attractive  hotel  lobby,  of- 
fices and  reception  roo  lis.  The  build- 
ing will  be  heated  by  steam.  There 
■\\'ill  be  elevator  service  and  a  vacuum 
cleaning  plant.  Interior  finish  will  be 
of  pine,  redwood  and  hardwoods.  Bath 
rooms  will  be  finished  In  tile.  The  ex- 
terior of  the  structure  will  be  faced 
with  pressed  brick.  Plans  are  being- 
completed  as  rapidly  as  possible  and 
figures  will  be  called  for  within  a  few 
days. 

I.O.S  ANGKLES.  CAL.  —  Hotel.  12 
story  and  base.  Class  A  construction. 
$400,000.  Architects,  Train  &  Williams, 
Kxchange  Bldg.,  L.  A.  Owners,  Local 
Syndicate  Hotel.  This  project  is  be- 
ing pronoted  by  R.  T.  McMillen,  233 
r'tmsolidated  Realty  Bldg..  who  has  se- 
cured a  long  term  lease  on  property 
on  Spring  street  between  4th  and  5th 
streets.  The  site  has  a  frontage  of  60 
feet  and  a  depth  of  160  feet.  Only  pre- 
liminary plans  have  been  prepared,  but 
these  slu>w  a  building  covering  the  en- 
tire area  and  containin.g  a  total  of  250 
guest  rooms.  No  further  details  of  the 
construction  can  be  gien  at  this  time. 
Notice    will    he    made    in    these    c-olumns 


lorccd  conc-rete,  $50,00i).  Architect's 
name  not  given.  Owners,  Stineman  & 
Kramer,  Ocean  Park.  All  bids  re- 
i-civcil  tor  tills  w-ork  have  been  rejected 
and  p'ans  will  be  revised.  Hugo  Eck- 
crt  \  as  the  lowest  bidder  on  the  gen- 
eral i-onstruction  at  $11,010.  New  bids 
will    l.e   called   for   liy    tlie   owners   wlth- 


few    days. 

Contracts  Awarded, 


LdS  AXGICLES.  I.'AL.  —  Hotel.  3 
stor.\-  and  base,  brick.  $30,000.  Archi- 
tect, none.  Ovrner,  Mrs.  Hannah  W. 
Baker.  Contractors,  Milwaukee  Build- 
ing Co.,  Wright  and  Callender  Bldg., 
L.    A.      Contract   price,    $30,000. 

LOS  ANGELKS,  CAL.  —  Hotel,  5 
story  and  base.  Class  B  construction, 
$(.'5,000.  Architect,        none.        Owner, 

Adolph  Schwartz.  Contractors,  Rich- 
nrds-Neustadt  Construction  Co.,  Wright 
and  Callender  Bldg.,  L.  A.  (j|Dntract 
lirice.   $45,000. 


RAILROAD  CONST,,  STATIONS 

STATIONS     AND 

EQUIPMENT. 


SEATTLE,  WASH.  —  Freight  and 
passenger  stations,  1  and  2  story  and 
base,  brick  and  steel,  $60,000  and  $50,- 
000.  Architect's  name  not  given.  Own- 
ers, Northern  Pacific  Railroad  Co.,  Se- 
attle. The  freight  depot  will  be  built 
on  Terry  avenue  and  will  be  two 
■-'tories  high  and  cover  an  area  of  30x 
300  feet.  The  passenger  station  is  to 
he  erected  on  Fremont  avenue  and 
will  be  one  story  high  and  cover  an 
area  of  60x170  feet.  The  passenger 
station  will  have  a  pine  and  hardwood 
interior  trim,  a  central  heating  sys- 
tem and  other  special  features.  The 
exterior  of  both  buildins  will  be  faced 
with  brick.  Plans  are  complete  and 
figures  are  being  taken. 
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ciC'IO.\.N'     r.MtK'.    LO.S    ANGF.LES    CO., 
C.\l,. — Hiitcl.     I'l     slory    and    base,    rein- 


SAN  FRANCISCO  —  Residence.  1% 
t-tory  and  base,  frame,  $2,000.  Archi- 
tect, none.  Owner,  A.  R.  Larson,  282 
Dolores  St.,  S.  F.  The  dwelling  will 
contain  6  rooms  and  bath.  All  interior 
finish  will  be  of  pine  or  redwood.  Oak 
fioors  will  be  used  in  the  dining  and 
living  rooms.  There  will  be  open  fire 
places  and  tile  or  britk  mantels.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  The  exterior  of  the  dwelling 
will  be  covered  with  rustic  and  shin- 
gles. Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  tlie 
work    by    Day    Labor. 

SAN  FRANCISCO — Residence.  2  story 
.-ind  base,  frame,  $5,000.  Architect,  E. 
E.  Young.  251  Kearny  St..  S.  F.  Owner, 
Thomas  Scoble.  This  dwelling  will  be 
erected  on  14th  avenue,  near  California 
street,  and  will  be  similar  to  a  num- 
lier  of  other  houses  designed  by  the 
sa  ne  architect  for  Mr.  Scoble,  who  is 
a  well  known  builder.  Interior  finish 
will  be  of  pine,  redwood  and  some 
liardwood  veneer.  There  W'ill  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick.  Oak  floors  will 
be  useil  in  the  principal  rooms.  Bath 
room  will  be  finished  in  tile.  Tile  will 
also  be  used  in  the  kitchen.  An  auto- 
matic water  heater  will  be  installed. 
The  exterior  of  the  dwelling  will  be 
covered  with  rustic  and  cement  plaster 
on  niL>tal  lath.  Plans  are  complete  and 
Ihc   work   will   be  done  by  Day  Labor. 

SA.N  I.'HANCISCO— Rcsldcn<-e.  2  slory 
aiul     li.i>c,       frame,       $2,301).       Architect, 


none.  Owner,  William  OlBen,  646  Fill- 
more St.,  S.  F.  The  house  has  been 
designed  for  a  six-room  dwelling  with 
bath.  All  Interior  nnlsh  will  be  of 
pine  or  redwood.  .Some  oak  floors  will 
he  used.  There  will  be  open  fireplaces 
and  tile  or  brick  mantels.  Tile  will  be 
used  In  the  bath  room  and  kitchen. 
The  exterior  of  the  house  will  be  cov- 
ered with  rustle  and  shiplap.  Plans 
are  complete  and  the  work  will  be 
done  by  Day   I^abor. 

.SA.\  FRANCI.SCO — Residence,  2  story 
and  ba.se.  fra.jie.  $5,000.  Architect. 
Joseph  Cahen.  45  Kearny  St.,  S.  F. 
Owner.  Isidor  Rosenberg.  The  house, 
which  has  been  de.sl^neil  for  an  eight- 
room  dwelling  will  be  erected  on  Com- 
monwealth avenue  near  Euclid.  There 
will  be  pine  and  redwood  trim.  Open 
fire  places  will  be  a  feature  of  the  liv- 
ing and  dining  rooms.  There  will  be 
brick  mantels.  .'\n  automatic  water 
heater  will  be  used.  The  exterior  of 
the  house  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor. 

SAN  FRANCI.SCO— Residence.  2  glory 
and  base,  frame.  $4,000.  Architect.  E. 
E.  Young,  251  Kearny  St.,  S.  F.  Own- 
er. Thomas  Scoble.  This  dwelling  will 
be  erected  on  14th  avenue,  and  will 
contain  seven  rooms  and  bath.  Inte- 
rior finish  will  be  of  pine  and  redwood 
with  some  elm  veneer.  Oak  floors 
will  be  used  throughout.  There  will 
be  open  fire  places  and  brick  mantels. 
An  automatic  water  heater  will  be  in- 
stalled. The  bath  room  will  be  fin- 
ished in  tile.  The  exterior  of  the 
dwelling  will  be  covered  with  rustic 
and  cement  plaster.  Plans  are  in  the 
hands  of  the  owner  and  the  work  will 
be  done  by  Day  Labor. 

OAKLAND,  CAL. — Residence.  2  story 
and  base,  frame.  $3,500.  Architect, 
none.  Owner,  C.  E,  Carlson  1512 
Grove  St..  Berkeley.  The  house  has 
been  designed  for  a  seven-room  house 
with  bath  and  sleeping  porch.  Interior 
finish  will  be  of  pine  and  redwood  with 
hardwood  floors  in  the  principal  rooms. 
There  will  he  furnace  heat  and  open 
fire  places.  JIantels  will  be  of  tile  or 
brick.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  The  exterior  of  the 
house  will  be  covered  with  cement 
lilaster.  Plans  are  complete  and  the 
work   will  be  done  by  Day  Labor. 

O.^KLAND.  CAL. — Residence.  2  story 
and  base,  frame.  $3,500.  Architect, 
none.  Owner,  C.  E.  Carlson.  1512 
Grove  St.,  Berkeley.  The  hause  has 
been  designed  for  a  seven-room  dwell- 
ing with  bath.  Interior  finish  will  be 
of  pine,  redwood  and  elm  veneer.  Hard- 
wood floors  will  be  use<J  in  the  princi- 
pal rooms.  There  will  be  open  fire 
places  and  brick  mantels.  An  auto- 
matic water  will  be  Installed.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  The  exterior  will  be  covered 
with  cement  plaster.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Dav   I..abor. 

BERKELEY,  ALAMEDA  CO.,  C.\L.— 
Bungalow,  1 14  story  and  base,  frame. 
$2,500.  Architect,  none.  Owner.  J.  A. 
Johnson.  2234  Roosevelt  Ave..  Berke- 
ley. The  house  will  contain  six  rooms 
and  bath.  All  interior  finish  will  be 
of  redwood.  Oak  floors  will  be  used  In 
the  dining  and  living  rooms.  A  large 
open  fire  place  will  be  a  feature  of  the 
house.  Mantel  will  be  of  brick.  Tile 
will  be  used  in  the  bath  room  ami 
Uiti-hen.  The  exterior  of  the  bungalow 
will    be   covered    with    rustic.      Plans  are 
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vuni|>lP(v  unil  I'll  Ihp  liuiuls  oT  tlio  own- 
er wild  will  ilo  tlio  work  liy  Day  I^nbor. 
SAN  KR.UV<^IS<'0 — Uo8lileiioe,  2  story 
aiiil  luiir.  rriiiiio,  |3U,V0U.  Architects, 
Wllllii  Polk  *  <'o..  Merchants'  Kx- 
iluinBC  »Mk.,  *".  !•'.  Owner,  .V.  S. 
.\ii|)hliily.  The  dwelling  will  be  erect- 
<••!  In  the  north  line  of  Kroadway.  114 
tfet  cam  of  l.yon  street,  and  has  hccn 
UcfilKned  to  contain  In  the  nel^hhor- 
liooil  of  II  rooms,  several  buths  and  a 
Kiun.lvy.  Interior  llnlsh  will  be  of 
liine,  rcdwoOil  niiil  hai'dwoods.  Oak 
.mil  ti:e  floors  will  be  used  tlirougrhout. 
There  will  he  a  central  lientlnK  system 
iind  open  lire  places.  .Mantels  will  he 
of  brick  and  tile.  Tile  will  he  used  in 
Ihe  batli  rooms.  .\n  automatic  water 
beater  will  be  Installed.  (Considerable 
ornanienlal  iron,  marble  and  llle  will 
be  used.  A  vacuum  cleaning  system  Is 
Miecllled.  The  exterior  of  tlie  dwelling 
will  be  covere<l  with  cement  plaster  on 
metal  huh.  Plans  arc  complete  and 
ItKUrcs  are   belnpr  taken. 

SAN  FltANCISCO— Ucsidence.  3  story 
and  base,  frame.  $10,000.  Arclilte<-t, 
William  Ham  Mall.  Postal  Telegraph 
nidK..  S.  F.  Owner,  William  Ham  Hall. 
The  dwelllnK  will  be  erected  in  the 
south  line  of  .lackson  street  near  Argu- 
ello  liouleard,  and  Is  to  contain  ten 
rooms  and  three  baths.  Interior  finish 
will  he  of  pine  and  redwood  with  hard- 
;woo,i  floors  throuBhout  except  in  the 
Ibaths,  which  will  have  composition 
'ifloorlnif.  There  will  be  furnace  heat 
■»nd  open  tire  places.  .Mantels  will  be 
of  tile  and  brick.  A  dumb  waller  and 
Jautomatic  water  heater  will  be  In- 
'Stalled.  The  exterior  of  the  dwcllingr 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
llgures  are  being  taken. 

OAKLAND,  CAU  —  Kungalow.  1 M, 
story  and  base,  frame.  $2, .500.  Archi- 
tect. W.  H.-  Judson,  Albany  Bldg.,  Oak- 
land. Owner.  S.  S.  Wright.  The 
dwelling-  has  been  designed  for  a  five- 
room  house  with  bath.  All  interior 
finish  will  be  of  pine  or  redwood.  Oak 
Moors  will  he  used  in  the  living  room 
:ind  dining  room.  There  w-ill  he  open 
lire  places  and  tile  or  brick  mantels. 
The  exterior  of  the  house  will  be  cov- 
ered with  cement  plaster,  Plans  are 
complete  and  fig'ures  will  he  called  for 
at    once. 

BERKKT.EV.  Al.A.MIiDA  CO..  CAL.— 
Bungalow.  1  story  and  base,  frame, 
;^-',rtflO.  Architect,  none.  Owner.  .J.  L. 
'  Bredehoft,  2219  Woolsey  St.,  Berkele>-. 
The  house  is  designed  to  con.tain  five 
rooms  and  bath.  Interior  trim  will  be 
"f  pine  and  redwood.  Oak  floors  will 
be  used  in  the  princi|)al  room"--.  There 
will  be  a  large  open  fire  place  and 
l>rick  nianlel  in  the  living  room.  Bath 
will  be  wainscoted  with  tile  and  tile 
will  also  be  used  back  of  the  kitchen 
sink.  The  exterior  of  the  house  will 
be  covered  with  cement  plaster.  Plans 
are  complete  and  the  work  will  he 
done  by   Day   LaLor. 

ADAIIEDA,  ALA.MEDA  CO..  CAL.— 
liesidence.  2  story  and  base,  frame, 
$i;.000.  Architect.  National  Architec- 
tural and  Engineering  Co..  Foxcroft 
Bldg..  S.  K  Owner's  name  withlield. 
The  <lwelling  has  been  designed  for  a 
nine-loom  Iionse  wUh  bath  and  sleep- 
ing porch.  Interior  finish  will  be  of 
l>ine  and  redwood  with  some  hardwood. 
Dak  floors  will  be  used  in  the  principal 
rooms.  There  will  he  furnace  heat  and 
oiien  lire  places.  Mantels  will  he  of 
brl.-u.  Bath  i-,.,„„  will  l„.  finished  in 
tile.     The  exterior  ,,r  the  house  will   be 


covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are    being   taken. 

BEUKELEY.  ALAMEDA  CO.,  CAL.— 
Uesidence,  2  story  and  base,  frame, 
tost  not  stated.  Ardiitect,  .lohn  Hud- 
son Thomas,  First  National  Bank  BIdg., 
Berkeley.  Owner.  Oeorge  H.  Richard- 
:  on.  The  dwelling  w-ill  be  erected  in 
Duly  Scenic  Park  and  will  contain 
eight  rooms  and  bath.  Interior  finish 
will  be  of  pine  and  redwood  witli  hard- 
wood fioors  In  the  piincipal  rooms. 
There  will  he  furnace  heat  and  open 
fire  places.  JIantels  will  be  of  tile  or 
brick.  Tile  will  be  used  in  the  bath 
looii  and  kitclien.  An  automatic  water 
heater  will  he  installed.  The  exterior 
of  the  dwelling  is  to  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  being 
taken* 

.MiONI^O  PARK,  .SAN  .MATEO  CO.. 
CATj. — Residence,  2  story  and  base, 
frame,  $7,000.  Architect,  Edward  G. 
Oarden.  Phelan  Bldg.,  S.  F.  Owner,  B. 
11.  Pratt.  The  dwelling  will  contain 
eight  or  nine  rooins,  baths  and  sleep- 
ing porch.  Interior  triin  will  be  large- 
ly of  hardwood.  Oak  fioors  ■will  be 
used  throughout.  Baths  will  be  fin- 
ished in  tile.  There  will  he  a  central 
heating  system  and  a  vacuum  cleaning 
plant.  Open  fire  places  and  brick  or 
tile  mantels  will  be  used  in  the  living 
and  dining  rooms.  The  exterior  of  the 
house  will  be  covered  with  rustic. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 


SCHOOLS. 


SANTA  BARBARA,  .SANTA  BARBA- 
RA CO.,  CAL. — Lunch  and  reception 
rooms,  frame  construction.  Cost  not 
stated.  Architect,  State  Department  of 
Engineering.  Sacramento.  Owners, 
State  of  California.  Plans  for  the  con- 
struction of  a  lunch  and  reception 
roon  at  the  State  Normal  School  at 
Santa  Barbara  have  been  completed 
and  are  now  o-it  for  figures.  Bids  will 
close  on  February  24th  and  bids  will 
he  opened  in  Sacramento  by  the  State 
Board  of  Control.  Plans  and  specifica- 
tions can  be  secured  from  the  Depart- 
ment  of   Engineering  at   Sacramento. 

BRAWLEY.  IMPERIAL  CO.,  CAL.— 
School,  2  story  and  base,  brick,  $50,000. 
-Architect,  Norman  F.  Marsh,  Broadway 
Central  Bldg.,  L.  A.  Owners,  Brawley 
School  District.  This  building,  which 
is  to  be  known  as  the  Administration 
Building,  will  tlie  first  of  a  group  of 
tour  buildings  which  are  to  compose 
the  High  School.  ,  The  other  buildings 
of  the  group  will  be  the  domestic  arts, 
science  and  manual  training  buildings. 
Plans  for  the  administration  building 
liave  just  been  approved  and  a  detail 
description  of  the  structure  cannot  be 
printed  at  this  time.  Additioiuil  in- 
fniniation  will  be  given  as  the  plans 
progress. 

PHOENIX,  ARIZ,— School,  2  story 
and  base.  Class  A  construction,  $90,- 
000  to  $100,000.  Architect,  Norman  F. 
.Marsli.  Broadway  Central  Bldg...  L.  A. 
Owners,  City  of  Phoenix.  Tills  build- 
ing will  contain.  Ill  standard  sized  class 
looms,  auditoriu  n.  manual  triining. 
domestic  science  departments  and 
tcacliei-s'  a,nd  principal's  rooms..  Tlierc 
will  be  iiollon-  tile  interior  partitions, 
a  plenum  heating  "system.  vacuum 
eleanin.-  ,nid  program  clock  svstcui. 
Maple  lluoi-.s  will  I.e  used  1  hrOllshoul. 
lialls    and    slali-\v,-i\s    will     he    ul'    .■on- 


crcle.  The  exterior  of  the  building 
will  he  faced  with  pressed  brick.  Plans 
are  now  being  prepared  tor  the  worlt 
and  figures  will  be  called  for  within  a 
niontli. 

.SOUTH  PASADENA,  LOS  ANGELES 
CO.,  CAL. — Schools,  2,  2  story  and  base, 
brick.  $70,000  each.  Architect,  Norman 
F.  Marsh,  Broadway  Central  Bldg.,  L. 
A.  Owners,  South  Pasadena  Higli 
School  District.  This  work  has  been 
mentioned  here  before.  Each  building 
will  cover  and  area  of  6.'ixl00  feet.  One 
of  the  structures  will  be  devoted  to 
the  manual  training  department  and 
the  other  to  domestic  science.  Mechan- 
ical equip.nent  will  include  steam  heat 
and  vacnum  cleaning.  The  exteriors 
will  he  faced  with  pressed  brick.  Plans 
are  complete  and  figures  will  be  called 
for  in  about  one  week. 

PORTLAND,  ORE. — School  dormito- 
ry, story  and  base,  reinforced  concrete, 
$120,000.  Architects,  Doyle,  Patterson 
&  Beach,  Worcester  Bldg.,  Portland. 
Owners,  Reed  College.  The  building  is 
to  cover  an  area  of  60x200  feet,  and  will 
be  fire  proof  throughout.  Tlie  main 
floor  of  the  building  will  be  arranged 
for  a  large  dining  liall  with  accommo- 
dations for  200  persons  at  a  time. 
Upper  fioors  will  be  divided  into  100 
dormitory  roo.ns.  Interior  finish  will 
be  of  pine.  There  w-ill  a  steam  heating- 
system  connected  W'ith  the  main  power 
plant  of  the  institution  b.v  a  reinforced 
concrete  tunnel.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
A  clay  tile  roof  is  to  be  used.  There 
will  be  metal  W'indow  frames  and  sash. 
Plans  are  complete  and  figures  are  to 
be  called  for  at  once. 

OWENSMOUTH,  CAL.  —  School,  2 
story  and  base,  brick,  $.50,000.  Archi- 
tect, none.  Owners,  Owensmouth 
School  District,  Owensmouth  iS'  a  new 
town  and  the  recent  bond  election  car- 
ried unanimously.  The  building  will 
contain  eight  class  rooms  and  an  aud- 
itorium. Design  will  be  similar  to  the 
new  building  at  Van  Nuys,  which  was 
constructed  by  Ye  Piaiiry  Building  Co.. 
Title  Insurance  Bldg.,  L.  A.,  and  the 
same  firm  will,  in  all  probability.  hulM 
the  OwensTiouth   school. 

LOS  ANGELES,  CAL.  —  Normal 
.School  buildings,  brick  construction. 
Cost  not  stated.  Architects,  .\llison 
&  Allison,  Hibernian  Bldg..  L.  A.  Own- 
ers, State  of  California.  The  buildings 
planned  include  tiie  Administration 
building,  260x202  feet,  containing  audi- 
torium seating  1620;  '  library,  136x107 
feet,  with  reading  room  to  seat  250 
and  stack  roo.n  for  50.000  books;  Do- 
mestic Science.  170x170  feet;  Fine  Arts. 
MlxS2  feet;  Gymnasium,  140x82  feet, 
with  450  lockers,  31  dresing  rooms  and 
shower-  .-ind  needle  baths  for  girls, 
lockers  and  showers  for  boys;  Train- 
ing School,  305x17,5  feet,  witli  gymna- 
siu.n  for  boys  and  girls  attached;  Kin- 
dergarten. 96x57;  Cafeteria,  90x82,  with 
dining  hall  to  seat  300;  .Manual  Arts. 
226x83  feet.  All  the  buildings  will  be 
two  stories  except  the  kindergarten, 
cafeteria  and  manual  arts  buildings, 
whicii  will  be  one  story.  The  con- 
struction will  be  of  brick  with  lire- 
proof  stairways  and  eoiriiloi-  flours, 
wood  floors  in  rooms,  lapesiix  hi  iek 
facing,  clay  tile  roofs,  and  will  liulude 
maple  floors,  central  sleain  heating 
pi. ml  witii  undergroun.l  ducts  and  fan 
ri.oiii  in  each  building,  program  i-loc-ks. 
Mieiuim  ilcanlng.  iiilcreominunieating 
l<.leplione  system.  There  is  availahl.. 
$i;oo,000    from    tlie   sale    of    the    old    nor- 
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mal  school  site.  An  aiUiiliojKil  -ipiiro- 
prliUion  will  be  asked  of  the  li'g'isla- 
tui'c  for  oilier  buildings  for  a  teach- 
ers' college.  Tracings  iiave  been  com- 
pleteil  a;i(l  bids  will  be  ca'.leil  for  ,is 
soon  as  (lie  drawings  can  l;e  checked 
and  specifications  written,  wliich  will 
take   about   three   week?. 

-• ♦ 

SEWEES,  STREET  WORK  AND 
WATER  SYSTEMS 

!^.\.\  Y.'^lliKll.  S..\N  DIl<;no  CI)..  CM,. 
— Inigaliuii  sys-teni.  Cost  nut  stated. 
Engineer's  name  not  given.  Owners. 
San  Ysidro  Irrigation  District.  Bids 
will  be  received  up  to  11  a.  m.  of  Feb- 
ruary 13th  for  tlie  construction  of  a 
water  s.vstem  comprising  four  electric 
Induction  motors.  two  centrifugal 
pumps,  pump  liouse.  five  drive  wells, 
12,210  lineal  feet  6-inch  steel  pipe. 
3,670  feet  S-inch  pipe,  2,130  12-incli 
pipe,  2,400  feet  O.  D.  casing,  2,500  feet 
2-lnch  standard  pipe,  specials  and  fit- 
tings for  above,  and  the  construction 
of  two  cement-lined  reservoirs  of  ISC- 
000  and  204,000  gallons  capacity.  A 
check  for  10%  must  accompany  all  bids. 
Josiah  Poeton,  San  Ysidro,  Cal.,  is  sec- 
retary. 

ALHAMBRA,  LOS  ANGELES  CO.. 
CAL. — Storm  water  sewers.  Cost  not 
stated.  Engineer,  City  Engineer,  Al- 
hambra.  Owner.=,  City  of  Alhambra. 
Andrew  Holloway  of  Pasadena  submit- 
ted the  lowest  figure  for  the  construc- 
tion of  this  work  and  will  probably  he 
awarded  the  contract.  Mr.  HoUoway's 
bid  was  $23,000.  No  award  has  been 
made. 

Contracts  Awarded. 

TEHACHIPl,  KEItN  CO..  CAL.— 
Water  system.  Cost  not  stated.  En- 
gineer. Frank  A.  Lathrop,  Higgins 
Bldg.,  L.  A.  Owners,  City  of  Tehachipi. 
Contractors.  Municipal  and  Industrial 
Equipment  Co.,  Merchants  Trust  Bldg., 
L.  A.  Contract  price,  $13,797.01.  Other 
bids  received  were  as  follows:  West- 
lake  Construction  Co..  L.  A.,  $14,263.74; 
Standard  Electric  Construction  Co.,  .S. 
F.,  $14,970.74;  and  R.  C.  Lowell,  L.  A., 
$15,976.24. 

HANFORn.  K1.\GS  CO..  CAL. — Sew- 
ers. Cost  not  staled.  Engineers,  Sloan 
&  Robson.  Nevada  Bank  Bldg.,  S.  F. 
Owners.  City  of  Hanford.  Contractors. 
Chaiiiliers  &  Heafey,  Oak'.aml.  Con- 
trai-t    price,    $75.(100. 


STORES  &  OFFICE  BUILDINGS. 


SAN  FKANCKSCO — .Stuies  and  mov- 
ing picture  house.  1  and  2  story,  brick 
and  franie,  $20,000.  Architects,  Havens 
&  Toepke,  46  Kearny  St.,  .S'.  F.  Owner's 
name  withheld.  These  improvements 
will  be  made  to  the.  southwest  corner 
of  Pacific  avenue  and  Polk  street.  The 
two  story  structure  will  contain  a 
numl  er  of  single  rooms  on  the  upper 
llooi-.  Interior  finish  will  be  of  pine 
and  redwood.  Tile  and  marble  will  be 
used  in  the  nickelodeon.  There  wall  be 
patent  store  fronts.  The  exterior  of 
the  buildin.ss  will  be  faced  with  ce- 
ment plaster.  plans  are  l)elng  pre- 
pared. 

SA.\  b" I ;.\XCISCO— Stores  and  offices, 
10  stnis  aii,|  base.  Class  A  construc- 
tion. $1111(1.1100.  Ai-chitects  not' selected. 
Owner.  Ilobart  Estate  Co.  This  build- 
ing, sketches  for  which  aie  being  pre- 
pared in  two  nrcliitects'  otlices,  is  to 
be  eriH'tcd  on  Market  street  east  of 
Monlgomery  and  adjoining  the  Nevada 
Bank    Cldg.      Other    that    the    fact    that 


Foole  Mixer  on  street  paving 
in  Chico,  California 

There's  a  Foote  Mixer  for  every  job! 
Carried  in  Stock  by 

EDWARD  R.  BACON  &  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 

FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1 675  3S-40  N ATOMA  ST.,  S.  F. 

Edward  F.  Bacon  is  positively  not  connected  with  any  other  firm. 


construction  W'ill  be  fireproof  through- 
out, and  that  it  will  probably  be  faced 
With  pressed  brick  no  details  can  be 
given  at  this  time. 

SAN  FRANCISCO— Stores,  1  story 
and  base,  reinforced  concrete,  $20,000. 
-  rchitect,  Theo.  Lenzen  &  Son,  110 
South  Second  St.,  Sun  Jose.  Owners, 
Max  Wolfcn  Co.  The  iiuilding  will  be 
erected  at  the  corner  of  Front  and 
Merchant  streets,  in  the  heart  of  the 
wholesale  district,  and  will  be  de- 
signed for  stores.  There  will  be  a 
wat^Tproof  basement.  Metal  window 
sash  and  frames  are  called  for  in  the 
^■pecifications.  The  exterior  will  be 
faced  with  cement  iplaster.  Interior 
nnish  will  be  of  pine  throughout.  Plans 
are  complete  ami  figures  are  being 
taken. 

'  RICy.MONl).  CONTRA  COSTA  CO.. 
L^AL. — Stores,  1  story  and  base,  brick, 
$5,600.  .Architect,  James  T.  Narbett, 
Rich.Tiond.  Owner,  H.  W.  Hoyt.  This 
work  has  been  mentioned  here  before. 
Bids  have  been  opened  and  show  Pe- 
terson &  Overaa  low  at  $5,180.  An 
award  of  contract  will  be  made  shortly. 
SAN  DIMAS,  LOS  ANGELES  CO., 
CAL. — Telephone  exchange,  1  story 
and  base,  reinforced  concrete.  Cost 
not  stated.  Arcliitect,  C.  E.  Wolfe,  Po- 
mona. Owners,  Pomona  Vallej'  Tel. 
and  Tel.  Co.  The  building  has  been 
designed  as  a  telephone  exchange  and 
for   the   oflices   of   the   company   at   San 

..Dinias.  Construction  will  be  of  rein- 
forced concrete  throughout,  including 
tlic  roof  and  lloors.  Electric  work  w-ill 
he  carried  in  conduit.  Interior  of  the 
business  ollicos  will  be  handsomely 
linished.  The  exterior  will  be  faced 
with  cement  )ila-ter.  Plans  are  com- 
plete and  figures  are  being  taken. 


Contracts  A'warded. 

LOS  ANGELES.  CAL.— Stores,  2  story 
and  base,  brick,  $36,766.  Architects, 
Train  &  Williams.  Exchange  Bldg..  L. 
A.  Owner,  A.  T.  Wells.  Contractor,  J. 
A.  Crook  Chamber  of  Commence  Bldg.. 
L.   A.     Contract  price,   $36,766. 

VANCOUVER.  B.  C— Stores  and  of- 
fices, 10  story  and  basse,  reinforcecj  con- 
crete, $500,000.  Architects,  Somervill 
&  Putman,  Seattle.  Owners,  Yorkshire 
Guarantee  Co.  Contractors,  Doin'nion 
Construction  Co.,  Northwest  Trust 
Bldg..  Vancouver.  Contract  price, 
$500,000. 

SPOKANE,  WASH.  —  Department 
store,  9  or  10  story  and  base.  Class  A 
construction,  $350,000.  Architects,  Sut- 
ton &  Whitney,  Lewis  Bldg.,  Portland. 
Owner's  name  withheld.  Two  large 
establishments  in  Spokane  are  con- 
templating building  but  the  architects 
refuse  information  as  to  the  owners 
of  the  new  structure.  Construction 
details  are  lacking  at  this  time  as  only 
preliminary  plans  have  been  made.  The 
building  will  cover  a  ground  area  of 
approximately  100x150  feet  and  will 
be  Class  A  throughout.  Further  men- 
'ion  will  he  made  in  these  columns  as 
the  plans  progress. 

Contracts  Awarded. 

I^ORTLjVNI),  ORIC — stores  and  offices, 
I  story  and  base,  brick  and  steel..  Cost 
not  stated.  .Jlrchitect's  name  not  given. 
Owner,  T.  B.  Wilcox.  Contractors, 
lirayton  Engineering  Co..  Portland. 
Note:  This  contract  has  been  taken  on 
the  percentage  basis.  The  cost  of  tlie 
building  is  understood  to  be  in  the 
Mcigbborbood   of  $65,000. 

LOS  ANGELES,  CAL.— Stores  and 
onices,  2  story  and  base,  lirlck.  Cost 
not    stated.       Architect,    A.    U    Acker. 
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»Mb..  ,i.. 


iii'tor. 


Owner,  Kinniit  Us- 
A.  IC  Hnrshnian, 
-:  >  i;iili,-,  Contini-t  \<r\vv  not  stat- 
.-.1  Xtiii.:  The  IhiIIiIIiik  will  he  nOx 
110    feot. 

r^)S  AN<!KI.iCS.  CAU — Sloies,  1 
florv  iiiul  liiise,  lirick,  $12,000.  Arelil- 
toi-m.  .M>ii-irnn.  Walls  ,«  MorKan,  Stoi-.v 
HIiIk..  I*  A.  Owner,  n.  Botlller.  Con- 
Irai'torx.  liarijer-lli'aillo.v  Constnu-tlon 
f.>.,  I-il'l  Ka.ot  Ulh  St.,  I,.  A.  Contract 
» 12,000. 


I.rlr 


for  conslriictliiK  linproveiiieMls  to 
mails,  etc.,  at  Letterman  Oeneral  Hos- 
liltU,  PrPKldlo  oC  San  Franci.«c-o.  Cal.. 
win  be  receiveii  liere  unlll  II  A.  M. 
Mill  Kobrunry,  l»i;j,  ami  then  opened 
Plans.  .s|)pciricitlo>i«,  lilank  forms  and 
•lecpssary  information  ^-an  ho  obtained 
here.  Deposit  of  $10.00  required  to  in- 
■^iir?  r.>rur!i  o'  |)Ian.>5.  etr  PJnvelopes 
rontalninff  proposals  to  oe  endrosed 
"Proposals  for  Imr'rf vements  to  Hoads. 
l.etterman  General  Hospital,"  and  ad- 
dresre.l  to  Lt.  Col.  Geo.  McK.  William- 
:'on.   Q    .M.  Corps.  (•) 


The   rigrlit   to  reject  any  and   all    bids 
<   reserved   by    the   Council. 

By    order    of   the   Council. 

H.    B.    SNyOER, 
ity    Clerk   of   the   City    of   Santa   Rosa, 

Cal. 


•UOPO.SAL.S     FOR    CANAL,    SUPPLIES. 


THEATRES. 


.•<AN  PUANCl.sco— .Municipal  opera 
house.  :!  story  and  lower.  Class  A  con- 
struction. »1, 000,000.  Architects.  Wil- 
lis Polk  *  Co..  Merchants'  ICxchange 
BhlK.,  .s.  F.  Owners,  City  and  County 
"f  San  Francisco.  Plans  for  this  build- 
injr.  which  Is  to  he  erected  under  the 
illrcclion  of  the  San  Francisco  .^rusical 
.\ssociatlon  have  been  approved  by  the 
MoarJ  of  Supervisors.  The  original 
plans  provided  for  a  building  costing 
only  »750,O00.  but  these  have  since  been 
revised  and  ^00  more  seats  added.  John 
.Martin  is  the  head  of  the  San  Fran- 
cisco   Musical    Association. 

I-ns  .^ANGELES,  CAI-.— .Voving-  pic- 
ture tliteatre.  1  story  and  base,  brick. 
Cost  not  stated.  Architect,  A.  W. 
Uiewe.  Californta  Bldg:.,  L.  A.  Owners, 
I).  .S.  and  A.  H.  Kornblum.  The  build- 
ing- will  be  4.1X137  feet  and  will  contain 
an  auditorium  seating-  700  people.  The 
interior  will  be  finished  in  brick  and 
ornamental  plaster.  There  will  be  a 
yeittllating  system.  Considerable  mar- 
ble, tile  and  plate  glass  will  be  used. 
The  exterior  will  be  faced  with  ce- 
ment plaster.  Plans  are  complete  and 
figures  are  being  taken. 

FRESNO,  FRESNO  CO.,  CAI Mov- 
ing picture  theatre.  1  story,  reinforced 
concrete.  Cost  not  stated.  Architects, 
Starbuck  &  Clark,  Fresno.  Owner, 
•lames  S.  Bradley.  The  building  will 
contain  several  stores  besides  the  mov- 
ing picture  hou.«e.  Construction  will 
"c  of  reinforced  concrete  througliout. 
Interior  finish  w-ili  he  of  pine  and  red- 
wood with  considerable  ornamental 
Idaster.  The  exterior  will  be  faced 
with  ce  nent  piaster.  Plans  are  com- 
plete and   figures  are  being  taken 

PORTLAND.  ORE.— Theatre.  4  story 
and  base,  reinforced  concrete.  Cost 
not  stated.  Arcliitects.  Camp  &  DuPuy. 
Portland.  Owners,  Rector  Realty  Co. 
Th?  original  intention  of  the  owners 
was  to  erect  a  twelve-story  Class  A 
structure,  but  this  plan  has  been  aban- 
doned and  a  four-story  building  will 
be  erected.  The  house  will  be  de- 
signed for  a  moving  picture  theatre, 
tlie  largest  on  the  coast,  and  will  have 
a  seating  capacity  of  1.000  people.  The 
main  auditorium  will  be'  bbwl  shape 
with  a  number  of  private  boxes.  A 
modern  system  of  heating  and  venti- 
lation will  be  installed.  Interior  dec- 
"lations  will  be  very .  elaborate.  The 
exterior  of  the  building  will  be  faced 
with  cement  plaster.  Construction 
will  be  fireproof  throughout.  Plans 
'■■e  nearly,  complete  and  figure?  will  be 
iken    within    a    few  weeks. 


SEALED  PROPOSALS. 

MrriCK    TO    rONTR  \<-T<»l5.«. 

tice      Constructing      Quarter. iiastcr 

-Mason,   Cal.,   January    31st     191'! 

LED     PROPOSALS,     in     triplicate, 


PUOI'OS.\l,     FOR     GARAGh:. 

ITH.-^iFANT  to  cnarter  of  tlie  City 
of  Oakland  and  Resolution  No.  4602  N. 
S.  passed  January  24th.  1.91,1,  the  Coun- 
cil of  the  City  of  Oakland  will  receive 
sealed  bids  mi  Feliruiiry  ««1i,  I!)I3.  Iie- 
<«veen    tlie    liourw   of   11 :0«(  o'clock   ii.    m. 

.-■ii<l    i:::no    o'clock of    said    day    tor 

the  construction  of  an  additional  ga- 
rage building  for  the  City  of  Oakland, 
in  the  Corporation  Yard  at  flth  and 
Fallon  streets.  The  successful  bidder 
shall  be'required  to  enter  into  a  con- 
tract to  construct  said  garage  building 
■within  ten  days  after  the  award  there- 
of. The  said  garage  building  shall  be 
constructed  by  the  successful  bidder 
therefor,  in  strict  accordance  with  the 
plans  and  specifications  therefor, 
adopted  January  24th,  1913,  and  filed 
in  the  office  of  the  City  Clerk  of  the 
City  of  Oakland,  to  which  reference  is 
hereby  made  for  full  details  and  de- 
scription of  said  work.  The  construc- 
tion of  said  garage  building  sJiall  be 
to  the  -satisfaction  of  the  Superintend- 
ent of  Streets  of  the  City  of  Oakland. 
FRANK    R.    THOMPSON. 

City   Clerk. 
By   E.   F.   HOLLAND,   Deputy. 
Oakland,    January    27,    1913. 


PROPOSAL    FOR    DIULDING. 


L\-  OBEDIENCE  TO  THE  ORDER  OF 
the  Council  of  the  City  of  Santa  Rosa. 
Cal.,  made  January  23.  1913,  notice  is 
hereby  given  that  sealed  bids  will  be 
recaivfid  by  the  undersigned.  City 
Clerk  of  said  city,  for  the  construc- 
tion of  a  City  Hall  Building,  on  lot 
number  ?00.  Block  14,  according-  to  the 
Brewster  map  of  the  City  of  .Santa 
Rosa.  Sonoma  County,  California,  in 
accordance  with  plans  and  specifica- 
tions adopted  and  on  file.  Bids  to  be 
of   the   City   Clerk. 

Bids  will  be  receive,-,  for  the  con- 
struction of  the  City  Hall:  on  the 
Structural  Steel  Work:  on  the  Vault 
and  Cell  Work;  and  on  the  return  Hot 
AVater  Heating  Plant,  separately  or  as 
a  whole  under  one  general  bid,  in  ac- 
cordance witn  the  plans  and  specifica- 
tions adoped  and  on  file.  'Bids  to  be 
filed  on  or  before  the  hour  of  5  o'clock 
I>.  111.  of  Febi'iiiir,  18,  1»J3.  Each  bid 
to  be  accompanied  by  a  certified  check, 
payable  to  the  Mayor  of  said  city,  for 
ten  per  cent  of  the  amount  of  the' bid. 
Notice  is  he:eby  given  that  the  con- 
tractor lieing  awarded  the  bid  will  be 
required  to  enter  into  a  contract  witli 
the  City  of  Santa  Rosa  within  five 
da.vs   after   the   awarding   of   the    bid. 

It  is  also  understood  that  local  me- 
chanics will  he-employed  on  the  build- 
in.g  as   much    as  possible. 

Plans  and   specifications   mav   be  seen 
■■'■t    the   oflice   of  Ardiitect   L.   .M.   Turton 
iJi   Napa   City.   California,   at    Leonard   .V.- 
Rialto    Building,    Saii  Fran- 


CANAL      CIRCULAR      7.",  7— Proposals 
fur    Claw    Bars,     Bits,       Chain       Blocks, 
Tackle  Blocks,  Steel  Cable,   Cable  Clips! 
Emery  Cloth,  Grease  Cups,  Chain,   Dies, 
Padlocks,     Chisels.     Hacksaw       Frames, 
Hasps,      Shovels,      Monkey      Wrenches, 
Files,    Nails,    Tacks,    Steel    Tapes,  Brass 
Tubing,     Bronze,     Galvanized     Buckets. 
Slieet   Steel   or   Iron,   Track   Bolts,   Boat 
Spikes.    Wire.   Sheet   Zinc,    Poultry   Net- 
ting,    Oilers,     Signal     Flags,     Memoran- 
dum    Books,     Waste     Baskets,     Brushes, 
JIop    Heads,    Sponges,      Chipped      Soap, 
Candle  Wicking,   Babbitt  Metal,   Yellow- 
Metal,     Marline.     Carbide,       Turpentine, 
Linseed,  Neat's-foot,   Creosote  and   Fish 
Oils,    Burnt    LTmber,    Raw   Sienna.    Black 
Jacket     Enamel,     Cab     Enamel,     Lamp- 
black,  Flour,    Lime   and    White    Pine   or 
.Sugar    Pine    Lumber. — Sealed    proposals 
will    be    received    at    the    office    of    the 
general    purchasing      officer.      Isthmian 
Canal    Com.nission,    Washington,    D.    C, 
until    10:30   a.   m.   February    11,   1913,    at 
which   time  tliey  will  be  opened  in  pub- 
lic, for  furnishing  the  above-mentioned 
articles.     Blanks  and   general   informa- 
tion  relating   to   tills   circular    (No.    757) 
may   be  obtained  from  this  office  or  the 
offices    of      the      assistant      purchasing 
agent,     10S6    North     Point     street,    San 
Francisco,    Cal.;    also     from    the    U.     S. 
engineer  offices  in   the   following  cities; 
Seattle.  Wash.;  Los  Angeles.  Cal.     F.  C. 
BOGGS.    ma.ior,    corps    of    engineers,   U. 
S.    arm.\-.    general    purchasing    officer. 


XtcnCE   TO   CONTRACTORS. 


in   th( 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national E.vposition  Companv  at  the  of- 
fice of  the  Director  of  Works,  in  the 
Exposition  Building.  Pine  and  Batterv 
Streets.  San  Francisco,  California,  at 
11  o'clock  Tuesday  February  11,  UH3. 
ITor  the  construction  of  Sewers  in 
Main  Roadway  Concessions  District  in 
accordance  with  the  specifications  on 
file  in  the  office  of  the  Director  of 
W  orks. 

Each  proposal  must  be  accompanied 
cy  a  certified  check  pavable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Companv  or  cash  in 
the  sum  of  ten  (10)  per  cent  of  the 
amount  bid,  or  the  same  will  not  be 
considered.  When  the  award  of  con- 
tract is  made  all  checks  will  be  re- 
turned to  the  respective  bidders,  except 
that  filed  with  the  accepted  proposal  or 
bid,  which  check  will  be  returned  upon 
the  successful  bidder  signing  the  con- 
tract and  filing  the  required  bond.  .\ 
bond  In  the  sum  cf  fiftv  (30)  per  cent 
of  the  contract  price  will  be  required 
for  the  faithful  performance  of  the 
contract:  the  sureties  thereon  must  be 
satisfactorv  (o  the  Buildings  and 
''■-ounds  Com.nittee  of  the  Panama- 
Pacific  International  Exposition  Com- 
pany. 

Progressive   payments   will   be  made. 

The    riaht    is    reserve.l    to    rciect    anv 

nnd  all   bids  and   to   w.iive  techni-al  dc- 

fer-ts    if   in    the    Interest    of    tl 

tion    Companv. 

Plans  and  si)eciMc:.|ions  for  the  w 
mnv    be  xibtTiined    from    the    Director 
Works,    at    Room    c;i7    Ex-iH.silion    Rlda-. 
■  ositing    S.-i.OO.    wlilcb    will    be    re 
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WILLIAM    IT    CROCKER 

Chairman,      r 
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Flrnu    deslrluK  new*    from  certain  locnUlirn  Ilk4 

Sim    l'-rilii('li..'<>,   I.ox    AnKdpK. 

Portland,  Seattle,  etc.,  n-lll   find  all   auoli    UrniN,  <- 

llllltl4'tl4-illK    "11     fliln     pllKC,    nil 

carefully   clnxulfled   aa   to   lopatlon.      Thexo    jtiiiiu- 

KciiiM     arc     rciicnicd     In     the 

fore   part    of  the   nen»   department,   uniler    liiMtin 

•<     lirndinKN    »uch     nn     Ilnnka, 

Churches,   Hotels,  etc. 

SAN  FRANGISOC. 


APARTMENT  HOUSE — 5  stoi  y  and 
base.  Class  C  construction.  $17S.oon. 
San  Francisco.  .\rcli!tect,  Crels'^ton 
Withers.  SW  Powell  and  California 
Sts.,  S.  F.  Owner,  L.  H.  Sly.  Tliis 
building:  will  be  erected  on  a  fiiTI  Fifty 
Vara  lot  recently  purcliased  I'y  Mr. 
Sly  at  the  southwest  corner  of  Post 
and  Leavenworth  streets.  Plans  are 
complete  and  show  a  building  Coverinir 
tlie  entire  iiolding  with  the  exception 
of  ligrht  court  and  yard  sipace.  Inte- 
rior will  be  arranged  for  a  total  of  300 
guest  rooms  divided  into  two  and 
three  room  suites  with  baths  and  pri- 
vate entrances.  Interior  will  be  fin- 
ished In  pine  and  redwood  with  some 
oak  and  ornamental  plaster  in  tlie  re- 
ception hall.  There  will  be  steam 
heat,  elevator  service  and  wall  beds. 
A  vacuum  cleaning  system  will  also  be 
installed.  The  exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  the  work  will 
be    done   hj-   Day    Labor. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  $.5,000.  San  Francisco. 
Architects,  O'Brien  Bros..  Clunie  Bldg., 
S.  F.  Owner's  name  withheld.  The 
building  will  be  erected  south  of  Mar- 
ket street  and  will  be  arranged  for  two 
and  three  room  suites.  All  Interior 
Hnish  will  be  of  pine.  The  exterior  of 
the  building  will  be  covered  with  rus- 
tic and  shiplap.  A  central  heating 
system  will  be  installed  and  all  rooms 
will  be  supplied  with  hot  water.  Plan.«' 
are   now    being   prepared. 

HOTEL — 3  story  and  base,  brick  and 
steel.  $30,000.  San  Francisco.  Archi- 
tect. Joseph  Cahen.  45  Kearny  St.,  S. 
F.  Owner,  Mr.  Kemp.  The  building 
will  be  erected  on  3rd  street  near  Fol- 
som,  and  will  be  arranged  for  stores 
on  the  first  floor  and  lodgings  above. 
A  central  heating  system  will  be  in- 
stalled and  hot  and  cold  running  water 
will  be  supi)lied  to  ail  rooms.  Interior 
finish  will  be  of  pine  throughout,  "he 
exterior  of  the  building  will  be  faced 
witli  cement  plaster.  Plans  are  now 
lieing  prepared  for  the  work  and  fig- 
ures  will   be   called  for  shortly. 

HOTEL— 14  story  and  base.  Class  A 
construction,  $550,000.  San  Francisco, 
--rcliitect.  G.  A.  Applegartli.  Call  Bldg.. 
S.  F.  Owners.  Clift  Estate.  This  work 
lias  been  mentioned  here  a  number  of 
times  before  when  the  plans  were  in  a 
preliminary  stage.  The  owners  have 
recently  acquired  an  additional  piece 
of  property  whicli  now  gives  tliem  a 
lull  Fifty  Vara  lot.  and  they  have  de- 
cided to  increase  the  height  of  their 
building  to  14  stories.  Construction 
will  be  of  sttel  and  reinforced  concrete, 
vvitli  a  complete  steel  fraaie.  concrete 
exterior  walls,  roof  slabs,  floors  and 
interior  partition.^.  The  hotel  will  con- 
tain a  total  of  300  rooms  and  baths  be- 
sides the  main  lobby,  entrance  and  of- 
iice.  There  will  be  a  steam  heating 
^■ystem  with  oil  burning  plant  and  a 
vacuum  cleaning  plant.  Interior  finish 
will  be  of  hardwood,  metal  and  tile. 
Bath  rooms  will  be  finished  in  tile  and 
cement.  Office  and  lobby  will  be  hand- 
somely finished  in  hardwoods  and  orna- 
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ut 


nuiual     i.l.i.vlri-.       The     exterior     of     th 

I'liibliiis     « .■    faced      with 

pLislcr.      ^{ffl    idaiis   are   now    eumplett 
and    figures    will    he   called    for   at    once 
The    balance    of    the    work    will    he 
for   ligure.-<    within   a   few   weeks. 

HOTEL  AUDITION- 7  story  and 
ha.se.  L'la.ss  A  construction.  Cost  not 
stated.  .San  Francisco.  Architects 
Cunningham  &  Politeo,  First  National 
liank  Bldg.,  S.  F.  Owners,  Charles  A, 
and  Margaret  Stewart.  The  building 
will  be  erected  on  a  lot  adjoining  tiie 
present  Stewart  Hotel  and  will  be  sim- 
ilar in  architectural  design  and  inte- 
rior arrange.nent.  Tlie  new  addition 
will  add  a  total  of  150  rooms  and  baths 
to  the  pre.=ent  hotel.  There  will  be  a 
steel  frame  and  exterior  walls  of  arti- 
ficial stone.  Interior  partitions  will  be 
of  tile.  There  will  be  elevator  service, 
steam  heat  from  the  present  plant  ami 
vacuum  cleaning  system.  Interior  fin- 
ish will  be  of  pine  and  hardwoods. 
Bath  rooms  will  be  finished  in  tile. 
^  lans  are  complete  and  figures  are  be- 
ing taken. 

HOTEL — 3  story  and  base,  brick, 
$15,000.  San  Francisco.  Arcliitects, 
Smith  &  Stewart.  214  Kearny  St.,  S.  F. 
Owner,  Gong  L.  Toy.  Tliis  building 
will  be  similar  to  a  number  of  other 
hotel  and  commercial  buildings  re- 
cently designed  for  San  Francisco's 
Chinatown  by  the  same  architects.  The 
new  structure  will  contain  about  25 
rooms  and  several  baths.  Interior  fin- 
ish will  be  of  pine  throughout.  The 
entire  structure  will  be  occupied  by 
the  hotel.  The  exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are    now   being   prepared. 

HOTEL. — 5  story  and  base.  Class  C 
construction.  Cost  not  stated.  San 
Francisco.  Architect.  August  Nordin, 
Mills  Bldg.,  S.  F.  Owners.  Thomas 
O'Day  and  James  McLaughlin.  The 
building-  will  be  erected  in  the  south 
line  of  OFarrell  street  and  will  have 
a  frontage  of  46  feet  and  a  depth  of  90 
feet.  The  first  floor  will  contain,  be- 
sides the  hotel  lobby  and  offices,  two 
modern  stores.  Upper  floors  will  be 
divided  into  about  90  rooms  and  baths. 
Interior  finish  will  be  of  pine  and  red- 
wood with  some  oak  and  ornamental 
plaster  in  the  lobby.  There  will  be 
steam  heat,  elevator  service  and  a  vac- 
uum cleaning  system.  The  exterior  of 
tlie  building  will  be  faced  with  pressed 
brick.  Plans  are  now  being  prepared. 
HOTEL — 4  story  and  base.  Class  C 
construction,  $90,000.  San  Fr.incisco. 
Architect,  August  Nordin,  Mills  Bldg., 
S.  F.  Owners,  Franklin  Realty  Co. 
This  building  is  to  be  erected  on  O'Far- 
rell  street  near  Larkin,  and  will  con- 
tain about  120  rooms  and  baths.  The 
first  floor  will  be  arranged  for  a  large 
and  attractive  hotel  lobbj-,  oflices  and 
reception  rooms.  The  building  will  be 
heated  by  steam.  There  will  be  eleva- 
tor service  and  a  vacuum  cleaning 
plant.  Interior  Hnish  will  be  of  pine, 
redwood  and  l.ardwoods.  Bath  rooms 
will  be  finished  in  tile.  The  exterior  of 
Uie  structure  will  be  faced  with  pressed 
irick.  Plans  are  being  completed  as 
apldly  as  possible  and  figures  will  be 
.  lUed   for  within  a  few   days. 


UKSIDICNCE— li/j  story  and  hum: 
iianic,  $3,000.  San  Francisco.  Arclil- 
locl.  none.  Owner,  A.  R.  I.arson.  282 
lioiores  St.,  S.  F.  The  dwelling  will 
contain  six  rooms  ami  bath.  All  inte- 
rior finish  will  he  of  pine  or  redwood. 
i>ak  floors  will  be  used  in  the  dining 
and  living  rooms.  There  will  be  open 
lire  places  and  tile  or  brick  mantels. 
■I'ilo  will  bo  used  In  Ihc  bath  room  and 
kitciien.  The  exterior  of  tlie  dwelling 
will  be  covered  with  rustic  and  shin- 
gles. Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work    by    Day    Labor. 

UESIIJENCE  —  2  story  and  base, 
frame,  $4,000.  San  Francisco.  Archi- 
tect, E.  E.  Young,  251  Kearny  St.,  S.  F. 
Owner.  Thomas  Scoble.  This  dwelling 
will  be  erected  on  14th  avenue,  and  will 
contain  seven  rooms  and  bath.  Interior 
finish  will  be  of  pine  and  redwood  with 
some  elm  veneer.  Oak  floors  will  be 
used  throughout.  There  will  be  open 
fire  places  and  brick  mantels.  An  au- 
tomatic water  heater  will  be  installed. 
The  bath  room  will  be  finished  in  tile. 
The  exterior  of  the  dwelling  will  be 
covered  with  rustic  and  cement  plas- 
ter. Plans  are  in  the  hands  of  the 
owner  and  the  work  will  be  done  by 
Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  $5,000.  San  Francisco.  Archi- 
tect. E.  E.  Young.  251  Kearny  St.,  S.  F. 
Owner.  Thomas  Scoble.  This  dwelling 
will  he  erected  on  14th  avenue,  near 
California  street,  and  will  be  similar 
to  a  number  of  other  houses  designed 
by  the  same  architect  for  Mr.  Scoble, 
who  is  a  well  known  builder.  Interior 
finish  will  be  of  pine,  redwood  and 
some  hardwood  veneer.  There  will  be 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick.  Oak  floors 
\\ill  be  used  in  the  principal  rooms. 
Bath  room  will  be  finished  in  tile.  Tile 
will  also  be  used  in  the  kitchen.  An 
automatic  water  heater  will  be  in- 
stalled. The  exterior  of  the  dwelling 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor. 

RESIDENCE  ~  2  story  and  base. 
frame.  $2,300.  San  Francisco.  Archi- 
tect, none.  Owner,  William  Olsen,  646 
Fillmore  St.,  S.  F.  The  house  has  been 
designed  for  a  six-room  dwelling  with 
liath.  All  interior  finish  will  be  of 
pine  or  redwood.  Some  oak  floors  will 
be  used.  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Tile  will  be 
used  in  the  bath  room  and  kitchen.  The 
exterior  of  the  house  will  be  covered 
with  rustic  and  shiplap.  Plans  are 
complete  and  the  work  will  be  done  by 
Day    Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $5,000.  San  Francisco.  Archi- 
tect, Joseph  Cahen,  45  Kearny  St..  S.  F. 
Owner.  Isidor  Rosenberg.  The  house. 
which  has  been  designed  for  an  eight- 
room  dwellin.g.  will  be  erected  on  Coni- 
monweallh  avenue  near  Euclid.  There 
will  he  pine  and  redwood  trim,  liard- 
wofid  floors  and  tile  bath  rooms.  Fur- 
nace heat  will  be  installed.  Open  fire 
places  will  be  a  feature  of  the  living 
and  dining  rooms.  There  will  be  brick. 
.iiantcls.  An  automatic  water  lieater 
will  be  used.  Tlie  exterior  of  the  house 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day    I^bor. 

.\PARTMENT  HOUSE — 6  story  .and 
base,  reinforced  concrete,  $,~r5,000.  San 
Francisco.  Architect,  David  Salfleld, 
Clunie  Bldg.,  S.  F.  Owner,  F.  J.  Klimm. 
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Thin  liulMlnR  'lins  liocn  mcntloneil  here 
brfbre.  Hcvlsed  pinns  linvo  now  been 
comkilftfil  and  flKiiros  nre  helns  taken 
by  the  arol^lteot.  The  slnioture  will 
Of  erected  In  the  north  line  of  Ellis 
ilreet  nenr  Ix-nvenworth,  and  when 
complete  will  he  one  of  the  most  mod- 
ern apartment  houses  In  the  city. 
Suites  will  1)6  arranged  In  two  and 
three  rooms  each  with  private  baths 
and  Wall  beds.  Interior  finish  will  he 
of  pine,  redwood  and  hardwoods.  Or- 
namental plaster  will  he  used  In  the 
entrance  and  lobby.  There  will  be 
steani  heat,  elevator  service  and  a  vac- 
uum cleaning  plant.  The  exterior  of 
the  building  will  be  faced  with  pressed 
l.rlck. 

AI'ART.UENT  HOUSE— 6  story  and 
base.  Class  A  construction,  $110,000. 
San  Francisco.  Architect,  Frederick 
H.  Meyer,  Bankers'  Investment  Bids.. 
S.  F.  Owners.  Trowbridge  and  Per- 
kins. The  apartment  house  will  be 
erected  In  the  south  line  of  Sutter 
street  west  of  Mason,  and  will  cover 
nearly  a  Fifty  Vara  lot.  Construction 
will  be  Class  A  throughout  with  a  steel 
frame  and  exterior  walls  faced  with 
pressed  brick.  Interior  will  be  ar- 
ranged in  two,  three  and  four  room 
suites  with  wall  beds,  private  baths 
and  all  other  modern  conveniences. 
There  will  be  steam  heat.  elevator 
service  and  a  vacuum  cleaning  system. 
Interior  partitions  will  be  of  liollnw 
tile.      Plans    are    being    prepared. 

APARTMENT  HOUSE— S  story  and 
base.  Class  C  construction.  $150,000. 
San  Francisco.  Architect,  Frederick 
H.  Meyer.  Bankers'  Investment  Bldg.. 
S.  F.  Owners.  Schmieden  Estate.  The 
building  will  occupy  a  full  Fifty  Vara 
lot  at  the  southeast  corner  of  Post  and 
IjeavenworUi  streets.  Only  prelimin- 
ary plans  for  the  building  have  so  far 
been  prepared  and  details  are  not 
available.  Suites  will  probably  be  ar- 
ranged in  two  and  three  room  apart- 
ments. All  of  the  latest  improvements 
will  be  provided  for  including  wall 
beds  and  vacuum  cleaning.  There  will 
be  steam  heat  and  elevator  service. 
The  exterior  of  the  building  will  prob- 
ably be  faced  with  pressed  brick. 
Working  drawings  are  to  be  completed 
as   rapidly    as   possible. 

FLATS — 2  story  and  base,  frame. 
$4,000.  San  Francisco.  Architect. 
none.  Owner,  James  Elliott.  261  4th 
Ave.,  S.  F.  The  building  is  to  be  erect- 
ed on  a  lot  27i4x56  feet  and  has  been 
arranged  for  two  modern  flats  of  five 
and  six  rooms  each.  All  interior  finish 
will  be  of  pine  or  redwood.  Sone  oak 
flooring  will  be  used.  There  will  be 
open  fire  places  and  tile  mantels.  Bath 
rooms  will  also  be  finished  in  tile.  The 
exterior  of  the  building  will  be  covered 
with  rustic  and  cement  '  plaster  on 
metal  lath.  Plans  are  complete  and 
tile  work   will  be  done  by  Day  I^abor. 

FLATS — 3  story  and  base,  frame 
$7,000.  San  Francisco.  Architect.  C.  O. 
Clausen.  Phlan  Bldg.,  S.  F.  Owner. 
Paul  de  Bernardl.  The  building  will  be 
erected  on  Stockton  near  Greenwich 
street,  and  has  been  arranged  to  con- 
tain three  flats  of  five  and  six  rooms 
each.  Interior  finish  will  toe  of  pine 
and  redwood.  There  will  be  both  open 
fire  places  and  gas  grates.  Mantels 
will  be  of  brick.  The  exterior  of  the 
building  will  be  covered  with  briclt 
veneer  to  the  first  floor  line  and  with 
rustic  above  that  point.  Plans  are  com- 
plete and  a  contract  will  be  let  at  once. 
FL.ATS — 2    story    and    base,      frame. 
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San  Francisco.  Arcliitcct,  none. 
Ferdinand  Klviii.  MI'.  Olh  Ave., 
S.  F.  The  building  will  cover  an  area 
of  2r>xlfi  feel  and  is  arranged  for  two 
Hats  of  five  and  six  rooms  each  with 
bath.  All  interior  finish  will  be  of 
pine  or  redwood.  Some  oak  lloors  will 
be  used.  There  will  be  open  fire  places 
and  brick  or  tile  mantels.  The  exte- 
rior of  tiie  building  will  lie  covered 
with  rustic  and  shlplap.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
FL.\TS— 3  story  and  base,  frame. 
Cost  not  stated.  San  Francisco.  Ar- 
chitect. .Tohn  J.  Foley,  Monadnock 
Bldg.,  S.  F.  Owner's  name  withheld. 
The  building  building  will  be  erected 
on  I.aguna  and  Cedar  streets  and  will 
lie  arranged  to  contain  three  flats  of 
live  rooms  and  bath  each.  Interiors 
will  be  finished  in  pine  and  redwood 
with  some  oak  floors.  Bath  rooms  will 
be  finished  in  tile.  There  will  be 
open  fire  places  and  brick  or  tile  man- 
tels. The  exterior  of  tlie  Iiuilding  will 
he  covered  witli  ru  =  tic  and  shiplap. 
Plans  are  complete  and  figures  are  be- 
ing taken. 

FLATS  AND  STORE—  3  story  and 
base,  frame,  $6,500.  San  Francisco. 
Arcliitect,  C.  O.  Clausen,  Phelan  Bldg., 
.s.  F.  Owner,  Mrs.  N.  A.  Gosliner.  The 
Iiuilding  is  to  be  erected  at  the  corner 
iif  Francisco  and  Grant  aveiine.  and 
will  be  arranged  for  one  store  on  the 
tirst  floor  and  four  apartments  flats  of 
tliree  rooms  each  on  the  upper  two 
lloors.  Interior  will  be  flnislied  in 
I'ine  throughout.  Gas  grates  and  tile 
mantels  will  be  used.  The  exterior  of 
the  building  will  be  covered  with  ship- 
lap  and  rustic.  Plans  are  complete 
and  figures  hae  been  taken.  A  contract 
will  be  awarded   with   a  day  or  two. 

RESIDENCE  —  2  story  and  base, 
frame,  $30,000.  San  Francisco.  Ar- 
chitects, Willis  Polk  &  Co.,  Merchants' 
Exchange  Bldg.,  S.  F.  Owner,  S.  N. 
Naphtaly.  The  dwelling  will  be  erect- 
ed in  the  north  line  of  Broadw^ay,  114 
feet  east  of  Lyon  street,  and  has  been 
designed  to  contain  in  tlie  neighbor- 
liood  of  fourteen  rooms,  several  baths 
and  a  laundry.  Interior  finish  will  be 
of  pine,  redwood  and  hardwoods.  Oak 
and  tile  floors  will  be  used  through- 
out. There  will  be  a  central  heating 
system  and  open  fire  places.  Mantels 
wnll  be  of  brick  and  tile.  Tile  will  be 
used  in  the  batlv  rooms.  An  automatic 
water  heater  wiyll  be  installed.  Con-  ■ 
siderable  ornamental  iron,  marble  and 
tile  will  be  used.  A  vacuum  cleaning 
system  is  specified.  The  exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete   and    figures   are   being   taken. 

RKSIDENCK  —  3  story  and  base, 
frame.  $10,000.  San  Francisco.  Archi- 
tect. William  Ham  Hall,  Postal  Tele- 
graph Bldg.,  S.  P.  Owner,  William 
Ham  Hall.  The  dwelling  will  be  erect- 
ed in  the  south  line  of  .lackson  street 
near  Arguello  Boulevard,  and  is  to 
contain  ten  rooms  and  three  baths.  In- 
terior finish  will  be  of  pine  and  red- 
wood with  hardwood  floors  tlirough- 
luit  except  in  the. baths  which  will  have 
composition  flooring.  There  will  be 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  A  dumb 
waiter  land  nutomatH"  water  Iieater 
\i-ill  be  installed.  Tire  exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  ]atl>.  Plans  arc  com- 
plete and  figures  are  being  taken. 

MUNICIPAL      OPERA      HOUSE    —    3 


story  and  tower.  Class  A  construc- 
tion, $1,000,000.  Architects,  Willis 
Polk  &  Co.,  Merchants'  Exchange  Bldg., 
S.  F.  Owners,  City  ana  County  of  San 
Francisico.  Plans'  for  this  building, 
wliicli  is  to  he  erected  under  the  direc- 
tion of  the  San  Francisco  Musical  As- 
sociation, have  been  approved  by  the 
Hoard  of  Supervisors.  The  original 
plans  provided  for  a  building  costing 
only  $750,000,  but  these  have  since  been 
revised  and  400  seats  added.  John 
Martin  is  the  liead  of  the  San  Fran- 
cisco   Musical    Association. 

STORES  AND  MOVING  PICTURE 
HOUSE — 1  and  2  story,  'brick  and 
frame,  $20,000.  San  Francisco.  Archi- 
tects. Havens  &  Toepke,  46  Kearny  St., 
.S.  F."  Owner's  name  withheld.  These 
improvements  will  be  made  to  the 
southwest  corner  of  Pacific  avenue  and 
Polk  street.  The  two-story  building 
will  contain  a  number  of  single  rooms 
on  the  upper  floor.  Interior  finish  will 
be  of  pine  and  redwood.  Tile  and 
marble  will  be  used  in  the  nickelodeon. 
There  will  be  patent  store  fronts.  The 
exterior  of  the  buildings  will  be  faced 
with  cement  plaster.  Plans  are  being 
prepared. 

STORES  AND  OFFICES  —  10  story 
and  base.  Class  A  £onst:ruction.  San 
Francisco.  Architects  not  selected. 
Owners,  Hobart  Estate  Co.  This  build- 
ing, sketches  for  whicli  are  being  pre- 
pared in  two  architects'  offices,  is  to  be 
erected  on  Market  street  east  of  Mont- 
gomery and  adjoining  the  Nevada  Bank 
Bldg.  Other  that  the  fact  that  con- 
struction will  be  fire  proof  throughout 
and  that  it  will  probably  be  faced  with 
pressed  brick  no  details  can  be  given 
at  this  time. 

STORES — 1  story  and  base.  rein- 
forced concrete,  $20,000.  San  Fran- 
cisco. Architect,  Theo.  Lenzen  &  Son, 
110  South  Second  St.,  San  Jose.  Own- 
ers, Max  Wolfen  Co.  The  building  will 
be  erected  at  the  corner  of  Front  and 
Merchant  streets,  in  the  lieart  of  the 
W'holesale  district,  and  will  be  designed 
for  stores.  There  will  be  a  waterproof 
basement.  Metal  window  sash  and 
frames  are  called  for  in  the  specifica- 
tions. The  exterior  will  be  faced  with 
cement  plaster.  Interior  finisli  will  be 
of  pine  throughout.  Plans  are  com- 
plete and  figures  are  being  taken. 


City  Bids  Opened. 


lOixbt  nhls  Were  Received  '»y  *l*c  Bonrd 

<>t   I'lilillc  Works  for  the   Cons(Tiie- 

lion    of    Siiiillo. 


Eigiit  bids  for  constructing  a  pho- 
tograpliic  and  blue  print  studio  on  the 
roof  of  the  Temporary  City  Hall  were 
received  by  the  Board  of  Public  Works 
at  their  Wednesday  afternoon  session. 
The  lowest  figure  wds  received  from 
McSheehy  Bros.,  v.-ho  will  probably  be 
awarded  the  work.  The  following  i' 
a  list  of  all  figures  submitted: 
Pliotflsrnpllio  .StiKlio, 

Carnahan    &    Multcrd $3,035 

T.     W.     McClenahan 3,7fi0 

W,    A.    Newsom 

McSheehy   Bros 2.6Si 

Wold  &  Kahn    3,190 

M.     M.     Finlayson 2,970 

William   Bruce    3,635 

Ilockenrolh  &  Schell 3,S7S 
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Lloyd  S.  Ackerman 

Attorney-At-Law 

Building  Law  and  the  Law  of 
Mechanics'  Liens. 

Rooms  414-418  Nevada  Bank  BIdg. 

14  Montgomery  St.,  S.  K. 

Refers  to:  An£'lo  California  Truii  Co., 
General  Contractors*  Association;  United 
States  Fidelity  O  Guaranty  Co.,  Daily 
Pacific  Builder. 


BUII/DING    SUPKBINTENDENT. 

Glacken,  Edwd.  E.,  General  building 
superintendent,  architectural  and 
structural;  supervision  of  any 
class  of  building  construction.  Ex- 
pert in  reinforced  concrete,  in- 
cluding cost  data,  design,  floor 
load,  quantity  surveying,  etc.  Ad- 
dress 668  Golden  Gate  Ave.  Phone 
Franklin  7619. 


Biiilding  Contracts  Awarded, 


San  Francigco. 


299 
200 
301 
302 
..303 
'SOi 
305 
J106 
307 
308 
SO  9 
310 
311 
312 


316 
317 
318 
319 
320 


329 
330 
331 
332 
333 
334 


Ephraim      Higginson 

Stebbing     Crothers 

Fetchen      Coburn 

Gray     Hooper 

Labat      Metter 

Panama   Rlty    ...Stockholm 

Magner     Connell 

American    Can    Murray 

.Same     Schrader 

Ford    North    St. 

Same     Murray 

Pac   C-  &   E  Co Bay  City 

Anderson      Novelty 

Ganey     Novelty 

Neveraumont      ...McBarnes 

Pope      McLean 

Wlllard      Willard 

Gould     Behm 

Robbin    Ryan 

Rossier     Mclatchie 

Relmann     Heller 

Ciioy    Salomon 

Bennett     Bennett 

Scobie     .Scoble 

Elvin     Elvin 

.Joseph     Sutton 

Baubel     Leigh 

Drexler     MacDonald 

Crocker     Milliken 

Corbin      Wilson 

Scoble      Scoble 

S   F  Metal    S  F   Metal 

I-ouis    Rest     Fink 

Deckelman     Fink 

Olsen     Olsen     i 

Mensor     Petersen 

McElroy    Wn    Furn 

Cohen      Hanson 

Butcher     Lettlch 

Same     Bradley 

Same     Turner 

Same     '" Cronin 

Same     Nafl     Elec 

Same     Sartorius 

Same     Rigney 

Same      Maundrell 

Same     Wilhelm 

Sinon     Terry 

McElroy     Cal    Elec 

Stoft     Kincanon 

Rogers     Brueck 

Winsliip      Jones        569'> 

P  P  I   E Anderson   472000 

Egan     Crane 

Lorden     Hlgginson 

Bailey     Nolan 

Hoin     Hoin 

Wade     Carlsen 

Bauer      Bauer 

Louis    Rest     Fink 

Rooney     Linden 

Sheppard     Sheppard 

Cas?ou     Salanave 

Schmieden      Hlppelv 

Bergers     Braendelein     .ion 

Maryland    Lunch     ...Owner  .".00 

Biorkman      Sn-anson        2000 

Biorkman     Swanson        2ono 

Ellis      Ellis        I.IOO 

Goldstein     Goldstein     ,".00 

Elliott     Elliott        4000 

Rogers     Brueck       1000 

Perkins     Sibley       1»00 


5100 
6610 
2.10 
1650 
5200 
9650 
6450 
2720 


400 


400 

500 

1000 

800 

350 

650 

500 

5000 

3000 

1203 

2085 

26644 

22600 

400 

4000 

1700 

500 

500 

2300 

7100 

5050 

2000 


880 


1300 
13250 
11000 
2735 
1400 
1100 


2600 
22000 
3500 
8000 
1200 


1000 
40n 
400 


;2I  S\V  l.-l'I/l'dN  AND  UAICIOii  \V 
iiiixS  2."..  .\1I  work  e.vcept  wiring 
iir  MiteralloMS  and  additions  In  a 
lircp-stoiy  Hat  building  Into  apart- 
ucnls.  (Gas  llxturp.s  and  shades 
lu-riishcil    by     owner.) 

■I!'''' lOrncstine        llpliralni,       705 

I'.roderii-k.    San    Francisco. 
■iiiUMt  ....\.    K.   and    C    .\I.   Rousseau. 

.Miinadnock    nidg.,    S.    F. 
ntrai  lor.  .  Iliggin.son       Co.,       Inc.,       8 
I'ahon   Ave.,   .S.   F. 
7.     13.      Dated    .Ian.    23.   '13. 
lathing,  electric  wir- 
ing and    rougli    plumbing  in..J2387.50 
Hrown    coated   and   outside   fln- 

i>^lied     2387.50 

I'nmpleted  and  accepted 2387.50 

rsual    35    days 2387.50 

TOTAL   COST,    $9550.00 
ond.    none.      I..imit,   90   days   after   Feb. 
•|3.      Forfeit,    $10.      Plans    and    speci- 
■ations   filed. 


ilrd     .1m 

Keadv 


(263)  W  WOODLAND  AVE  150  S  Par- 
nassus S  25xW  80  Lot  55  Blk  "D." 
Sunset  Heights  Tract.  All  work  for 
two-story    and    basement    frame    flats. 

OVvner E.    Florence    Stebbing,    120 

21st  Ave..  San  Francisco. 
.\rchitect  .  .  .C.    M.    Cook,    Rialto    Bldg., 

San   Francisco. 
Contractor.  .R.  A.  Crothers,  Burlingame 

California. 
Filed  Jan.  27,  '13.     Dated  Jan.  23,  '13. 

Frame    up    $1150 

Brown    coated    1150 

Completed   and   accepted 1150 

Usual     35     days 1650 

TOTAL  COST.  $5100 
Bond,  none.  Limit.  90  days.  Forfeit, 
$2.      Plans   and   .=  pecilications   filed. 


(264)      SE   MISSION    137-6   NE  Main   NB 
45-lOxSE    137-6.      All    work    for    one- 
story   i.rick   store. 
Owner..    ...J.    C.    Fetclien    and    Ella    O. 
Fitschenl,       1034       pVlasonic 
Ave.,    San    Francisco. 
.\rchitect  .  .  .None. 
Contractor.  .Ira  W.  Coburn  Inc.,  Hearst 

Bldg.,   San   Francisco. 
Filed  Jan.   28,  '13.     Dated  Jan.  27,  '13. 

1st   story   joists   in    place $1652 

Rafters    in    place 1652 

Accepted     1652 

Usual    35    days 1654 

TOTAL  COST,  $6610 
Bond,  none.  Limit,  35  days  after  Jan. 
30.  Forfeit,  none.  Plans  and  specifica- 
tions  filed. 


(265)  S  CALIFORNIA  S2-6  W  30th 
Ave  W  25xS  100  OL  152.  All  work 
for  one  and  one-half-story  cottage 
.and  basement  and  garage. 

Owner John    Gray,    124S    Rrnderick 

San   Francisco. 

.Architect  . .  .None. 

Contractor.  .Byron      J.      Hooper,      2226 
Anza,    San    Francisco. 

Filed  Jan.   28,  '13.     Dated  Dec.   30,  '12. 

Frame    up    $550 

Brown    coated    "^^ 

(7'ompleted     ^^0 

Usual    35    days 550 

TOTAL  COST.    $2200 

Bond,    limit,    forfeit,    none.      IMans    and 

specifications    filed. 


(206)  E  V.\LENCIA  236  N  22nd  N  24x 
E  125.  .\lterations  and  additions  for 
frame    building. 

Owner Jean   Labat,   1056   Valencia, 

San    Francisco. 
Architect  ..  .Oliver    Everett.    1940    Web- 
ster,   San    Francisco. 
Contractor.  .Louis     Metter.     157     Albion 
Ave.,    San    Francisco. 


I'Mled  Jan.  2.S,  '13.     Uale.l  Jan.   23,  '13. 

Fra.ne  up   $412,60 

Roof    (in    4 1 2.50 

Completed     412.50 

Usual    33    days 412.50 

TOTAL  COST,  $1650,00 
Uonil,  none.  Lllmt,  45  days.  Forfeit, 
none.     PlanH  and  speclflcatlons  filed. 


(267)  .\  SIXTH  AND  STEVENSON 
NW  SOxNE  78.  Alterations  for  ten- 
ant In  connection  with  S\V  section  of 
Market    street    part    of    building. 

'>"ner Panama    Realty   Co. 

.\rchltect  . .  .Held       Bros.,        Cal-Paelflo. 

Bldg.,    San    Francisco.  ' 

Contractor.  .Stockholm     &     Allyn,     180' 

Jessie,    San     Francisco. 
Filed  Jan.  28,  '13.     Dated  Jap.  23.  '13. 
Contractor  to  do  work  for  actual  . 

cost  of  labor  and  material  and 
to    receive    5%    of   cost    for    his 
services;    total    not    to    exceed 
$5200. 
On    6th     of    each     month    75%    pf  ' 

work   done   &   material   furnished 

Usual    35    days 25%' 

TOTAL  COST  NOT  TO  EXCEED  $5200  ' 
Bond,  limit,  forfeit,  none.  Plans  and  ] 
specifications   filed.  i 


f 


(268)  W  E.MBARCADERO  137-6  S 
Howard  S  45-lOxW  137-6.  Lath  and 
plaster  and  damp  proofing  for  seven- 
story  and  basement  reinforced  con- 
crete   building. 

(5wner Jos.    Magner,    419    Jackson, 

S.  F.  by  Theo  S.  Hoin,  156S  ' 
Clay,    San    Francisco. 
Arcliitect  . .  .Rofs       &       Burgren,    Cal  ■ 

Pacific    Bldg.,    S.    P. 
Contractor.    J.    E.    Connell,    185    Steven- 
son,   San    Francisco: 
Filed  Jan.  28,  '13.     Dated  Jan.  22,  '13. 

Brown   coated    $4825.00 

Plaster    completed    2412.50 

Usual    35    days 2412.50 

TOTAL  COST,  $9650.00 
Bond,  $4825.  Sureties,  P.  and  Geo.  H. 
Connell.  Fo(rfeiU  none.  Plans  and 
specifications,  none. 


(269)      SW    NINETEENTH    &     H.\RRI- 
son.     Brick   and   tile  work   for   bldg. 

Owner American     Can     Co..     Mills  • 

Bldg.,  S.  F.  by  The  Clinton 
Fireipi-ooflng    Co.,     Mutual 
Bank    Bldg.,  S.   F. 
Engineer  ..  .N.    M.    Loney,    Mills    Bldg.,, 
San  Francisco.  ' 

Contractor.  .Murray     &     Mowbray,     180:, 
Jessie.    San    Francisco.  , 

Filed  Jan.   28,  '13.     Dated  Jan.  — ,  '13.       I 

10th   of  each   month TS%'f 

Usual    33    days 25% 

TOTAL    COST,    $6450  '• 
Bond.  $3225.     Surety,  Aetna  Accident  & 
Liability    Co.       Forfeit,     none,       Plans: 
and    specifications   filed. 


(270)      SE   NINETEENTH   AND  TREAT 

Iron    and    steel    work    for    building. 
Owner American     Can     Co..     Mills 

Bldg..  by  The  Clinton  Flre- 

prooflng    Co.,    Mutual    BanK 

Bldg.,    San     Franc4sco. 

.N.    M.    Loney.    Mills    Bldg., 

San    Francisco. 

.Schrader  Iron   Works,   1247 

Harrison,    S.    F. 

8,  '13.     bated  Jan.   14,  '13. 

75% 


Engineer 


Contractor 


Filed  Jan. 

10th   of  each   month 

Usual    35    days -S% 

TOTAL  COST,  »2720 
Bond.  $1360.  Surety.  .Massachusetts 
Bonding  &  Insurance  Co.  Limit,  none. 
Forfeit,  none.     Plans  and  speclHoattons, 


■I 

—  :J 
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"Triangle  Mesh'' 

The  Universal  Fabric 


Only  by  handling  all  the  Steel  that 
goes  into  ''Triangle  IVIesh"  from 
the  Ore  to  the  Finished  Product  with 
their  own  facilities  and  by  their  own 
Special  Methods  can  the  "United  States 
Steel  Corporation"  KNOW  that 
"'Triangle  JVIesh"  is  the  Strong- 
est, Most  Efficient  and  Most  Econom- 
ical Reinforcement  on  Earth. 


TlieLiliey&  Thurston  Co. 

RI»LTO  BUILDING,  SAN  FRANCISCO 


[ 


MODERN  CITY  RESIDENCE  OF  C.  R.  SPLIVALO 
San  Francisco 


Architects  Frye  &  Schastey 
San  Francisco 


Building  and  Industrial  News 
February  4,  1913 


(^LATE  A 


LIVERPOOL-LONDON  &  GLOBE  INSURANCE  BLDG. 

Architects  Bliss  &  Faville 

San  Francisco 


PACIFIC  UNION  CLUB 

Architect  Willis  Polk 

San  Francisco 


Building  and  Industrial  News. 
February  4,  1913. 


PLATE  B 
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n)  SW  TWENTY-FIRST  it  HARKI- 
3on.  Ornamental  Iron  work  for  flve- 
story    reinforced    concrete    factory. 

rn  — Ford    Motor    Co.,    100    Van 

Ness    Ave.    by    The    Clinton 
Firepl'ooflng     Co.,    Mutual 
Bank    Bldg.,   S.    F. 
chltect  . .  .Jno.      Graham,       100      Van 

Ness  Ave.,  S.  F. 
ntractor.  .North   Star     Iron     Works., 

1311   Harrison,   S.  F. 
led  Jan.  2S,  '13.     Dated  Jan.  — ,  '13. 

10th   of  each   month 75% 

Usual    35    days 25% 

TOTAL  <X>ST.  14715 
►nd,  $2357.50.  Surety,  Massachusetts 
mding  &  Insurance  Co.  Limit,  for- 
It,  none.  Plans  and  specifications, 
ne. 


72)      BRICK      AND    TERRA      OOTTA 

work    on    above. 

jntractor.  .Murray     &    Mowbray,     180 

Jessie,     San    Francisco. 
iled  Jan.  28,  '13.     Dated  Jan.  — ,  '13. 

Payments    same    as    above 

TOTAL  COST,  $17,000 
and,  J8500.  Surety,  Aetna  Accident  & 
lability  Co.  Limit,  forfeIt(  none, 
ans  and   specifications,   none. 


173)  W  GEORGIA  433  N  23rd  S  75x 
W  80  PN  443.  All  work  for  meter 
house    extension. 

wner Pacific    Gas    &    Blec.    Co., 

445    Sutter,    San    Francisco. 

Irchitect  . .  .None, 
ontractor.  .Bay  Cit.\-  Iron  Works,   1243 
,  Harrison.    San   Francisco, 

iled  Jan.  28,  '13.     Dated  Jan.  20,  '13. 

On   completion    75% 

!  Usual    35    days 25% 

[  TOTAL    COST,     J1890 

ond,  $945.  Surety.  Pacific  Coast 
lasualty  Co.  Limit,  6  weeks.  Forfeit, 
one.      Plans    and    specifications    filed. 


274)     NO.     964       MARKET.         Electric 
sign. 

wner R.    C.    Anderson,    Premises. 

.rchitect  . .  .None. 

ontractor.  .Novelty  Elec.   Sign  Co.,  165 
Eddy,    San    Francisco. 

COST,    $500 


276)     NO.  3084  SIXTEENTH.     Electric 
sign. 

iwner Wm.  Ganey,   Premises. 

.rchitect  . .  .None. 

'ontractor.  .Novelty  Elec.  Sign  Co.,  165 
Eddy,   San    Francisco. 

COST,    $400 


273)     NO.       1530       HAIGHT.         Repair 
bakery   and   restaurant. 

wner J.  Neveraumont. 

.rchitect  . .  .None. 

ontractor.  .A.   McBarnes,    1536    Haight, 
San  Francisco. 

COST,    $700 


277)      NOS  153-1S5  EAST.     Repair  roof 

iwner Pope    &     Talbot,     3rd     and 

Townsend,    S.   F. 

jchitect  . .  .None. 

ontractor.  .Neil  A.  McLean,  225  Chron- 
icle Bldg.,   S.   F. 

COST,    $850 


27S)      NO.    2299    LOMBARD.      Excavate 
and    build   new   front. 

'Wner Mrs.    Willard.     Premises. 

rcnitect  ...M.  M.   Finlayson. 
ontractor.  .Revatt  &   Maack.   Premises 
COST,    $400 


«>«'ner liouUI-.Siil  liv.in     Co.,     I'rein. 

.\rchitect  . .  .None. 

Contractor.  .W.    Behm    &    Co..    139    Oak. 
San   Francisco. 

COST,  $500 


(280)      NO.    222    KEARNY.      Alter  floors. 

owner Robbln    Estate,    Premises. 

.\rchitect  . .  .None. 

Contractor.  .H.    B.      Ryan,   1194     Green, 
San   Francisco. 

COST,    $1000 


(281)      SB   GOLDEN  GATE      &      BROD- 
erick.      Erect   chimney. 

Owner Chas.   A.    Rossier,   Premises 

Architect  . .  .None. 

Contractor.  .G.      Y.      McClatchie,      Palo 
Alto,   Califronia. 

COST.    $800 


(282)     NO.    1700    FELL      Replace   stud- 
ding and   rustic. 

Owner C.   W.   Relmann.   Premises. 

Architect  . .  .None. 

Contractor.  .Adam     Heller,     ISO     Jessie. 
San    Francisco. 

COST,   $350 


(283)  NO.      1338      FILLMORE.        Alter 
front. 

Owner M.  K.  Choy  &  Co.,  Premises 

Architect  . .  .None. 

Contractor.  .L.       Salomon,     1303       Ellis, 
San  Francisco. 

COST,    $650 

(284)  E   PUTNAM  50   N  Jarboe.     One- 
story   and   basement   frame   dwelling. 

Owner Bennett  Bros.,      117   Wash- 

nington.  San    Francisco. 
Architect  . .  .None. 
Day's    work.  CX>ST,     $500 


(285)      W    FOURTEENTH    AVE     215    S 
California.     Two-story   and   basement 
frame  dwelling. 
Owner.  ..  .Thos.    Scoble,    363    14th    Ave., 

San  Francisco. 
Architect  ..  .E.    E.   Young,    251    Kearny, 

San    Francisco. 
Day's   work.  COST,    $5000 


(286)      E  MISSOURI    175   S   18th.      Two- 
story    and   basement   frame   flats. 

Owner P.  Elvin,  1415  6th,  Alameda 

Architect  . .  .None. 

Contractor,  .Ferdinand    Elvin.    1415   6th, 
Alameda. 

COST,    $3000 


(287)  SE  GOLDEN  GATE  AVE  AND 
Hyde  B  68-9xS  137-6.  Steam  heat- 
ing and  hot  water  systems  for  three- 
story    brick    building. 

Owner Joseph  Estate  Co. 

Architect  ..  .Ross      &      Burgren,      Cal- 
Pacific  Bldg.,  S.  F. 

Contractor.  .J.    G.   Sutton  Co.,    Inc.,    243 
Minna,    San    Francisco. 

Filed  Jan.  29,  '13.     Dated  Jan  25,  '13. 

Roughed    'n    $500 

Completed   and   accepted 401 

Usual   35   days 302 

TOTAL    COST.    $1203 

Bond,  none.     Limit,  as  fast  as  possible. 

Forfeit,   none.     Plans  and  specifications 

filed. 


279)      NO.      8S4      MARKET, 
windows. 


Enlarge 


(288)  W  NINETEENTH  AVE  250  N 
Fulton  N  25xW  120.  All  work  except 
gis  and  electric  fixtures  for  one- 
story  frame  building  (store  and  liv- 
ing  rooms). 

Owner Chas.  Baubel.  31st  Ave  and 

Clement,  San   Francisco. 

Architect  . .  .None. 

Contractor.. Leigh  &  Schultz,  830  8th 
Ave.,   San  Francisco. 


I'il.-d  Jan.   29,  'la.      Dated  Jan.   2S.  '13. 

Frame  up  and  root  on $521    25 

Brown    coated    521   25 

Completed   and   accepted 521   25 

Usual   35   days 521   25 

TOTAL  COST.  $2085  00 

Bond,    none.      Limit,    50   days.      Forfeit. 

none.     Plans  and   specifications   filed. 

(289)  NE  CLAY  AND  FRONT  N  27-6 
xB  120.  All  work  for  one-story  re- 
inforced concrete  stores 

0^"er Elise      A.      Drexler.      Kolil 

Bldg.,    San    Francisco 
Architect  ...Reid        Bros..       Cal-Paclfi. 

Bldg.,     San     Francisco. 
Contractor.. MacDonald  &  Kahn,  Rlalto 

Bldg.,    San    Francisco. 
Filed  Jan.  29.  '13.     Dated  Jan.  27,  '13. 

On   6th   of  each    month '.      75% 

Usual  35  days 25% 

TOTAL  COST,  $26,644 
Bond,  $13,500.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  June 
15,  '13.  Forfeit,  $10.  Plans  and  speei- 
Hcatlons   filed. 

(290)  SW  POST  AND  POWELL  W 
137-6  S  63-6  E  69-7  N  6-6  E  67-11  N 
57.  Take  from  cars  or  boat,  haul, 
erect  and  rivet  all  grillage,  steel,  cast 
iron  bases  and  steel  frame  above 
cast  iron  bases,  etc..  for  Class  "A" 
building. 

Owner Crocker   Hotel   Co. 

Architect  ..  .Blisis      &      Faville,      Balboa 

Bldg.,    San    Francisco. 
Contractor.. Milliken     Bros..     Humboldt 

Bank   Bldg..   S.   F. 
Filed  Nov.   25,  '12.      Dated  Aug.  15.  "12. 
Payments  on  1st  and  15th  of  each 

month    of    751^ 

Usual  36  days 25% 

TOTAL  COST.  $22,600 
Bond.  $11,300.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  Feb.  10, 
1913.  Forfeit,  $50.  Plans  and  specffi- 
tations    filed. 


(291)      NO.    266      COTTER.        Add      two 
rooms  and  alter  dwelling. 

Owner M.  Corbin. 

Architect  . .  .None. 

Contractor.  .Jas.       Wilson,     1363      Post, 
San    Francisco. 

COST.   $400 


(292)  W  FOURTEEN-nri  AVE  245  S 
California.  Twe-story  and  basement 
frame    dwelling. 

Owner Thos.    Scoble,    363    14th    Ave.. 

San   Francisco. 

Architect  . .  .None. 

Day's  work.  COST.   $4000 


(293)     E    FOLSOM    153    N    19th.      One- 
story   frame   shop. 

Owner S.     P.     Metal     Stamping    & 

Corr.    Co.,    556    Treat    Ave., 
.San     Francisco. 
Architect  . .  . E.    W.  Carmon,  Oakland. 
Day's    work.  COST.    $1700 


(294)      NO.    524    MARKET,      New    front 
and    marquise. 

Owner Lauis   Fashion    Restaurant. 

Premises. 
Architect  .  .  .None. 

Contractor.  .Fink  &  Schindler.  226  I3th, 
San   Francisco. 

COST,    $500 


(295)      NO.   32  TURK.     New  windows. 

Owner Deckelman  Bros.,   162  Turk 

San    Francisco. 
Architect  . .  .None. 

Contractor.  .Fink    &   Schindler   Co.,    226 
ISth,  San  Francisco. 

COST.    $500 
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(29li)      K    t'OLSOM    iiO    S    latli.      Two- 
ptory  and  basement   frame  dwelling. 

Owner Wm.    Olsen,    64G    Fillmore. 

San   Francisco. 
Arclilloct  . .  .None. 
Day's  work.  COST,   $2300 


(297)  SE  GEARY  AND  JONES  E  2S-9 
xS  G8.  Gas  flttlng,  plumbing,  fixtures, 
hot  water  system,  steam  heating, 
8t.ind  pipes,  tanks,  water,  gas  and 
steam  service  for  six-story  and  base- 
ment .nnd  mezzanine  floor  Cl^xss  '"C" 
building. 

Owner I.    Mensor,    2211    California, 

San    Francisco. 

Architect  ...Albert  Schroepfer,  6S  Post, 
San   Francisco. 

Contractor.  .Petersen-James      Co.,      710 
Larkln,    San    Francisco. 

Filed  Jan.   30,  '13.     Dated  Jan.   23,    13. 
Plumbing      and    steam      heating 

roughed  in  to  3rd  floor $1000 

Plumbing  and  steam  heating  all 
rDughed  in  and  services  connect- 
ed        1500 

Completed  and  accepted 2S25 

Usual    35    days 1775 

TOTAL   COST,    $7100 

Bond,    $3550.      .Sureties,    J.    H.    Wright 

and    Chas.    Lauflter.      Limit,    as    fast   as 

possible.       Forfeit,     none.       Plans     and 

specifications   filed. 


(29S)  SW  SIXTH  72  NW  Howard  NW 
48  SW  75  NW  45  SW  50  SE  75  NE 
50  SB  IS  NE  75.  Sheet  metal  work, 
etc.,  for  six-story  and  basement  steel 
frame  Class   "C"   building. 

Owner R.   B.   McElroy. 

Architect  ..  .Wra.    Curlett    &    Son,   Phe- 
lan  Bldg.,  San  Francisco. 

Contractor.  .Western    Furnace;    &    Cor- 
nice Co.,  1645  Howard,  S.  F. 

Filed  Jan.  30,  '13.     Dated  Jan.  24,  '13. 
On  1st  and   loth   of  each   month     75% 

Usual    35    days 25% 

TOTAL  COST,   $5050 

Bond,  $2525.     Surety,  Aetna  Accident  & 

Liability    Oot       Limit,'   40     days    after 

notification.     Forfeit,   none.     Plans  and 

specifications  filed. 


(299)  LOT  .2  ELK  "D"  Mission  Tract, 
being  25  feet  S  Santa  Rosa  Ave  on 
E  si.-ie  San  Jose  Ave.  All  work  for 
one-story   frame    dwelling. 

Owner Ida   Cohen.   Hyde  &   Pacific 

San  Francisco, 

Architect  . .  .None. 

Contractor.  .H.  Hanson,  155  DeJanOy 
San   Francisco. 

SMled   Jan.    30,   '13.      Dated   Jan.   25,   '13. 

Frame   up    $500 

Brown    coated    500 

Accepted     500 

Usual  35   days 500 

TOTAL   COST,    $2000 

9ondi    limit,    forfeit,    none.      Plans    and 

specifications    filed. 


(,300)      NW   JACKSON   AJND   DRUMM   N 

■    COxW     60.       Plumbing     for     six-story 

brick  building    (stores  and  rooms.) 

Owner Thos.      W.      Butcher,      185 

Stevenson,    San   Francisco. 

.\rchitect  ..  .Cunningham       &       Politeo, 

1st    National     Bank     Bldg., 

San  Francisco. 

Contractor.  .Lettich      Bros.,     365      Fell, 

San   Francisco. 

Filed  Jan.  30,  '13.     Dated  Jan.  16,  '13. 

Payments  on  1st  and  15th  of  each 

month    of    75% 

Usual    35    days 25% 

TOTAL  COST,   $5350 
Bond,    $2675.        Surety,    Pacific      Coast 


Casualty  Co.  lyimlt,  (iO  daws  ul'tcr 
ready  for  same.  Forfeit.  JfiO.  Plan.'? 
and    sfiecifioatlons    filed. 


(30i)      ).,ATH  &   PLASTKR  ON  ABOVE. 
t::onta-actor.  .Bradley     &    'O'Reilly,     402 

Kearny,   San  Francisco. 
Filed  Jan.  30,  '13^     Dated  Jan.  16,  'J  3. 

P.ayments    same    as    above 

TOTAL  COST,  $5500 
Bond,  $2750.  Surety,  National  Surety 
Co.  Limit,  30  days  after  ready  for 
same.  Forfeit,  $50.  Plans  and  sipeci- 
flcatlons    filed. 


(302)      STEAM   HEATING   ON   ABOVE. 
Contractor.  .Turner    Co.,     27S     Natoma, 

San   Francisco. 
Filed   Jan. 30,   '13.      Dated   Jan.    20,    '13. 

Payments    same    as    above 

TOTAL  COST,  $880 
Bond,  $440.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit,  30  days  after  ready 
for  same.  Forfeit,  $50  Plans  and 
spe.?ifications  filed. 


(303)      SHEET      METAL      WORK       ON 

above. 
Contractor.  .CronSn's    Cornice    Wo'fks, 

338    Guerrero,    S.    F. 
Filed   Jan.    30,    '13.      Dated   Jan.    17,    '13. 

Payments    same    as    above 

TOTAL  COST,  $1570 
Bond,  $785.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  30  days  after 
ready  for  same.  Forfeit,  $50.  Plans 
and   specifications  filed. 


(304)      ELECTRIC    WORK    ON   ABOVE. 
Contractor.  .National      Elec.      Co.,       102 

Turk,    ,San    Francisco. 
Filed  Jan.  30,  '13.     Dated  Jan.  21,  '13. 

Rough    work   in $745.00 

Completed    and    accepted 372.50 

Usual    35    days 372.50 

TOTAL  COST,  $14>90.0O 
Bond,  $745.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  30  days 
after  ready  for  same.  Forfeit,  $50. 
Plans    a-id    specifications    filed. 


(305)    ORNAMENTAL  IRON  WORK   ON 
above. 

Contractor.  .Sajrtoi'rius     Co'.,     1.5th     and 
Utah,   San  Francisco. 

Filed  Jan.    30,   '13.     Dated  Jan.   22,   13.. 
1-st   and    15th    of   each   month..      75% 

Usual     35     days ; o^% 

TOTAL   COST,    $1100 

Bond,    $550.      Surety,    Globe    Indemnity 

Co.      Limit.    25   days    after    notification. 

Forfeit,   none.     Plans  and  specifications 

filed. 


(306)      TILE    WORK    ON    ABOVE 
Contractor.. Thos.     F.     Rigney,     S     City 

Hall   Ave.,   San    Francisco. 
Filed   Jan.    30,   '13.     Dated   Jan.    22,   '13. 

Payments    .same    as    above ' . 

TOTAL  COST,  $70i 
Bond,  $350*  .Surety,  Pacific  Coast 
Casualty  Co.  Limit.  22  days  after  noti- 
fied. Forfeit,  $50.  Plans  and  specifi- 
cations  filed. 


(307)      PAINTJNG    ON    .\BOVB. 

Contractor..  Harry         Maundrell,         56S 

Hayes,     San  '  Francisco. 
Filed  Jan.  30,  '13.     Dated  Jan.  28.  '13. 

Payments    same    as    above 

„      ,     .  ■  TOTAL    COST.    $1300 

Bond.  $650.  Sureties.  E.  S.  Rainey  and 
J.  L.  Chr.chton.  Limit.  30'  days  after 
notified.  Forfeit.  $50.  Plans  and 
specifications    filed. 


(30S)      CARPENTER,    LUMBER.     \IILI 

roofing,    flooring,    store    fronts,    sisii 

doors,    glass,    glazing,    stairs,    locker 

and  hardware   on  above. 

(-"Contractor.  .A.   H.   Wilhelm.   ISO   Jessie 

San   Francisco, 
l^'iled  Jan.  30.  '13.     Dated  Jan.  13,  '13. 

Payments    same    as    above 

TOTAL  COST,  $13,26' 
Bond,  $6625.  Surety.  Pacific  Coas'l 
Casualty  Co.  Limit,  70  days  after  noti- 
fied. Forfeit,  $50.  Plans  and  speci. 
fications    filed. 

(309)      N    GREEN    91-6    E    Hyde    E    46y 
N    62-6.      All    work    except   plumbing 
painting   and   plaster   for   three-storj 
and    basement    frame    apartments. 
Owner Margaret      M.    Sinon,      dis- 
tributee   under    will    of   W 
J.   Sinon,   deed,   and   trustee 
under      The   W.      J.      Sinoti 
Trust,    2061    Hyde.    S.    F. 
.Architect  .  .  .Jno.   H.   Powers,   460   Monti 

gcmeiy,    San    Francisco. 
Contractor.  .W.    L.    Terry,    2948    Octavia- 

San    Francisco. 
Filed  Jan.  30,  '13.     Dated  Jan.  29,  '13. 

Frame    up    $2125 

Ready   for  plaster    2126 

Standing     trim     completed 2OO0 

Completed   and   accepted 2000 

30    days    after 2750 

TOTAL  COST,  $11,000 
Bond,  none.  Limit.  100  days.  Forfeit, 
$5.      Plans   and    specifications   filed. 


(310)  SW  SIXTH  72  NW  Howard  NW 
48  SW  75  NW  45  SW  50  SB  75  NE 
60  SE  18  NE  75.  Electrical  work  for 
steel   frame  Class   "C"   building. 

^■wner R.    D.    McElrov. 

Architect  ...Wm.    Curlett    &    Son,    Phe- 
lan    Bldg.,    San    Francisco. 

Contractor.  .California       Elec.       Constr. 
Co..    680    Mission.    S.    F. 

Filed  Jan.  30.  '13.     Dated  Jan.  27,  '13. 
1st   and    15th    of   each    month...      75 

Usual    35    days 25 

TOTAL    COST,    $2735 

Bond,    $1367.,i0.      Surety,    U.    S.    Fidelity 

&    Guaranty    Co.      Limit,    40    days    after 

notification.     Forfeit,   none      Plans   and 

specifications    filed. 


1311)  S  CLAY  80  E  Taylor  E  25xS  94. 
Criibbing  for  concrete  foundations 
carpenter,  mill,  metal  vermin  anfl 
fire  stops,  timber,  deafening  stair 
work,  fences,  hardw^are,  furring  for 
exterior  plaster,  etc.,  for  three-story 
and  basement  frame   flats. 

Owner Louis   D.    Stoff,    46    Kearny, 

San   Francisco. 

Architect  . .  .None. 

Contractor.. J.  G.  Kincanon,  353  Bush, 
San   Francisco. 

Filed  Jan.   31,   '13.     Dated  Jan.   22,   '13. 

Frame    up    jsqo 

Ready   for  plaster   &   rough   stair 

work     done 250 

Standing    finish    on 250 

Completed    and     accepted 600 

TOTAL  COST,    $1400 

Bond,   none.     Limit,   70   days  after   Feb. 

1.  '13.     Forfeit,  none.     Plans  and  speci- 
fications,    none 

NOTE: — Plans    were    drawn    by    Clias. 

J.    Rousseau,    756   Phelan    Bldg. 

(312)  LOT  31  BLK  "A"  Glen  Park 
Terrace.  Alterations  and  additions 
to  one  and  one-liulf-storv  fr.ime 
building. 

Owner Margt.   E.   Rogers. 

.\rchitect  . .  .None. 

Contractor.. Michael  Brueck,  600  Char- 
ter  Oak,   San  Francisco. 
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i   Jan.   31.   '13.      Dated   .Ian.   30,     13.  (31S)      \V   IIYKK  62-«  S  J;u;k.-ii.ii.  Tl.rec  f"nUiiclor.  .Oscar    Swaiison,    4066    18tli, 

lime    up    $27.')  slory  and  basumcnt  frame  (6)   flats.  San   Francisco. 

Miwn    coated    275       Owner Tlieo.  Holn.  l.'iSS  Clay,  S.  F.  COST,    $2000 

niploted     275  Engineer  ...  Rcss  &   Rurgrcn,   310   Call-  

lal   35   days 275  fornla.   San   Francisco.  .  ,. 

TOTAL  COST,    $1100  Contractor .  .Theo.  Hoin,  ir.OS  Clay,  S    F  *-^*      "^     THIRTKKNTH     AVE     200     N 

none.      Limit,    50    days.      Forfeit,  COST,    $8^00  Klrkham.      Two-story    and    basement 

Plans   and   speclHcations   filed.  frame   residence 

(319)      N   SURREY    116    W    Van    Buren.       °"'"*'' J-    BJorkman    and    O   Swan- 

i.i     NOS.         243-245         O'FARRELU  One  and  one-half-story  and  basement  ,                       ^°"'   ■*"*"    IStli,  «.   F. 

Miiratlons  and  additions  to  building.  frame  dwelling.  Architect  ...None. 

lu.ur K.    D.    Winship,    354    Pine,      Owner Wade    &    Carlson,    579    Du-  '-""tractor.  .Oscar   Swanson,    40CC    ISth, 

San  Francisco.  boce  Ave.,   S.   F.  •  ""  Francisco. 

Ai-.lutect  . .  .Smitii      &      Stewart,        244  Architect  ..  .None.  COST,   $2000 

Kearny,    San    Francisco.  Day's    work.                              COST.    $1200  

outractor.  .Fred   C.    Jones,   Lick    Bldg.,  (330)   SE  EIGHTEENTH  &  VALENCIA. 

San    Francisco.  (320)     S   POl-SOM    100    W    Fifth.      Sink  Repair   fire  damage. 

lilcd  Jan.   31,  '13.     Dated  .Tan.   24,  '13.  shaft.                                                                       Owner Mrs.   Ellis,   Premises, 

7.'.':;  of  work  done  every  10th  day               Owner J.   Bauer,   Care  Architect.  Architect  ..  .None. 

after   January    24    Architect  ..  .Alfred    Jacobs,    110    Sutter,  Day's  work,                                   COST,   $1500 

Usual    35    days 25%  San    Francisco.  

TOTAL  COST,    $5695  Day's   work.                                     COST,    $750  „„,        „  „    „,    .  ^ 

,Bond.   none.     Limit,   40   days   after  Jan.  '^^l'     E  HOWARD  225  N  15th.     Repair 

27.     Forfeit,  none.     Plans  and  specitica-  (321)     NO.    524    MARKET.      Erect   par-  ''''*   damage. 

lions   filed.  tition.                                                                      "^•"^'' M.  Goldstein,   1877  Howard, 

Owner Louis    Fashion    Restaurant,  ^"    Francisco. 

iSU)     E    FILLMORE    59.075    N    Bay    N  Premises.  Architect  ..  .None. 

lHt;7.xE  475.     All  work  for  machinery  Architect  ..  .None.  Contractor.  .D,  Goldstein,  18,7  Howard, 

I'uildjng.  Contractor.. Fink  &  Schindler,  226  13th,  San  Francisco. 

'l\^ner Panama-Pacific       Interna-  San    Francisco.  i^ObT,    $oOO 

tional   Exposition    Co.  COST,    $500  

Ar.  liitect  .  .  .None.  (332)      N  GEARI    100  W  14th  Ave.  Two- 
Contractor.  .W.  W.  Anderson  &  Co.,  402  (322)     NE   IVY   AVE   AND   WEBSTER.  story  and  basement  frame  flats. 

Kearny,  San  Francisco.  New  steps,   entrance  and  plumbing.           Owner James  Elliott,  261  4th  Ave. 

Filed  Jan.   31,  '13.       Dated  Jan.  29,  '13.         Owner M.  Rooney,  NW  Pacific  and  San  Francisco. 

.\5    work    progresses 75%  Drumm,    San    Francisco.  Architect  ..  .Plans  by   Owner. 

Usual    35    days 25%  Architect  ..  .Bonks      &     Copeland,      333  Day's  work.                                 COST,  $4000 

TOTAL  COST,   $472,000  Kearny,  San  Francisco.  

Bond,    $240,000.      Sureties.  F.   S.   Loop   &  Contractor.  .Wm.    Linden,    1100    Dolores,  PHPNFRY        Concrete 

F.   E.  Knowles.     Limit,   240  days.     For-  San  Francisco.  (333)     NO.   912     CHENERY.       Concrete 

feit,    $100.        Plans    and      specifications  COST,   $1000  foundation  and  add  and  alter  dwlg. 

^jgij  ______^                                     Owner Mr.    Rogers,    Pdemises. 

(323)      NO.   41   CRESCENT  AVE.     Erect  Architect  ..  .None.                               r^hor.^n 

'    ,^,            o^   ■_   .,-                    ^      „  „v.  Contractor.  .M.      Brueck,      600     Charter 

(315)  NW  HARRISON  62  NE  Fifth  NE  partition,  add  bath  room  and  porch.  ^^^    ^^^  Francisco 

50xNW   SO.     All   work   for  galvanized      Owner Wm.  Sheppard  et  al.  '                       COS'T,   $1000 

iron  frame   warehouse.  Architect  ..  .Nort. 

Owner Jas.  L.  Egan,   1152   Folsom,  Day's   work.                                  COST.   $400 

San    Francisco.  (334)      S    SUTTER    164-6     E    Taylor    E 

Architect  ..  .J.    Chas.    Flugger,    Crocker  (324)     NO.  1115  MASON.     Cement  walk,  60-5xS  137-6.     Removal  of  debris  and 

Bldg.,    San    Francisco.  concrete  foundation  and   repair  room.  foundation    walls    to    basement    floor 

Contractor.  .Richard     Keller    and    Myrl      Owner Mrs.  C.  Cassou,  Premises.  levels   with   exception   of   front   foun- 

Crane,    74      Miramar      Ave.,  Architect  ..  .None.  dation   wall  on  lot. 

San    Francisco.  Contractor.  .J.      Salanave,      931    Pacific.       Owner W.    F.    Perkins    and    H.    O. 

Filed  Jan.   31,  '13.     Dated  Jan.   13,   '13.  San   Francisco.  Trowbridge.    14    Montgom- 

Frame   up    $650  COST.   $400  ery,    San    Francisco. 

Roof  rafters  in  place  and  all  iron  Architect  ...Frederick  H.  Meyer.  Bank- 
on    sides     650  (325)      NE   CLAY  AND   MONTGOMERY.  ers'  Investment  Bldg.,  S.  F. 

Completed   and   accepted 650  Rearrange  front  and  repair  interior.  Contractor.  .Sibley  Grading  &  Teaming 

Usual   35   days 650       Owner Schmieden    Est.,    Premises.  Co..  180  Jessie.  S.  F. 

TOTAL  COST,   $2600  Architect  .    .N.    Blalsdell,     255    Calltor-  Filed  Feb.  1,  '13.     Dated  Jan.  31.  '13^ 

Bond.    $1300.     Sureties,   W.   H.    Barrows  nia,   San   Francisco.  On   1st  and  15th   of  each   month     75% 

and   Craig      Owens.        Limit,    40      days.  Contractor.  .L.      Hlppely.    1464      Grove,  Usual    35    days 25% 

Forfeit,  none.     Plans  and  specifications  San  Francisco.  TOTAL   COST.    $1900 

filed.  COST.    $550  Bond,      $950.        Surety,      Massachusetts 

^•>a^—i  Bonding    &    Insurance    Co.        Limit,    S5 

(316)  SE    TAYLOR    AND    FALCON    E  («26)     NO.    856   MARKET.        Rearrange  .^ys.     Forfeit,   none.     Plans  and  specl- 
„„„_„_,,.                      .                  .  fixtures.  fications    nlca. 

73XS  50.     Grading,  cement,  carpenter.  .Berger's      Clothing      Store, 

plumbing,     painting,     pjlaster,     g(l'a(SB,  "           •           premises.                                                            '"" • "" 

roof,    hardware,    tin    work    for   three-  .      ,  ,,.     ^        t           i-c„v,o.,     ^ei      TToarnv  _» 

stor^    frame    apartments.  ^'"'"              San    FrandsJ  ^^-OTICE      OF      NON-RESPONSIBILITY. 

Owner J.   P.  Lorden,   451   5th,  S.   P.  „              ^          _          -c^n^^/tiLir,       x-       ^on  _      ».-,^ 

Architect  . .  .None.    "  Contractor.  .Geo.    Braendlein  J.  ^on,  ^^^    ^^  ,i9i3_sw  McALLISTER  AND 

(^,ntractor..Higginson     Co.,    8      Falcon  ^^"   ^^''  ^         COST     $500  Octavia55on      McAllister    x    120. 

Ave.,    San   Francisco.  Annie  T  .Smith  as  to  Improvements 

Filed  Jan.   31,  '13.     Dated  Jan.  24,  '13.  on    leased    property 

Rustic    and    root    on $5000  (327)     NOS.     989-991     MARKET.      New  __ 

Brown    coated    5000  front,    concrete    floor    and    stairs.        ^  Bl'ILDINGS    IN    FIRE    LIMITS. 

Completed   and   accepted 550O       Owner Maryland    Lunch    Co..    147  . ■ 

Usual     35    days 550O  Powell,  San  Francisco.  -piie  following   is  a   list   of   the  aPP"' 

TOTAL   COST.    $22,000  Architect  ..  .Oliver   Everett,    1940    Web-  ..ations    filed    since    January    -3rd    for 

Bond,    none.      Limit,    90    days.      Forfeit,  ster,   San   Francisco.  tear  down  permits  in  the  Fire  I''"'"s- 

none.     Plans   and   specifications   filed.  pav's    work.                                 COST.    $500  Chicago    Wrecking    Co.      SW     Fulton 

and   Polk   street.     One-story  frame. 

— ' ^c     M  n   J   Dolan    461-471  McAllister  street. 

(317)  E  CENTRAL  AVE   125   S  Fulton.  (328)      E     THIRTEENTH     AVE     175     N  ^_^^g^.y   frame. 

Two-story  and  basement  frame  fiats.  Klrkham.      Two-story    and    basement  ^    ^    \vest.      192   Fifth   street.     One- 
Owner Bailey   &   Nolan,    2124    15th,  frame    residence.  storv    frame 

San   Francisco.                                 Owner J.   Bjorkman   and  O   Swan-  ^'^^^^^    j     jjolan.      S   Eddy    40    E    Hyde 

Architect  ..  .None.  son.   4066    18th.   S.   F.  street      One-story   frame. 

Day's  work.                              COST,  $3500  Architect  ..  .None. 
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OOBIPLETION  NOTICES. 
San  Francisco. 


Jan.  2.  1913— Co.MC  L'6-fi5ii  from  In- 
tersi-cllon  N\V  Market  and  Front 
r  a  92-S  along  W  Front  W  137-6  S 
92-S  B  137-6.  A  B  Spreckels  to  Paci- 
fic Fire  Fixtlngulslier  Co.. Dec.  31,  '12 
Jan.  2,  1913— SE  BUSH  AND  GRANT 
Ave  S  120  E  6S-6  N  60  E  0-6  N  60  W 
69.       M    Flelsh  hacker      to      Joseph 

Pasqu:ilettl    (S  F  Concrete   Co) 

Nov.    29,    1912 

Jan.  2,  1913— N  LOMBARD  110  W 
Fillmore   W   51-6xN  90.     G   Palacln 

to   Peter  Hansen Dec.   31,   1912 

Jan.  2,  1913— LOT  16  SUB  W  %  O  L 
BIk  295.  Leonar.l  T  Pockman  and 
Adolph     Rosenslhlne     to     whom     it 

may  concern Dec.   30,  1912 

Jan.  2,  1913— NW  EDINBURGH  100 
NE  Persia  Ave  NE  25xNW  100. 
Joseph   and  Rose  Varni  to  Ward  C 

Brov.n Dec.     28,     1912 

Jan.  3.  1913 — S  OAK  288-6  W  Frank- 
lin   45-10x120.      Mary    L   CurJey    to 

Otto  Carson   Co Ian.   3,   1913 

Jan.   3,   1913— W  RHODE  ISLAND  100 
S   24th   S  25x\V   100.      Owen   J   Gal- 
lagher to  W  H  Morphy..Dec.  27,  1912 
Jan.     3,     1913 — SE    LONIX)N     150    NE 
France    Ave    NE    25xSE    100    Lot    3 
Blk    10,    Excel    Hd.      George    Henry 
and  Celestine  Elizabeth   ScJilink   to 
George   Henry   Schlink.  .Dec.    il,   1912 
Jan.    3,    1913— SW  SIXTH   25    SE   Mi.=  - 
sion  SE  60XSW75.     Edw  H  Mitchell 
to   Central   Iron   Works.. Jan.    2,    1913 
Jan.  3,  1913 — N  PINE  119-2  W  Stock- 
ton W  38-4xN  59-6.     Albert  J  Atkins 

to  Finn  Anderson Jan.   2,   1913 

Jan.  3,  1912 — NE  LOMBARD  AND 
Jones.     Giovanni   Chiappe   to   whosn 

it   may    concern Dec.    10,    1912 

Jan.  3,  1913 — SE  FRONT  AND  WASH- 
ington.      Doyle   Estate   Co    to   Theo 

S  Hoin Dec.  31,  1912 

Jan.  4,  1913 — NE  HARRISON  &  3RD 
N    85xE    139.      George   A   Clough    to 

J  Wendering .Jan.   3,  1913 

Jan.  i.  1913— W  DEVISADERO  100  N 
Filbert  N  37-6xW  30.  G  K  Easton 
and  S  F  Wagner  Easton  to  R  S  K 

MacMillen Dec.    31,    1912 

Jan.  4.  1913— Se  BUSH  &  GRANT  AV 
S  120  E  68-6  N  60  E  6  N  60  W  69, 
M  Fleishhacker  to  John  G  SuttonCo 

Dec.  80,  1912 

Jan.  4.  1913 — LOTS  186  AND  188  Gift 
Map  No.  2.  Karl  Eli  Haglund  to 
whom  it  mcy  concern.  .  .Jan.  4,  1913 
Jan.  6,  1913- NW  HOWARD  137-6 
NE  13th  NE  27-6  NW  parallel  with 
13th  106-0V4  SE  27-5  SE  parallel 
with  13th  104-10  i4.  John  Schwor- 
mstede    to      Adolph    Kenning      and 

Gercke  &  Feilbach Jan.   3,   1913 

Jan.  6,  1913— S  FELLA  PLACE  113-6 
E  Powell  E  24xS  64.  'Mark  Rendle 
King  to   whom   it  may   concern.... 

Jan.    6,    1913 

Jan.  6,  1913— E  CASTRO  101-6  S 
.Army  S  25xE  118.  A  V  Anderson 
to  whom  It  may  concern.  .Jan.  4,  1913 
Jan.  6,  1913 — W  FIFTEENTH  AVE 
225  S  Lincoln  Way  S  lOOxW  127-6. 
Sunset    Home    Realty    Co    to     Cox 

Bros Jan.   4,   1912 

Jan.  6,  1913— N  OAK  100  E  Devisa- 
dero  25x94.       Giocomo  Bacciocco  to 

John  Ratto  &  Bros Dec.  30,  191> 

Jan.  6,  1913— S  TWENTY-SECOND  25 
E  Hampshire  E  25xS  100.  Annie 
Davies  to  whom  it  may  concern... 

,   • Jan.    6,    1913 

Jan.  6,  1913— NW  MONROE  &  BUSH 
N  91-6  W  90  S  91-6  E  80.     Edward 


Beck  to  Wm  S  Snook  &  Sons 

Jan.    2,    1913 

Jan.  6,  1913 — SE  BUSH  &  MASON  E 
6SxS  84.  Howard  B  Land  and  Mary 
L  Payne  or  Mary  E  Payne,  Trs  Est 
Chauncey  B  Land,  dec'd  and  as 
Trustees    Est    Harriet    Land,    dec'd 

to    L   A   Hlnson Dec.    31,    1912 

Jan.  7,  1913--OLIVE  AVE  NO.  633. 
Clara    and      Louis      Plaraondon      to 

Leonard   Salomon Dec.    20,    1912 

Jan.  7,  1913— W  FRONT  26-6%  N 
Market  —  92-8xW  137-6.  A  B 
Spreckels  to  Pacific  Fire  Exting- 
uisher Co Jan.   7,    1913 

Jan.  7,  1913 — SE  Market  150-1^4  NE 
Seventh  SE  165-lxNE  75.  Boston 
&  S.  F.  Amusement  Co  (Lessee)  to 
A  G  Dlsi,  Dec.  30,  '12;  Mangrum  & 
Otter,  Jan.  4,  1913;  Metropolitan 
Constr   Co,   Jan.    4,    1913;    Mangrum 

&  Otter Dec.  31,  1912 

Jan.  7,  1913- NW  MONROE  &  BUSH 
N    91-6xW    80.       Edward    Beck    to 

Lennig   Eng  Co Jan.   4,   1913 

Jan.  7,  1913— S  CLAY  60  W  Mont- 
gomery W  30xS  59-9.  Lee  Yum, 
Lee    Yeung,    Lee    Foon    and    Chan 

May   Choy  to  J  A  Hill Jan.   4v  1913 

Jan.  7,  1913— S  WASHINGTON  76-4  E 
Grant   Ave   32-2xS   77-6.      H   R  Wil- 

liar  to  C  D  Rankin Jan.  6,  1913 

Jan.  7,  1913 — NE  PACIFIC  AVE  AJSID 
Devisadero.  George  A  Pope  to  J 
H   K  efe    &   Co,    Dec.    1,    1912;    A   J 

Forbes  &  Son Dec.   1,  1912 

Jan.  7,  1913 — SE  CA1,IPX)RNIA  AND 
Pierce.       D    Schroder    to    whom    it 

may   concern Jan.    2,    1913 

Jan.     7,     1913 — E       DOLORES       53       S 

Liberty.        Arthur    V      Weldon      to 

Ludwig   B   G  Koenlg.  .  .  .Dec.    14,    1912 

Jan.    7,    1913 — NE    FIRST    &    FOLSOM 

B     87-6xN    61-6.       John    Campe     to 

Robert    Trost Jan.    4,    1S13 

Jan.  7,  1913— NW  TWENTY-THIRD 
Ave  and  Clement  W  30xN  100.  J 
Mora  Moss,  gdn  Est  Alfred  T  Moss 
(insane)    to   whom   it   may   concern 

Jan.    i.    1913 

Jan.  8,  1913— S  BLUXOME  100  W 
5th  W  SOyS  250.     Kasper  Pischel  to 

Charles  Wright Jan.   2,   1913 

Jan.  8,  1913 — N  JACKSON  66  E  Bat- 
tery E  71-6xN  91-8.  Thomas  Mc- 
Donald to  Lindgren  Co.  .Jan.  8.  1913 
Jan.  8,  1913 — NE  SACRAMENTO  AND 
Webster  N  255-4^x275.  The  Board 
of  Trustees  of  The  Leland  Stanford 
University    to    W    W    Anderson    & 

Co ..Jan.   2,   1913 

Jan.  8,  1913 — E  THIRTY-^SECOND 
Ave  125  N  California  25x120.  Anna 
M  Hanlon  to  whom  it  may  con- 
cern     Jan.    4,   1913 

Jan.  9,  1913— S  CALIFORNIA  107-6  W 
26th   Ave  25x100.     M  R  Colton  to  R 

A   Crothers Jan.    9,    1913 

Jan.  9,  1913 — NE  MONTGOMERY  AND 
Post  N  112-6  E  87-6  S  25  W  25  S 
82-11  SW  7-10  W  58-11%.  Wells 
Fargo    Nevada    National     Bank     to 

Peerless   Agencies    Co Jan.    4,    1913 

Jan.  9.  1913— NE  MISSION  &  FOURTH 
N  80xE  80.  P  J  Walker  Co..  agents 
for  The  Voorman  Co  to  Dyer  Bros 
Golden  West  Iron  Wks..Jan.  4,  1913 
Jan.  9,  1913— NE  GEARY  &  TAYLOR 
N  60xE  57-6..  Emily  W  Benedict 
to  Caldwell  &  Co,  Lettich  Bros, 
and  H  W  Moffat  &  Co.... Jan.  9,  1913 
Jan.  9,  1913— W  PIERCE  25  S. Chest- 
nut   S    25xW    110.      G    Pera    to    V 

^'"PP's • Jan.    9,    1913 

Jan.  9,  1913— W  SIXTH  110  S  Market 
W  75  N  20  W  25  S  75  E  25  N  30  E 
75  N  25.  Grenlnger  Estate  Co  to 
Eureka  Iron  &  Wire  Wks.Jan  7,  1913 


Jan.  10,  1913— NW  TURK  AND  POLK 
N  137-6XW  137-6.  German  House 
Association     (cpn)     to     Ignaz     and      j 

Joseph  Berke   (Berke  Bros) 

Jan.    7,    191S 

Jan.  11,  1913 — SW  POWELL  &  SUT- 
ter  W  100  S  75  E  100-014  N  76-10. 
York    Realty  Co   to   Sibley   Grading 

&   Teaming  Co Jan.   3,   1918 

Jan.  11,  1913— NW  VAN  NESS  AVE  & 
Oak  W  157-G  N  80  W  21  N  40  E 
178-6  S  120.  The  Masonic  Temple 
Association  to  H   H  Larsen  &  Bros 

Jan.    6,    1918i 

Jan.  11,  1913 — W  ANDOVER  62-6  N 
Highland  Ave  N  26-0%  W  114-2% 
at  an  angle  of  92.45  deg  S  26  E 
115-5%.  Fred  and  Pauline  Igel  to 
whom  it  may  concern.  ..  .Jan.  2,  19181 
Jan.  11,  1913 — S  MINNA  125  E  6th  E 
75xS   75.      F   H   Mesow   to   whom   it 

may   concern Jan.   11,   191S 

Jan.  13,  1'913 — SW  FLORENCE  AND 
Vallejo.      Norman    B    Livermore    to 

Marcus  Marcussen Jan.  5,  1918 

Jan  13,  1913 — E  MARKET  &  SPEAR 
XE  45-lOxSE  137-6.  Christopher  A 
Buckley  to  Symthe  Bros.;  Kelleher 
Mitchell;  Adams;  Fuller,  (3alifor- 
nia    Sheet    Metal    Works;    Kerby    & 

Hughes  and  J  Chaban    

Jan.  13,  1913 — W  FOURTEENTH  AV 
125  N  Clement.  Conservative  Bldg 
&    Investfnent      to    whom    it      may 

concern    Jan.   11,    1913 

Jan.  13,  1913— JE  FORTY-SECOND  , 
Ave  200  N  Anza.  Ethyl  H  Noble  to 
whom  it  may  concern.  .  .Dec.  31,  1913 
Jan.  14,  1913- NE  CALIFORNIA  AND 
Franklin  E  135-3xN  137-6.  First 
Church  of  Christ  Scientist  in  S  F  to 
Chas  Sparwasser,  Jan.  5,  '13;  Hetty 

Bros Jan.    5,    1913 

Jan.  14,  1913— COMG  26-6%  FROM 
NW  Market  and  Front  ra  92-S  along 
W  Front  W  137-6  S  92-8  E  137-6.  A 

B  Spreckels  to  W  P  Fuller  Co 

Jan.  14,  1913 

Jan.  14,  1913— E  EUREKA  75  S  17th 
24-8x125.     Theresa  Pullen  to  E  A  F 

Carson Jan.    14,   1913 

Jan.  14  ,1913— COMG  AT  PT  IN  BLK 
15  which  pt  is  perpendicularly  dis- 
tant 32-6  SW  from  SW  Girard  and 
perpendicularly  distant  300  NW  fm 
NW  Silliman  SW  175  NW  75.734  m 
or  1  NE  175.21  m  or  1  SE  84.246  m 
or  1.     Homestead  Realty  Co  to  Wm 

H  Grahn Jan.   11,   1913 

Jan.  14,  1913— N  BAY  57-6  W  Leaven- 
worth W  30xN  137-6.  Pasquale 
Pensaibene  to  A  M  Wallen.Jan  14,  1913 
Jan.  14,  1913— SE  CO.MMERCIAL  & 
Front  S  59-6xE  60.  Elise  Drexler 
by    Macdonald    &    Kahn    to    Clinton 

Fireproofing  Co Jan.   14,   1913 

Jan.  14,  1913— NE  FILBERT  &  JONES 
N  70xE  41-5.  Maria  Tampcke  to 
S  Montani  &  G  Stefanini.  .  Jan.  14,  "13 
Jan.  14.  1913 — NE  FIRST  179-6  SE 
Folsom  SE  55-6XNE  137-6.  Eva  L 
Kortick    to   whw:n   it   may   concern. 

Jan.    9,    1913 

Jan.  14,  1913— S  BROADWAY  120  E 
Montgomery  E  34-6  S  57-6  W  17-6 
S   20  W   57-6      r  a   20  E   40   N     57-6. 

Teresa  Chichizola  to  G  Rossi 

Jan.  13,  1913 

Jan.   15,   1913— S  VALLEJO.  bet  Jones 
and    Leavenworth:    Nos.    1127-29-31.        » 
Mrs    M    Ettringhaim    to    Devencenzl 

Bros   &  Co Jan.    11.   1913 

Jan.  15,  1913— N  SUTTER  122-9  W 
Sansome  W  122-3xN  137-6.  Chas 
Holbrook  to  Williams  Bros  & 
Henderson Jan.    14,    1913 
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Jan.  15.  1913— E  THIRTEENTH  AVE 
237-6  N  Balboa  N  30xE  120.  Jno  F 
Wltzel  to  Jno  E  Beck Jan.  13,  1913 

Jan.  16,  1913— COMG.  26-67^  N  FRONf 
NW  XIarket  and  Front  tli  92-S  W 
137-6  S  92-8  E  137-6.  A  B  Spreckels 
to  C  J  Hillard  Co Jan.  14,   1913 

Jan.  16,  1913— N  REVERE  AVE  near 
Rankin.  Raffaelo  Delprete  to 
whom  it   may  concern.  .  .Dec.   28,   1912 

Jan.  16,  1913— RLK  BDED  BY  ARMY, 
Duncan,  Valencia  and  San  Jose  Ave. 
Geo  A  Pope,  Chairman  St.  Luke's 
Hospital  to  Geo  ItacGruer ..Jan  11.  '13 

Jan.  17,  1913— S  TURK  67-6  W  Polk 
W  90  S  120  E  60  N  30  E  30  N  90. 
Hannah  McClure  to  Howard  S 
Williams Jan.    15,    1913 

Jan.  17,  1913— SB  UNION  AND  POLK 
E  75xS  50.  Mrs  L  Monaco  to  Louis 
Metter Jan.    14.    1913 

.1.111.    17,    1913 — S   GENEVA   AVE    near 

.^K  Geneva  Ave  and  Paris  Lot  2  Blk 

I 'rocker    Aiiazon    Tct.      Pasquale 

lii-ablto  to  E  Swanson.  .  .  Jan.  S.  1913 

17.   1913— S   MARKET  &   BRADY 

-\V    75.\SE    124.      The   Sierra   Inv   Co 

i^>   -Mealy   &.  Collins Jan.    IG.    1913 

.l:iii.  17,  1913 — NE  OAK  GROVE  125  SE 
H:irrison  SE  50xNE  112.  The 
.\Iarln  County  Milk  Producers  to 
whom  it  may  concern.  ..  .Dec.  23,  1912 

Jan.  17,  1913— SE  JIARKET  150-lVi 
NE  7th  SE  165-1  to  a  pt  150-1 '/s  NB 
7th  NE  75  XW  165-1  SW  75.  Boston 
and  S  F  Amusement  Co  to  S  F 
Cornice   Co,   Jan]    15;   Jo^seph    Musto 

■^nns-Keenan    Co Jan.    15,    1913 

17,  1913— SE  HOWARD  362-6  NE 
;;i  NE  25xSE  SO.     Rousseau  Realty 
I  o  to  J  Eric  Johanson  and  Brandon 
&  Lawson Jan.   16.   1913 

Jan.  18,  1913— N  PINE  119-2  W  Stock- 
ton W  38-4xN  59-6.  Albert  J  Atkins 
to  Herman  Lawson Jan.  15,  1913 

Jan,  18  ,1913— E  DOUGLAS  85  N  22nd 
X  25xE  134-3.  Q.nma  Christy  to 
I'.obert   J   McGahey   Jr... Jan.    17,    1913 

.1,111.  IS,  1913— S  JERSEY  294  W 
1  Nilores.  C  J  Hillard  to  J  Erick 
.Tr.hansen Dec.    28,    1912 

.I.Mi.  IS.  1913— S  JACKSON  87-4  E 
.■Kleiner  E  25xS  62-81,4.  Frank  R 
ilrannis  to  whom  it  may  concern 
Jan.  17  ,1913 

Jiiii.  IS,  1913— NE  CALIFORNIA  AND 
l.oidesdorff  E  30xX  124.  London. 
Liverpool  &  Globe  Ins  Co,  Ltd  to 
E  M  Huie  &  Co Jan.  16,  1913 

Jan.  IS.  1913 — NW  FILLMORE  AND 
Pixlcy  Ave  N  24xW  100.  J  E  Pier 
to  Petterson  &  Persson .  .  Jan.  13.  1913 

.1,111  20  ,1913— NE  MADRID  225  SW 
l:ns?ia  Ave  NW  25x100.     Fred  War- 

1.  n    to   whom   it   may   concern 

Jan.     20.     1913 

Jul.  20,  1913 — NE  EUREKA  110  N 
L'l'iid  —  25x114-9.  Fred  Warden  to 
"horn  it  may  concern.  ..  .Jan.  20,  1913 

JiMi.  20,  1913— S  EDDY  177-5  W  fm 
intersection  of  Market,  Powell  and 
i:.idy  S  127-9V4  th  SW  2S-0>^  N 
144-2 '^  E  22-9.  J  K  Prior  Estate 
to  Martin  M  Fennell Jan.  20,  1912 

Jan.  20.  1913— S  FILBERT  112-6  E 
Leavenworth  E  25xS  137-6.  Andrew 
Penazzio  to  Antonio  Ferrecio  Co.. 
Jan.   10.  1913 

Jiin.   20  ,1913— N  PIXLEY  AVE    165   E 
l-itlmore   E    27-6xN   120.      Fortunato 
nd   Francesco   Scatena   to   S   Fran- 
..j^coni   and   G  Ferroni. . Jan.    IS,    1913 

Jan.  20  .1913 — NE  BRODERICK  AND 
Vallejo  E  CO  X  107-6  W  24-5  S  3-6 
W  35-6  S  104.     Annie  T  K  Parlccr  to 

Ricliard    Rice Ian.    15,    1913 

,Jan.     21,    1913— SE     MINNA     l.SO     .SW 


6th  25xS0.  Joseph  B  and  George  J 
RuegK   to   Ruegg   Bros.  ..Ian.    18,    1913 

Jan.  21,  1913— W  SIXTH  110  S  Market 
W  75  N  20  W  25  S  75  E  25  N  30  E  75 
N  25.  Greninger  Estate  Co  to  A  H 
Wilhelm.  Jan.  15:  Frank  J  Kllmm.. 
Ian.  13,  1913 

Jan.  21,  1913- S  BLUXO.ME  100  W  5th 
W  SOxS  250.  Kaspar  Pischel  to 
Decker  Elec  Constr  Co.. .Jan.  15,  1913 

Jan.  21.  1913— EDDY  NO.  38.  H  J 
Kurz  to  Robert  Tro  =  t Jan.  21,  1913 

Jan.  22,  1913— NW  VAN  NESS  AVE 
and  Oak  W  157-6  N  80  W  21  N  40 
E  178-6  S  120.  The  Masonic  Temple 
Association  to  J  W  Bender  Roof 
&   T'aving  Co Jan.   17,   1913 

Jan.  22,  1913— NE  GEARY  &  TAYLOR 
N    60xB    57-6.      Emily    W    Benedict 

to     Clinton     Fireproofing    Co 

Jan.    21,    1913 

.Ian.  22,  1913— S  MARKET  &  BRADY 
SW  75xSE  124.  The  Sierra  Invst 
Co  to  Western   Iron  Wks..Jan.  16,  '13 

■  Ian.  23,  1913 — W  TWENTY-SECOND 
Ave  150  N  Vincente  N  30xW  120. 
Farkside  Home  Bldg  Co  to  whom  it 
may    concern Jan.    18,    1913 

Jan.  23,  1913— W  TWENTY-FIRST 
Ave  33-4  S  Taraval  S  33-4xW  120. 
Parkside  Home  Bldg  Co  to  whoim 
it  may  concern Jan.  23,  1913 

Jan.  23,  1913 — W  LEAVENWORTH 
32-6  S  Eddy  S  25xW  87-6.  Alice 
Sullivan  and  Sarah  T  O'Brien  to 
Robt   Trost Jan.    23,    1913 

Jan.  23,  1913— E  LARKIN  87-6  N 
Eddy  N  25x87-6.  Hulda  E  Flood- 
berg  to  J  E  Scully Jan.   14,   1913 

Jan.  23.  1913 — E  THIRD  AVE  275  S 
Ball^oa.  David  Jacobi  to  T  Scioc- 
chetti  Constr  Co Completed  

Jan.  23,  1913— B  MASON  80  N  Geary 
E  87-6xS  .25.  "  D  SDorn  to  E  L 
Malsbury Jan.    17,    1913 

Jan.  24.  1913 — S  CHESTNUT  112-6  E 
Jones  E  25xS  75.  Antonio  Larocca 
and  Pasquale  Larocca  to  O  Frau- 
meni     Jan.    24,    1913 

Jan.  24,  1913— W  BANKS  100  S 
Tonikins  Ave  S  25x70.  St.  George 
Holden  to  whom  it  may  concern 
Jan.    23,    1913 

Jan.  24,  1913— SE  MARKET  150-1% 
NE  7th  SE  165-1  NW  75  NW  165-1 
SW  75.  Boston  &  S  F  Amusement 
Co  (Lessee)  to  Neil  A  McLean.... 
Jan.    14,    1913 

.Ian.  24.  1913— W  SIXTH  110  S  Mar- 
ket W-45  N  20  W  25  S  75  E  25  N 
30  E  75  N  25.  Greninger  Estate  Co 
to  John  G  Sutton  Co Jan.   22,   1913 

Jan.  24,  1913 — W  SIXTH  110  S  Market 
W  75  N  20  W  25  S  75  E  25  N  30  E 
75  to  W  line  of  6th  25  to  beg.  Gren- 
inger Estate  Co  to  Martin  Peterson, 
Jan   22;  Mangrum  &  Otter. Jan   23.  '13 

Jan  24,  1913— W  BANKS  75  S  Tomklns 
Ave  S  25x70.  St.  George  Holden 
to  whom  it  may  concern. Jan.  23,  1913 

Jan  24,  1913— NW  GOLDEN  GATE 
Ave  and  Jones  N  137-6xW  137-6. 
W  W  Taylor  Co  to  John  T  E  Smyth 
Jan.    22,    1913 

Jan.  24  ,1913— LOT  79  Spring  Valley 
Hd  Ass'n.  Edward  M  Hodgkinson 
to  Edward  M  Hodgkinson  .Jan.  23,  '13 

Jan.  24,  1913 — E  VALENCIA  155  S 
15th  42x100.  Fred  Braun  (Lessee) 
to  J  Orri  and  Fred  Marsclialeck . . 
Jan.    16,    1913 

Jan.  25,  1913— SE  TEHAMA  350  SW 
Fourth  SW  25xSE  SO.  Kate  Dwan 
to  Ruegg  Bros Jan.   22,   1913 

Jan.  25.  1913— SE  MARKET  75  SW 
•Stb  SW  200  SE  275  NE  155  NW  105 
NK  45  NW  175.  James  Otis  Tru.'>- 
tee    to   J    Krancli Jan.   25,    1913 

Jan.    25    ,1913— SE    V.'ASHINGTON    & 


Wetmore  Place  S  62-6xE  28.  The 
Brlzzolara  Est  Co  to  A  Ratto  &  Co 
and  J  J   McLeod Jan    18,  1913 

Jan.  25,  1913— IVE  GICARY  &  TAYLOR 
N  CO  W  57-6  S  60  W  57-6.  Emily 
W  Benedict  to  L  J  Neal.  .Jan.  24,  1»13 

Jan.  27.  1913— PTN  EXPOSITION 
Site.  Panama-Pacinc  International 
Exposition  Co  to  Standard  Ameri- 
can  Dredging  Co Jan.   23,  1913 

Jan.  27,  1913— BLK  BDED  BY  ARMY, 
Valencia,  Duncan  and  San  Jose  Ave 
John  A  Emory,  Secretary  St.  Luke's 
Hospital  to  Musto  Sons-Keenan  Co 
Jan.    20.    1913 

Jan.  27.  1913— S  PAGE  156-3  E  Cile 
B  —  S  137-6  W  25  N  137-6.  Annie 
Green  to  A  J  Falvey . . . .  Jan.  23,  1913 

.Ian.  27,  1913 — S  OAK  100  W  Baker  W 

100  S  137-6  E  50  N  137-6.  Annie 
Green  to  A  J  Falvey ...  .Jan.  23,  1913 

■Ian.  27,  1913— NW  VAN  NBSS  AVE 
and  Oak  W  157-6  N  80  W  21  N  40  B 
178-6  S  120.  The  Masonic  Temple 
Association  of  California  to  Mc- 
Giivray  Stone  Co Jan.  23,  1913 

Jan.  28,  1913 — LOT  12  BLK  "G"  Silver 
Terrace.  Conrad  Young  to  New 
Era  Bldg  Co,  Inc Jan.  8,  1913 

Jan.  2b.  1913- W  TWENTIETH  AVE 
294  S  Lake  S  25xW  120.  Alfred  T 
Morris  to  whom  it  may  concern.. 
Jan.     28,     1913 

Jan.  28,  1913— COMG  AT  A  PT  26-6'% 
intr  NW  Market  and  Front  r  a  92-8 
along  W  Front  W  137-6  S  92-6  E 
137-6.  A  B  Spreckels  to  Tlie  Pacific 
Fire   Extinguisher  Co... Jan.   28,   1913 

Jan.  28,  1913— W  TWENTY-FIFTH 
Ave  250  N  California  X  25xW  120. 
Stephania  M  Clarke  to  whom  It 
may    concern Jan.    28,    1913 

Jan.  28.  1913— N  UNION  60  W  Mason 
W  20xN  CO.  Thomas  M  Millar  to 
Luigi    Segale Jan.    22,    1913 

Jan.  29,  1913 — N  GREEN  70  m  or  1  E 
Grant  Ave  57x59.  Peter  Bacigalupi, 
G  Casaretto  and  G  Demartini, 
Italian  American  Paste  Co  to  Sar- 
raille   &   Largoraarsini. .  Jan.    24,    1913 

Jan.  29,  1913— LOT  28  BLK  "I,"  Mis- 
sion Terrace.  Martha  Cohen  to  R 
Hanson Jan.     28.     1913 

Jan.  29.  1913— W  DELANO  AVE  176  E 
S.xnta  Ysabel  .\ve  S  25.15x125  Lot 
30  Blk  "H,"  Mission  Terrace.  Ken- 
netli  .McLeod  to  whom  it  may  con- 
cern     Dec.    28,    1912 

Jan.  29,  1913— SE  TWENTY-FOURTH 
and    Harrison    50    feet    on    24th    and 

101  on  Harrison.  Charles  Harklns 
to  Mager  Bros,  Jan.  25.  '13;  Edward 
E  Madden,  Jan.  25,  1913;  J  B  Ayers 
Jan.    25.    1913 

Jan.    29,    1913— W   FOURTH    AVE    325 

5  Irving  S  25xW  120.  .Matthew  A 
Little  to  whom  it  may  concern 

Jan.    28.    1913 

Jan.  29,  1913— W  C.A.STRO  149  N  18th 
N   24.SxW    125.      Gulseppe   Roval   to 

L  B   Floan Ja"-   28,   1913 

Jan.  29.  1913— N  FOLSOM  25  E  Russ 
E  50xN  SO.     Ellen   M  Otto  to  Wold 

6  Kohn Jan.    28,    1913 

Jan    29,   1913— S  BUSH  62-C  W  Mason 

S  S7-6  B  25  N  S7-6  W  25.  H  Samuels 
to  J  I  Mitrovich  BlJg  Co. Jan.  29,  1913 

lap.  29.  1913— E  TWELFTH  AVE  275 
ri'ciement  —  25  E  120  N  25  W  120. 
\nnie  Glentzlin  to  Stevenson  & 
Gowan Ja"-   -'6-    '"S 

Jan  30  ,1913— S  CHESTNUT  65  E 
Jon.s  23  on  Chestnut  x  75..  Glo- 
vanna  Crlvello  and  Pasqua  Crivello 
to  wliom  it  may  concern. Jan  25,  1913 

I  ,,1  M  1013— E  T  WENT '/-FOURTH 
Ave  225  N  Judali  N  25xK  12(1. 
Margl     M    and     Franils     I.eacli     lo 
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Alex  O  Brown Jan   28,   1913 

Jun.  SO.  1913— SIO  criKSlNUT  AND 
Soiitl    S     SSxli     110.       Krnnk     Allea- 

llzxl  to  W   !•:  (Jiani Jan.  SO,   I  :m  3 

Jan.  :!".  1UI3— .\\V  K.MI.ROAIJ  A\IO 
2,!-7  3-H;  S\V  I'"alrfnx  Ave  16Ili 
Ave  S.uith)  S\V  28-7  S-Ifi  N\V 
III9-G  NK  -.'■  SK  100  m  or  1  ptti 
Hlk    r.a   U'Xoll    &    Ilaley    Tot.      \Vm 

J    I'lM    lo   AI    Urueik Jan.    27.    1913 

Jun.  30.  1913— \V  KIKTH  AVE  111. 8.5 
N  California  N  2.'>xVV  120.  Geo  J 
Dlsen  to  Jns  J  Alaiiseau. Jan.  29,  1913 
Jun.  31,  1913— N  VALUEJO  22a  K 
Keurny  E  20x137-0.  L  J  Cainlcela 
and    K   Gorlty    to    UcieiiccuKl    Bj-os 

&  Co Jan.  30,   1913 

Jun.  31,  1913— S  VALI.EJO  100-5V4  E 
Grant  Ave  E  23-SHx34  Irregular 
O    Cainlcela    to    DevlnccnBl    Bros    & 

Co Jan.     29,     1913 

Jan.  31.  1913— NW  BUSH  &  CHAT- 
liam    Place.      The    Roman    Catholic 

Archbishop   of   S   F  to  J   Collin 

Jan.    24,    1913 

Jan.  31,  1913— NE  PINE  AND  JONES 
N  82-6xE  43.     Theodore  J   Roche  to 

Dyer    Bros Jan.    29,    1913 

Jan.  31,  1913— N  EDDY  205  W  De- 
vlsadero  25x137.  Thos  F  and  Nellie 
G  Barry  and  Thos  F  Lyons  to  Thos 

F    Barry Jan.    30,    1913 

Jan.  31,  1913— \V  FIFTEENTH  AVE 
125  S  Anza  S  2oxW  127-6.  Tlios  F 
Naughton  to  Christiansen  &  Erick- 

son Jan.     31,     1913 

Jan.  31,  1913— N  SUTTER  62-6  W 
Polk  —  20  N  70  E  20  S  70.  OB 
.Martin    (agt.    Belle    C    Harmes)    to 

Afonson  Bros Jan.   31,   1913 

JanI  31,  1913— W  FIFTEENTH  AVE 
150  S  Anza  S  25xW  127-6.  Wm  A 
and  Bertha  Forster  to  Christian- 
sen   &   Erickson Completed   — 

Jan.  31,  1913— W  JESSIE  145  S  Du- 
boce  Ave  (13th)  S  25xW  70.  Rich- 
ard and  Catherine  Aylward  to  P 
Burns Oct.    31,    191.S 


Saa  Francisco. 


Jan.  2,  1913 — E  COMMONWEALTH 
Ave  350  N  Euclid  Ave  N  40  m  or  1  x 
E  12n.  J  N  Enyeart  vs  Antoinette 
Porter    .  . .' $1S9 

Jan.  3,  1912 — S  BEACH  68-9  E  Larkln 
E  68-9xS  137-6.  F  Roladnl  vs  P 
Arata     $2295 

Jan.  4,  1913 — SE  JESSIE  AND  SW 
Annie  SW  32-6  SE  40  NE  32-6  NW 
to  beg.  C  Carnevall  Marble  &  Mo- 
saic Co  va  Frederick  Hess  and 
Williams  Bros  &   Henderson $370 

Jan.  8,  1913 — W  WEBSTER  75  N 
Sutter  N  66-8xW  100.  W  J  Mac- 
Tavish  vs  El  Dorado  Bldg  Co,  Inc. 
W  C  Boswell  and  Mathilde  Propfe 
$300 

Jan.  10,  1913— NE  AIISSISSIPPI  AND 
Mariposa  N  lOOxE  50.  George  H 
Tay  Co  vs  Fred  Atzeroth,  Jacob 
Witzelburger   &   D  R  Campbell  .$71.21 

Jan.  10,  1913— NE  SUTTER  &  GOUGH 
having  frontage  125  on  Sutter  and 
137-6  m  or  1  running  back  to  Palm 
Ave.  No.  1482  Sutter.  Sharman 
Kimball  &  Co  vs  Rosalie  Roulet  and 
John   S  King $697.84 

Jan.  13,  1913—  NE  SUTTER  AND 
Gough  125x137-6.  ;  John  F  King 
vs    Rosalie    Roulet    $1255.29 

Jan.    9,    1913— S      PACIFIC    111-6      w" 
Alontgomery     W    26xS     167-6.       Bay    ' 
Counties    Elec      Constr    Co      vs      J 
*"<=hel     $532.25 

Jan.  14.  1913— PIERCE  NO.  3131.  F 
L  Loveland  vs  Chas  and  .' • 


Mllleir     $27 

Jan.  14.  1913— E  FILLMORE  92  S 
Union  S  28xE  87-6.  F  P  McKeon 
and  M  Mack  (McKeon  &  T'Jack)  vs 
U    B    Reid    $100 

.Ian.  IG.  1913  — W  TWENTY-THIRD 
Ave  175-6  N  Judah  N  37-6xW  120. 
Redwood  Manufacturers  Co  vs  E 
A  Wlegand,  D  F  DulTy  and  E  J 
Welch      $101.25 

Jan.  23,  1913— NW  BARTLETT  &  23rd 
W  2oxN  80.  G  and  M  Sheet  Aletal 
Works   vs   John    Doe   Graft $25 

.Ian.  25,  1913— AV  RHODE  ISLAND 
100  S  24th  S  25xW  100.  Geo  V 
Nkholls  vs  Owen  J  Gallagher  and 
W    H    Morphy $58.55 

Jan.  27,  1913— W  RHODE  ISLAND 
100  S  24th  S  26xW  100.  E  Crook 
vs  Owen  J  Gallagher $70 

Jan.  28,  1913— SB  MARKET  150-1 '/s 
NE  7th  SE  165-lxNE  75.  Novelty 
Elec  Sign  Co  vs  John  Doe  Stern 
and  Boston  and  S  F  Amusement 
Co   &   Metropolitan  Constr  Co. $628.05 

Jar,.  29,  1913— NE  CALIFORNIA  AND 
Sixth  Ave  E  32-6x100.  S  Ginsberg 
&  Co  vs  H  J  H  Lorenzen  and  Felix 
Alarcuse     $28.50 

Jan.  30,  1913— S  CLEMENT  45  W  31st 
Ave  W  50xS  100.  W  E  Grant  vs 
Wm     P     O'Brien $117.63 

Jan.  30,  1913— W  RHODE  ISLAND 
100  S  24th  S  25xW  100.  Anderson 
Bros    Planing    Mill    &    Mfg    Co    vs 

Owen    Gallagher    $175.74 

Jan.  31  ,191  o — W  RHODE  ISLAND 
100  S  24th  S  25xW  100.  Edw  E 
Aladden  vs  Owen  J  Gallagher. ..  .$112 


OAKLAND  AND  ALAMEDA 
COUNTY. 


RESIDENCE  —  2  story  and  base, 
frame,  $3,500.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  C.  E.  Carlson,  1512 
Grove  St..  Berkeley.  The  dwelling  has 
been  designed  for  a  seven-room  house 
with  bath  and  sleeping  porch.  Interior 
finish  will  be  of  pine  and  redwood  with 
hardwood  floors  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  or 
brick.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  The  exterior  of  the 
house  will  be  covered  with  cement 
plaster.  Plans  are  complete  and  the 
work  will  be  done  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,500.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  C.  E.  Carlson,  1512 
Grove  St.,  Berkeley.  The  house  has 
been  designed  for  a  seven-room  dwell- 
ing with  bath.  Interior  finish  will  be 
of  pine,  redwood  and  elm  veneer. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  '  be  open 
fire  places  and  brick  mantels.  .\n  au- 
tomatic water  heater  will  be  installed. 
Tile  will  be  used  in  tlie  bath  room  and 
kitchen.  The  exterior  will  be  covered 
with  cement  plaster.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day    Labor. 

BUNGALOW— IH  story  and  base, 
frame,  $2,500.  Berkeley,  Alameda  Co., 
Cal.  Architect,  none.  Owner,  J.  A 
Johnj'on,  2234  Roosevelt  avenue,  Ber- 
keley. The  liouse  will  contain  six 
rooms  and  bath.  All  interior  finish  will 
be  of  redwood.  Oak  floors  will  be  used 
in  the  dining  and  living  rooms.  A 
large  open  fire  place  will  be  a  feature 
of  the  house.  Mantel  will  be  of  brick. 
Tile  will  be  used  in  the  bath  room  and 
kitchen.  The  exterior  of  the  bungalow 
will  be  coered  with  rustic.  Plans  are 
complete  and  in  the  hands  iit  tlie  own- 


Pacific  Mantei  and  Tile  Co. 

F.  W.  CRINNION,  Manager 

Mantels,  Grates  and  Tiles.   Fire  Sets,  Andirom 

Portable  Baskets  and  Grates,     Floor  and 

Wall  Tiling  in  Origional  Designs. 

1727   TELEGRAPH   AVE. 

OAKLAPTD,    OAL* 

Phone  Oakland  121 

RcBldcBo*   Phone.    Oakland  8622 


er  who  will  do  the  work  by  Day  Labor 
APARTAIENT  HOLTSE— 3  story  an. 
base,  frame,  $25,000  or  more.  Berkeley 
Alameda  Co.,  Cal.  Architect,  C.  0 
Clausen,  Phelan  Bldg.,  S.  F.  Owner's 
name  withheld.  Preliminary  pl.ins  foi 
one  of  the  most  modern  apartment 
house  structures  in  Berkeley  are  be- 
ing prepared  and  complete  information 
will  be  published  later.  Suites  will  be 
of  the  two  and  three  room  type  and 
there  will  probably  be  in  the  neighbor-' 
hood  of  14  to  20  contained  in  the  build- 
ing. Details  of  construction  cannot  be 
given  until  the  working  drawings  are 
started 

GARAGE— 1  story  and  base.  Cost 
not  stated.  Oakland,  Cal.  Arcliitect, 
none.  Owners,  City  of  Oakland.  Plans 
for  an  additional  garage  to  be  erected 
in  tlie  Corporation  A'ards  are  complete 
and  figures  have  been  advertised  for. 
Bids  will  be  opened  on  February  0th. 
Plans  and  specifications  can  be  secured 
from  the  City  Clerk.  Work  is  to  be 
done  under  the  direction  of  tlie  Super- 
intendent of  Streets.  The  official  pro- 
posal appears  in  anollier  column  of 
this   issue. 

BUNGALOW — 11^  story  and  base, 
frame,  $2,500.  Oakland,  Cal.  Archi- 
tect, W.  H.  Judson,  Albany  Bldg.,  Oak- 
land. Owner,  S.  S.  Wright.  The  dwell- 
ing has  been  designed  for  a  five-room 
liouse  with  bath.  All  interior  finish 
will  be  of  pine  or  redwood.  Oak  floors 
will  be  used  in  the  living  room  and 
dining  roo.Ti.  There  will  be  open  Are 
places  and  tile  or  brick  mantels.  The 
exterior  of  the  house  will  be  covered 
with  cement  plaster.  Plans  are  com- 
plete and  figures  will  be  called  for  at 
once. 

BUNGALOW  —  1  story  and  base, 
frame,  $2,000.  Berkeley,  Alameda  Co., 
Cal.  Architect,  none.  Owner,  J.  I/. 
Bredehott,  2219  AVoolsey  St.,  Berkeley. 
The  hou.se  is  designed  to  contain  five 
rooms  and  bath.  Interior  trim  will  be 
of  pine  and  redwood.  Oak  lloors  will 
be  used  in  the  principal  rooms.  There 
will  be  a  large  open  fire  place  and 
brick  mantel  in  tlie  living  room.  Rath 
will  be  wainscoted  vvitli  tile  and  lile 
\v\n  .ilso  bo  used  back  of  the  kitchen 
sink.      The    exterior    of    the   luniso    wiU 
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i  covered  witli  cement  plaster.  Plans 
■e  complete  and  the  work  will  be 
)ne  by  Day  Labor. 

RESIDKNCK  —  2  story  and  base, 
'ame,  $6,001).  Alameda,  Alameda  Co., 
„..  Architect,  National  Architectural 
nd  Engineering  Co.,  Foxcroft  Bldg., 
F.  Owner's  name  withheld.  The 
welling-  has  been  designed  for  a  nine- 
3om  liouse  witti  bath  and  sleeping 
oreh.  Interior  finish  will  be  ot  pine 
nd  redwood  with  some  hardwood. 
ak  floors  will  be  used  in  the  principal 
Doms.  There  will  be  furnace  heat  and 
pen  fire  places.  Mantels  w^ill  be  of 
rick.  Bath  rooms  will  be  finished  in 
lie.  The  exterior  of  the  house  will  be 
overed  with  cement  plaster  on  metal 
ath.  Plans  are  complete  and  figures 
■e  being   taken. 

RK.SIDENCE  —  2  story  and  base, 
rame.  Cost  not  stated.  Berkeley,  Ala- 
iieda  Co.,  Cal.  Architect,  John  Hud- 
on  Thomas,  First  National  Bank  Bldg., 
Berkeley.  Owner,  George  H.  Richard- 
Ion.  The  dwelling  will  be  erected  in 
)aly  .Scenic  Park,  and  will  contain 
iu!>i  rooms  and  batli.  Interior  finish 
.,']!  lio  Of  pine  and  redwood  with  hard- 
a!m.i  floors  in  the  principal  rooms. 
il'lrero  will  be  furnace  heat  and  open 
lire  jilaces.  Mantels  will  be  ot  tile  or 
,ii,  k.  Tile  will  be  used  in  the  bath 
,,,,11,  .ind  kitchen.  An  automatic  water 
,:,i,i  will  be  installed.  The  exterior 
,,  iH,.  dwelling  is  to  be  covered  with 
,1  lit  plaster  on  metal  lath.  Plans  are 
,lete   and   figures   are   being   taken. 


283  Young     Young  200U 

284  Woodward     Woodward  3260 

2S5      Albertsen     Albertsen  2500 

286     Flettner     Wlnlund  2750 


Building  Oontracts  Awarded. 
Oakland. 


0,v„er                    Coutractor  Amt. 

(i.kiund             Faulkes  490 

llakand     !  l  : Faulkes  40 

Oakland     F=L"l'^^=  4^0 

rn,,„i„v                     Peters  27B0 

AhSffln  ■.:::■. ■••<^'^°""  'oSo 

.  .MeCreary  2U0U 

reitinger     Flittner  600 


mip^OTi 


238 
239 

240 


249 
2S0 
251 


.,,„,,,,,^.                Steimle  2500 

rnVlson     '"■ Carlson  3500 

kuu^          Mills  2-500 

Wi. hart  ■■.-.■.• mshart  1500 

■p,,,.|.itt                   Burritt  2000 

A\-       lit      ■'■■    Malick  1600 

;V,r          Drath  500 

i-,,;,  ],;-<         .',■ Bayliss  450 

,  .  ',:,|,'v    ■ Langtry  4.^0 

l^eefe,.  '       United    BIdrs  2500 

ani                  Pearson  (oSi 

,s     Pics' Ch Atlas  6770 

.s,ilinger     Kennedy  2500 

i;,.,.li^i-,l     Larson  600 

\\  III                           .Anderson  2350 

I-     vnar'o  '  '.'.'.'■'.  ■  .  .Kagnaro  400 

I  ,|  .,i,ip                Larmer  nan 

l-Viser     ■■         MeCreary  500 

Hamhlc  ton      v>Or'r '.  ?  000 

Heeseman     ^^'^l?  1'''^  ^Tl 

Miller     ir^V'^'^f  -.^nn 

Hudson      a",',"^'^""  Vo°-n 

Stephens     Holloway  2SnO 

Nakashima     Yoshicki  400 

P".  me  hame 

t-_^-f,R     Same 

Same Same 

Peckett     Beckett 

Soutana 


.Nichols 


(210)   LOCKWOOD    SCHOOL   GROUNDS 
Oakland.      One-story    1-room    school. 

Owner City    ot    Oakland. 

Architect  . .  .None. 

Contractor.  .J.   R.   Faulkes,   9828   E-14th, 
Oakland. 

COST,    $490 
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(2:;i)  N  FIFTY-SEVENTH  100  W 
Genoa,  Oakland.  One-story  flve-room 
dwelling. 

Owner Jno.    Wlshart,    805    Alleen, 

Oakland. 

Architect  . .  .None. 

Day's     work.  COST,    $1500 


Winslow 

Pais     

Davis     ... 
Garret>-'on 
Seuieria 
Pahn      ... 


(211)    ELMHURST    SCHOOL   GROUNDS, 
Oakland.     One-story   1-room  school. 

Owner City   of  Oakland. 

Architect  . .  .None. 

Contractor.. J.   R.  Faulkes,   9828   E-14th, 
Oakland. 

COST,    $490 


son 


(212)      MELROSE     HEIGHTS     SCHOOL, 
Oakland.      One-story    1-room    school. 

Owner City    ot    Oakland. 

Architect  . .  .None. 

Contractor..!.   R.   Faulkes,   9828  E-14th, 
Oakland. 

COST,    $3490 


Bolt^""     ■".■.'.'. Bolts  2000 

•^      "^     Winslow  "^Ofto 

navis  1900 

'.!!!.. Davis  ISOO 

Lassen  251  8 

.  .Bradshaw  400 

Shraler  4  00 

.  .Van   Uxim  400 

unV  ,-\i"""             Dineen  400 

,.,  ,',,r«pn Aa1to  iOi'o 

,•  , ,  i,.i„n       '  '            ...  .Owner  iSOO 

lelk.'tt       ".'.'.'■• Carter  3500 

IV,,, ..in                 Peppin  -300 

lie  m"n,r'::; Heinman  3000 

Qf^:!^i^  ^'^y:/:!itnSc;;  '5:10 

■pilnttp        ■■".'.■ Pilotte  450 

Pai'plln      Panoll- 


nerinart 
Ashlnirv 
P rich  el 
Kalnin 
.Tprdan 


(213)  W  HANOVER  ISO  NE  Newton, 
Oakland.  One  and  one-half-story  7- 
room  dwelling. 

Owner Taylor    Bros.,    1st    National 

Bank    Bldg.,    Oakland. 
Architect  .  .  .None. 

Contractor.  .Fred    Peters,    339    Portland 
Ave.,   Oakland. 

COST,  $2760 


(214)  N  MAYEW  AVE  230  —  Califor- 
nia   Oakland.  One-story  5-room  dwlg. 

Owner Nora       S.        Choffln,        3745 

Mayew    Ave.,    Oakland. 

ArchitHot  .  .  .None. 

Contractor.  .J.,  E.    Choffln,    3745    Mayew 
Ave.,  Oakland. 

COST,    $1500 

(215)  E  WHEELER  10  N  65th,  Oak- 
land. One  and  one-half-story  six- 
room  dwelling. 

Owner Mrs.   H.   L.     Sampson,      595 

Apgar,    Oakland. 
Architect  ..  .None. 
Contractor.. MeCreary    &    Sampson,    59o 

Apgar,   Oakland. 

COST,    $2000 


(222)  S  FORTY-FIFTH  200  E  Shatter 
Ave.,  Oakland.  One-story  live-room 
dwelling. 

Owner W.    H.      Burritt,    770      60th, 

Oakland. 
Architect  . .  .None. 

Contractor.  .0.      L.      Burritt,    427      63rd, 
Oakland. 

COST,     $2000 


(216)  NO.  1600  THIRTY-FIFTH  AVE., 
Oakland.  One-story  3-room  plumb- 
ing shop. 

Owner Max    Habisreitinger,    Prem. 

Architect  .  .  .None. 

Contractor..  JO.S.       Flittner,     1700       35th 
Ave.,     Oakland. 

COST,    $600 


(223)      W    106TH    AVE    280    S    Bigereau. 
Oakland.      One-story    4-room    dwlg. 

Owner Geo.  I.  Wright,  2619  Valdez 

Oakland. 

Architect  .  .  .None. 

Conti-actor.  .Malick  &   Begier,   2000   90th 
Ave.,    Oakland. 

COST,   $1600 


ppteri-'on  5,,n 

.Ashhurv  3500 

...Nemo  1000 

..Kalnin  1500 

...piaUe  4S25 


(234)      N      THIRTY-FOURTH      166      W 
Grove,    Oakland.     Garage   and   stable. 

Owner H.    Drath,    682    34th,    Okd. 

Architect  .  .  .None. 

Day's    work.  COST,    $500 


(225)   NO.    447   FOURTEENTH,   Oakland 
Alterations. 

Owner Jas.     Ballard,     Premises. 

Architect  . .  .None. 

Contractor.  .Corbett      &      Bayliss,      110 
Franklin,    Oakland. 

COST,    $450 


(226)      SW       TWENTY-SECOND       AND 
West,    Oakland.       Alterations. 

Owner R.  Langtry. 

Architect  .  .  .None. 

Day's    work.  COST,    $450 


(227)      E    KINGSTON    AVE    201    Green- 
bank,    Piedmont.      Bungalow. 

Owner G.  W.  Keefer,  Oakland. 

.^.rchitect  . .  .None. 

Contractor.. United        Home        Builders, 
1762    Broadway,    Oakland. 

COST,  $2500 

(22S)      LOT    2    BLIC    1    Thousand    Oaks. 
Ber);eley.       All     work     tor    two-story 
and    basement    frame    dwelling. 
Owner Mrs.    S.    J.    Sill,    2209    Shat- 

tuck   Ave.,   Berkeley. 

.John    Hudson    Thomas,    1st 

National  Bank   Bldg..  Bkly. 

.Ben     Pearson,     2403    Grant. 

Berkeley. 

28     '13.      Dated    Jan.    25,    '13. 


Architect 


Contractor. 


(217)      N    ELWOOD    AVE     40     E     Jean, 
Oakland.     One-story   5-roo;Ti  dwlg. 

Owner. Geo.       Steimle,       727       17th, 

Oakland, 
nrchilect  .  .  .None, 
mys    work.     COST,    $2500 

(ojo)      s    KEITH    AVE    483    E    College 
'Ave.,    Oakland.         Two-story       7-room 
dwelling.  „ 

Owner C.    E.    Carlson,    1512    Grove, 

Berkeley. 
.\rchitect  .  .  .None. 
Uav's    work.  COST.    $3500 


C-^O)  E  FAIRFAX  AVE  SOD  N  Ygnac.o 
Ave.,  Oakland.  One  and  one-balt- 
storv    7-room   dwelling. 

O^nov  ..Edgar   O.    Mills,    90S   Wash- 

ington,   Oakland. 

Atdiilect  ...Nunc. 


Day's    work 


COST,    $2500 


Filed    Jan.    28 

Frame   up    ^ 

E.i  own    coated    '* 

^^ccepted    ^ 

Usual    35    days •      A 

TOTAL    COST,    $(o82 

Bond,    none.      Limit,    90    days.      Forfeit. 

none.      Plans    and    specifications    filed. 

^o.„J)      TWENTY-SIXTH,     BROADWAY 

and    Webster,    Oakland.      Scaffolding, 

niortar     labor    tor   church    building. 

Owner.  .....First    Presbyterian    Church 

by    Atlas      Stone   Co..      2315 
Blanding   Ave..   Alameda. 
Architect  . .  .None. 
Contractor.. Stephen    MePherson 
Filed  Jan.  28,  '13.     Dated  Nov.  20,    1-. 
End    of    first    30    days    and    every 

30     days    thereafter ^=% 

Usual     35     days..... ^»% 

'  TOTAL   COST,   $G77U 

Pond     luinc       Limit.    90    days.      Forfeit, 
„'o„e.'      rU'ns    and    specincations,    none. 
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.::!.M      NT).    IK'S    liUi  lAliWAY.   Oakland. 
Aller.illoiiii. 

tiwnpr A.  M.  Salinger.  Premises. 

AiTlihiM't  . .  .None. 

(•oiitr:  nor.    K.    T.    Kennedy.    913    Rose 
Ave..    Piedmont. 

COST.     $2500 


.'31 1 
1.1  n<l. 


K     PKHRY     A.ND    .IKAN.     Oak- 
T«"o-slor.v    S-rooin    garase. 

iinnei W.   A.    Heolitel,   I'leinises. 

Ar.hlteit  . .  .None. 

Con  I  rai-tor.  .Anderson     &     Larson,     460 
Jean,   Oakland. 

COST.    $600 


(•j:Ht      .\     ICIGHTII     200     E     l-'ianklin. 
Oakland.      One-story    brick    store. 

owner J.   Avan,  5455  College  Ave., 

Oakland. 
.Xrcliltect  . .  .None. 

Contractor.  .T.    Anderson    &    .Son.    5456 
CfUeKe  Ave..  Oakland. 

COST.    $2350 

i:'35)      NO.     591S    VAI^LEJO.       Oakland. 
One-story    addition. 

Owner Lorenzo   Kagnaro.   Prem. 

.\rcliltect  . .  .None. 

Day's    work.  COST.    $400 

(236)     E  COLBY  AVE  100  N  60th,  Oak- 
land.    Fire  repairs. 

Owner W.    Preble.    Premises. 

.Xrchltect  . .  .None. 

Contractor.  .Ed w.    Larmer,    631    Polrier, 
Oakland. 

COST,    $550 


(237)  NO.     2S22      FRUITVALE      AVE., 
Oakland.      Alterations. 

Owner H.    A.    Kaiser,    Premises. 

Architect  . .  .None. 

Contractor.  .McCreary    &   Sampson.    595 
Apgar,  Oakland. 

COST,    $500 

(238)  E   DIVISION     465   N   3Sth.     Oak- 
land.     One-story    5-room    dwelling. 

Owner Mabel    Hambleton.    5S5    43d. 

Oakland. 
Architect  . .  .None. 
Contractor.  .F.     Hambleton,       5S5       43d. 

Oakland. 

COST,    $2000 


(■'311)    THIRTEENTH    AND    WASHING- 
ton.  Oakland.     Alterations. 

O^ner C.   J.   Heeseman,   Premises. 

Architect  . .  .None. 

Contractor.  .S.   Kulchar  &   Co.,   51S   4th, 
Oakland. 

COST.    $J000 

1240)      NO.    6222      VIRGINIA.      Oakland. 
Alterations    and    additions. 

0"ner N.    J.    Miller,    Premises. 

Architect  . .  .None. 

Day's   work.  COST,   $450 


(241)  SE  BROOKLYN  &  VAN  DYKE 
.^ves..  Oakland.  Two-story  14-room 
flat.>!   and   .stores 

<^'»'"er Geo.    Hudson.    13C7    E-33d, 

Oakland. 

Architect  . .  .None. 

Day's    work.  COST.    $2500 


(242)  W  HASTINGS  AVE  40  S  Santa 
Rita  Ave..  Oakland.  One-story  5- 
room   dwelling. 

O^ner F.  W.  Stephens.  2520  E-22d 

Oakland. 
Arcliitect  ...None. 

CSontraclru-.  .Jno^    T.      II  .ll.rwa.v,     Hay-' 
wards. 

COST,    $2850 


(214)      E    105TH   AVE    120   N   Edes   Ave., 
Oakland.     One-story   shed. 

Owner K.    Nakashima,    Premises. 

Architect  . .  .None. 

Contractor.  ..M.    Yosliiclii,    269    Sth.    Okd. 
COST.    $400 


(245)     K    1U5T1I   AVE   90   N   Edes   Ave, 
Oakland.      One-story    greenhouse. 

Owner K.     Nakasnima,    Premises. 

Architect  . .  .None. 

contractor.. M.    Yosliichl,    269    Sth,   Okd. 
COST.    $500 


(246)      E    105TH    AVE    50    N    Edes    Ave., 
Oakland.      One-story    greenhouse. 

Owner K.    Nakashima,    Premises. 

Architect  . .  .None. 

Contractor.  .M.   Yoshichi,    269   Sth.   Okd. 
COST,   $500 


(247)  E    105TH  AVE    10   N  Edes   Ave., 
Oakland.      One-story    greenhouse. 

Owner K.    Nakashima,    Premisesi 

Architect  . .  .None. 

Contractor.  .M.    Yoshichi,    269    Sth,    Okd. 
COST,    $500 

(248)  NO.     3522    TELEGRAPH      AVE., 
Oakland.     Alterations. 

Owner Jno.  P.  Beckett.  2035  Chan- 

ning    Way,    Oakland. 
Architect  . .  -None. 
Day's   work.  COST,    $500 


(249)      NO.   1624  NINETY-EIGHTH  AV., 
Oakland.      Alterations. 

Owner Jessie  M.  Soutana,  Prem. 

Architect  . .  .None. 

Contractor.  .H.    J.    Nichols,      1325      93rd 
Ave.,    Oakland. 

COST,    $500 


(250)  E  CONGRESS  AVE  580  N 
Ygnacio,  Oakland.  One-story  five- 
room   dwelling. 

Owner M.  C.   Bolts,   2230   San   Jose 

Ave.,    Aalameda. 
Architect  . .  .None. 
Day's    work.  CXIST.    $2000 

(251)  S  THIRTY-NINTH  169  W  Mar- 
ket. Oakland.  One-story  4-room  dwlg 

Owner E.  L.  Winslow.  825  Howard 

San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,   $2000 


(252)     SW    PERALTA    &    BENA.    Oak- 
land.     One-story    5-room   dwelling. 
Owner Geo.    B.    Davis.    2043    Rose- 
dale    Ave.,    Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $1900 


(252)      W    PERALTA    AVE    35    S    Bona. 

Oakland.      One-story    5-room    dwlg. 
Owner Geo.    B.    Davis,    2043    Rose- 
dale    Ave.,    Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $1900 


(256)  W  DIAMOND  119.96  N  41st  W 
75xS  40,  Oakland.  All  work  for  one- 
story    five-room    dwelling. 

Owner Mrs.      Mae   .ind      John      D. 

Garretson,   f.7    Post.   S    F 

Architect  ...Al.       J.       Mazurette,       1522 
Broadway.     Oakland. 

Contr.ictor.  .Lassen   Bros. 

Filed  Jan.   29,   '13.     Dated  .Ian.   23,   '13 

Frame   up    '        y 

Plaster    firished    ]      y 

Fl.iish    on u 

I 'su.i  1    :',5    days "      y 

TOT.tL  COST.    $2518.50 

Bond,    limit,    forfe/t.    none,      plans    and 

.speeincatlons  filed. 


(257)     NO.     1010     WASHINGTON, 
land.     Alterations. 

Owner H.   Semeria,   Premises. 

Architect  . .  .None. 
Contractor.  .L.    Bradshaw. 

COST,  U#"' 


1 

I 


(25S)      COR.    TWELFTH    AND    BRU8li»' 
Oakland.     Alterations. 

Owner Cahn        Nickelsberg        Qf 

Premises. 
Architect  . .  .None. 
Contractor.  .J.   F.      Shrader,      52S     led  ^ 
Oakland. 

COST, 


(253)      NO.      2052     WAKEFIELD 

Oakland.     Alterations. 
Owner. ..  .Frank    Van    U.xim.    Premiseijl^ 
Architect  .  .  .None. 
Day's  work.  COST,  $40 


(260)     E   WEST      50   S   47th,      OaklaB«|f- 
One-story    4-roora   dwelling. 

Owner Mrs.   E.   Dineen. 

Architect  ..  .None.  | 

Day's    work.  COST.    $40 


(267)      S    FIFTY-THIRD    50    W    Genoa 
Oakland.      Two-story    S-roora    dwlg. 

Ow.aer Adolph    Petersen,    1316   Ad 

dison,   Berkeley. 
-Architect  . .  .None. 

Contractor.  .E.    J.    Aalto.    1531    Califor 
nia,   Berkeley. 

COST,    $4901 


(268)      N  WELD   350   E   69th   Ave.,   Oak- 
land.     One-story    5-room    dwelling.     Il 

Owner S.     Carleton,       6996      Weld.B 

Oakland. 
Architect  . .  .None. 
Day's   work.  COST,    $1S00 


(269)  SE  SIXTIETH  AVE  105  SW  E- 
14th,  Oakland.  Two-story  S-room 
dwelling. 

Owner J.     A.     Beckett,     1228     60th 

Ave.,    Oakland. 

Architect  . .  .None.  ^< 

Contractor.  .W.     C.     Carter,     1253     60th 

Ave.,    Oakland. 

COST.    $3500 


(270)  N  STANLEY  ROAD  90  E  Vol- 
taire Ave..  Oakland.  Two-story  flve- 
room   dwelling. 

Owner J.    B.    Peppin    Jr.,    San    Le- 

andro. 

Architect  ..  .None. 

Day's    work.  COST,    $2300 


(271)  E  MIRA  VISTA  AVE  100  N 
Elwood  Ave.,  Oakland.  Two-story  9- 
room    dwelling.- 

Owner L.    F.    Helmond,    2521    12th 

Ave.,    Oakland. 
Architect  . .  .None. 
Contractor.  .Jno.     Heinraan,     2521     12th 
Ave.,    Oakland. 

COST,    $3000 


(272)  NE  E-T\VENTY-FOURTH  AND 
10th  Ave.,  Oakland.  One-story  two- 
room   school    building. 

Owner City    of   Oakland. 

Architect  ..  .Ed.    S.    Bolles.   Security    Bk. 

Bldg.,    Oakland. 
Contractor.  .Christonson        Bros..        237 
Wayne     Ave.,     OakhUKl. 

COST,    $5194 


(275)     N  SEVENTH  50   W   Cedar,   Oak- 
land.     Alterations. 

Owner Louis      Siegrist,    51st      and 

Claremont    Ave.,    Oakland. 
Architect  . .  .None. 

Contractor.  .B.   O.   Johnson   &   Son.   2014 
E-30tli,   Oakland. 

(X>ST,    $500 


BUILDING  AND  INDUSTRIAL  NEWS 


,1,1      NO.       1311        EIGHTY-SEVENTH 
\\o.,    Oakland.      One-story    two-room 

^1  Helling. 

w  iMi- V.   Pilotte,    Premises. 

r,  liitect  .  .  .None. 

a\s    work.  COST,    $450 


I    NO.    625   TENTH.    Oakland.      Alter 

ler M.    Panella,    Premises. 

hitect  . .  .None. 

s    work.  COST,    |500 


I      E    CHETWOOD       300    N      Santa 
sa.    Oakland.      Garage. 

r Walter       Dermartine,       643 

Clietwood,    Oakland. 
jtect  .  .  .None. 

ractor..A.  Peterson,  1201   19th,  Okd 
COST,    $550 


1      S    SANTA    RAT    500    E    Calmar, 
ikland.      Three-story    7-room    dwlg. 

ipr J.    R.      Ashbury,    618      14th, 

Oakland. 
1  itect  . .  .None. 

s    work.  COST,    $3500 


(:\M.n     S    FIFTY-NINTH    250    W    Tele- 
Karj.h    Ave..    Oakland.      One-story    four- 
1  "om   dwelling. 

ru\  nor O.   A.    Prichel,    Premises. 

.\i.  hitect  . .  .None. 

I'oiitiactor.  .Nemo    Constr.    Co.,    Albany 
Block,    Oakland. 

COST,    $1000 


1  -  ■  I  I      N   BRISTOL    282    E   Curtis,    Oak- 
land.     One-Story   5-room   dwlg. 

Owner Ed.  Kalnin,   2023  San  Pablo 

Ave.,    Oakland. 
Arcliitect  . .  .None. 
Day's    work.  COST,    $1500 


Owner E.      \V.      Woodward,      1540 

Broadway,    Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,     $3250 


(2S2)  W  OAK  333  ft,  6  in.  N  14th  N 
45xW  160,  Oakland.  Plumbing,  -gas 
fitting,  leaders,  heating  plant,  hot 
water  plant,  two  oil  burners,  fess 
type,  storage  tank,  stand  pipe,  sewers 
water  and  gas  service  for  three- 
story  and  basement  frame  apart- 
ments. Contract  !price  to  be  di- 
vided as  follows:  For  plu.iibing, 
$1225;   balance  of   work,    $1600. 

•'■viioi- F.      R.   Jordan,    Howe     and 

Mather,    Oakland. 
Architect  ...C.      W.       McCall,       Central 

Bank     Bldg..     Oakland. 
Contractor.  .L,.    W.    Blake,    Oakland. 
Filed  Jan.   31,  '13.     Dated  Jan,   28,   '13. 
PLUMBING 
Rough    plumbing    finished    on    2nd 

floor      20% 

Rough    plumliing    passed    by    in- 
spector           20% 

Completion    ot    building 30% 

Usual    35    days 30% 

BALANCE    OF    WORK 

Pipes     installed 20% 

Hot      water    tanks,      hot      water 
boiler    and    steam    boiler    in.  .      20% 

Completion    of    building 30% 

Usual    35    days 20% 

TOTAL  COST,  $1825 
Bond,  $2412.50.  Surety,  Fidelity  &  De- 
posit Go.  ot  Maryland.  Limit,  as  soon 
as  possible.  Forfeit,  none.  Plans  and 
specifications   filed. 

t2S3)  W  AILEEN  34  W  Dover,  Oak- 
land.     One-story    6-room    dwelling. 

Owner Jas.    H.   Young,   702   Aileen, 

Oakland. 
Architect  . .  .None. 
Day's  work.  COST,   $2000 


(284)  W  THIRTEENTH  AVE  200  S 
Brighton.  One  and  one-half-story  6- 
room  dwelling. 


(2S5)  E-TWENTY-SECOND  AVE  125 
S  E-27th,  Oakland.  Two-Story  six- 
room   dwelling. 

Owner R.     Albertsen,     ISOl     Wool- 

sey,  Oakland. 

Architect  .  .  .None. 

Day's  work.  COST,  $2500 


(286)     N  BOWIE   14     E  Howard     Ave., 

Piedmont.     One-story  residence. 
Owner O.   W.     Flettner,   65     Fair- 
View    Ave.,    Piedmont. 
Arcliitect  .  .  .None. 
Contractor.  .P.  N.  Winlund,  Piedmont. 

COST,  $2750 


Biiildiug  Contracts  Awarded. 
Berk«l«7. 


274 


Hale     Dildini 

McRae     Jersiman 

Olsen     Olsen 

;Pedersen     Miller 

Wilson     Sairanen 

Kelfey     Sairanen 

Am    Photo    Pearson 

Peake     Pinkerton 


2375 
4000 
2000 
1500 
3930 
4475 
17300 


(218)  E  CALIFORNIA  75  N  Ashby, 
Berkeley.  One  and  one-half-story  7- 
room  dwelling. 

Owner W.  T.  Hale,     732     Madison. 

Oakland. 
Architect  ..  .None. 

Contractor.  .Ernsberger   &   Dildine,    325 
59th,    Oakland. 

COST.    $2375 


(230)     N    VIRGINIA    45    W    Arch,    Ber- 
keley.     Two-story    8-room    dwelling. 

Owner McRae.   Jersiman   &  Bisson 

1917    Bancroft    Way,    Bkly. 
Architect  . .  .None. 

Contractor.  .John      H.      Jersiman,      1917 
Bancroft   Way,    Berkeley. 

COST,     $4000 


(231)  E  McGEE  135  N  Berkeley  Way, 
Berkeley.  One  and  one-half-story  5- 
room   dwelling. 

Owner N.    Olsen,    2415    7th,    Bkly. 

Architect  ..  .F.  M.  May,  2145  Center. 
Berkeley. 

Day's    work.  COST.    $2000 


.mil    liaseineni    frame  dweJIlni;. 

Owner Ellis    C.    Wilson    and    G.    P. 

Kelsey.       2215       Ellsworth, 
Berkeley. 
Architect  ..  .Olln    S.    Grove,    2911    Tcle- 

garpli  Ave..  Berkeley. 
Contrector.  .Oscar  Sairanen,  Bkly. 
Filed  Jan.  29,  '13.     Dated  Jan.  2S,  '13. 

Frame  up  and  ratters  on Vt 

1st     coat    Interior    and    exterior 

plaster  oi i/i 

Completed   and   accepted M 

Usual   35   da>3 14 

TOTAL  COST,  $4475 
Bond,  $1250.  .Surety.  Maryland  Casu- 
alty Co.  Limit.  110  days.  Forfeit, 
none.     Flan.s  and  specltlcatlons  filed. 


(243)     SW  McGEE  AND  OREGON,  Ber- 
keley.    Add  one-story   3-room  store. 

Owner R.    Pedersen,     2828    McGee, 

Berkeley. 
.Architect  . .  .None. 

Contractor.. N.  P.  Miller,  740  34th,  Okd. 
COST,    $1500 


(254)  LOT  3  Elmwood  Court  Tract, 
Berkeley.  All  work  for  two-story 
and    basement   frame   dwelling. 

Owner Ellis    C    Wilson    and  .G.    P. 

Kelsey,   274  2  Webster,  Bkly 
-Architect  ..  .Olin    S.    Grove,    2911    Tele- 
graph  Ave.,   Berkeley. 
Contractor.  .Oscar   Sairanen,   Berkeley. 
Filed  Jan.  29,  '13.     Dated  Jan.  28,  '13. 

Frame  up  and  rafters  on $987.50 

1st    coat    exterior    and    interior 

plaster    on    987.50 

Completed  and  accepted 987.50 

Usual    So    days 987.50 

TOTAL  COST,  $3950.00 
Bond.  $1975.  Surety,  Maryland  Casu- 
alty Co.  Limit,  110  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


(273)  E  BONAR  100  N  Addison,  Ber- 
keley. One  and  two-story  Class  "C" 
factory. 

Owner American  Photo  Player  Co. 

Addison    &    Bonar,   Bkly. 
Architect  ..  .Coates      E.      Traver      and 
Walter  W.  Crapo,  703  Head 
Bldg.,    San    Francisco. 
Contractor.  .Ben    Pearson,    2403    Grant, 
Berkeley. 

COST,  $17,300 


(274)      E  GROVE   300   S   Y^olo,   Berkeley. 
One-story   6-room   dwelling. 

Owner Peake-Munro         Co.,       2035 

Shattuck   Ave.,   Berkeley. 
Architect  . .  .None. 

Contractor.  .J.       A.       Pinkerton,       1931 
Berryrann.    Berkeley. 

COST,     $2500 


Building  Contracts  Awarded. 
Alameda. 


261  Forsyth      Stewart  750' 

262  Dunleavv      Fish  2400 

263  Hastings     Lundholm  460 

264  Pond     Mehrtens  1550 

265  Gujllaume     Owner  400 

266  Connor     Delony  6000 

(26n      NO.     3219     BRIGGS     AVE.,  Ala- 
meda.    Cottage   in   rear. 

Owner Ella    Forsyth,    Premises. 

Architect  . .  .None. 

Contractor.  .G.    W.    Stewart,    3010  Cen- 
tral Ave.,  Alameda. 

COST,  $750 


(2C2)  NO.  3017  SANTA  CL.'VR.*  AVE.. 
Alameda.  One-story  diwclling  and 
garage. 

Owner F.       T.       Dunleavy,       3219 

Briggs    Ave.,    Alameda. 
Architect  .  ..M.    H.       Fish,    1528     Court. 

Alameda. 
Day's  work.  COST,  $2400 


(263)     NO.    520    CENTRAL   AVE.,    Ala- 
meda.     Addition. 

Owner S.    C.     Hastings,     Premises. 

Architect  . .  .None. 

Contractor.  .J,       M.       Lundholm,       1717 
Wood,     -Mameda. 

COST,   $460 


(264)     NO.       1714       WOOD,       Ala-.nedal 
One-story  dwelling. 

Owner Harry  S.  Pond,  Alameda. 

.Architect  . .  .None. 

Contractor.. H.  G.   .Mehrtens,  1600  Web- 
ster,   .\Iameda. 

COST,   $1530 


(253)     LOT    4     Elmwood    Court    Tract, 
Berkeley.      All    work    for    two-story 


(265)      NO.    2527    LINCOLN    AVE..    Ala- 
meda.     Alterations. 

Owner P.   Guillaume,   Pope  Valley, 

Napa   Co.,    Cal. 
Architect  ...None. 
Day's   worlc.  COST,   $400 


26 


11166)     NO.    1634    SAN    ANTONIO    AVK. 
Alameda.     Two-story   dwelling. 

Uwiiur Herbert     P.     Connor,    Care 

:;303  Central  Ave.,  Alameda 
Architect  ..  .Plans    liy    owner. 
Contractor.  .Delanoy    &    Randlett.    23U3 
Central    Ave.,    Alameda. 

COST,    JGOOO 


OOHPLETION  NOTICES. 


BUILDING  AND  INDUSTRIAL  NEWS 
LIENS  FILED 


Alameda. 


Jan.  24,  1913— NE  THIRTEENTH  & 
Harrison  N  200.\E  300,  Okd.  P  J 
\Valker(  agent  Oakland  Hotel  Co) 
to  Newberry,  Bendhelm  Elec  Co... 
Jan.    11,    1913 

Jan.  24,  1913— SE  50  LOTS  15,  16,  17 
and  SE  60  Lots  18  and  19  Blk  16 
Map  Boulevard  Park,  Brooklyn  Tp. 

\V  J   McDonald   to   H  D  Graves 

Jan.    18,    1913 

Jan.  25,  1913— LOT  1  BLK  10  Berry- 
man  Tract,  Bkly.     Lillian  J  and   H 

C  and  L  J  Reld  to  E  J  Aalto 

Jan.  25,  1913 

Jan.  25,  1  13— E  10  LOT  48  and  W 
25  Lot  4  7  Map  Lawton  Ave  Tract, 
Okd.  Margaret  McArthur  to  Chas 
McArthur Jan.    25,   1913 

Jan.  25,  1913— LOT  3  Map  Park  View 
Tract,  except  begiu  W  cor  Lot  3 
SE  7.0S  SW  21.27  NE  21.24  to  beg, 
Oakland  Tp,  Piedmont.  Mae  Eliza- 
beth Cummings  to  A  T  Spence.... 
Completed    

.-an.  25,  1913— PTN  1 OT  3  BLK  1, 
Map  University  Homestead  Asso- 
ciation No.  5,  Bkly.  Rosa  N  Fluth 
to  whom  it  may  concern. Jan.  IS,  1913 

Jan.  25,  1913— LOT  4  RANGE  7,  Map 
Subdvn  6  and  7,  Hardy  Tract,  Bkly. 

Frank  Girsch  to  Sullivan  Bros 

..-. Jan.     24,     1913 

Jan.  25.  1913 — W  COR.  LOT  3  NW 
9.81  NE  29.47  SW  29.43  to  beg,  Map 
Park  View  Tract,  Oakland  Tp., 
Piedn^ont.  Mas  Eihiabeth  Cum- 
mings to  A  T  Spence.  .Comoleted  

Jan.  27,  1913 — LOTS  13  AND  14  BLK 
"X"  Toler  Heights,  Brooklyn  Tp. 
Mrs  E  A  Ryder  to  Chesney  Bros. 
^. Jan.    6,    1913 

Jan.  27,  19*13 — LOT  10,  Bachelors  Tct. 
Okd.  Parthenia  D  and  Blinn  S 
Bryant  to  Karl  H  Ourish.Dec.   26.  '12 

Jan.  27,  1913 — LOT  138  Map  Wood- 
lawn  Park,  Okd,  John  E  Murphy 
to  whom  it  may  concern. Jan.  25,  1913 

Jan.  27.  1913 — LOT  13,  except  ptn 
lying  N  line  parallel  and  distant 
r  a  53  S  N  boundry  line  Lot  13  and 
all  Lot  14,  except  ptn  S  line  par- 
allel and  distant  r  a  13  N;  S  bndry 
line  Lot  14  Map  Central  Piedmont 
Tract,  Oakland  Tp,  Piedmont. 
Helen  A  Brouse  to  Charles  N  Grant 
■.  .'.  ...Jan.    27,    1913 

Jan.  28,  1913— PTN  LOTS  30  AND  31 
Map  Knox  Park,  Okd.  Ralph  L 
Wilson   to  C  A  Doss Jan.   24,   1913 

Jan,  29,  1913— N.W  35  FT.  OF  SE  45 
ft.  Lot  21  Blk  21  Map  Boulevard 
Park.  Brooklyn  Tp,  Oakland.  J  W 
Winther  to  H  D  Graves. Jan.  23,  1913 

Jan.  30,  1913— N  PALMETTO  AVE  160 
W  Boston  Ave  W  40xN  110,  Okd. 
May  Edith  Kenncy  to  H  S  Pratt 
.Jan.    2,    1913 

Jan.  30,  1913 — W  50  FT.  LOT  ON  E 
Hillegass  Ave  50  S  Derby,  Bkly. 
Louis  Engler  to  whom  it  may  con- 
cern     Jan.    29,    1913 

Jan.  31,  1913— LOT  52  Amended  Map 
Woodlawn,  Okd.  Otto  Mailanen  to 
whom   it  may   concern.. Dec    20,    1912 


Alameda. 

Jan.  23,  1913— W  CALIFORNIA  9S.53 
N  Cedar  N  40xW  117.17,  Bkly.  Jolin 
J  Sullivan  vs  Luigi  Carusio. .. $107.38 

.Ian.  25,  1913— DOT  8  Walker  &  Brad- 
hoff  Re-Subdvn.  Bkly.  J  W  Rule 
vs    Ray   Cunningham $41.65 

Jan.  29,  1913— N  HYDE  375  W  Per- 
alta  Ave  W  50,  Lots  47  and  48  Elec 
Heights  Tract;  No.  3134  Hyde,  Okd. 
W  N  Whitmore  vs  Hans  Boyer. $49,20 

SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 


APARTMENT  HOUSE— 2  stoiy  and 
base,  brick  and  concrete,  $15,000.  Wat- 
sonville,  .Santa  Cruz  Co.,  Cal.  Archi- 
tect, W.  H.  Weeks,  75  Post  St.,  S.  F. 
Owner,  J.  H.  Jefsen.  Tlie  building  will 
be  arranged  for  a  store  on  tlie  first 
floor  and  modern  two  and  three  room 
apartments  on  the  upper  floors.  A 
central  heating  system  will  be  in- 
stalled. Interior  will  be  finished  in 
pine  and  redwood.  Some  oak  floors  w"ill 
he  used.  There  will  he  private  baths 
and  wall  beds.  Bath  rooms  will  be 
finished  in  tile.  The  exterior  of  the 
building  will  be  faced  with  cement 
plaster.      Plans   are    belng^  prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $7,000.  Menlo  Park,  San  Mateo 
Co.,  Cal.  Architect,  Edward  G.  Gar- 
den, Phelan  Bldg.,  S.  F.  Owner,  B.  H. 
Pratt.  The  dwelling  will  contain 
eight  or  nine  rooms,  baths  and  sleep- 
ing porch.  Interior  trim  w'ill  be  largely 
of  hardwood.  Oak  floors  will  be  used 
throughout.  Baths  will  be  finished  in 
tile.  There  will  be  a  central  heating 
syste.ii  and  a  vacuum  cleaning  plant. 
Open  fire  iplaces  and  brick  or  tile  man- 
tels will  be  used  in  the  living  and 
dining  rooms.  The  exterior  of  the  house 
will  be  covered  with  rustic.  Plans  are 
complete  and  figures  are  being  taken. 


Rejed  All  Figures 
For  He^er  School. 


I.oive.st  Bid  Heeeii-ed   tor   the   CoiiMtnif- 

liou    is    Par    Above    Amount    Aviiil- 

al)le  and  Coutract   IVot   Lot. 

At  a  meeting  of  the  Board  of  School 
Trustees  of  the  Hester  School  District, 
in  San  Jose,  bids  were  opened  for  the 
construction  of  the  new  building  and 
all  were  found  to  be  in  excess  of  the 
amount  available.  The  lowest  general 
bla  received  called  for  $89,798,  which 
is  some  $10,000  more  than  is  available. 
All  bids  have  been  rejected  and  checks 
have  been  returned.  Whether  or  not  a 
revision  of  the  plans  and  specifications 
will  be  necessary  has  not  been  deter- 
mined. Plans  for  the  building  were 
prepared  by  Architect  Norman  F.  Marsh 
of  Los   Angeles. 


Building  Contracts. 

SANTA  CLARA   COUNTY. 


NO,    1149    S-PLUM 
room   shack. 

Owner S,   G.   Arredondo 

Architect  . .  .None. 
Day's   work. 


San    Jose.        Four- 
Premises. 
COST,    $4  00 


X(.).    23    W-JBHOME, 
room   cottage. 

Owner E.   A.    Bevin 

Architect  . .  .None. 
Day's    work. 


San  Jose.  Fivi 
Premises,  i 
Cci.ST,   $20  ( 


SW    TWELFTH    AND    ST.    JOHN,    Sit 
Jose.     Six-room    cottage.  ' 

Owner A.    and    H.    De   Smet   Broj 

39S   N-nth,   San   Jose.        i 
Architect  ..  .None.  ' 

Day's    work.  COST,    $25 


Fou 


NO,    400    W-JEROME,   San    Jose. 

room   cottage.  I 

Owner S.    B,    Druck.    Premises. 

Architect  ...None, 

Day's   work.  COST,   $15 


NOS.    70    AND    72,    S-FIRST,    San    Jos' 
Reaiodeling    front.  | 

Owner Ryland    Co..    Premises, 

Architect  .  .  .None.  I 

Contractor.  .Shottenhamer  Bros.,   143   j 

Crittenden,  San   Jose.         i 

COST,    $11 

NO.    1009    E-SANTA    CLARA,    San    Jos' 
Tank   house   and   barn. 

Owner O.     P,    Sider,     Premises.    I 

Architect  .  .  .None.  | 

Day's    work.  COST,    $6 


NO.  36  S-TENTH.  San  Jose.  Remodel 
story    residence. 

Owner E.  F  Smith,   61   S-lltli.  S. 

Architect  .  .  .None. 

Day's    work.  COST,    $16 


NW    THIRD    AND      KETES.    San      Jof 
Four-room  cottage. 

Owner N.  R.  Tevis,  Premises.        . 

Architect  ..  .None. 

Day's   work.  COST,   $5'' 


Jos( 


6W    KEYES    AND    TENTH,   San 

Two-room  addition   on   store. 
Owner.... S.   Cliristina,    Premises. 
Architect  . .  .None. 
Day's  work.  COST,  $3 


NO.     243     E-WASHINGTON,     San 
Underpin  and   repair  cottage. 

Owner E.    Hiatt,    Premises. 

Architect  .  .  .None. 

Day's  work,  COST, 


Jos 


NO.   241   WASHINGTON,   San   Jose, 
pair    cottage. 

Owner E.    Hiatt,    Premises. 

.Architect  , .  .None. 

Day's    work.  COST, 
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to 


W  FIFTH,   bet  Julian   and  W; 
San  Jose.      Six-room   cottage. 

Owner J.   Calice,   51   N-6th,   S.  J. 

Architect  ..  ,C,    S,    McKenzle,    San    Jo 

Bank    Bldg,,    San    Jose, 
Contractor,  ,F.   K.  Kessling,   28  Coe  A' 

San  Jose.  COST,   $21 


NE  TENTH  AND  ST.  JOHN,  San  .los 
All  work  for  one  and  one-half-sto> 
frame    with    concrete    foundation. 

Owner J,    C.    Hayes,    S9    N-.Marke 

San  Jose. 
..rchitect  ..  ,F.    D.    TVolte,    1st    Nation 

Bank    Bldg.,    San    Jose. 
Contractor.  .Chas.     S.    Collins,      WilIo< 

California. 
Filed  Jan.   27,  '13.     Dated  Jan.   23,  'IS. 

Frame    up    %T 

1st   coat  plaster   on 

Building    accepted     7' 

Usual   35   days 7' 

TOTAL  COST,  $3I< 
Bond,  none.  Limit,  70  days.  Forfe: 
none.      Plans   and    spcelflcatlons    Iliad. 


BUILPING  AND  INDUSTRIAL  NEWS 


UK.   ST.   JOHN  ANU  FIRST,   San  Jose. 
All    work    for    electric    elevator   and    1 
hand  dumb  waiter  500  lbs. 
iwner....The  Elks  Bldg.  Co.,  San  Jose 
\icliitect  .  .  .F.    D.    Wolfe,    L.    T.    Lenzen 
C.    S.      McKenzie      and      W. 
Bender,  Rea   Bid.,  San  Jose 
|Contractor.  .Morrison    Bros.,    Monroe    & 
Liberty,   Santa  Clara. 
Sub-Contractor.  .Otis    Elev    Co.,    Beach 
&   Stockton,   San   Francisco 
Filed  Jan.   24,  '13.     uated  Jan.  15,  '13. 

Delivery    of   material    % 

Engine   in   permanent   position...      Vi 
All     in     running    order    and     ac- 

icepted     Remainder 

TOTAL  COST,  J2181.85 
Bond,  none.  Limit,  April  15,  '13.  For- 
feit, none.  Plans  and  specifications 
filed. 


SE  COR.  ST.  JOHN  AND  FIRST,  San 
Jose.  Hardware  for  Class  "C"  busi- 
ness and  lodge  building  (Elks'  Bldg.) 

Owner San    Jose    Elks    Bldg.    Co., 

San   Jose. 
Architects  ...F.  D.  Wolfe,  L.  T.  Lenzen, 
C,    S.      McKenzie      and      W. 
Bender,    Rea    Bldg..    S.    J. 
Contracto   ..Boshcken     Hardware     Coi; 

190   S-First,   San   Jose. 
Filed  Jan.  24,  '13.     Dated  Jan.  14,  '13. 

Delivery    of   all   hardware 75% 

Usual    35    days 25% 

TOTAL  COST,  $1055 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications    filed. 


Completion  Notices. 

SAJVTA     CLAR.*.     COUNTY. 


RECORDED  ACCEPTED 

Jan.  29,  1913— LOT  34  CLBAVE'S  TCT 
San   Jose.     John   A  Angus   to   H  W 

Dangerfield Jan.     20,     1913 

Jan.  25,  1913— ALL  PPTY  IN  SARA- 
toga  Sanitary  Dist.  No.  1  (Sewer 
and  septic  tank).  Sanitary  Board 
of  Saratoga  Sanitary  Dist  No.  1  to 
John    McReynolds Jan.     IS,    1913 


Liens  Filed. 


SANTA  OLARA   COUNTY 


WMik  lias  Imi'Ii  nii'iiUoned  hiTe  hrrur.:. 
Bids  jiave  bi'cii  opened  and  show  I'eler- 
SDM  &  Overna  low  at  J5.isn.  An  awiird 
of  iontr;ict   will    be  made   shortly. 


Jan.  25,  1913— NORTH  V2  OF  NORTH 
%  of  Lot  6  Blk  3  Range  6  South 
■Original  Survey  of  City  of  San  Jose 
John  A  Wickland  vs  S  T  Palistine, 
Hollister,  Cal.  and  Annie  Asbury, 
San    Jose     $36.30 


MARIN.  CONTRA  COSTA  AND 
SONOMA  COUNTIES 


CITY  HALL  AND  JAIL — 2  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Santa  Rosa,  Sonoma  Co.,  Cal.  Archi- 
tect, L.  M.  Turton,  Napa.  Owners,  City 
of  Santa  Rosa.  This  work  has  been 
mentioned  here  before  when  Architect 
Turton's  plans  were  selected  in  com- 
petition with  a  number  of  other  archi- 
tects. Bids  are  now  being  called  for 
on  the  work  and  will  be  opened  on 
February  IStb.  Tlie  official  proposal 
appears  in  this  issue.  Bids  will  be 
taken  on  the  work  as  a  whole,  for  the 
structural  steel,  cell  work,  return  hot 
water  heating  system  and  vault  work. 
STORES — 1  story  and  base,  .brick, 
$5,500.  Richmond,  Contra  Costa  Co., 
Oal.  Architect,  James  T.  Narbett. 
Rlchmoncl.     Owner,   H.   W.   Hoyt.     This 


Building  Contracts. 


CONTRA  COSTA  COVNTT. 


MARTINEZ.     Additions  to  garage. 


Owner. 


.  .W.    J.    Johnson,    Martinez. 


Architect  ..  .W.  J.  Cuthbertson,  328 
Montgomery,  S.   F. 

Contractor.  .The  Nielsen  Co.,  312  Sliel- 
don  Bldg.,  San  Francisco. 
COST,  $1500 


';? 


llO.Sl'JTAL         FIliK  I'lllJTlOCTlD.N 

SY.STi:.\l— Co- 1  not  stated.  Stockton, 
San  Joaquin  Co.,  Cal.  Architect,  State 
Department  of  Engineering.  Sacra- 
mento. Owners,  Slate  of  California. 
Plans  for  the  installation  of  a  com- 
plete fire  protection  system  at  State 
Hospital  at  Stockton  are  complete  and 
figures  are  being  taken.  Bids  will  be 
opened  by  the  State  Board  of  Control 
in  Sacramento  on  February  24tb.  Plans 
and  specifications  can  be  secured  from 
the    Stat6    Department    of    Engineering. 


LOT  4   BLK   98,   City   of  Richmond.     All 
work  for  one-story  brick  building. 

Owner Michael   Iversen,   Richmond 

Architect  ..  .J.   B.   Ogborn,   Richmond. 

Contractor.  .Paul    Glaser,    Richmond. 

Filed  Jan.  24,  '13.     Dated  Jan.  IS,  '13. 

Brick    work    completed $690 

Roof   and   plastering   completed..    690 

Building    completed     690 

Usual   35   days 690 

TOTAL    COST,    $2760 

Bond,     $1380.       Sureties,     E.    M.    Tilden 

and    H.    L.      Perry.         Limit,    60      days. 

Forfeit,     $2.      Plans    and    specifications 

filed. 


Completion  Notices. 

CONTRA    COSTA    COWNTT. 


RECORDED  ACCEPTED 

Jan.    23,    1913— LOCATION  NOT  GIVEN. 
Mryant    B    Bailey      to    D      H    Mac- 
Quiddy   Jan.   17  .1913 

Liens  Filed. 

CONTRA  COSTA  COVNTT. 


RECORDED                                         AMOUNT 
Jan.   25,  1913— LOT  7  BLK  13,  Tewks- 
bury     Heights.       Stege     Lumber    & 
Hardware    Co    vs    W    W    Thompson 
and   B   Schapiro   &   Co $91.75 


SACRAMENTO,  STOCKTON  & 
NORTHERN  CALIFORNIA. 


APARTMENT  HOUSE — 3  story  and 
base,  frame,  $10,000.  Stockton,  San 
Joaquin  Co.,  Cal.  Architect,  Walter 
King,  Elks'  Bldg.,  Stockton,  Owner, 
George  Smith.  The  building  will  be 
arranged  for  a  number  of  two  and 
three  room  suites  with  bath  and  wall 
beds.  Interior  finish  will  be  of  pine 
and  redwood.  Furnace  heat  will  be  in- 
stalled. Considerable  marble  and  tile 
will  be  used.  The  exterior  of  the  build- 
ing will  be  covered  with  rustic.  Plans 
are  complete  and  figures  are  now  being 
taken. 

LODGE  HALL — 3  story  and  base,  re- 
inforced concrete,  $25,000.  Orland, 
Glenn  Co.,  Cal.  Architect,  C.  L.  Stiles, 
Berkeley.  Owners,  Masonic  Hall  As- 
sociation of  Orland.  The  building  will 
be  90x40  feet,  and  has  been  arranged 
for  a  bank  on  the  first  floor  and  lodge 
rooms,  offices  and  a  banquet  hall  on 
the  two  upper  floors.  A  novel  feature 
provided  tor  in  the  plans  is  the  heat- 
ing of  the  entire  building  by  electric- 
ity. The  exterior  of  the  building  will 
be  faced  with  cement  plaster  and  cut 
stones  trimming.  Interior  finish  will 
be  of  pine,  redwood  and  hardwood. 
Plans  are  complete  and  figures  are  be- 
ing taken.  ' 


AWARD    SCHOOL    CONTRACT. 


Sau   Francisco   Firm   of   Graham   &   Jen 

Hon    .Vwnrded    the    General    Contract 

at  ¥35,025. 


Architect  C.  H.  Russell  has  just  re- 
turned from  Gait,  Sacramento  County, 
where  he  was  in  attendance  at  a  meet- 
ing of  the  Board  of  School  Trustees  of 
the  Gait  Joint  Union  High  School  Dis- 
trict. At  this  meeting  the  four  lowest 
bids  submitted  tor  the  construction  of 
the  new  building  were  considered  and 
the  contract  awarded  to  Graham  & 
Jenson,  185  Stevenson  street,  San  Fran- 
cisco. Their  bid  was  $35,625,  which 
does  not  include  the  heating,  ventilat- 
ing or   time  clock   system. 


Building  Contracts. 

SACRAMENTO    COUNTY. 

JEFFSRY  SHOPS.  Reinforced  con- 
crete chimney  upon  Sly  side  of 
power   house. 

Owner Western      Pacific     Railway 

Company. 
Architect  . .  .None. 

Contractor.  .The    Weber    Chimney    Co. 

Filed  Jan.   29,   '13.     Dated  Jan.   17,  '33. 

COST,    $1625 


NO.  3206  FOURTH  AVE.,  being  Lots 
76  and  77%  each  Oak  Grove  Tract, 
Sacramento.      One-story    brick    bldg. 

Owner A.  G.  Kaeser,   206  4th  Ave.. 

Sacramento. 
Architact  . .  .None. 
Contractor.  .Wm.     Kennedy 
Filed  Jan.   29,  '13.     Dated  Jan.   27,  '13. 

COST.    $1485 


NE  FIFTH  AND  JAY,  Lot  S,  I,  J,  5th 
and  Gth  Sts.,  Sacramento.  Heating 
and  ventilating  for  five-story  and 
basement  Class  "C"   brick  building. 

Owner Young        Mens       Christian 

Association. 
Architect  ..  .E.    C.     Hemmings,    1005    K 

St.,    Sacramento. 
Contractor.  .Ransome  Concrete  Co.,   328 

J   St.,   Sacramento. 
Sub-Contractor.. General    Eng.    Co.,    281 

Natonia,   San   Francisco. 
Fil^d   Jan.   29,   '13.      Dated   Dec.    24,   '12. 
COST,    $4400 

PLUMBING     ON     ABOVE. 
Contractor.. Hateley    &    Hateley. 
Filed  Jan.  29,  '13.     Dated  Dec.  24.  '12. 
'  '  -  COST,  $8300 

LOT  8  I,  o.  5TH  AND  6TH  STS.,  Sac- 
ramento '  Glass  and  glazing  for  5- 
story  and  basement  Class  "C  brick 
building. 


Owner.  .  . 
Architect 


.Y.    M.    C.   A. 


E.    C.    Hemmings.    1005    K 
St..    Sacramento. 
Ransome  Concrete  Co..   328 
J  St.,  Sacramento. 
sub-Contractor.. W.   P.      Fuller     &   Co., 
Beale  &  Mission,  S.  F. 


Contractor. 
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Klle.l  Jim.   27,  '13.     I'ali'il  J.iii.   JO.  '13. 

COST.  »i:"" 

PI^ASTERING   ON   AnoVlO. 
Siib-Contrnctor.  .A.    Knowlos,    985    Fol- 

8om,  Snn  Francisco. 
Filed  Jan.  27,  "13.     Dnteil  Jan  17,  "13. 

COST.    »7500 


BUILDING  AND  INDUSTRIAL  NEWS 


W  85  FT.  LOT  S,  J,  K.  14TH  AND  IBTH 
Sts.,  Sacramento.  Mill  work  for  B- 
story  anil  liasemern  reinforced  con- 
crete apartments. 

Owner Cluuincey    Dunn. 

Architect  ...Cuff  &    Dlggs,    p:iks-    Bldg., 

Sacramento. 
Contractor.  .Ransome  Concrete   Co.,   32S 

J   St.,  Sacramento. 
Sub-Contractor.  .Sacramento      Builders' 

Supply   Co. 
Filed  Jan.   27,  'K!.      Dated  Jan.  21,  '13. 

COST,    »o675 


Building  Contracts. 

S.*.\   JOAQUIN    COlllVTY. 


LOTS   9   AND    11    B^K    9S   E.    Stockton. 

Frame    building. 
Owner Geo.  Smith,    1330   N-Center, 

Stockton. 
Architect  ..  .Walter      King,    309      Elks' 

Bldg.,  Stockton. 
Day's    work.  COST.    $8000 


LOT   8    BLK    -B"    \V,    Stockton.      Frame 
building. 

Owner W.     H.       Thompson,       1215 

Roosevelt,  Stockton. 
Architect  . .  .None. 
Day's    work.  COST,    $2000 

LOT    8    BLK   43   S  M   C,    Stockton.      Re- 
model frame  building. 

Owner Mrs.   A.   Brummei'. 

Architect  .  .  .None. 

Day's"  work.  COST,    $1000 


LOT    2    BLIv    6    (The    Oaks).    Stockton. 
Frame    building. 

Owner John    W.   Taylor, 

Architect  . .  .None. 

Day's  work.  COST,  $1500 


LOT  16  BLK  2  (Oak),  Stockton.     Frame 
building.  , 

Owner J.  R,  Shannon. 

Architect  .  ..R.       p.       Morrell.       22C-22T 

Yosemite    Bldg.,    Stockton. 
Contractor,    J.    Shannon,    Stockton. 

COST,   $2000 


LOT  11  BLK  13  E,  Stockton.     Remodel 
brick  building. 

Owner A.  Samuel.s,  Rose  &  Edison 

Stockton. 
Architect  . .  .None. 
Day's     work.  COST,     $500 


LOT  3  BLK  34  E,  Stockton.     Four-room 
frame   building. 

Owntr J.  E.  Gayon. 

Architect  . .  .None. 

Day's   'vork.  COST,    $1100 


Liens  Filed. 


SACRAMENTO    COUNTY. 


RECORDED  AilOUN' 
Jan.  30.  1913— E  32  FT.  OF  S  i^  OF 
5,  J,  K,  9th  and  10th  Sts.,  Sacra- 
mento. F  H  Koster,  $28.80;  J 
Tuchfarber,  $21;  Gemer  Jones,' 
$50.75;  J  Alderson,  $80.50;  George 
Olney,   $25   vs  Julia   Cronin 


Completion  Notices. 

SAOIIAMBNTO     COUNTY. 

RECORDED  ACCEPTED 

.Ian.  25.  1913— LOT  5,  C.  D,  lOTH  AND 
lllli   Sts.,  Saciamento,   Wells  Fargo 

iV:  Co  to  E  W  Book Jan.  S,  1913 

Jan.  25,  1913—14.  OP  LOT  2,  H,  I,  24th 
and  25th  Sts.,  Sacramento.  Harriot 
M  Emigh  to  Walter  T  Feagan.... 
Dec.    31,    1912 


not 
Ar- 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 

HO.si'lTAT, —  2  .story  and  base,  steel 
and  concrete.  Cost  not  stated.  Fres- 
no, Fresno  Co.,  Cal.  Architects,  Star- 
liuck  .>(:  Clark,  Fresno.  Owner,  Dr. 
Sample.  The  building  will  cover  an 
larea  of  150x150  feef.  Interior  Oias 
been  arranged  for  a  number  of  private 
rooms,  two  wards,  surgical  and  operat- 
ing rooms  and  business  office.  Interior 
will  be  finished  in  pine  and  hardwoods 
with  considerable  tile  and  marble. 
There  will  be  a  central  lieating  system 
and  a  number  of  special  mechanical 
features.  The  exterior  will  be  faced 
\^ith  cement  plaster.  Plans  are  com- 
plete and  figures  are  being  taken. 

MOVING  PICTURE  THEATRE  —  1 
story,  reinforced  concrete.  Cost 
."tated.  Fresno,  Fresno  Co.,  Cal. 
chitects,  Starbuck  &  Clark,  Fresno. 
Owner,  James  .S.  Bradley.  The  build- 
ing will  contain  several  stores  besides 
the  moving  picture  house.  Construc- 
tion will  be  of  reinforced  concrete 
tliroughout.  Interior  finisli  will  be  of 
pine  and  ledwood  with  considerable 
ornamental  plaster.  The  exterior  will 
Ite  faced  with  cement  plaster.  Plans 
are  complete  and  figures  are  being 
taken. 

Contracts  Awarded. 

WATER  SYSTEM — Cost  not  stated. 
Teliachipi,  Kern  Co.,  Cal.  Engineer, 
Frank  A.  Lathrop,  Higgins  Bldg.,  L.  A. 
Owners.  City  of  Tehachipi.  Contrac- 
tors Municipal  and  Industrial  Equip- 
ment Co..  Merchants  Trust  Bldg.,  L.  A. 
Contract  price,  $13,797.01.  Other  bids 
received  were  as  follows:  Westlake 
Construction  Co.,  L.  A.,  $14,263.74; 
Standard  Electric  Construction  Co.,  S. 
F.,  $14,970.74;  and  R.  C.  Lowell,  L.  A., 
$15,976.24. 

SEWERS — Cost  not  stated.  Han- 
ford,  Kings  Co..  Cal.  Engineers,  Sloan 
&  Robson,  Nevada  Bank  Bldg.,  S.  F. 
Owners,  City  of  Hanford.  Contractors. 
Chambers  &  Heatey,  Oakland.  Con- 
tract  price,    $75,000. 


Building  Contracts. 


FRESNO  COUNTY. 


LOTS  3  AND  4  BLK  1,  Calwa.     All  work 
for    one-story    frame    dwelling. 

Owner F.  E.  Cook,  Fresno. 

Architect  . .  .None. 

Contractor.  .J.    H.   Weger,   Fresno. 

Filed  Jan.  24,  '13.     Dated  Jan.  20,  '13. 

Roof   on   and  plastered $637.50 

Completed     637.50 

TOTAL  COST,   $1275.00 

Bond,   $650.     Sureties,   W.   W.   Stanforth 

and   E.      E.    Lichtig.        Limit,    60      days. 

Forfeit,   none.     Plans  and  specifications 

filed. 


ii\iiier Mary    W,    Holmes    Fresno. 

.\rcliitect  . .  .None.  ' 

Contractor.  .Howard    Dickey,    Fresno.   I 
Filed  Jan.  24,  '13.     Daaed  Jan.  21,  '18.  1 

Frame    up    $1431 

Plastered     135 ' 

Completed     issj 

Usual    35    days I3sl 

TOTAL  COST,  $560 1 
Bond.  none.  Limit,  SO  days.  Forfei' 
none.      Plan.s    and    specifications   filed. 

Release  oi  Xiiens. 


FRESNO    COUNTY. 

RECORDED  A.MOUN' 

Jan.    25,    1913 — LOT    25    NW    %    of  Lot 

24   Blk   204,   Fresno.      Geo   Rlia   to  H 

Eguinian    $$ 


LOS    ANGELES    AND    SOUTH  I 
ERN  CALIFORNIA. 


LOTS   7   AND    8    BLK    133,    Fresno.      All 
work    for    two-story    flats. 


APARTMENT  HOUSE— 3  story  an 
base,  reinforced  concrete.  Cost  no 
stated.  Architects,  King  &  Tayloi 
Consolidated  Realty  Bldg.,  L.  A.  Own 
er,  T.  J.  Douglas.  The  building  wii 
cover  an  area  of  55x144  feet  and  ha 
been  arranged  for  135  guest  roomi 
..partments  will  consist  of  two  an' 
three  rooms  each  with  wall  beds  am 
private  baths.  Interior  will  be  fln 
ished  in  pine  and  imitation  of  mahog 
any  or  birch  with  tile  and  marble  ii 
the  entrance.  Tliere  will  be  stean 
lieat,  elevator  service  and  a  vacuu.i 
cleaning  system.  Floors  will  )ie  0 
concrete  slabs.  Bath  rooms  will  havi 
cement  floors  and  tile  wainscot.  Thi 
e.xterior  of  the  building  will  be  face( 
with  cement  plaster.  Plans  are  noT 
being   prepared. 

APARTMENT  HOUSE— 4  story  an( 
base,  brick.  Cost  not  stated.  Los  An 
geles,  Cal.  Architect,  Leonard  L.  Jones 
I.  W.  Hellman  Bldg.,  L.  A.  Owner,  W 
i  aden.  The  building  will  contain  Hi 
rooms,  which  are  to  be  arranged  Ii 
t«-o  and  three  room  suites.  All  suite: 
will  have  wall  beds  and  cunnectint 
baths.  Plans  also  provide  for  stean 
lieat,  elevator  service  and  a  vacuun 
cleaning  system.  Interior  finisli  wll 
be  of  pine,  redwood  and  some  hard- 
wood. Ornamental  plaster  will  be  uset 
in  the  lobby  and  reception  rooms.  Bati 
roo  i)s  will  be  flnislied  in  tile  and  wll 
liave  cement  floors.  The  exterior  0. 
the  apartments  will  be  faced  wltl 
pressed  brick.  Plans  are  nearly  com- 
plete and  figures  will  be  called  for  al 
once. 

HOTEL — 12  story  and  base.  Class  A 
construction,  $400,000.  Los  Angeles 
Cal.  Architects,  Train  &  Williamsi 
Exchange  Bldg.,  L.  A.  Owners,  Loca. 
iSyndllcate  Hotel.  Tliis  project  ha£ 
he'en  promoted  by  R.  T.  McMllien.  28i 
Consolidated  Realty  Bldg..  who  has  se- 
cured a  long  terra  lease  on  property 
on  Spring  street  between  4th  and  5tli 
streets.  The  site  has  a  frontage  of  6C 
feet  and  a  depth  of  160  feet.  Only 
preliminar.v  plans  liave  been  prepared 
but  these  show  a  building  covering  the 
entire  ground  area  and  containing  s 
total  of  250  guest  rooms.  No  fuither 
details  of  the  construction  can  be 
.given  at  tills  time.  Notice  will  be 
made  in  tliese  columns  from  tine  to 
time   as   tile   work   progresses. 

LUNCH  AND  RECEPTION  ROO.VIS- 
Frame  construction.  Cost  not  stated. 
Santa  Barbara,  Santa  Barbara  Co.,  Cal. 
Architect,  State  Department  of  Engrl- 
neering,   Sacramento.    Owners,   State   of 
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IfoniUi,      I'hiiis    for    llie    ronstriictiuii 

hirn-li    .iiid    reception    looin    at    the 

te   Noniuil   School   at  Santa    Barbara 

s   been    cnnipleted   and    are    now    out 

flKiire-s.      Bids    will   c-lose   on    Febrii- 

mth,    and    bids    will    he    opened    in 

■amento  by  the  State  Board  ot  Con- 

■  .      Plans    and    specifications    can    he 

■iired  from   the   Department   ot   Engi- 

|rin^  at   Sacramento. 

CIHiOL — 2     story     and     base,     brick. 

Brawley.     Imperial     Co..     Cal. 

I.   Norman  F.  Marsh,   Broadway 

I    Bldir..   U    A.      Owners,    Brawley 

.-.  .1..,     District.      This    building    which 

i..t..   i.c   known   as   the   Ad.riinistration 

I  ii!  im.    will   'be    the    first    of   a    group 

'  building-s  which  is  to  com- 
•  High  School.  The  other  build- 
,.s.  1  tlie  group  will  be  the  domestic 
icience  and  manual  training 
;s.  Plans  for  the  administra- 
ilding  have  just  been  approved 
;letail  description  of  tlie  struc- 
nnot  be  printed  at  this  time, 
dltional  information  will  be  given  as 

plans  progress. 
iCHOOI — 2  story  and  base.  Class  A 
Struction.  $90,000  to  $100,000.  Phoe- 
,•  Ariz.  Architect,  Norman  F.  Marsli. 
iftdway  Central  Bldg.,  L.  A.  Owners, 
^  of  Plioenix.  This  building  will 
It'ain  10  standard  s-ized  class  rooms. 
Htorium.  manual  training,  domestic 
6nce  departments  and  teachers'  and 
ttcipal's  rooms.  Tliere  will  be  hol- 
tile  interior  partitions,  a  iilenum 
ng  system,  vacuum  cleaning  and 
^gi'am     clock     system.       Maple     floors 

II  be  used  throughout.  Halls  and 
;irways  will  be  of  concrete.  The  ex- 
'ior  of  the  building  will  be  faced 
th  pressed  brick.  Plans  are  now  be- 
t  prepared  for  the  work  and  figures 
ll  be  called  for  within  a  montli. 
fcnoOLS — 2,  2  story  and  base,  brick, 
1^00  each.  South  Pasadena,  Los  An- 
tes Co.,  Cal.  Architect,  Norman  F. 
i*sh,  Broadway  Central  Bldg.,  L.  A. 
rSiers,  South  Pasadena  High  School 
Strict.  This  work  has  been  men- 
itted  here  before.  Eacli  building  will 
ifer  an  area  of  C.ixlOO  feet.  One  of 
a;  siructures  will  be  devoted  to  the 
nial  training  department  and  the 
iier  In  domestic  science.  Mechanical 
ulpinent    will    include  steam   heat  and 

fpuuni  cleaning.  The  exteriors  will 
r  II  i.il  with  i)resscd  brick.  Plans  are 
mill.  Ic   and   ligures   will    be  culled   for 

;ii t    one   week. 

•n:i.i:PHONK  F.XOHAXGK— 1  story 
I  >■.    reinforced   concrete.   Cost   not 

'■    !        San    1)1  .nas,    bos    Angeles    Co., 
'.iiitect,    C.    K.    Wolfe,    Pomona. 
Pomona    Valley    Tel.    and    Tel. 
■  ■    building    has    been    designed 
ir'Phone    exchange    and    for    the 
■:     the    company    at    San    Dimas. 
'lion    VI  ill    be   of  reinforced  con- 
■(■['■     tlirnughout     includin.g     the     roof 
id    lloors.      Electric   work    will   be   car- 
ed   in    conduit.      Interior    of    the    busi- 
sss     uflrues     will     be     Iiandsomely     fin- 
heil.     Tiie  exterior  will  be  faced   with 
inient     iilastcr.       Plans     are     conipietc 
Id    liirures   are    being   taken. 
AP.\RT.MENT     HOTSE— 3     story     :iiid 
ise,   frame.     Cost  not   stated,     l.os  .\n- 
sles.     Cal.       Architect.     Fiel.ler     Stina- 
ff.    Security    Bldg.,    I..    A.      owner,    V. 
Tn.iiei-.      The    building    is    to    cover 
I       I    of    10x140    feet,    and    has    been 
i     to    contain    54    guest    rooms, 
M'l    parlors.      Suites    will    consist 
U\  "    and     three      rooms      eaeli.       .Ml 
lartnients     will    have     wall     beds    an. I 
■Ivate    baths.      Interior    finish    will    fie 
pine    and    hardwoods.       Batli     rooms 


will  be  linisiied  in  tile.  Considerable 
marble  and  tile  will  be  used  in  the 
entrance  vestibule  and  lobby.  There 
will  be  stea.n  heat,  elevator  service 
and  a  vacuum  cleaning  system.  Tlie 
exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal 
latli.      Plans   are   being  prepared. 

C.ARAGE — 2  story  and  liase,  brick 
and  steel.  Cost  not  stated.  Los  An- 
seles,  Cal.  Architects,  Morgan,  Walls 
&  Morgan,  Story  Bldg.,  L.  A.  Owner, 
.1.  A.  Graves.  The  building  will  cover 
a  ground  area  of  S.ixloO  feet  and  has 
been  designed  for  a  commercial  garage 
and  salesrooms.  The  first  floor  will  be 
of  cement  except  in  the  salesrooms 
wliere  a  tile  floor  is  to  be  used.  Tliere 
will  be  copper  window  sash  and 
frames,  hardwood  and  pine  trim  and 
special  gasoline  storage  tanks.  The 
exterior  of  tlie  Iiuilding  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared  for  the  work  and  contracts 
will  be  let  within  a  few  days. 

WAREHOUSE — 6  story  and  base. 
Class  A  construction.  Cost  not  stated. 
Los  Angeles,  Cal.  Architect,  E.  T.  Fla- 
herty, L  W.  Hellman  Bldg.,  L.  A.  Own- 
ers, Bekin  Van  and  Storage  Co.  The 
building  will  be  74x90  feet  and  of  the 
reinforced  concrete  type,  including  the 
walls,  floors  and  roof.  Interior  parti- 
tions will  be  of  hollow  tile.  There  will 
be  metal  window  sash  and  frames  and 
fireproof  doors.  An  automatic  sprink- 
ler system  will  be  installed.  A  heavy 
freight  elevator  is  specified.  The  ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  being 
prepared  and  when  complete  the  work 
will    be   done    b.\-   Day   Labor. 

ASSOCIATION  BUILDING— 3  storx- 
and  base,  brick  and  steel,  $50,000.  San- 
ta Barbara.  Santa  Barbara  Co.,  Cal. 
Arcliitect,  E.  Russell  Ray.  associated 
witli  Winsor  Soule,  Santa  Barbara. 
Owners.  Young  Men's  Christian  Asso- 
ciation. The  structure  will  be  120x91 
feet,  with  concrete  foundation  and 
basement,  plaster  exterior  over  brick, 
steel  beams  and  columns,  and  composi- 
tion roof.  The  first  floor  will  contain 
a  large  lobby  finished  in  marble  and 
tile  offices,  library  and  game  room, 
with  hardwood  fioors  and  oak  finish. 
Thirty  bedrooms,  with  baths,  wash 
rooms  and-t\yo  class  rooms  will  occupy 
the  second  floor.  The  basement  will 
contain  a  gymnasium,  35x70  feet,  with 
spectators'  gallery,  a  training  room 
lSx33  feet,  plunge  with  glazed  tile  lin- 
ing shower  baths,  toilets  and 
a  steam  heating  plant.  The  exterior  ot 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
will  be  called  for  before  the  middle  of 
Feliruary. 

LODGE  HALI>— 3  stor\  un.l  base, 
brick.  $33,000.  Pasadena.  Los  .-\ngeles 
Co..  Cal.  Architects.  Foss  Designing 
and  Building  Co..  1O0  East  Colorado 
St..  Pasadena.  Owners.  Odd  Fellows 
Temple  Association.  The  proposed 
Iiuilding  is  to  coyer  an  area  ot  50x9."! 
feet,  and  will  contain  bamiuet  room 
and  kiti'hen  in  the  basement,  slores  on 
tl;e  .iiain  /lour  and  lodge  halls,  library 
and  iifilces  cm  tlie  second  an.l  third 
Ibiois.  A  central  heating  system  will 
be  installed.  The  exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are  being  preiiared  aiirl  effort 
made  to  raise  suflbii-nt  funds  r.jr  the 
ronstruction. 

HOSPrrAT.^-3  story  aiul  I'ase.  rein- 
sured concrete.'  Cost  not  stated.  Los 
Angeles,  Cal.  Architect.  Frank  L. 
Stiff.    Grosse      Bldg..      I-.      A.      Owners, 
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\Vestlake  UoupUal  A.suoclallon.  Bids 
for  this  work  liave  been  received  and 
taken  under  advisement.  All  figures 
were  somewhat  In  excei-s  ot  the  amount 
available,  out  tlie  owners  will  proba- 
bly mike  arrange.nenta  to  let  a  con- 
II  ait  on  the  present  plans.  The  lowest 
liid  was  presented  by  Charles  G.  Ross, 
Grosse  Bldg.,  and  he  will  probably  be 
awarded    the    work. 

HOTEL — 6  story  and  base,  rein- 
forced concrete,  J50,000.  Ocean  Park. 
Los  Angeles  Co.,  Cal.  Architect's  name 
not  given.  Owners,  Stinemun  and 
Kramer,  Ocean  Park.  All  bids  received 
for  tills  work  have  been  rejected  and 
plans  will  be  revised.  Hugo  Eckert 
was  tlie  lowest  bidder  on  the  general 
construction  at  $41,010.  New  bids  will 
be  called  for  by  the  owners  within  a 
few  days. 

SCHOOI. — 2  story  and  base,  brick. 
$50,000.  Owensmouth,  Cal.  Architect, 
none.  Owners,  Owensmouth  School 
District.  Owensmouth  is  a  new  town 
and  the  recent  bond  election  carried 
unanimously.  The  building  will  con- 
tain six  class  rooms  and  an  audito- 
rium. Desiirn  will  be  si.nilar  to  the 
new  Iiuilding  at  Van  Nuys,  which  was 
constructed  by  Ye  Planry  Building  Co., 
Title  Insurance  Bldg.,  L.  A.,  and  the 
same  firm  will,  in  all  probability,  build 
the    Owensmouth    school. 

NORMAL  SCHOOL  BUILDINGS  — 
Brick  construction.  Cost  not  stated. 
Los  Angeles,  Cal.  Architects.  Allison 
&  Allison,  Hibernian  Bldg..  L.  A.  Own- 
ers, State  of  California.  The  buildings 
planned  include  the  Administration 
building.  260x202  feet,  containing  audi- 
torium seating  1620:  library,  136x107 
feet,  with  reading  room  to  seat  250 
and  stack  room  for  50,000  books;  Do- 
mestic Science.  170x170  feet:  Fine  Arts, 
141x82  feet:  Gymnasium,  140xS2  feet, 
with  450  lockers,  34  dresing  rooms  and 
shower  and  needle  baths  for  girls, 
lockers  and  showers  for  boys:  Train- 
ing .School.  305x175  feet,  with  gymna- 
siu  n  for  hoys  and  girls  attached:  Kin- 
dergarten, 96x57;  Cafeteria,  90x82,  with 
dining  hall  to  seat  300;  Manual  Arts, 
226xS3  feet.  All  the  buildings  will  be 
two  stories  except  the  kindergarten, 
cafeteria  and  manual  arts  buildings, 
whicli  will  be  one  story.  The  con- 
struction will  be  of  brick  with  fire- 
proof st.iirways  and  corridor  floors, 
wooii  floors  in  rooms,  tapestry  brick 
facing,  clay  tile  roofs,  and  will  Include 
maple  floors,  central  sleam  heating 
plmt  with  underground  ducts  and  fan 
room  in  each  building,  program  clocks, 
vacuum  cbaniri.g.  intercommunicating 
telephone  system.  There  is  available 
$600,000  from  the  sale  of  the  old  nor- 
mal school  site.  An  additional  appro- 
prisLion  will  be  asked  of  the  legisla- 
ture for  other  buildings  for  a  teach- 
ers' college.  Tracings  have  been  com- 
pleted and  bids  will  be  called  tor  as 
soon  as  the  drawings  can  be  checked 
and  siiecifications  written,  which  will 
take    nbout    three    weeks. 

IRRIGATION  SYSTE.M  —  Cost  not 
stated.  San  Ysidro.  San  Diego  Co..  Cal. 
Engineer's  na.ne  not  given.  Owners. 
Sin  Vsidro  Irrigation  District.  Bids 
will  be  rt'ceived  up  to  11  a.  m.  ot  Feb- 
ruarv  13th  for  the  construction  of  a 
water  system  eomprising  four  elec- 
tric Induction  motors,  two  centrifugal 
pumps,  iiump  house,  five  drive  wells. 
1'-M0  lineal  feet  (I-incb  steel  pipe. 
-.'g70  feet  K-incli  pipe.  2.130  feet  12- 
ineh  i.ipe.  2.1cm  feet  O.  D.  casing.  2..noo 
feet  standard  pipe,  specials  and  fittings 
tor  above,  and   the  -imeiion   of   two 
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.ciiiflil-Miied  reservoirs  of  180.000  iind 
;iil.oni>  RHiloiiR  niimill.v.  A  olieck  for 
lO'i  nui-l  jiieDmpiiM.v  nil  l>t<ls.  Jofliili 
I'lielon.    San    Vsl.Iio.    <":'l..    is    sec-retary, 

STUIl.M  \\  ATi:n  SKWERS— fost  not 
>liilel.  AllianilM-a.  I.os  AnBeles  Co.. 
I'll.  ICiiKlneer.  City  Knslneer.  Alliani- 
l.ni.  Amliew  Ilolloway  of  Pasadena 
m'.inlne.l  tlie  lowest  llRure  for  tlie 
roil!.!  rue!  Ion  of  tills  «ork  an.l  will 
proLiilily  lie  awarded  the  contract.  .Mr. 
Holloways  bid  was  J23.000.  No  award 
lius    l»een    made. 

.Mini.NO  HK-TrRlO  THEATUK  —  1 
story  and  base,  brick.  Cost  not  stated. 
I.os  Anjfeles,  Cal.  Architect,  A.  \V. 
Ulewe.  California  Bldgf..  I-.  A.  Own- 
ers, I).  S.  and  A.  H.  Kornblum.  The 
building  will  he  ^,jx127  feet  and  will 
contain  an  aiidltorlu  n  seating  700  peo- 
ple. The  Interior  will  be  Hnlslied  in 
brick  and  ornamental  pla,>=ter.  There 
will  be  a  ventilating  system.  Consid- 
erable marble,  tile  and  plate  glass  will 
be  used.  The  exterior  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete  and    figures    are   being    taken. 

Contracts  /^warded. 

HOTEL — 3  story  and  base,  brick, 
J.tO.OOO.  Los  Angeles.  Cal.  Architect, 
none.  Owner,  .Mrs.  Hannah  K.  Baker. 
Contractors,  Milwaukee  Building  Co., 
Wright  and  Callender  Bldg.,  U  A. 
Contract    price,    $30,000. 

HOTEL — 5  story  and  base.  Class 
B  construction.  $43,000.  Los  Angeles, 
Cal.  Architect,  none.  Owner,  Adolph 
Schwartz.  Contractors.         Richards- 

.N'eustadt  Construction  Co..  Wright  and 
Callender  Bldg..  L.  A.  Contract  price, 
»:  5.000. 

STORES — 2  story  and  base,  brick, 
$36,766.  Los  Angeles,  Cal.  Architects. 
Train  &  Williams.  Exchange  Bldg..  L. 
.\.  Owner.  A.  T.  Wells.  Contractor.  J. 
A.  Crook.  Chamber  of  Commerce  Bldg.. 
1..    A.     Contract   price,   $36,766. 

BANK — 2  story  and  base.  brick, 
$20,000.  Ocean  Park.  Los  Angeles  Co., 
'  al.  Architects,  Ye  Planry  Building 
i"o..  Title  Insurance  Bldg..  L.  A.  Own- 
ers, Merchants'  Commercial  and  Sav- 
ings Bank.  Contractor.  S.  W.  Bryant. 
SOS  Hill  St..  Santa  Monica.  Contract 
price.    $19,982". 

G.\R.\GE — 1  story  and  base,  brick 
and  concrete.  Cost  not  stated.  Los 
.\ngeles.  Cal.  Architects.  Architectural 
Hesigning  Co..  L.  A.  Owner,  R.  L 
Kinbro.  Contractor.  J.  E.  Crough.  1211 
West  39th  St.  L.  A.  Note:  The  con- 
tract has.  been  taken  on  a  percentage 
basis.     The  building  will  be  40x70  feet. 

STORES  AND  OFFICES— 2  story  and 
base,  brick.  Cost  not  stated.  Los  An- 
geles. Cal.  Architect.  A.  L.  Acker. 
Story  Bldg..  L.  A.  Owner.  Emma  Os- 
wald. Contractor,  A.  E.  Harshman. 
Story  Bldg.  Contract  price  liot  stated. 
Mote:  The  building  will  be  50x110 
feet. 

STORES — 1  story  and  base,  brick, 
$12,000.  Architects.  Morgan.  Walls  & 
Morgan.  Story  Bldg..  L.  A.  Owner.  D. 
Botiller.  Contractors,  Barber-Bradley 
Construction  Co..  1S24  East  l.it;i  St.,  T,. 
A.      Ccintract    price.    $12.00ii. 


BUILDING  AND  INDUSTRIAL  NEWS 


PORTLAND  AND  OREGON. 


SCHOOL  DORMITORY— 3  story  and 
base,  reinforced  concrete.  $120,000. 
Portland,  Ore.  Architects,  Doyle,  Pat- 
terson &  Beach.  Worcester  Bldg..  Port- 
land. Owners.  Reed  College.  The 
building  is  to  cover  and  area  of  60x200 
feet  and  will  be  fireproof  throughout. 
The  main   floor  of  the  building  will   be 


arranged  for  a  large  dining  liall  with 
accommodations  for  two  hundred  per- 
sons Ht  a  time.  Upper  floors  will  be 
divided  into  100  dormitory  rooms.  In- 
terior linish  will  be  of  pine.  There 
will  be  a  steam  heating  system  con- 
nected with  the  main  power  plant  of 
the  institution  b.v  a  reinforced  con- 
crete tunnel.  Exterior  of  the  building 
will  be  faced  with  cement  plaster.  A 
clay  tile  roof  Is  to  be  used.  There  will 
be  metal  window  frames  and  sash. 
Plans  are  complete  and  figures  are  to 
be   called   for  at  once. 

APART-MEXT  HOUSE— 4  story  and 
base,  brick  and  steel.  Cost  not  stat- 
ed. Portland.  Ore.  Architect,  none. 
Owner,  J.  D.  Wharton.  A  well  known 
contractor,  R.  F.  Wassell.  is  handling 
the  project  and  will  erect  the  building. 
The  building  will  be  50x100  feet  and 
will  be  in  the  nature  of  an  addition  to 
the  present  four-story  apartment 
house  known  as  the  Melcliffe.  There 
will  be  a  total  of  50  apartments  of  the 
two  and  three  room  type.  Plans  pro- 
vide tor  steam  heat,  elevator  service 
and  a  vacuum  cleaning  system.  Inte- 
rior will  be  finished  in  pine  and  hard- 
woods. Tlie  exterior  of  the  building 
will  be  faced  with  pressed  brick.  Sub- 
bids  will  be  called  for  as  soon  as  plans 
can  be  completed. 

GARAGE — 1  story  and  base,  rein- 
forced concrete.  Cost  not  stated. 
Heppner.  Ore.  Architect,  E.  E.  Mc- 
Claran.  Lumber  Exchange  Bldg.,  Port- 
land. Owner.  S.  P.  Garrigues.  The 
building  has  been  designed  for  a  com- 
mercial garage  and  will  cover  an  area 
of  43x100  feet.  The  floor  will  be  of 
concrete.  .Special  gasoline  storage 
tanks  are  provided.  Interior  of  the 
front  portion  of  the  building,  which  is 
to  be  used  as  a  salesroom,  will  be  fin- 
ished in  pine  and  hardwood.  The  ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  figures  are  being  taken. 

LODGE  HALL — 3  story  and  .base, 
brick  and  concrete,  $25,000.  St.  Helens. 
Ore.  Arch.'tect,  E.  Kroner,  Worcester 
Bldg..  Portland.  Owners,  St.  Helens 
-Masonic  Temple  Association.  The  build- 
ing will  be  arranged  for  stores  on  the 
first  floor  and  lodge  halls,  offices  and 
a  large  banquet  room  on  the  two  upper 
floors.  There  will  be  steam  heat.  In- 
terior finish  will  be  of  pine  and  hard- 
woods. Plans  have  been  out  for  fig- 
ures before,  but  bids  ran  too  high  and 
revision  was  necessary.  This  work 
has  been  completed  and  new  figures 
are  to  be  taken  at  once. 

THEATRE — 4  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Port- 
land. Ore.  Architects.  Camp  &  DuPuy, 
Portland.  Owners.  Rector  Realty  Co. 
The  original  intention  of  the  owners 
was  to  erect  a  12  story  Class  A  struc- 
ture, but  this  plan  has  been  aban- 
doned and  a  four-story  builc)ing  will 
be  erected.  The  house  will  be  de- 
signed for  ,1  moving  picture  theatre. 
the  largest  on  the  coast,  and  will  have 
a  seating  capacity  of  1,000  people.  Tlie 
main  auditorium  will  be  bowl  shape 
with  a  number  of  nrivate  boxes.  A 
Miodern  system  of  heating  and  venti- 
lation will  be  installed.  Interior  dec- 
orations will  be  very  elaborate.  The 
exterior  of  the  building  will  be  faced 
with  cement  plaster.  Construction  will 
be  fir.  proof  throughout.  Plans  are 
nearly  coniplet  and  figures  will  lie 
taken    within   a   few   weeks. 

Contracts  Aw%|>ded. 

STOHF.S  AND  OFFICES— 4  story  and 
base,   brick   mid   steel.     Cost   not   stated. 


Portland,  Ore.  Architect's  name  not 
given.  Owner,  T.  B.  Wilcox.  Contrac- 
tors, Brayton  Engineering  Co.,  Port- 
land. Xote:  This  contract  has  been 
taken  on  the  percentage  basis.  The 
cost  of  the  building  is  understood  to 
be    in    the    neighborhood    of   $65,000. 


SEATTLE  AND  WASHINGTON. 


W.\REHOUSE — 6  story  and  base,  re- 
inforced concrete,  $60,000.  Seattle, 
Wash.  Architect,  Robert  Brown.  115 
10th  Ave.,  Seattle.  Owner.  Georgf  A. 
Smith.  While  plans  have  been  ine- 
pared  for  a  six-story  structure  only 
three  stories  will  be  erected  at  this 
time.  This  work  has  been  estimated 
to  cost  $45,000.  Plans  provide  for  an 
eight-ton  elevator.  No  interior  finish 
will  be  used.  The  exterior  of  tlie 
building  will  be  faced  with  cement 
plaster.  There  will  be  metal  window 
sash,  frames  and  fireproof  doors.  An- 
automatic  sprinkler  system  will  be  in- 
stalled.    Plans  are  being  prepared. 

FACTORY — 5  story  and  base.  i.?in- 
forced  concrete.  Cost  not  stated.  .Se- 
attle. Wash.  Architect.  John  Graham, 
Lyon  Bldg.,  Seatle.  Owners,  Ford  Mo- 
tor Car  Co.  The  company  has  sold  the 
original  site  purchased  last  year  and 
have  bought  on  Roy  and  Valley  streets. 
The  new  site  has  an  area  of  92.160 
square  feet,  considerabl.v  more  than 
the  former  location.  Plans  will  be  re- 
vised to  meet  the  new  requirements 
and  the  building  will  be  erected  as 
soon  as  possible.  Construction  will  be 
fireproof.  The  estimated  cost  of  the 
building  planned  for  tlie  former  site 
was  placed  at  $350,000  and  this  struc- 
ture  will   be   even   more. 

FREIGHT  AND  PASSENGER  STA- 
TIONS—  1  and  2  story  and  base,  brick 
and  steel.  $60,000  and  $50,000.  Seattle. 
Wash.  Architect's  name  not  given. 
Owners,  Northern  Pacific  Railway  Co.. 
Seattle.  The  freight  depot  will  be 
built  on  Terry  avenue,  and  W'ill  be  two 
stories  high  and  cover  an  area  of  30x 
300  feet.  The  passener  station  is  to  be 
erected  on  Fremont  avenue  and  will 
be  one  story  high  and  cover  an  area  of 
60x170  feet.  The  passenger  station 
will  have  pine  and  hardwood  trim,  a 
central  heating  system  and  other 
special  features.  The  exterior  of  luili 
buildings  will  be  faced  with  i  i  k 
Plans  are  complete  and  figun  -  in 
being    takepi. 

DEPART.MENT  STORE  —  n 
story  and  base.  Class  A  constiu.  u  n. 
$350,000.  Spokane.  Wash.  Architc.  is. 
Sutton  &  Whitney.  Lewis  Bldg..  Port- 
land. Owner's  na:ne  withheld.  Two 
lar§:e  establishments  in  Spokane  are 
contemplating  building,  but  the  archi- 
tects refuse  information  as  to  the 
owners  of  the  new  structure.  Con- 
struction details  are  lacking  ;it  this 
time  as  only  preliminary  plan.*:  have 
ijeen  made.  The  building  will  cover  a 
ground  area  of  approximatel.v  loOxlSD 
feet,  and  will  be  Class  A  throughout. 
Further  mention  will  l>e  made  in  these 
columns  as  the  plans  progress. 

Contracts  Awarded. 

STORES  AND  ( ) !•' I' U •  i:S— I  0  story 
and  ba.-;e.  reinforced  concrete.  $500,000. 
Vancouver.  B.  C.  .\rchltects.  ."^omer- 
vill  &  Putman.  Seattle.  Owners.  York- 
shire Guarantee  Co.  Contractors,  Do- 
minion Constiuction  Co.,  Northwest 
Trust  Bldg.,  Vancouver.  Contract 
price,    $500,000. 
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PRODUCTION 


,  ,  :is<.l    Colli    Proiliictlon.      California 
Retains  First  Rnnk. 

iinia  shows   an   increase   in   out- 
iiotli    gold    and    silver    in    1912 
,\   witli    1911,  according   to   pre- 
figures   by    Cliarles    G.    Yale, 
I'nited    States    Geological    Sur- 
'rUe      difference      is      not      very 
!      :but     sufficient   to   show      that 
ious-metal   output   ot   the   State 
neing  somewhat.     California  re- 
liist    rank     in    gold    output,    re- 
from     Colorado     in     1911.       The 
ii:;ures    ot    the    Survey    tor    1911 
^old    valued    at    $19,738,908     and 
',    ounces    of    silver,    while    esti- 
lor    1912    indicate    an    output    of 
ilued   at   $19,950,000   and    1.270,000 
of      silver.      Moreover,      it      is 
probable     tliat    when    complete 
I   returns  are  available,   the  1912 
will  be  somewhat  enhanced. 
litest     available    complete     sta- 
sliow    that    there   are    1,181    pro- 
:     mines    in    California,    of    which 
deep  mines  and  585  placers,  in- 

-  dredge,    hydraulic,     drift,    and 
.     claiins.    Dredge    mining    seems 

...     the    only    form    of    placer    work 

li,  ,1     is     showing     any     marked     ad- 

n.  .  ,   the  yield  frotn  the  other  placers 

,  ither  at  a  standstill  or  showing 

ne.     The  reasons  for   these   con- 

-  are    that    the    ordinary    surface 
illow  claims  are  gradually  being 

^led;  the  laws  are  unfavorable 
«  prosecution  of  large  hydraulic 
111111-  enterprises,  except  in  a  few 
unties;  and  abundant  capital  is  nec- 
s:i!>-  for  opening  drift  mines,  and 
i-  is  not  readily  available  where  so 
II L  1  time  may  elapse  before  a  proflt- 
ili  .  hannel  is  reached. 
IMi.ilge-mining  operations  require 
en  larger  initial  investments  that 
,rlr:iulic  or  drift  mining,  but  the 
iMiiis  are  likely  to  be  larger  and 
liiker,  while  the  advance  borings  in 
,.  -liiillow  ground  insure  reasonable 
iiiiity  in  operations  and  results. 
1  .Hedges  of  the  State  are  now  pro- 
II.  .lis  over  85  per  cent  of  the  placer 
Mill  and  about  39  per  cent  of  the  total 
I, 111  \ield  from  all  sources.  A  few 
e«  dredges  were  added  in  1912  in  the 
u-ger  dredging  fields  and  these  are  of 
he  heaviest  type  and  largest  capacity, 
ome  of  the  smaller  and  older  dredges 
eased  operations  during  the  year, 
ither  through  working  out  their 
:round  or  being  unprofitable.  By  far 
he  largest  proportion  of  the  gold  yield 
rem  this  source  continues  to  come 
rom  the  extensive  fields  near  Oro- 
'ille,  Marysville,  and  Folsom.  Several 
lew  dredges  have  recently  been  in 
fiperation  in  Calaveras  County  and 
^t    other    isolated    point 


Toward  tlie 
the  year  drifting  operations 
ivere  co.nmenced  on  some  of  the  very 
large  hydraulic  mines  near  Relief  Hill. 
Nevada  County,  which  have  beeii  vir- 
tually abandoned  for  many  years.  It 
now  hoped  to  make  the  channels  pay 
by  the  drifting  methods,  where  the 
laws  will  not  permit  hydraulicking. 
II  deep  mining  operations  between 
00.000  and  2,800,000  tons  of  ore  is 
annually  produced  in  California.  By 
far  the  larger  proportion  of  this  ore 
is  derived  from  tlie  deep  gold  mines, 
especially  fioni  tlie  exteusive  opera- 
tions  in   the   Mother   Lode   region.      The 


output  of  sileeious  ore  in  the  State 
has  increased  to  some  extent  and  this 
usually  averages  in  value  from  $4,65 
to  $5,25  a  ton  in  gold  and  silver.  So 
far  as  can  be  ascertained  at  this  time, 
til  ere  were  only  13  new  stamp  mills 
added  in  California  in  1912,  all  small 
ones,  having  a  cofmbined  capacity  of 
163  stamps.  There  were  also  a  dozen 
or  more  new  Huntington  and  Graup- 
ner  .mills  and  a  half  dozen  cyanide 
plants.  No  new  smelters  were  erected. 
Capitalists  interested  in  some  of  the 
large  quartz-mining  operations  in  the 
Mother  Lode  counties,  encouraged  by 
having  found  very  profitable  ore  at 
3,600  feet,  liave  during  1912  commenced 
w-ork  on  a  few  of  the  old  properties 
which  were  abandoned  20  or  30  years 
ago,  when  mining  conditions  were  very 
different  and  such  depths  as  are  now 
attained  were  considered  impractica- 
ble. On  at  least  two  of  these  proper- 
ties immediate  extension  of  1,000  feet 
in  depth  is  being  carried  on,  with  the 
intention  of  doubling  that  if  thought 
profitable.  If  these  efforts  meet  with 
success  still  other  old  mines  will  be 
reopened. 

A  rather  discouraging  feature  of  the 
year    in    this    connection,    however,      is 
the     fact     that     injunction     proceedings 
have    been    comiinenced    by    farmers    in 
the    Sacramento   Valley    against    all    the 
prominent    quartz-mining    companies    in 
Amador   County,    to    compel    the   quartz- 
mine   owners   to   Impound   their  tailings 
by     any     suitable    means,     in    the    same 
manner  that  the  hydraulic  miners  must 
impound   their   debris   or   tailings.     The 
object    is    to    keep    the    mountain    and 
foothill   streams   clear  and  prevent   the 
tailings       from       eventually      reaching 
streams   and   rivers  lower   down   in   the 
valley.     The  main  complaint  at  present 
appears    to  he   against   the    "slaty"    ma- 
terial   carried    in    suspension    and    the 
accumulation  of  slimes  in  the  sluggish 
valley    watercourses.      This    movement 
has    been     impending    for    some    years 
and    especially    since    the    operation    of 
very  large  mills  on  Mother  Lode  mines. 
Over    2.250.000    tons    of    ore    is    crushed 
in     the     mills     of    California    annually. 
Of    this   ..  quantity      the      Mother      Lode 
counties       contribute       about     -1,400.000 
tons.       Considerably    over     600,000    fons 
of  this  is  derived  from  Amador  County, 
which   is   possibly   the   reason   that   this 
county   is   the   first  to  be  attacked.     As 
the    material    is    generally    heavy    most 
of  it  settles  close  to. its  source  and  can 
be     readily     impounded,     but     whatever 
system    is    adopted    entails    an"  expense 
which  the  present  free  disposal  of  tail- 
ings  does   not   require.     The   movement 
referred  to,  therefore,  has  an  important 
bearing    on    the    profits    of    the    quartz- 
mining    industry    of    the    State,    and   the 
injunction  suits  indicate   that   the  min- 
ers   must    consider    additional    working 
costs. 

Another  important  factor  'in  connec- 
tion with  the  gold  mining  industry,  of 
California,  and  one  to  he  deplored,  -is 
the  marked  cessation  of  prospecting 
operations  and  tlie  resultant  decline  in 
discoveries  of  new  mines,  mainly  in 
Uie  .mountain  and  foot  hill  regions 
where  extensive  national  forests  have 
been   established. 

i'or   several   years    there    has   been    a 
gradual    decline    in    the    copper    output 
of    California    owing    to       the 
down    of  large   smelting   plants 
gation  over  -damages  -by  smelter 


In  1912,  however,  an  increase  In  out- 
put in  copper  is  apparent  over  the 
yield  of  1911,  notwithstanding  the 
permanent  cessation  of  operations  In 
1911  of  one  of  the  very  large  plants 
ot  the  State.  This  Increase  Is  due  to 
the  materially  enlarged  output  from 
mines  ot  two  of  the  large  companies 
owning  their  own  smelting  plants,  to 
larger  shipments  from  other  mines 
which  were  producers  In  1911,  and  to 
the  advent  in  the  producing  column  of 
certain  new  or  reopened  mines  which 
supplied  high  grade  ore  to  the  custopn 
smelters.  The  agitation  on  the  part  ot 
farming  communities  over  alleged 
damage  by  smelter  fumes  has  by  no 
means  ceased,  and  the  operations  of 
three  of  the  most  extensive  smelting 
companies  of  the  State  are  seriously 
menaced.  Experiments  continue  to  be 
made — notably  at  the  Penn  Mining 
Co.'s  plant  at  Camp  Seco — with  a  view 
to  finding  a  remedy  for  present 
troubles  and  these,  thus  far,  may  be 
said  to  be   reasonably  successful. 

Lead  mining  in  California  shows 
little  change  In  1912,  although  a  les- 
sened output  as  compared  with  1911  is 
apparent.  In  1911  the  figures  for  mine 
production  were  1,398,111  pounds,  but 
tlie  preliminary  returns  for  1912  indi- 
cate only  a  yield  of  1,032,000  pounds. 
The  lead  continues  to  come  mainly 
from  Inyo,  Mono,  and  San  Bernardino 
counties. 

It  is  only  within  the  last  few  years 
that  any  zinc  has  been  produced  in 
California,  but  In  1911  two  mines,  one 
in  Inyo  County  and  the  other  In  San 
Bernardino  County,  produced  about 
2,800.000  pounds.  Shipments  of  about 
the  same  quantity  have  been  continued 
in  1912.  There  are  in  California  exten- 
sive deposits  of  ores  carrying  so  large 
a  percentage  of  zinc  sulphide  as  to  be 
rejected  by  custom  smelters  and  they 
are  therefore  unutilised  at  present. 
Experiments  are  now  being  conducted 
with  these  ores,  with  a  view  of  mak- 
ing tham  commercially  profitable.  If 
this  could  be  accomplished  the  zinc 
output  of  the  State  would  be  materially 
increased  and  an  addition  be  made  also 
to   the  gold  and  silver  yield. 


COUNTIES  MAY  BUY  STATE  BONDS 

-The 


prob- 
con- 


.intles 
ex- 


SACRAMENTO,  Jan. 
lem  of  raising  money  for 
tlnuan.;eof  work  on  the  $18,000,000 
system  of  State  highways  in  California 
may  be  partially  solved  by  the  bankers 
and  other  moneyed  men  of 
who  will  buy  bonds  to  cover  the 
penditure  necessary  for  the  completion 
of  portions  of  the  State  highway  with- 
in   their    counties. 

Clara  and  Stanislaus  Coun- 
e  so  far  promised  to  buy 
work  necessary  with- 
their"  borders,  and  its  is  believed 
li'iat  Orange,  Los  Angeles  and  Fresno 
Counties  will  shortly  follow  suit.  S  ate 
Treasurer  Roberts  is  in  com  iiunication 
with  persons  capable  ot  buying  bonds 
in   the   three  counties  "        " 

If    money    can     be 
fashion    to    allow    the    continuance      or 
hways    pending    the    closing 
it    may    carry   the 
er    until    the 
The   Issuance 


Santa 
ties  ha 
bonds    to    cover 


iientloned. 


thi 


closing 

by   litl- 

imes. 


State 

of    the   Balkan   Wm 
Higliway    Commission 
bond  market  improves. 

block  of  414  per  cent  bonds  by 
ustria  has  spoiled  the  market  for  any 
taring  a  lower  rate  ot   Inteiest. 
Late    Tfiursday       afternoon       T>.     H. 


ot  a 
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PATENTS 


sJ       ■  ••■> 


pMniptl.    ..1  l-.ln.Hl    OR   HO  rn        T>vl.-  Morku, 

havni.         c- f,->i.      •••H       l.-l»''     rrvtlrrei. 

TWIKTT  TtABSfRACTIOE  II  tl.  .1  -.(.■M-noM 
8«n.l     .....!-■      .I..-I.I.    »r    |h..l..      It    'r...    r-rarl 

on      i.M- ■>'■<         AM      l.n.M.r..     .■ l.-.,ii»l, 

BAKD-BOOE  FREE  Eirllii".'-"  ll.  n^  IVIli 
>!'<■  i..llbT....i  iin.l  S»ll  lilci.l..  Wl.ni  I  .-■  i.M.im 
Will  P»r.  M..«  tn  fjft  a  I>«rliiiT.  |.t[.l»i'H  l.t»l 
m.»h.l.U»l  m"V,-n.c.,t..  and  r..nli.m»  300  ..1  .•! 
iubjrc(a..rini|virt:.ii,-.-  (..  in*.-ntMrs  Ail'Irftt, 

H.  B.  wiLLSON  &  CO.  a;;^^. 

lo>  2M\  Willson  BIdg. 


WASHINGTON,  D.  6. 


Kowln.  repriscnting  the  Board  of 
Trade  ot  Stanislaus  County,  and  B.  D. 
Whltmorc,  representing  the  Board  of 
.Supervisors  of  the  county,  appeared 
before  the  Highway  Commissioners 
and  promised  to  raise  money  to  buy 
$75,000  wortli  of  bonds,  which  will 
cover  the  work  remaining  to  be  co.ii- 
menced  In  their  county.  The  only  bit 
of  highway  In  Stanislaus  upon  which 
work  has  not  been  commenced  is  a 
strip  eleven  miles  long  running  from 
the  south  line  ot  San  Joaquin  County 
to  within  a  mile  and  a  half  of  Ceres. 
They  were  assured  the  work  would 
be  done   under  such   circumstances. 

Santa  Clara  bankers  have  pledged 
$400,000  to  cover  highway  work  yet 
to    oe   done   in   their   county. 


l<AII,RO.\DS   LOSB  BY  PARCEL  POST. 


S.\CR.\MENTO,  Jan.  24.— That  the 
railroads  are  receiving  the  full  benefits 
of  tlie  Parcel  Post  as  regards  carrying 
mail  matter  without  compensation  Is 
the  opinion  of  James  O'Gara,  District 
Freight  and  Passenger  Agent  of  the 
Southern   Pacific. 

The  weighing  ot  the  malls  Is  done 
once  every  four  years  and  the  rail- 
roads   carry    on    that    basis    until    that 


nine  has  elapsed.  The  advent  ot  the 
I'niccl  Post  as  a  freight  producer  is 
bidding  greatly  to  the  mail  carried  and 
pro.nlses  to  Increase  it  100  per  cent, 
ill  of  whicii  increase  will  be  carried 
r.ir  nothing  until  the  next  weighing- 
.Mcurs    in    1914. 


NBW  INVENTIONS. 


Reported  espe-lally  for  this  paper  by 
H.  B.  Wlllson  &  Co.,  Patent  Attorneys, 
716  Eighth  street,  N.  W.,  Washington, 
D.  C. 

A  complete  copy  of  any  of  these  pat- 
ents will  be  forwarded  to  any  person 
by  Messrs.  Wlllson  &  Co..  on  receipt  of 
10  cents.  Persons  ordering  copies  must 
give  number  of  patent. 

1.050.733.  lelescoping  Pocket  Rule. 
F.   G.   Greathead,   Devner,   Colorado. 

1,050,776.  Wall  Safe.  H.  C.  Lowrie. 
New  York,  N.  Y..  J.  M.  Low-rie,  New- 
York,  N.  Y.,  administrator  of  said  H.  C. 
Lowrie,    deceased. 

1,050.801.  Means  for  Holding  Sash 
in  position.  Andrew  Brunton,  Chicago, 
Illinois. 

1,050,804.  Mold  for  Building  Blocks. 
Audley    R.    Canfleld,    St.    Paul,    Minn. 

1.050,816.  Column  and  Ceiling  Mold. 
P.  A.  Deslaurlers  and  L,.  P.  Deslauriers, 
St  Paul,  Minn.,  assignor  to  P.  A.  Des- 
laurlers and  L.  P.  Deslauriers,  Co- 
partners doing  business  under  name  ot 
Deslauriers  Column  Mold  Co. 

1.050,834.  Concrete  Reinforcing  Mem- 
ber. Chas.  T.  Inman  and  Hy.  A. 
Robinson,   Akron,   Ohio. 

1,050,837.  Expanded  Metal.  Julius 
Kahn,  Detroit,  Mich.,  assignor  to 
Trussed  Concrete  Steel  Co.,  Detroit, 
Michigan. 

1,050.881.  Concrete  Block  Machine. 
Geo.  F.  Walker  and  Walter  S.  Mathes, 
Ba?lne,   Kansas. 

1.050t,899.  Sash  Fastener.  Hy.  C. 
Yaeger,  Canadian.  Texas. 

1.050,919.  A''ise.  Jno.  M.  Conley, 
Raum,   111. 


1,050,922.  Lock  tor  Sliding  Doors, 
Joseph    Davis,   Chicago,   111. 

1,050.924.  Door  or  Window  Frame. 
Daniel   Down,   Portland,   Oregon. 

1,050,969.  Framing  Took  or  Pro- 
tector. Daniel  C.  McLeod,  Cedar  Rapids. 
Iowa. 


.VPPROPRIATIOX   FOR   FISH^VAY. 

WASHI.XGTONC  D.  C.I.  January  28.— 
Secretary  Fisher  and  Director  Newell 
liave  informed  the  House  Irrigation 
Committee  that  work  will  begin  at 
once  on  the  ftshway  at  Derby  Dam. 
The  dam   is  to  cost  $2000. 


RAKER     ASKS     *10,000. 

WASHINGTON  (D.  C.I.  January  2S.— 
Congressman  Raker  now  has  a  bill 
before  the  House  Committee  on  Irri- 
gation seeking  an  appropriation  of 
$10,000  tor  the  construction  of  an 
adequate  fishway  at  Derby  Dam,  both 
the  Nevada  and  California  Fish  Com- 
missions contending  that  a  $2,000  im- 
provement would  be  practically  thrown 
away. 

As  a  result  ot  the  conference,  held 
at  the  Instance  ot  Congressman  Ra- 
ker, September  1,  1912,  at  Reno,  Ne- 
vada, between  representatives  ot  the 
Government  and  representatives;  ot 
the  Nevada  and  California  State  Game 
Associations,  Architect  H.  Von  Boyer 
of  the  United  States  Bureau  ot  Fish- 
eries recommended  the  building  of  a 
new  concrete  fishway.  The  estimated 
cost  was  $10,000,  and  that  seems  to 
have  been  the  sticker  with  Secretary  of 
Interior  Fisher,  who  authorized  the  ex- 
penditure ot  $2,000  in  enlarging  and 
fixing  up  the  old  fishway. 


EL  DORADO  TIMBER   SOLD. 

PLACERVILLE  (El  Dorado  Co.), 
January  28. — A  tract  of  SCO  acres,  i 
eluding  some  of  the  best  timber  land 
in  this  county,  has  been  purchased 
from  the  W.  Barklage  heirs  by  the 
Danaher  Pine  Company.  The  price 
paid   is  Said  to  have   been   $75  per  acre. 


COISfSULTIIVG  EXPERX 

Heating,  Ventilating,  Eledrical  Wiring,  Plumbing,  Etc. 

E.Xpert  Architects  assistant  for  laying  out  work  as  above.  Highest  references. 
Formerly  Mechanical  Engineer  for  State  Department  of  Engineering  also  Bureau 
of  Arcliitecture  of  San  Francisco. 

Aibeit  G.  Wright       xci. DouoiMaB4i      44S  Sheldon  Bldg.,  S.  F. 
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A    HUMAN    HOPPER. 


At  tills  tiistance  the  magnitude  of 
tile  "gar.neiit  workers'  strike"  in  New 
York  is  difficult  to  realize — unless,  per- 
chance, one  of  its  effects  might  be  to 
compel  some  of  us  to  wear  last  year's 
styles  anotlier  year,  which  wouUl  prob- 
ably be  a  good   thing. 

But  the  thing  lias  really  been  enor- 
mous. Anywhere  but  in  the  hugeness  of 
New  York,  it  could  not  have  hid  away. 
There  have  been  200,000  wage  workers 
in  the  strike — two  hundred  thousand, 
wliicli  is  perhaps  more  tlian  all  the  in- 
dustrial wage  workers  in  California. 
Two  hundred  thousand  women,  strik- 
ing for  wages  enough  to  be  decent  on, 
and  for  unlocked  doors,  to  let  them  out 
in  case  the  building  burns.  And  the 
millions  of  women  who  wear  the 
clothes  those  women  make  not  know- 
ing, nor  much  caring,  about  the  sys- 
tem  under   which    they   are   made. 

It  is  a  great  human  hopper,  into 
which  the  wo.iianhood  of  New  York  is 
thrown,  and  they  come  out.  almost  lit- 
erally, through  a  grading  machine. 
There  are  so  many  of  them  that  exact- 
ly the  right  sort,  in  quality  or  in  cheap- 
ness, can  be  selected  for  each  particu- 
lar work.  They  come  in  assorted  lots. 
You  see  the  great  vomitoria  ot  the 
factory  lofts  pouring  them  into  the 
street  at  six  o'clock,  and  the  uniformi- 
ty is  horrifying.  In  the  places  where 
cheapness  is  the  only  requirement,  ab- 
solutely every  girl  with  any  individu- 
ality which  might  increase  her  market 
value  has  been  eliminated.  Every  big 
peasant  woman  has  been  segregated. 
for  rougher  and  better-paid  labor. 
Every  girl  of  force  or  brains  has  gone 
somewhere  where  these  qualities  are 
paid.  Every  pretty  girl  has  gone  up — 
or  down.  Re.naining  is  a  vast  mass  of 
assorted  mediocrity,  herded  into  lofts 
originally  built  to  store  goods,  not  to 
work  people  in,  fitted  to  a  system 
where  all  the  intelligence  Is  supplied 
from  above,  and  girls,  cloth  and  ma- 
chinery are  measured  by  the  same 
standard  of  ruthless  economy.  The 
very  sentiment  of  individuality  disap- 
pears. At  work  the  girl  is  the  mere 
member  of  an  exploiting  organization. 
On  strike,  she  is  wielded  almost  as 
passively  by  the  strike  organization. 
Finally  by  the  brains  of  a  few  devoted 
oigmizers — some  agitators,  some  phil- 
onthropisf.s — conditions  are  improved 
just  a  little.  After  a  while,  they  may 
he  improved  j"st  a  little  more.  But,  just 
as  a  liuman  phenomenon,  it  is  all  a  run- 
ning through  a  huge  hopper  of  a  mil- 
li(in  girls  and  pouring  out  tlirough  tliis 
■;:irineTit  workers'  chute  of  two  linn- 
ilred  llnius.in(l  of  tlie  most  helpless,  the 
irast  ellKlent,  tlie  com;)letely  unlndi- 
viilualized,  an<l  the  chronically  uixder- 
p;,l,l — Fresno  Republican. 


Enough  of  legend  and  romance  is 
attaclied  to  the  existing  record  of  the 
reign  of  the  first  governor  of  Califor- 
nia to  furnish  ample  scope  for  the 
imagination  in  the  promllgation  of  the 
I'ortola  festival  in  San  Francisco.  Don 
Gaspar  Portola  liimselt  Is  a  sort  of  a 
myth  in  history  and  the  accounts  ot 
his  expedition  of  discovery  are  meager 
enough.  But  his  time  was  an  age  of 
romance  and  the  discovery  of  the 
Golden  Gate  and  San  Francisco  Bay 
were  Important  events  for  after 
history.  Balboa  discovered  the  Ocean 
from  the  shores  ot  Central  America 
four  hundred  years  ago.  The  lapse  of 
four  centuries  has  meant  much  in  the 
world's  history.  The  American  con- 
tinents have  been  colonized  and  the 
United  States  has  been  born  and  de- 
veloped to  the  foremost  nation  of  the 
earth.  The  year  will  mark  the  comple- 
tion of  the  canal,  or  the  practical  com- 
pletion of  the  work,  which  is  the 
greatest  engineering  feat  in  the  world's 
history.  So  the  celebration  this  year 
will  not  only  celebrate  the  coming  of 
Portola  but  also  the  discovery  of  the 
greatest  ocean  in  the  world  and  which 
liad  through  all  the  countless  years 
been   unknown  to  man. 

The  determination  to  celebrate  the 
I'ortola  festival  has  been  determined 
early.  It  has  ample  subjects  and 
wonderful  scope  for  pageantry.  It  will 
celebrate  an  event  that  gives  unlimited 
room  for  the  imagination.  Balboa  and 
de  Portola  as  men  have  long  ago  faded 
into  the  shadows  of  history.  But  their 
names  still  live  and  will  always  be 
identified  with  the  Pacific  Ocean  and 
.San  Francisco  Bay.  It  is  San  Fran- 
cisco's day  to  celebrate  and  belongs  to 
particularly  more  than  any  other  holi- 
day of  the  year. 


The  Compulsary  Insurance  .\ot  that 
is  up  for  consideration  at  this  session 
of  the  legislature  merits  the  attention 
of  all  builders.  Its  aim  and  intention 
is  to  amend  a  law  that  now  is  a  good 
law  for  the  workingraan  but  which  Is 
in  many  respects  a  bad  one  for  the 
e  nployer.  Under  the  present  act  the 
insurance  is  elective.  The  defenses 
liave  been  removed  so  that  there  is 
always  a  judgment  against  the  em- 
ployer in  case  ot  accident  but  it  does 
not  compel  him  to  insure.  Hence  the 
employer  who  has  no  assets  or  is  judg- 
ment proof  can  figure  work  against  the 
solvent  and  responsible  man  without 
the  insurance  premium.  Under  this 
condition  the  responsible  and  solvent 
man  is  subjected  to  a  lot  of  unfair  com- 
petition. 

The  present  bill  provides  for  com- 
pulsory Insurance  for  all.  State  In- 
surance is  provided  for  also  so  that 
the  rates  c.n ii  not  be  maile  exorbitant 
iiy  the  roinpanies.  Tiic  lonstltiitlon 
has  been  s.i  amenilcd  that  oom|uiH.>ry 
insurance  Is  now  possible.  It  wtU 
remedy    the    inequainy    of    the    former 
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liiw  mill  miike  the  bunion  of  Insiirniuo 
111-  lioriii"  Uv   ilie  trade  Uself. 

jlic  iwilil  lius  moved  a  sooil  deal  In 
tlio  l->ft  iwo  years.  Then  the  proposal 
10  n..r<^aji'  tl.o  rontrllmtory  negligence 
anil  tlic  fellow  servant  rule  of  the 
eourts  In  Ind'istrlal  accidents  v.as 
looked  upon  a»  revolutionary.  Now 
there  Is  comparatively  lltle  dilTerence 
of  opinion  as  to  Its  Justice.  It  Is  a 
progresBlve  measure  and  society  sen- 
erally  has  advanced  to  tlie  point  of 
ai>prcclatlngr  the  facts. 
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The  Chronicle  comments  iipim  the 
Initiative  proposition  to  reduce  tele- 
pl|one  rates  as  evidently  a  gel-ricli- 
(jufclc  scheme  of  the  promoters.  What 
the  motive  of  the  Telephone  Users  As- 
8oplallo;>  may  l>c  h!  not  known  but  a 
rod.uctlon  In  rates  Is  certainly  a  rea- 
sonable request  and  lliere  Is  nothing 
in  the  proposition  to  warrant  any 
criticism    of   direct    legislation. 

It  th.e're  is  any  blot  on  the  present 
city  ad\(iinistrallan  it  is  tl;e  tact  that 
tlic  raclfle  Telepiione  and  Telegraph 
Company  was  allowed  to  take  over  the 
property  of  tlie  Home  Telephone  Com- 
pany in  direct  violation  of  its  contract 
with  the  city  and  the  written  terras 
of. Its  franchise.  No  protest  was  made 
liy  tlie  ChroniLle  or  any  other  of  the 
big  newspapers.  On  the  contrary 
every  effort  was  made  to  discourage 
any  action  by  the  people  to  retain  their 
rights  under  the  contracts.  Today  the 
PaclHc  States  Telepiione  Co.Tipany  is 
in  possession  ,  of  the  Home  plant,  Its 
service  has  been  practically  dismantled 
and  all  the  city  has  is  a  lawsuit  which 
will   proljably   never  be   adjudicated. 

Under  these  conditions  a  criticism 
from  tlie  press  on  tlie  movement  of  the 
people  to  reduce  rates  of  a  monopoly 
thpt  has  always  dealt  in  devious  ways 
in  securing  francliises  and  securing  its 
ends  by  any  means. 


Tiie  Income  Tax  .\mendment  has  been 
nnally  adopted  by  the  requisite  num- 
ber of  states  to  make  it  a  part  of  tlie 
organic  law  of  the  land.  It  is  now  up 
to  the  Congress  to  pass  a  law  for  the 
purposes  of  enforcing  its  provisions. 
A  century  almost  has  gone  by  in  se- 
curing the  result.  Under  the  old 
original  draft  of  the  constitution  a 
compro  iiise  provision  was  inserted  to 
the  effect  that  representatives  and  di- 
rect taxes  should  be  apportioned  among 
the  several  states  according  to  the 
population.  Tl>is  was  a  provision  for 
counting  the  slaves  in  estimating 
population  and  the  direct  ta.xes  were 
In  be  apportioned  according  to  popu- 
lation. Under  this  provision  the  people 
of  great  income  have  successf  ull.v 
eva<led  any  federal  income  lax.  Now 
that  the  long  obsolete  provision  of  tiie 
"constitution  has  lieen  changed  taxes 
\*'tU  be  allowed  to  be  levied  where  tbey 
of   right   belong. 

■So  too-  with  the  provision  for  the 
eIe<!tion  of  Senators  by  a  direct  vote 
of  the  people.  Corrupt  politics  has 
long  prevented  the  change  of  that  sec- 
tion of  the  constitution  which  provides 
that  Senators  shall  be  chosen  in  the 
.'everal  states  by  the  legislatures 
thereof.  This  provision  has  been  the 
source  of  more  political  corruption 
ti-iii  any  other.  It  is  only  a  question 
Of  a  short  time  till  the  requisite  num- 
l<r  of  slates  will  have  ratified  this 
•'Miiciitlmeiit  so  that  the  people  will  be 
r.'.le  to  elect  United  States  Senators 
direct  without  tlie  intcrvent/Dn  of  the 
st&te   legislatures. 


.\  number  of  amendments  liavc  been 
siibmitted  affecting  tlie  lien  law  now 
in  operation  In  the  State  and  it  -be- 
liooves  all  persons  interested  in  the 
lijiildlng  Uysin^ss  to  look  to  the  preser- 
vation of  the  present  statute.  The 
most  radical  of  ithese  is  tiiat  submitted 
by  Senator  Gates  of  Los  Angeles  which 
seeks  to  repeal  the  present  law  and 
substitute  the  old  statute  with  all  Its 
artificial  restrictions.  During  the 
recess  of  the  legislature  the  "Builder" 
will  publish  these  various  amend  nents 
with  comments  "fliereoh^KlirTwing  the 
intent  and  probable  effect  of  each.  The 
law  as  It  stands  has  proven  satisfac- 
tory. There  is  no  need  of  change  at 
this  time.  It  might  be  amended  profit- 
ably in  some  particulars  but  until  it  has 
lieen  adjudicated  by  the  courts  it  is 
well    enough    to    let   things   alone. 

In  another  column  of  today's  issue 
llie  fads  relative  to  Julge  Graham's  de- 
cision on  the  demurrer  in  the  case  of 
Nelson  Mfg.  Co.  vs.  Devencenzi  are 
given  in  a  letter  from  the  Attorney  to 
the  Secretary  of  the  California  Build- 
ing Law  Association.  .\  lot  of  news- 
paper notoriety  was  given  to  the  case 
at  the  time  of  the  decision  which  was 
misleading.  The  demurrer  was  in 
fact  overruled  and  no  mention  was  ever 
.iiade  of  it  in  the  Daily  Press. 


Tlie  Clironicle  has  a  half -page  dis- 
cussion of  plans  for  transportation  to 
the  exposition  grovinds.  It  also  prints 
some  statements  of  those  interested  to 
the  effect  that  those  who  selected  the 
site  are  to  blame.  Among  others  are 
the  opinion  of  Matt.  T.  Sullivan  who 
says:  "No  Constitutional  nor  Charter 
-Amendments  are  necessai-y.  All  the 
city  needs  to  do  is  order  the  United 
Railroads  to  put  on  500  more  cars." 
Wh;^h  seems  to  be  the  only  sensible 
statement    in    the   bxinch. 

The  city  has  paid  and  is  paying  Bion 
.T,  Arnold  an  enormous,  sum  of  money 
for  practically  nothing.  The  only  thing 
he  has  done  is  to  propose  a  charter 
amendment  which  was  extremely 
anbig'uous  and  which  most  of  the 
voters  rightly  thought  played  into  the 
'liands  of  the  United  Railroads.  Harbor 
View  is  not  at  all  inaccessible.  It  is  a 
site  peculiarly  fitted  for  the  exposition. 
There  is  no  reason  why  transportation 
i-annot  be  provided  and  without  the 
city  being  held  tip  for  francbisr-s  to  a 
corporation  that,  is  alreadv  making  tlie 
people  pa.v  interest  on  fifty  millions  of 
fictitious   capital. 

It  is  time  to  stop  talk  about  the,  site. 
People  who  live  in  the  Mission  are  sore 
because  it  didn't  go  to  Lake  Merced. 
Those  who  live  in  the  vicinity  of  the 
Park  thing  that  it  should  have  gone 
to  the  Park.  Tt  has  gone  to  a  Bay  site, 
near  the  Golden  Gate.  wbr<-e  it  proper- 
ly belongs  and  of  course  there  are  a 
lot  of  hogs  that  wish  to  profit  by  any 
circumstance  that  mav  come  Iheir  way. 
.And  the  greatest  of  these  is  tbp  Uniipil 
Railroat"'. 


Dniibt  as  to  the  stability  of  the  dam 
nt  Little  Bear  Valley  in  San  Bernardino 
County  has  been  expressed  before  the 
Railroad  Commission  anrl  the  State 
F.iigineer  has  likewise  sp6ken  of  the 
dam  at  Rig  Meadows  to  be  erected  by 
the  Great  Western  Power  Company  as 
being  Ukely  to  her  uncertain  in  its 
stability.  These  are  vast  pro'jects-  in- 
volving millions  of  dollars  in-  expendi- 
ture for  construction.  They  will  store 
millions    of    Ions    of    water    and    be    a 


menace  to  inhabitants  of  the  valleys 
below.  There  should  be  no  question  of 
tiie  stability  of  construction  and  every 
safeguard  should  be  placed  to  protect 
the  lives  and  property  of  people  below 
as  v.ell  as  the  property  of  t!ie  people 
wlio  own  the  dam  and  those  that  are 
dependent   upon   its   water   supply. 

Some  for. 11  of  inspection  of  these 
dams  should  be  provided.  The  State 
ICngineer  or  some  competent  otticer  in 
tlie  employ  of  the  State  should  inspect 
tl  ese  structure  and  make  a  detailed 
report  upon  them,  which  report  should 
be  a  matter  of  record.  The  great 
disasters  that  have  occurred  in  Penn- 
.-^jivania  wliere  dams  have  broken  loose 
emphasize  the  danger  where  great 
quantities  of  water  are  imjiounded  at 
a  level  necessarily  higher  tlian  the 
country  w'hich  tliey  serve.  Some  sort 
of  permit  ought  to  be  required  to  con- 
struct a  dam  anywhere  where  the  lives 
;-.nd  jiroperty  of  people  nould  be  en- 
diuigered  by  the  collapse  of  the  struc- 
ture. 


Dr.  Galloway  of  the  Plant  Bureau  has 
created  something  of  a  discussion  by 
his  assertion  that  there  liad  never  been 
any  long  continued  successful  irriga- 
tion in  an  arid  region  an.vwhere  in  the 
world.  This  is  simply  stating  an  his- 
torical fact  which  is  true  when  we  con- 
sider the  term  "long-continued"  to 
mean  a  number  of  centuries.  And  then 
it  has  one  exception  for  the  valley  of 
the  Nile  has  been  irrigated  since  the 
earliest  dawn  of  recorded  history.  It 
is  still  as  fertile  and  productive  as 
when  Pharsoh's  daughter  found  little 
moses  in  the  buUrushes.  The  reason 
for  this  is  that  the  flood  waters  of  the 
upper  Nile  annuallly  supply  the  sedi- 
ment which  restores  the  exhausted 
chemicals  to  the  soil.  This  recurs  every 
season  and  the  plant-growing  elements 
are  continually  renewed.  In  the  case 
of  the  Nile  nature  renews  the  exhaust- 
ed elements.  These  can  be  restored  by 
man  in  the  shape  of  fertilizers. 

Irrigated  countries  have  usually  be- 
come desolated  from  other  reasons'. 
Bad  gover'hment  and  bad  forestry  have 
removed  the  source  of  water  supi'ily. 
In  a  semi-arid  country  where  a  forest 
is  once  denuded  it  is  likely  never  to  be 
restored.  So  when  war  or  poverty 
drove  the  people  out  of  the  countries 
that  Were  formerly  dense'y  populated 
they  remained  permanently  desert 
country. 

The  remi-arid  valley  land  of  Califor- 
ni?-.  for  instance,  formerly  produced 
wheat  in  abundance.  Now  the  soil  is 
almost  exhausted  for  dry  farming. 
Water  applied  brings  out  the  chemicals 
h.eretofoie  unused  and  the  land  is  pro- 
ductive. In  time  these  elements  will 
he  filched  from  the  soil  by  irrigation 
and  the  land  will- have  to  be  renewed. 
So  that  even  if  Dr.  Galloway's  conten- 
tion is  true  irrigation  is  tlie  only 
.ivailable  means  of  rendering  pro- 
diiletive  the  vast  arid  fields  which  are 
now  deserts.  Sliould  irrigation  not 
prove  to  be  permanent  in  the  sense  of 
rendering  a  country  productive  for 
thousands  of  years,  the  lime  that  it  Is 
productive  would  be  that  muclf  saved 
to  the  world.  With  modern  ideas  of 
consiirvatlon  and  forestry  advanced  to 
a  science  there  is  no  ic: 
■g-ation  shoiibi  noi  he  j.  | 
provemei.t    to    the    world. 
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REINFORCED  CONCRETE. 

A  Building  Material  Historically  And 
Scientifically  Considered. 

llj-    H.    I».    Sluilt,    f.    E.» 


■".Ml-.  Sliutt  is  a  prominent  Albfi-ta 
livil  engineer,  and  delivered  tills  ad- 
dress in  Calg-ary  before  tlie  annual 
i'onvention  ot  tlie  Institute  of  Western 
Oanada  Civic  Building  Superinten- 
dents. 

Historically,  one  of  the  tirst  refer- 
encc^--  to  tlie  use  of  reinforced  con- 
crete in  buildings  was  in  France,  in 
1S50.  Coming  across  to  this  side  of 
tlie  Atlantic,  a  form  of  reinforced  con- 
crete was  used  in  1S72,  in  a  house  at 
Port  Cliester,  N.  Y.  In  1S85  PUinso.ne 
invented  liis  twisted  steel  bar  for  use 
as  reinforcement,  and  demonstrated 
the  principles  involved  in  the  success- 
ful incorporation  of  steel  in  concrete. 
l''rom  ISSo  to  1S90  Ransome  u.-^ed  a  s.vs- 
tem  of  reinforcement  in  many  build- 
ings in  San  Francisco  and  vicinity,  and 
it  is  interesting  to  note  that  notwitli- 
standlng  the  crudeness  of  the  design 
tliese  buildings  came  tlirough  the  re- 
cent earthquake  at  San  J'rancisco  prac- 
tically unscathed,  while  neighboring 
buildings  of  brick  and  stone  were  en- 
tirely  demolished. 

The  use  of  reinforced  concrete  as  a 
building  material  received  a  great  im- 
petus in  IS97-1S9S,  wlien  builders  and 
engineers  were  faced  by  a  great  short- 
age of  structural  steel,  and  were 
obliged  to  turn  to  reinforced  concrete 
to  fulfil  their  designs.  The  result  was 
that  they  began  to  study  the  reinforc- 
ing of  concrete  from  a  scientific  stand- 
point, and  by  1900  reinforced  concrete 
was  generally  recognized  as  a  building 
material. 

Since  then,  its  use  in  buildings  lias 
increased  in  about  the  same  proportion 
as  the  production  of  Portland  cement. 
In  1900  there  were  approxi  nate'.y 
S.  400.000  barrels  ot  Portland  cement 
manufactured;  in  190,5  about  30.000,000 
barrels:  and  for  the  past  year  some- 
thing over  60,000.000  barrels  on  this 
side   of  the  Atlantic. 

Concrete  alone  is  capable  of  support- 
ing great  weights  in  direct  compres- 
sion, but  it  is  weak  in  tension,  being 
able  to  support  onl.v  about  one-tenth 
as  much  in  tension  as  in  compi  ession. 
Therefore,  if  it  is  desired  to  use  con- 
crete as  a  beam  or  slab,  it  is  necessary 
the  portion  of  such  beam  or  slab  which 
is  in  tension  he  reinforced  and  that 
the  reinforcement  be  placed  in  exactly 
the  same  position  in  which  it  will  do 
the  most  good.  The  steel  should  be 
jilaced  as  close  as  possible  to  the 
1  ottom.  only  a  layer  of  concrete  or  at 
least  one  and  one-half  inches  bein^ 
I  elow  the  steel  for  fire  protection.  But 
if  that  beam  enters  a.  column  or  passes 
o\-er  one  or  more  supports,  it  ceases 
lo  lie  a  si  iiple  beam  and  becomes  either 
a  fixed  <tr  continuous  beam.  Tiien 
there  is  a  tension  sti'ess  in  the  top 
fibres  of  such  a  beam  where  it  enters 
or  passes,  over  a  support,  and  for 
economic  design  reinforcement  mu.Tt 
1  e   placed   there  accordingly. 

But  there  are  other  stresses  in  ;i 
l.c.-im     IhMl      have     to     iic     iirovidc,!      for 
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of  web  stress  or  iiiteiiuil  .<hoar.  This 
is  provided  for  by  stirrujis  ot  mild 
strap  steel  or  heavy  steel  wire  bent 
into  form  eitlier  of  a  U  or  a  rectangle. 
which  theoretically  should  be  inclined 
at  an  angle  of  15  degrees  toward  the 
support.  In  practice  they  are  usually 
placed  vertically  for  convenience  ex- 
cept in  the  case  of  patented  systems, 
although  a  slight  excess  of  steel  is 
thereby  made  necessary.  The  spacing 
of  these  stirrups  is  usually  a  function 
of  the  depth  ot  the  beam.  It  is  also 
common  practice  to  bend  a  part  of  tlie 
reinforcing  bars  up  at  either  the  one- 
third  or  one-fourth  points  of  the  span 
at  an  angle  of  from  30  to  4."  degrees, 
and  bring  the  bar  back  along  the  top 
of  the  beam,  thus  aiding  in  the  top  re- 
inforceiient  against  negative  bending 
moment,  as  well  as  taking  care  of  a 
part  ot  the  internal  shear  ot  the  beam. 

The  strength  of -concrete  varies  with 
the  quality  of  materials',  the  quantity 
of  cement  per  cubic  yard  of  concrete, 
and  the  density  of  the  mixture.  There- 
fore the  strongest  as  well  as  the  most 
economical  mixture  consists  of  an  ag- 
gregate containing  a  large  variety  of 
sizes  graded  so  as  to  fit  into  each 
other  and  leave  the  smallest  possible 
amount  of  voids,  with  enough  cement 
to  slightly  more  than  fill  the  voids  in 
the   aggregate. 

The  steel  used  should  be  preferably 
a  mild'  steel,  having  an  ultimate 
strength  of  from  55.000  pounds  to  6,'),- 
000  pounds  per  square  inch.  A  high 
carbon  steel  is  sometimes  more  eco- 
nomical on  account  of  its  higher  ulti- 
mate strength,  which  is  from  90,000 
pounds  to  115,000  pounds  per  square 
incli.  but  on  account  of  Its  brittleness 
it  must  be  placed  with  great  care,  and 
should  not  lie  used  by  an  inexperienced 
designer    or    contractor. 

As  to  mixtures,  no  leaner  mixture 
than  1:2:4  sliould  be  used  for  rein- 
forced concrete,  unless  great  care  has 
been  taken  in  the  selection  and  test- 
ing of  materials  and  testing  of  the 
cement. 

The  usual  working  values  of  stresses 
in    concrete   are   as    follows: 

In  contpression,  from  500  pounds  to 
700  pounds  per  square  inch,  depending 
upon    the   richness   of   the   mixture. 

In  tension,  from  one-tenth  to  one- 
eighth    as    much    as    in    compression. 

In  shear,  about  one-tourth  as  mucli 
as    in    tension. 

These  values  give  factors  of  safety 
of    from    3    to    fi. 

Too  much  care  cannot  be  t.nken  in 
the  selection  of  materials  for  reinforced 
concrete.  Ot  course,  the  cement  must 
be  satisfactorily  tested.  The  fact  that 
the  manufacturer  "guarantees"  his 
particular  brand  of  cement  should  not 
suffice,  but  independent  tests  should 
be  made  as  to  fineness,  time  of  initial 
and  final  set,  density  and  tensile 
strength  attained  in  one  day  and  seven 
ilavs.  It  is  not  usually  possible  to 
make  a  2S-day  test,  valuable  as  it  is. 
I. II  small  .iobs.  but  where  the  work  is 
In    l,c    extended    o\cr   :i    peril.. I    .if    liiiir, 


a  2S-day  test  sliould  always  be  re- 
quired. Samples  for  testing  should  be 
taken  from  at  least  every  tenth  barrel. 
Each  car  load  should  be  piled  sepa- 
rately to  per.Tilt  ot  taking  samples, 
and  the  .samples  from  each  car  should 
be  tested  separately.  Cement  should  be 
stored  In  a  waterproof  building,  with 
the  noor  raised  from  six  Inches  to 
eight  inches  off  the  groun.l  to  permit 
a   free  circulation   of  air  underneath. 

The  stone  for  the  aggregate  should 
be  examined,  and  a  soft  or  porous 
stone  or  one  showing  many  cleavage 
planes  or  a  stone  of  shaley  formation 
should  be  rejected.  The  crushed  rock 
must  be  piled  on  planes  or  platforms 
to  keep  it  from  tlie  earth.  Otherwise 
a  wheelbarrow  load  ot  the  scrapings 
of  stone  and  earth  might  be  thrown 
into  a  batch  that  was  to  be  placed  at 
just  the  point  in  your  beam  or  column 
that  will  be  subjected  to  the  greatest 
stress.. 

The  sand  should  be  sharp  and  gritty, 
and  practically  free  from  loatn  or  veg- 
etable  matter. 

The  general  adaptability  of  rein- 
forced concrete  is  beyond  question.  A 
reinforced  concrete  building  is  practi- 
cally a  monolith.  There  is  less  vibra- 
tion in  a  concrete  structure  because 
the  weight  of  the  material  and  the 
monolithic  nature  of  the  structure 
tend  to  deaden  and  absorb  vibration. 
This  makes  reinforced  concrete  es- 
pecially suitable  for  buildings  which 
are  to  contain  heavy  or  high-speed 
machinery.  The  ability  ot  reinforced 
concrete  to  withstand  severe  vibration 
was  satisfactorily  shown  In  the  recent 
San     Francisco    earthquake. 

If  the  reinforcing  steel  is  properly 
protected,  a  reinforced  concrete  build- 
ing is  absolutely  fireproof.  Not  an  in- 
stance has  been  reported  of  tlic  failure 
by  fire  of  a  reinforced  concrete  struc- 
ture in  which  the  steel  was  properly 
protected,  although  there  were  many 
such  structures  in  both  Baltimore's 
and  San.^Exancisco's  .  Ji,r.e.-,swept  dis- 
tricts. One  inch  is  the  greatest  depth 
to  which  tile  concrete  was  found  to 
be  damaged,  althoggh  in  so;ne  In- 
stances water  from  a  two  and  a  lialf- 
inch  nozzle  was  turned  In  when  the 
outside  of  the  concrete  was  almost 
at  a  red  heat.  The  onl.v  damage  seen 
in  such  cases  was  a  spalling  or  ciilp- 
ping  oft  from  one-half  incli  to  one 
incli   in   thickness. 

Tlie  matter  of  initial  cost  varies  with 
the  locality.  Take  the  example  of  two 
recently  erected  buildings  In  Calgary: 
One  an  office  block  with  a  steel  frame, 
a  steel  front  and  laminated  wooden 
Hoors;  and  the  other  a  reinforced  con- 
crete apartment  house  of  practically 
fireproof  construction.  The  steel 
frame  building  cost  about  27  cents  per 
cubic  foot  of  entire  volume,  and  the 
concrete  building  cost  approximately 
22  cents  per  cubic  foot  of  the  total 
volume,  showing  a  difference  of  about 
19  iier  cent  in  favor  of  the  reinforced 
concrete  .strnctiiie.  The  cost  of  the 
sli-cl     siruclurc     would     have    hrun     con- 
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-.lilpriilily  liui-PUKed  If  llU'  or  llroproof 
flooiM  liiij  I'ccn  iiseil.  aiul  If  Hie  eol- 
iiiiiii!)  hiKl  liceii  properly  protected  by 
ooiu-relo. 

Tiif  tJfiirriil  Klei-trif  Coiiip"»y. 
WhUh  i»  liie  liirKest  clertrleal  niami- 
fiirliirinK  oompiiiiy  In  the  world.  Is 
t'l'i-clliuc  reinforced  concrete  slructure.s 
wherever  tiiey  lire  In  need  of  new 
Uulldlixfi'.  Tlicy  spend  hundreds  of 
ilMiusiinds  of  dollars  yearly  In  con- 
si  rnciint:  these  b\illdlnKS.  A  modlHon- 
ilon  of  the  "Unit  System"  Is  the  de- 
sign  usually   nsed. 

In  the  matter  of  llnlsli,  n  little  care 
In  the  nilxUiK  of  and  erecting  forms, 
.ind  any  desired  decoration  can  he  cast 
with  the  wall  or  column.  If  so  de- 
sired, pannellns  In  cement  plaster  or 
stucco  may  lie  applied,  and  »"y  de- 
sired color  effect  he  obtained  by  color- 
ing the  mortur.  Cement  plaster  will 
adhere  more  llrmly  to  concrete  than  to 
nrlckwork.  for  the  rate  of  expansion 
Is  more  nearly  the  same,  and  there  is 
less   danffer    of   cracklnR. 

.\fter  the  reinforcement  of  the  huild- 
Ina  lias  been  designed  by  a  competent 
enslneer  and  the  materials  properI.\ 
selected,  comes  the  uuestlon  of  compe- 
tent supervision  and  honest  erection 
of  the  building.  If  the  placing  of  tlie 
steel  is  left  to  unskilled  laborers  or  is 
not  properly  supervised,  it  is  more 
than  probable  that  It  will  not  be 
placed  In  Its  proper  position  In  tlie 
be:i:n  or  slab.  Even  though  there  is 
an  excess  of  reinforcement  in  tlie 
beam.  If  tills  reinforcement  is  not  in 
its  proper  position,  the  beam  is  likely 
lo  partially  or  entirely  fail. 
'  If  the  workmen  are  left  to  tliem- 
selves  or  are  not  properly  directed 
tliey  are  apt  to  remove  tlie  forms  be- 
fore the  concrete  lias  become  sufficient- 
ly hard.  They  do  not  stop  to  con- 
sider whether  tlie  weather  conditions 
have  been  such  as  to  aid  tlie  setting 
up  of  the  concrete  or  have  hindered  it. 
If  the  forms  are  removed  too  soon  and 
material  piled  on  the  beam',  a  partial 
or  total  failure  is  the  result.  Con- 
crete must  he  protected  in  liot  weather 
as  well  as  in  cold.  Excessive  heat 
causes  loo  raiiid  evaporation  of  the 
moisture  In  the  cbncrete,  and  there  is 
not  sufficient  tnoisture  left  for  the 
<'heinical  ciianges  that  are  taking 
plate  In   the  mass. 


More  New  Work  At 
Government  Post. 


ctlne  tlunrtennaxter's  oltle 
on  Pliins  for  Ail'dltlon  lo 
HoKpUal    nnd    Sen    Wall. 


A  contract  has  been  awarded  by  the 
Constructing  Quartermaster's  Depart- 
ment of  the  United  States  Army  at  Fort 
-Mason  for  repairs  to  the  new  Army 
Transport  Docks  which  include  new 
cluster  piles.  Australian  iron  bark  rub 
.strips  and  fender  piles.  The  Healy- 
Tibbitts  Construction  Company  secured 
the   work  at   $6771. 

A  contract  has  also  been  awarded  by 
•the  same  department  for  wiring  screen- 
ing a  room  in  .Store  llmiss;  1)  tn  Francis 
.szake    for    $2i;.-.. 

m  i.SI'lTAI.,  Al  11  iITION. 

Plans  are  being  prepared  In  the  Con- 
structing    yuartermasters      Office     at 


Fort.  Mason  for  a  one-story  and  base- 
ment reinforced  concrete  bullJing, 
which  Is  to  be  erected  at  the  Letter- 
man  General  Hospital  in  tlie  Presidio. 
The  structure  w  111  cover  a  ground  area 
of  73  feet  4  inches  by  119  feet  'i  inches, 
and  Is  designed  for  a  sterllzlng  and 
dlflnfcctlng  building.  Specilicattons 
Include  large  copper  skylights,  metal 
window  fra.nes  and  sash  and  modern 
lilumbing.  An  estimated  cost  of  $18,000 
is  placed  on  the  work. 

A  new  piece  of  sea  wall  is  to  be 
constructed  'it  Fort  Mason,  plans  for 
which  are  now  being  prepared.  Con- 
struction will  be  of  reinforced  concrete. 
The  wall  will  be  100  feet  long  and  14 
feet  high  and  will  be  located  near  the 
boat   houses. 


LIEN  LAW  A  SUCCESS 


Has  Never  Been  Declared  Un- 
constitutional By  Any  Court. 


Facts  Of  1he  N.  0.  Nelson  Manufacturing 

Company  Case  Presented  By  Tlie 

Attorney. 


The  following  letter  to  the  California 
Building  Law  Association  by  Mr.  Acker- 
man.  Attorney  for  the  Nelson  Mfg.  Co., 
explains  the  case  that  was  decided 
some  time  ago  and  which  has  been 
widely  published  as  stating  that  the 
law  is  unconstitutional. 
liOn.   W.   S.   Scott. 

■Sec.    Cal.    Building    Law    Ass'n., 
San  Francisco,  Cal. 
Dear  Sir: 

In  accordance  with  your  recjuest  tliat 
I  advise  you  of  the  history  and  piresent 
status  of  the  ca.se  of  N.  O.  Nelson  Mfg. 
Co.  vs.  Brown,  et  al,  I  beg  to  Submit 
the  following  statement: 

Action  was  instituted  in  the  Superior 
Court  of  San  Francisco  County  by  N.  O. 
Nelson  Mfg.  Co.,  dealers  in  plumbing 
supplies,  against  W.  J.  Brown  and  wife, 
owners.  Devenzenci  Bros.  &  Co.,  con- 
tractors, and  Golden  Gate  Plumbing 
Co.,    sub-contractoirs. 

Golden  Gate  Plumbing  Co.  was  em- 
ployed by  Devenzenci  Bros.  &  Co.,  the 
oiiginal  contractors,  to  do  and  perform 
!'.■  plumbing  work  in  the  building  to 
be  constructed  on  the  land  owned  by 
Brown  and  wife.  The  Golden  Gate 
Plumbing  Co.  purchased  from  Nelson 
Company  certain  plumbing  supplies 
which  were  delivered  to  the  building 
and  actually  used  in  the  erection  and 
construction   of   the   building. 

The  sub-contractors  failed  to  fully 
perform  their  contract  and  there  was 
no  money  in  the  hands  of  the  original 
contractor  due  to  the  sub-contractor, 
and  no  money  in  the  hands  of  the  own- 
er due  to  the  original  contractor.  Un- 
der the^e  circumstances  Nelson  Com- 
pany liened  and  in  due  course  insti- 
tuted  an   action    to   forclose   the   lien. 

The  defendants  appeared  by  their 
attorneys  arid  entered  a  demurrer' to  the 
complaint  on  the  ground  that  the  same 
failed  to  state  a  cause,  of  acfion,  the 
theory  being  that  no  cause  of.  action 
.•ou!,i  be  .•itatiHl  by  the  malerlalman 
under  the  new  lien  law,  the  ooniplaint 
having    set    forth    that    there    was    no 


money    in    (lie   hands    of    the    owner    due 
the  contractor.  ^ 

Upon  tlie  argume^it  of  the  Demurrci" 
the  defendants  attacked  the  law  on  thp 
ground  of  its  unconstitutionality,  anfl 
after  argu.nent  Judge  Graham  of  the 
Superior  Court  of  this  City  and  Counlf 
sustained  the  demurrer  thereby  de- 
ciding that  the  pre.'ient  mechanics  lien 
law  is  unconstitutional.  Subsequently 
I  made  application  to  .Tuige  Graham  lo 
reconsider  his  ruling  and  suggested 
that  the  matter  be  submitted  again  and 
that  the  attorneys  be  permitted  lo  pre- 
esnt  briefs  on  the  question.  This  was 
done. 

It  was  coii'.enaed  on  behalf  of  the 
defense  that  the  present  mechanics' 
lien  law  is  urconstitutional  for  {'.■ 
reason  that  it  infringes  the  provislnns 
of  the  constitution  of  the  United  Stale:- 
insuring  to  every  person  liberty  of 
contract  and  lii.e  process  of  law;  th  it 
a  provision  which  seeks  to  deprive  the 
owner  of  the  restrictions  upon  his 
liability  is  void;  that  it  is  beyond  the 
power  of  the  legislature  to  declare  a 
lien  directly  on  the  land  irrespective  of 
the  state  of  accounts  between  the  own- 
er and  the  contractor;  that  it  is  beyond 
legislative  power  to  provide  a  lien  on 
behalf  of  a  person  with  whom  the  own- 
er has  had  no  contractual  relations; 
that  a  law  which  requires  the  owner  to 
ascertain  before  settling  with  the  con- 
tractor whether  or  not  all  materials 
ruplied  to  the  building  have  been  paid 
for   is  an   unlawful  burden    upon   him. 

Subsequently  Judge  Graham,  after 
considering  the  briefs  filed  by  counsel 
withdrew  his  former  ruling,  and  over- 
ruled the  Demurrer  thereby  requiring 
the  defendants  to  answer  to  the  merits 
of  the  case. 

Thereafter  an  offer  was  made  by  the 
defendants  to  my  client,  the  Nelson 
Mfg.  Co.,  to  pay  them  a  certain  amount 
in  settlement  of  the  lien  and  this  oiler 
was  accepted  thereby  disposing  of  the 
case. 

So  far  as  I  know,  and  I  have  watch- 
ed the  decisions  carefully,  there  has 
been  no  ruling  of  any  kind  whatever  in 
this  State  declaring  the  present  Me- 
chanics'   Lien   Law   unconstitutional. 

It  you  desire  any  furtbcr  information 
I   am   at   .\  our   command. 

Yours  ver.v   truly, 
LLOYD   S.    ACKER.MAN. 


Harbor 


Commission   Extends 
Time  On  Bids. 


■riiiler    I'.ir    I'ier    No.    :!!!    Keicived    Fl 
'I'lioiiipNou     Urldge    Co.    Coinplicntc 
Work  of  Hoard. 


Bids  for  the  construction  of  Pier  No. 
311  were  received  by  the  State  Board 
of  Harbor  Commissioners  Thursday 
morning,  but  none  of  the  bids  were 
opened.  Action  was  taken  postponing 
the  opening  of  figure?  until  ne.xt  Tues- 
day at  11  o'clock.  This  was  done  own- 
ing to  the  fact  that  a  hid  for  the  con- 
.sliiu-tion  of  Pier  No.  ?,S  has  been  re- 
ceived from  the  Thompson  Bridge  Co 
and  this  fir.n  now  have  an  application 
before  the  State  Board  of  Harbor  Com- 
missioner.': asking  'o  be  allowed  to 
withdraw  their  bid  siihmittcd  for  the 
eonstrucMon  of  Pier  No.  .-.7  on  wliieli 
work  Ibey  were  some  $J0,IU10  below  I  In' 
Stale  Engineer's  eslliinle  and  J.Mi.oiiu 
below     Ibe    next     bi.bl.T        The    C.iiinils- 
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.Miiiicrs  liave  llie  inaUer  In  tliu  liumls 
of  llieir  attorney  for  ponslderatlon  nnd 
pWnding  an  expression  of  opinion  from 
him  on  tlie  above  complication.s  it  was 
not  regarded  as  good  policy  to  consider 
aiiy  o!  tlie  bids  fur  n.'W  \vorl<. 


TIIK,   "HOUIK   ll|II|,|)|.:|t.< 


Seiijio   ill    the 


vHo 


llani'  building  is  a  subject  tiiiU  is 
near  to  tlie  hearts  of  all.  and  Is  caim- 
I'lc  ot  nuuiy_  interpretations.  Tiiere 
are  many  liome  builders  and  ttiere  nv<- 
many  type.*  and  varieties  of  homes 
built.  The  resultant  "home"  in  a  large 
manner  depends  upon  the  view  point 
with  \vhich  the  home  builder  ap- 
Iiroaclies  his  subject.  If,  as  we  fear 
is  sometimes  the  case,  he  views  it  as 
a  mere  problen  of  successful  finance, 
then  the  result  is  lilcely  to  be  success- 
ful from   his  standpoint  alone. 

Again,  it  may  be  that  tlie  home 
I'uilder  is  so  far  a  judge  of  manltind, 
or  rather  womankind,  for  it  is  they 
who  chielly  interest  themselves  in  this 
-subject,  and  rightly  too,  lliat  he  per- 
ceives that  a  certain  style  or  "freak" 
is  the  vogue  for  the  moment,  so  he 
I  overs  up  his  successful  finance  with  a 
xeneer  of  the  particular  style  that  is 
■de    rigueur"    or    the    moment. 

The  much  abused  California  bunga- 
low is  a  c'ase  in  point,  of  which  the 
'  xtreme  unsuitability  for  our  climate 
i.s  obvious  and  rapidly  becoming  rec- 
onized.  Kor,  in  California,  actually,  a 
Hat  roof  and  a  large  over-hang  and 
plenty  of  verandah  to  sit  out  upon  is 
correct  and  most  acceptable.  But  for 
us  in  a  rnore  northerly  climate,  though 
a  beautiful  one,  and  iri  many  ways 
superijor  to  that  of  California,  the 
same  style  is  not  suited.  Our  rainfall 
is  an  established  tact  and  though  when 
it  rains  the  major  portion  of  the  water 
runs  away,  a  certain  amount  stays  be- 
hind and  clings  to  the  shingles.  The 
Hatter   the  roof,   the  larger  the  residue. 

In  a  climate  where  for  a  certain 
part  of  the  year  the  rainfall  is  decided, 
the  steeper  the  pitch  of  the  roof  the 
better.  Shingles,  even  the  best,  after  a 
number  of  years  become  rotted,  and  if 
laid  to  a  flat  pitch  will  hold  the  water 
tar  more  than  if  laid  to  a  steep  one. 
The  subject  is  so  obvious  that  furtiier 
remark  is  unnecessary  to  make  clear 
the  folly  and  ignorance  of  copying  a 
style  for  that  style's  i=ake,  regardless  of 
the  local  conditions.  The  California 
bungalow  in  British  Columbia  is  as 
ridiculous  as  would  be  the  ice-hut  of 
llie    Esquimau.v. 

Next  our  lionie  builder  may  clothe 
Ills  successful  finance  at  the  expense  of 
ihe  home-liver  with  a  superfatuous, 
gingerbred  decoration  of  the  type  seen 
on  wedding  cakes.  This  is  expensive. 
Iiuerile.  offensive  and  dishonest,  for  it 
is  merel.v  applied  decoration  to  conceal 
imperfect     constiuction. 

Thus  architectural  decoration  is  not 
ail  applied  ornament,  but  should  ex- 
press the  internal  construction  and  if 
tl;e  construction  itself  is  a  decoration 
tlien  the  highest  achievement  in  archi- 
tectural art  has  been  obtained,  l:.e  it  in 
lie    Cutliedral    or    bungalow. 

Lea\ing  foi-  a  moment  tlie  variuiis 
erroneous  viewpoints  of  some  home 
builders  which  are  sterile  and  will  be- 
come   extinct,    there    remains    for    con- 


latinn  that  of  the  Inie  homo  biilld- 
Thc  linancr  .<)houId  of  course  ho 
main  basis  of  continual  success, 
ii'il  at  tlie  expense  of  the  archl- 
"i.'l  design  or  htilldiiig  constr'uc- 
.  ami  Ihat  architecflirMl' results  can 
ililaine.l  together  with  financial 
ess.  t)ne  small  houS*,  in  particu- 
ereeled  in  Victoria  gives  evidence 
tlie  result  satisfactory  f ro' n  all 
.•  points  wliieli  can  be  obtalneil 
out  the  affectation  of  any  parlie- 
st.N  le  ,ir  the  ilisbi.iiest,\  •,(  a|iplied 
iinent.     and     this     N     nearln;;     i-om- 


pretluM  uii  AvelMir.\  avenue,  Victoria. 
Here,  proportion  and  a  reason  for 
every  feature  were  the  guides  followed 
In  designing  by  the  architect.  The 
construction  Is  solid  as  the  external 
appearance  expresses.  Here  will  be 
found  no  freaks,  no  weird  or  grotesque 
gaping  mouths  iiii  out  of  the  barge 
board  ends — In  faci  no  vulgarities — 
merely  a  refined  house  of  a  retlrln«r 
but  solid  disposition— a  well  built 
liomc  for  a  true  home  lover. — From 
pamphlet  prepared  by  British  Cana- 
dian   Home    Builders.    Mmlled.    Victoria. 


Finns    desiring    news    on    apecinl    dasaes       of 
Cliurclies,      SchuolN,      Hotels,     eto.,     wUI  And     such 
grouped     under     proper     headlnics,     comiuencInK     e 
items    are    again    repeated    under    "LOCALITIES 
department. 


uliainKs      nucb      aa      llanka, 

items      all      classlfled      and 

«n     this     paK?. .     These     same 

In   the  Inst   part  of  our  ncTTs 


—APARTMENT  HOUSES— 

SAN  FUAN'Cl.SCO— Aiiartaient  bouse, 
H  or  9  story  and  base.  Class  A  con- 
struction, $250,00(1  to  $300,000.  Arclii- 
tect  not  selected.  Owner,  Tirey  L. 
Ford  and  associates.  Following  the 
announcement  of  the  sale  of  the 
Fouthwest  corner  of  California  and 
•liines  streets,  103  %xl  37^4  comes  tKe 
statement  that  the  new  owners,  Tirey 
Ia  Ford  and  associates-,  will  build  a  six 
or  nine  story  Class  A  apartment  bouse 
costing  in  the  neighborhood  of  $250,000 
to  $300,000  on  the  property.  The  sale 
was  made  through  the  real  estate  of- 
fices ot  Trevor  &  Co.  The  new  own- 
ers are  considering  preliminary 
sketches  submitted  by  two  different 
architects,  and  a  selection  will  not  be 
made    before    the    first    of    March. 

SAN  FRANCISCO — Apart  lient  house. 
3  story  and  base,  frame,  $30,000.  Ar- 
chitect, Henry  C.  Smith,  Humboldt 
Bank  Bldg.,  S.  F.  Owner,  Frank  Hun- 
ter. Plans  are  complete  for  a  build- 
ing containing  in  the  neighborhood  of 
2,")  suites  of  two  and  three  rooms  each. 
There  will  he  wall  beds  and  private 
batlis.  Interior  finish  will  be  of  pine 
and  redwood  with  so:ne  oak  veneer. 
Steam  lieat  will  be  installed.  The  ex- 
terior of  the  building  will  be  covered 
with  brick  veneer  and  cement  plas- 
ter. Bath  rooms  will  be  finished  in 
tile  a_nd  will  have  cement  floors.  Bids 
are    now    being   taken   on    this    work. 

SAN  FRANCISCO — Apart. nent  house. 
3  story  and  base,  frame,  $30,000.  Ar- 
chitect, C.  M.  Cook.  Rialto  Bldg..  S.  F. 
(-)wner's  name  withheld.  The  building 
will  be  erected  on  Broderick  street, 
and  is  designed  to  contain  24  suites 
of  the  two  and  tliree  room  type.  All 
apartments  will  have  wall  beds  and 
private  bath  rooms.  Interior  finish 
will  be  of  pine  and  redwood  with  some 
nak  Veneer  in  the  lobby.  Plans  in- 
clude steam  lieat  and  hot  and  cold 
running  water.  Bath  rooms  will  have 
cement  floors.  The  exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  aietal  lath.  Plans  are  com- 
plete  and    figures  are   bein   taken. 

SAN  FRANCISCO— Apart.nent  house. 
3  story  and  base,  frame,  $10,000.  Ar- 
chitect. Paul  de  Martini,  -til  Sth  Ave., 
•S.  F.  Owner,  Paul  de  Martini.  Tlie 
building  will  cover  an  area  of.  40x60 
feet,  and  is  to  contain  10  small  suites, 
with  baths  and  wall  beds.  Interior 
trim  will  be  of  pine  and  redwood 
tl.ioughout.  Hot  water  will  be  sup- 
plied to  ail  rooms.  The  exterior  of  the 
liuilding  will  be  covered  witii  shiplap 
and    rustic.      Plans    are    complete    and 


the    work    will    be    done    by    Dav    Labor. 

SAN  FRANCISCO— Apart  nent  house, 
5  story  and  base,  brick  and  steel,  $l.iO,- 
000.  Architect,  Creigliton  Withers,  S. 
W.  California  and  Powell  Sts.,  S.  P. 
Owner,  L.  H.  Sly.  .Mr.  Sly.  one  of  the 
largest  operators  in  apartment  liouse 
structures  in  the  west,  has  recently 
purchased  the  southwest  corner  of 
Post  and  Leavenworth  streets,  and  has 
instructed  big  architect  to  prepare 
plans  for  a  modern  apartment  liou.se 
structure  covering  the  entire  lot,  which 
has  a  frontage  of  1 37 ',4  feet  on  Leaven- 
worth street  and  127  feet  on  Post.  The 
building  will  contain  in  the  neigh- 
borhood of  300  guest  rooms,  whicli  will 
le  arranged  in  two  and  three  room 
suites  with  baths.  Interior  finish  will 
be  of  pine,  redwood  and  oak  with  orna- 
mental plaster  In  the  lobby,  parlors 
and  reception  rooms.  Plans  provide 
for  steam  bent,  elevator  service  and  a 
hot  water  plant.  Vacuum  cleaning 
will  also  be  installed.  The  exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster  on  brick.  Plans  are  co.n- 
plete  and  tlie  work  will  be  carried  on 
under  the  personal  direction  of  Mr. 
Sly,  who  is  now  purchasing  all  ma- 
terials. 

SAN  FRANCISCO — Apartment  house. 
3  story  and  base,  frame.  $30,000.  Ar- 
chitects, Fabre  &  Bearwald.  Western 
Metropolis  Bank  Bldg.,  S.  F.  Owner's 
name  withheld.  Tlie  building  is  to  be 
one  of  tilie  fiirst  modern  '.apartment 
houses  erected  south  of  .Market  street. 
The  interior  has  been  arranged  to  con- 
tain 24  suites  of  two  and  three  rooms 
each  with  bath  and  wall  beds.  Inte- 
rior finii-h  will  be  ot  pine  and  bard- 
woods.  There  will  be  steam  heat  ami 
a  vacuum  cleaning  sj-stem.  Bath 
rooms  will  be  finished  In  tile.  An  at- 
tractive entrance  and  lobby  will  lie  one 
of  the  features  of  the  building.  The 
exterior  will  be  covered  with  pressed 
brick  veneer  and  shiplap.  Plans  are 
complete  and  figures  are  being  taken. 
SAN  FRANCISCO— Apart.nent  liouse. 
2  story  and  base,  frame,  $2r>,000.  Ar- 
chitect, Milton  I-lchtenstein.  Ill  Kills 
ot.,  S.  F.  Owner's  name  withheld.  The 
building  will  be  erected  at  the  corner 
of  Jackson  and  Locust  streets  and  is 
to  contain  24  apart  nents  of  two  and 
three  rooms  earh  with  wall  beds  and 
private  baths.  Interior  Hnisb  will  be 
ot  pine,  redwood  and  oak.  The  batli 
rooms  will  be  wainscoted  with  tile. 
Steam  heat  and  hot  and  cold  running 
water  will  be  Installed.  The  exieiior 
of  the  building  will  he  covered  with 
cement  plaster  and  brick  veneer. 
Plans  are  nearly  complete  and  figures 
will  be  cv^Ued  for  shortly. 
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oAKI.AM'.  i-.M..  Aiiailnioiil  limiM'. 
2  Mtory  Miicl  I'UKO,  fiaiiu'.  jr.'.ilOO.  Ar- 
i-hlltu-t.  l.i>oimi.l  11.  l-'oi'l.  ITiM  OxfDid 
SI..  Brrkclov.  dwiioi-.  .lulin  J.  Kosoii, 
2809  Flllii'it  SI..  Oiiklaml.  Tlic  liullil- 
hiK  »l'l  >'••  eifi-U'd  "t  •!"'  'I'nK'i-  "f 
..nl  Avf.  uiul  KiiRt  ir.lli  St..  Oiiklaiul. 
iiiul  will  i-oiitalii  li  iiimrtmeiits  of  two 
and  S  rooms  i-a.-li.  All  .xiillos  wlUliav." 
i'onnoi-lliiK  liatli!<  """I  "'""  I'P'ls-  1"" 
tiTlor  llnlKli  win  lip  of  pliu'  "iiJ  red- 
wood Willi  .somo  oaU  In  lli<'  enlraiice 
v<>»Ht>uU-  mill  lolit.y.  Thcro  will  be  a 
lontriil  lu>alln*c  .xy-tti'm  iiiul  vacinim 
olonnlnir-  The  exterior  of  the  bulldlnsr 
will  he  ooverod  with  cement  plaster  on 
inetBl  lath.  I'lans  are  coiii|il.-le  and  In 
the  hands  of  the  owner  who  la  taklnx 
ilirures  on   the   work. 

0.\K1,AND.  C.VU — Apart  nent  house. 
:  »lory  and  base,  frame.  Cost  not 
stated.  Architect.  .\t.  U  Newsom.  S12 
Broa<iway.  Oakland.  Owner.  Al.  Wood. 
922  Broadway.  Oakland.  The  building: 
win  be  arranged  tor  stores  on  the  .irst 
lloor  and  a  number  of  two  room  sulte.s 
on  the  second  floor.  .\11  Interior  trim 
will  be  of  pine  or  redwood.  Hot  and 
cold  running  water  will  be  .supplied  to 
all  aiJarlments.  There  will  be  patent 
store  fronts.  The  exterior  of  the  build- 
ing win  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  include  a 
furnace  heating  system.  Plans  are  in 
the  hands  of  the  owner  who  is  taking 
bids  on   the  various  parts  of  the   work. 

SAX  JOSE.  SANTA  CI.ARA  CO.,  CAL. 
— Apartment  house.  2  story  and  base, 
frame.  Cost  not  stated.  Architect.  F. 
n.  Wolfe.  Bank  of  San  Jose  Bldg..  San 
Jose.  Owner.  F.  Mayhew.  The  build- 
ing will  be  erected  at  the  corner  of 
10th  and  Santa  Clara  streets,  and  Is 
to  be  arranged  for  several  two  and 
three  room  suites  with  baths.  The  in- 
terior will  be  nnlshed  in  pine  and  red- 
wood. Some  oak  flooring  will  be  used. 
All  apartments  will  be  equipped  with 
wall  beds.  There  will  be  a  central 
heating  system.  The  exterior  of  the 
building  will  be  covered  with  ce.nent 
plaster  on  metal  lath.  Plans  are  com- 
plete  and    figures  are   being   taken. 

SEATTLE,  WASH.    —    Apartment 

house.  5  story  and  base.  reinforced 
cioncrete,  $'n5,00(^.,  Arcbiteet,  W.  P. 
White,  Walker  Bldg.,  Seattle.  Owner. 
B.  M.  Fouts.  This  building  will  be 
erected  at  the  northeast  corner  ot  16th 
and  Madison  streets,  and  is  to  be  ar- 
ranged, for  25  large  suites  ot  from  five 
to  eight  rooms  and  bath  each.  All 
modern  conveniences  will  be  installed, 
including  wall  beds,  elevator  service, 
■vacuum  cleaning  system  and  steam 
heat.  Interiors  will  be  specially  fin- 
ished tor  the  owners  and  will  include 
much  hardwood  and  marble  and  tile. 
Besides  the  25  suites  there  will  be  a 
large  office,  lobby,  reception  rooms  and 
parlors.  The  root  will  lie  arranged 
for  a  roof  garden.  The  exterior  of  the 
buildlTig  will  be  faced  with  white 
glazed  terra  cotta.  Plans  are  com- 
plete, and  figures  will.be  called  for 
within   a   day    or   two. 

LOS  AXOELES  C.\L. — Apartment 
house.  4  story  and  base,  brick.  Cost 
not  stated.  Architects,  George  F.  Cos- 
terisan  and  J.  F.  Cavanaugh.  asso- 
ciated, California  Bldg.,  L.  A.  Owners, 
Lawyer  and  Thomas.  The  building 
will  be  erected  on  a  corner  and  will 
cover  an  area  of  50x112  feet.  Interior 
has  been  arranged  for  67  rooms,  which 
will  be  divided  into  two  and  three 
room  suites  with  wall  beds  and  pri- 
vate bath  rooms.  Interior  finish  will 
■be  ol  pine  throughout.     Plans   provide 


for  .slcani  heat,  nntoniatic  electric  ele- 
vator and  a  vacuum  cleaning  system. 
Hath  rooms  will  iiavc  compo.><ltion 
lloors.  The  exterior  of  tlie  building 
will  be  faced  witli  pressed  iMick. 
Plans    are    lielng    prepared. 

l.OS  ANtJKldOS.  X'Al,.— Apartinont 
lionse  3  story  and  liase,  brick.  Cost 
not  stated.  Arcliilect.  Elmore  R.Jef- 
fery,  Citizens'  National  Bank  Bldg*.. 
U  A.  Owner.  Mrs.  Klla  Barker.  The 
building  will  cover  a  ground  area  ot 
105x7ii  feet  and  I'as  been  arranged 
to  contain  S.i  guest  rooms  wliicli  will 
be  lilvlded  into  two  and  tliree  room 
suites.  Ail  apartments  will  Iiave  wall 
beds  and  private  hatlis.  Interior  finish 
will  be  of  pine.  Bath  rooms  will  have 
composition  floors.  Tiiere  will  be 
steam  lieat.  elevator  selrvice  and  a 
vacuum  cleaning  system.  Entrance 
will  be  finished  In  marble  and  tile. 
Tlie  exterior  ot  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
nearly  complete  and  figures  will  be 
called   for   shortly. 

VANCOUVER,  B.  C.  —  Apartment 
nouse,  5  story  and  base,  brick  and 
concrete,'  $50,000.  Architects,  Stuart  & 
While,  Metropolitan  Bldg..  Vancouver. 
Owner.  H.  S.  Rowling.  The  building 
will  be  50x77  feet  and  has  been  ar- 
ranged for  a  number  of  two  and  three 
room  suites  with  wail  beds  and  con- 
necting baths.  Plans  include  steam 
neat,  elevator  service  and  a  vacuum 
cleaning  system.  Interior  finish  will 
be  of  pine  and  redwood.  The  exterior 
of  the  building  will  be  faced  -n-ith  ce- 
ment plaster  and  pressed  brick.  Plans 
have  been  filed  for-  a  permit  and  con- 
struction  will   be   started  at   once. 

V.\NCOUVER,  B.  C.  —  Apartment 
house.  6  story  and  base,  concrete  and 
brick,  $160,000.  Architect.  W.  T. 
Whiteway,  .VIolson's  Bank  Bldg..  Van- 
coiiver.  Owner.  Harry  Hume.  The 
building  is  to  be  erected'  on  a  corner 
site.  Details  of  the  construction  have 
not  been  obtained.  Plans  are  still  in 
a  preliminary  state,  and  it  will  be 
some  months  before  construction  can 
be  started.  Further  announcement 
will   be   made   in   these  columns. 

WENATCHEE.  W.\SH.^Apart)ment 
liouse.  3  story  and  base,  brick  and  con- 
crete. $45,000.  Architect's  name  with- 
held. Ow-ner,  T.  E.  Young,  Haight 
Bldg.,  Seattle.  Mr.  Young  is  a  well 
known  Seattle  contractor,  and  has  had 
plans  prepared  for  a  building  80x145 
feet.  Interior  will  be  arranged  for 
30  or  40  suites  of  two  and  three  room-S 
eacli.  There  will  be  steam  heat  and  a 
vacuum  cleaning  system.  Interior  will 
be  finished  in  pine  with  some  hard- 
woods. Bath  rooms  will  be  finished 
in  tile  and  will  have  compos'ition 
floors.  Wall  beds  are  to  be  used 
throughout.  The  exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Work  will  be  done  by  Day  Labor. 
Plans  are  not  as  yet  complete. 

Contracts  Awarded. 

PORTLAND,  ORE— Apartment  house, 
2  story  and  base,  brick,  $30,000.  Archi- 
tect none.  Owner's  name  not  given. 
Contractors.  F.  E.  Bowman  &  Co.,  22nd 
and  Brazil  Sts.,  Portland.  Contract 
price.  $27,000.  Note:  The  building  will 
cover  an  area  ot  190x65  feet.  Con- 
struction   has    not    yet    been    started. 

MERCED,  .MERCED  CO.,  CAL.— 
Apartment  house,  3  story  and  base, 
brick,    $20,000.      Architect's    name    not 
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given.  Owner,  H.  J.  Hinds.  Contrac- 
tor, A.  Raliives,  Merced.  Contract 
price,  $20,000i.  Note:  This  building 
will  contain  26  siuites  with  private 
baths  and  wall  beds.  Plans  includ'e 
steam    heat. 


BANES. 

RIVERB.\NK,        ST.\NISLAUS  CO., 

CAL. — Bank,  2  story  and  base,  rein- 
iforced  concrete,  $15,000.  Architects, 
Starbuck  &  Clarke.  Fresno.  Owners, 
Riverbank  Land  and  Water  Co.  The 
building  Is  to  cover  an  area  of  50x90 
feet.  The  entire  first  floor  will  be 
occupied  by  the  banking  offlces,  pub- 
lic room  and'  'work  spiace«  (Second 
floor  is  to  be  arranged  for  a  number 
of  modern  offices.  Interior  finish  will 
be  ot  pine  and  hardwoods.  Consider- 
able (marble  and  tile  will  be  used. 
Special  bank  fixtures  and  vaults  will 
be  installed.  The  exterior  of  the 
building  will  be  faced  witli  pressed 
brick.      Plans    are   being-   prepared. 

Contracts  Awarded. 

OWENSMOUTH.  CAL — Bank  and  of- 
fices, 2  story  and  base,  brick  and  con- 
crete, $17,000.  Architects.  Ye  Planry 
Building  Cq.,  Title  Insurance  Bldg., 
L.  A.  Owners,  Los  Angeles  Suburban 
Homes  Company.  Trust  and  Savings 
Bank.  Contractors,  Ye  Planry  Build- 
ing Co.,  Title  Insurance  Bldg.,  L.  A. 
Contract    price,     $17,000. 


BRIDGES,  DAMS  AND  HARBOB 
WORK. 


.^AN  FRA.N'ClSCn- Pier  construction 
reinforced  concrete.  $500,000.  Engi- 
neer, Assistant  State  Engineer,  Ferry 
Bldg.,  S.  F.  Owners,  State  ot  Califor- 
nia. At  a  meeting  of  the  State  Board 
of  Harbor  Commissioners  held  Thurs- 
day morning,  the  time  for  opening  bids 
for  the.  construction  of  Pier  No.  39 
was  extended  until  next  Tuesday  at  11 
o'clock.  Such  action  was  made  neces- 
sary owing  to  the  fact  that  a  bid  was 
received  for  this  work  from  tlie 
Thomson  Bridge  Co..  who  are  now 
a.^king  to  be  released  from  tlieir  bill 
for  the  construction  of  Pier  No.  37. 
Pending  an  expression  of  opinion  from 
tlieir  attorney  the  State  Board  refused 
to  consider  bids  for  new  work  on 
wliich  the  Thompson  Bridge  Co.  sub- 
iiitted    a    figure. 

HUNTINGTON  PARK,  LOS  ANillC- 
LE.^  CO..  CAL.— Pier,  reinforced  con- 
crete construction.  $70,000.  Engineer, 
IbJrnest  Rothenberg,  1257  West  12,th 
St..  Room  11  D.  L.  A.  Owners.  City  of 
Huntington  Park.  Plans  and  specifi- 
cations as  prepared  by  Engineer  Roth- 
enberg: have  been  approved  by   the  City 


BUILDING  AND  INDUSTRIAL  NEWS 


''•'"iii'il     ai.il     l.i.ls     will     1.0     i-nllc',1     loi- 
'  •Mtly.      Tlio    sUuctuie    will    lie    nf    ii^- 
ii.ii-ced     conoi-pte     except       the       lU'ck 
■  iih   is   to  lie   of   wooil.     Bonds   in   llie 
■11    or   $70,000    liuve   ueen    sold. 
voSI'IMITR,    CAI,.— RrUlge-s,    4,    i-eln- 
1  .  ed      concrete,      J.IO.OOn.        Engineer, 
'.  iKii-tment     ot     Interior,     Wasliington. 
i'     ('.      Owner.s,    United   .Stales   Oovern- 
nurit.      Oscar    Parller,    ot    Tulare,    was 
I  i\v   bidder  at  $27.'I9S   for  tlie  construc- 
'  .Ml       oi       fonr       reinforced       concrete 
li.lsres     in     Yo?emite    National       Park. 
I    .r    bidders    were    Olldersleeve    Con- 
lution      Co.,      Napa.      533,770;    M.    P. 
iker,    San    Francisco,    $35,964;    W.    N. 
i      luano    Co..     San      Francisco,    $37,700; 
I'ilmor     .1.      C'iiute,      Oakland,.    .$37,78S; 
Jlunoz    &    Miinoz,   I.,o.s    Angreles,    $38,333; 
Midland    Bridge   Co.,    Los    .Angeles,    $40,- 
134:    State   Construction   Co.,    San   Fran- 
cisco,   $41,361;    Wm.    Bruce.    San    Fran- 
cisco,   $40,000:    Southwestern    Construc- 
lion    Co.,    Los    Angreles.    $49,750;    Fisher 
Knglneering-    Co.,    Portland,    $51,313;    T. 
K.     Beard,     Modesto,     $,i3,S90;    Westlake 
Construciion   Co.,    Los   Angeles,    $61,600. 
The     bids     will     be     forwarded     to  '    the 
^■•.rctar.v    of    tlie    Interior    at    Washing:- 
n.     C,     for    segrcsaliun    .Tiid       ap- 
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—COURT  HOUSES  &  JAILS— 

ClUN'uOK,  .MONT,  —  Court  house.  2 
>tory  and  base,  brick  and  concrete. 
I  "St  not  stated.  -Xrchitect',  JGeorge 
.Stanley.  Great  Fall.-i,  Mont.  Owners. 
Blaine  County.  Plans  tor  this  build- 
ing are  complete  and  figures  are  being 
taken.  Bids  will  be  opened  on  Febru- 
ary 20tli.  Plans  and  specifications  can 
he  secured  from  the  architect  or  fro.ii 
Vernon    Butler.   County    Clerk. 

SEATTLE,    WASH.— Court    house    ad- 
dition,  3   story   and   base.      Class  A   con- 
(struction.       C/ost     not     stated.       AiTchi- 
tect,   A.   Warren   Gould,   American   Bank 
Bldg.,    Seattle.      Owners,    King   County. 
,    The    commissioners    have     decided       to 
i    proceed   at   once   with    the   construction 
[     ot  a  part  of  the  proposed   court   house, 
and    have    instructed    the    architect    to 
complete    what    revision    of    plans    and 
specifications    is    necessary.      The    wliole 
pro.ieot     involves     $950,000.       Bids     will 
he    called    tor    shortly. 


CHURCHES. 


SAN  FRANCISCO  —  Chapel,  frame 
construction,  $12,000.  Architect,  City 
Department  ot  Architecture,  Tempo- 
rary City  Hall.  S.  P.  Owners.  City  and 
County  ot  San  Francisco.  This  build- 
ing will  be  erected  on  the  Ueliet  Home 
Tract  and  will  have  a  seating:  capacity 
of  about  320  people.  The  interior  will 
he  liinished  in  pine  and  redwood.  De- 
sign is  in  the  Mission  style.  The  ex- 
terior will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  near- 
ly complete  and  bids  will  he  called  tor 
shortly    by   the   Board   of   Public   Work.s. 

MODESTO.  STANISLAUS  CO.,  CAL. 
— Church,  2  story,  frame  and  concrete. 
Cost  not  stated.  Architect,  .lolui  .J. 
Foley.  Monadnock  Bldg.,  S.  F.  Own- 
ers. Roman  Catholic  Church  of  Mo- 
desto. The  buiWing  is  to  be  designed 
in  the  Spanish  .MiS'-ion  style  with  the 
exterior  covered  with  cement  plaster 
nil  metal  lath.  Interior  will  lie  fin- 
ished in  pine  with  some  ornamental 
plaster  work.  There  will  be  seats  for 
about  500  people.  A  red  tile  root  is 
to  be  used.     Plana  have  just   been   or- 


:  .arc  corniiictc.  l.-iii- 
l.ier  notice  «ili  then  be  given  in  Ihcsc 
columns. 

SANTA  AN.\.  OUA.XrjE  CO..  CAL.— 
Cliurch,  2  story  ana  base,  rr,ime,  $30.- 
000.  Arciiitcct  not  selected.  Owners, 
First  Baptist  Cliurch  of  Santa  Ana.  Tlio' 
church  directors  arc  considering  plans 
for  the  construction  ot'  a  new  build- 
ing. Hew  Otto  S.  Russell  is  the  pas- 
tor. An  architect  has  no(  yet  been 
selected. 

BAKEHSFIELD,  KERN  Co..  CAL.— 
Church,  frame  or  brick  construction, 
$35,000  to  $50,000.  Architect  not  se- 
lected. Owners,  Congregational  Church 
of  Bakersfield.  The  Building  Commit- 
tee of  the  First  Congregational  Church 
are  considering  plans  tor  the  construc- 
tion of  a  new  edifice.  C.  A.  Barlow  is 
the  chairman  ot  the  committee  and 
will  submit  a  report  to  tlie  main  body 
within  n  few  days.  Further  notice  of 
the  work  will  be  given  in  these  col- 
umns. 

SAN  DIEGO,  CAL.— Church,  2  story 
and  base.  Clas  A  construction,  $190.- 
000.  Architect's  name  not  given. 
Owners,  First  Presbyterian  Church.  A 
campaign  has  been  started  to  raise 
the  balance  of  the  fund  for  construc- 
tion and  work  will  be  started  shortly. 
The  new  churcii  is  to  be  erected  at  the 
corner  of  3rd  and  Date  streets.  So.ne 
part  ot  the  work  has  been  completed, 
but  to  finish  ihe  cliurch  $190,000  will 
be    reciuired. 

REDONDO  BEACH,  .  LOS  ANGELES 
CO.,  CAL. — Cliurch,  1  story  and  base, 
frame.  Cost  not  stated.  Architect,  L. 
B.  Pemberton,  Auditorium  Bldg..  L.  A. 
Owners,  First  Cburch  of  Christ,  Scien- 
tist. The  building  will  contain  a  main 
auditorium  seating  200  people,  read- 
er's room  and  Sunda.v  school  rooms. 
Interior  will  be  finished  in  pine.  The 
exterior  ot  the  building  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.      Plans    are    now    being    prepared. 

SEATTLE.  WASH.— Synagogue.  2 
story  and'  base,  i-einforced  concrete, 
$40,000.  Architect,  B.  Marcus  Pretica, 
Empire  Bldg.,  Seattle.  Owners,  Yesler 
Avenue  Synagogue.  This  building  has 
been  mentioned  here  a  number  of 
limes  before.  Plans  have  been  com- 
pleted- .and  turned  over  to  the  Build- 
ing Commitlee.  who  are  now  taking 
figures  on  tlie  work.  Foundations  are 
already  in  and  the  work  now  being 
Hg^ured  !(,■»  for  comiiileting  the  con- 
struction. 


FACTORIES  &   WAKFJIOUSES. 


SAN  KliANCIS'CO  -■  ■S^■a  rehouse,  3 
slor.N-  iiid  base,  reinforced  concrete. 
Cost  not  stated.  Architects.  Cunning- 
ham &  Politeo.  First  National  Bank 
Bldg-..  .S.  1.'.  Dwncrs.  Warebou.^e  and 
Investment  Co.  This  building  is  to 
be  erected  on  King  street  east  of 
Third,  and  will  cover  an  area  ot  120x 
130  feet.  The  entire  building  has  been 
leased  lo  a  larcc  importing  firm.  Con- 
struction will  he  fireproof  tiiroughout 
with  concrete  floors  and  roof  slabs. 
There  will  be  fireproof  doors  and 
metal  window  rash  and  frames. 
Frei.ght  elevators  will  be  installed. 
The  exterior  of  the  buildin.!?  will  be 
faced  with  cement  plaster.  Plans  are 
now    being    prepared. 

SAN  FRANCISCO— Warehouse  nnd 
factory,    4    story    and    base,    reinforced 


"Oier.ae.  c.st  not  stilted.  Archltecl, 
George  Wllllnni  Kelliain,  Crocker 
r'b'g.,  S.  F.  Owners.  Gantner  &  Mat- 
lern  Co.  R  haK  been  stated  on  ex- 
cellent nuth.irlty  thai  LIndgren  &  Co. 
will  be  given  lie  conlraet  for  the  con- 
struction of  this  hulldlhg.  whirl!  l8  to 
be  erected  on  .Mls-lon  street  near  lOtli. 
PORTLAND,  ORE.— Warehouse,  2 
slor.v  and  base,  reltrfdi'ced  'c6ticrete. 
Cost  not  stated.  Architects,  WhUe- 
house  &  Foulllioux,  Wilcox  'filrtif.. 
Portland.  Owners,  Pacific  Brtrtge  Co. 
A  site  lias  been  secured  nt  tli^  cdrtier 
of  Salmon  and  Water  streets 'And  a 
building  60x100  feet  Is  to  he'erectfed 
as  soon  as  plans  can  be  cdfnpleted. 
The  plans  will  provide  for  foundations 
and  walls  of  sufficient  strength  to 
carry  several  additional  stories.  Con- 
struction will  be  fireproof  with  con- 
crete floors  and  roof  slabs.  Ffreproot 
doors  and  metal  window  .sash  and 
frames  are  specified.  The  exterior  of 
the  building  will  he  covered  \l'(th  ce- 
ment plaster.  Plans  are  being  pre- 
pared. 

SOUTH  PORTLAND,  ORE.— Factory, 
."i  story  and  base,  brick.  Cost  not 
stated.  Architect,  C.  H.  Bristow,  Port- 
land. Owners.  Carman  Manufacturing 
Co.  This  is  the  second  notice  given 
to  the  Carman  Company's  project. 
which  is  to  establish  the  largest  fur- 
niture manufacturing  plant  on  the 
coast.  Plans  have  been  completed  for 
the  first  building  to  be  erected,  which 
will  be  a  two-stor.v  mill  constructed 
addition  to  the  present  factor.v,  and 
will  cover  an  area  of  S0x30  feet.  This 
work  will  be  done  by  Day  Labor.  Fol- 
lowing this  construction  will  come  the 
five-story  building  wliich  will  prob- 
ably be  erected  this  year.  A  large  re- 
inforced concrete  retaining  wall  and 
a    large   fill   will   be   undertaken   later. 

PORTLAND.  ORE— Factory.  4  story 
and  base,  reinforced  concrete.  $150.- 
000.  Arcliitect.  .John  Graham,  L.von 
Bldg..  Seattle,  associated  with  Archi- 
tects. Doyle.  Patterson  &  Beach.  Port- 
land. Owners,  Ford  Motor  Car  Co.  It 
is  stated  thit  Alexander  Pearson,  New 
York  Bldg..  Seattle,  is  low  man  on 
this  work,  and  he  is  now  in  Portland 
negotiating  with  the  associate  archi- 
tects. The  estimated  cost  of  the  build- 
ing   was   placed    at    $150,000. 

SEATTLE.  WASH.— Warehou.sp.  4 
story  and  base,  reinforced  concrete, 
$60,000.  Engineers.  Weld  &  Thomas, 
Hoge  Bldg..  Seattle.  Owners.  Sylves- 
ter Bros.  The  building  will  cover  an 
■area  of  90x145  feet,  and  has  been  de- 
signed for  a  modern  fireproof  ware- 
house. There  will  he  concrete  floors. 
metal  window  frames  and  sash  and 
fireproof  doors.  Freight  ele\-!itors  and 
an  automatic  sprinkler  system  will  he 
installed.  The  exterior  of  the  build- 
ing will  he  faced  with  cement  plaster. 
Plans  are  complete  and  figures  are 
being    taken. 

VICTORIA.  B.  C— Warehouse.  3  story 
and  base,  reinforced  concrete.  $30,000. 
.Architect.  M.  .S.  Parwell.  Victoria. 
Owners.  Scott  and  Peden.  The  build- 
ing has  been  designed  for  a  flour  anti 
feed  warehouse.  Construciion  will  In- 
clu'le  metal  window  frames  and  sash. 
Tie  exterior  will  be  faced  with  ce- 
ment plaster.  Some  stieclal  machinery 
will  be  retiulred.  which  Is  not  to  be 
Included  In  tlie  general  contract.  Plans 
are  complete  and  figures  are  being 
taken. 
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FLATS. 


SAN  KUAMMS^'O  — l''l.its.  4,  2  story 
nnd  liaae,  frnino.  14.500  each.  Ari'lil- 
lect.  noiif.  Owner.  .\.  R.  Hnllett.  12."i9 
12th  Ave,.  S.  R  These  hiilliUnKS  will 
all  l<e  erocteil  on  the  we»t  side  of  7th 
uvenue  near  I  street.  Kaoh  hiiildhii? 
will  contain  two  modern  Hats  of  nve 
and  six  rooms  each.  Interior  trim  will 
he  of  pine  and  redwood  with  some 
hnrdwvd  floors.  Gas  irrates  and  open 
lire  places  will  he  naed.  Tile  will  he 
used  In  the  hath  roonus  and  kitchens. 
The  exteriors  will  he  covered  wltli 
rustic,  alilngrles  and  cement  pla.nter  on 
metal  lath.  Plans  are  complete  and 
the   work   will    he   done   by    Day   Ijihor. 

SAN  FUANCISCX) — Flats.  3  story 
nnd  hase,  frame,  $.1,000.  Architect, 
Theo.  Lien?.en,  Humboldt  Bank  Bldg., 
S.  F.  OwTier,  D  M.  Shafer.  The  build- 
ing wUl  be  erected  on  Filbert  street, 
and  l8  to  have  a  frontage  of  2.5  feet 
and  a  depth  of  48  feet.  The  building 
win  contain  two  modern  flats  of  five 
and  six  rooms  each  with  hath.  Inte- 
rior tlnisli  will  be  of  pine  and  red- 
wood with  some  oak  floors.  Blm  pan- 
els will  be  used  In  the  dining  and  liv- 
ing rooms.  Open  tire  places  and  tile 
or  hrlok  mantels  will  be  a  feature  of 
the  bouse.  Tile  will  be  used  In  the 
baths  and  kitchens.  The  exterior  will 
be  covered  with  rustic.  Plans  are 
complete  and  the  work  will  be  done 
by   Day  labor. 

OAKLAND,  CAL..— Flat  and  stores, 
2  story  and  base,  frame.  Cost  not 
stated.  Architect,  none.  Owner,  F. 
Armanlno.  5100  Telegraph  Ave.,  Oak- 
land. The  tjUllding  will  cover  a  con- 
siderable area  and  bas  been  arranged 
for  12  stores  on  the  first  floor  and  two 
flats  above.  Interior  finish  will  be  of 
pine  throughout.  The  exterior  will 
be  covered  with  rustic.  Plans  are  in 
the  hands  of  the  owner  and  the  work 
will  be  done  by  Day  Labor. 

LODI.  SAN  JOAQUIN  CO.,  CAL.— 
Flat.s,  2  story  and  base,  frame,  $6,000. 
Architect,  Walter  King,  Elks'  Bldg., 
Stockton.  Owner,  Miss  Anna  Brack. 
The  builoing  will  be  arranged  for  four 
small  flats  of  four  rooms  each  with 
bath.  Interior  ,  finish  will  be  of  pine 
and  redwood.  Oak  floors  will  be  used 
In  the  principal  rooms.  Tile  will  be 
used  in  the  bath  rooms  and  kitchens. 
The  exterior  of  the  building  will  he 
covered  with  rustic.  I'luns  ;ire  now 
being    prepared. 


GARAGES. 

LOS  ANGELES.  CAL.  —  Garage,  1 
story  and  base,  brick.  Cost  not  stated. 
Architect,  A.  C.  Martin.  Higgins  Bldg., 
L.  A.  Owner,  Mrs.  Marie.  Hammel.  The 
building  will  have  a  frontage  of  50 
feet  and  a  depth  of  135  feet.  There 
will  be  a  concrete  floor,  metal  window 
sash  and  frames  and  special  gasoline 
storage  tanks.  The  front  portion  of 
the  building  will  be  used  as  a  sales- 
room and  will  be  finished  In  hard- 
woods and  tile.  A  tile  floor  will  be 
used  and  special  fixtures.  The  exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete 
and   figures   will  be  called   for  at   once. 

LOS  ANGELES,  CAL.— Garage,  1 
story  and  base,  brick  and  concrete, 
$30,000.  Architect,  none.  Owner,  F. 
O.  Engstrum,  oth  and  Seaton  streets, 
L  A  The  building  will  cover  an  area 
of  50x237  feet,  and  hag  been  designed 
for    a    commercial    garage.      The    front 
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shoji.  Special  .  storage  tanks  will  be 
useiL  The  exterloi-  of  the  buiidinf; 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  tlie  nwnci-  will  <bi 
the   work   by   Day  Labor. 


GOVERNMENT  WORK  AND 
SUPPLIES. 


CannI    Circular    757-A. 

.-Vn  advertisement  appears  elsewliect' 
in  this  issue  calling  for  bids  to  be  open- 
ed January  31  by  the  genaral  purclias- 
Ing  officer  of  tlie  Isthmian  Canal  Com- 
mission, Washington,  D.  C,  for  fur- 
nishing the  following: 

Class  1.  Round  and  flat  merchant  bar 
iron  or  soft  steel. 

Class  2.     393  sheets  steel. 

Class  3,  300  teel  angles  and  74  steel 
I-beams. 

Class   4.    250,000    lbs    track    spikes. 

Class  5.  1.150  flat  punches  and  800 
spiral    punches. 

Class   6.   50.000   lbs   ingot   copper. 

Class   7.   30   reams   bond   paper. 

Class   S.   150   reams  typewriting   paper 

Class   9.   7.500   sheets  ruled   paper. 

Class    10.   15,500    sheets    index    bristol. 

Class   11.   10,000   scratch   pads. 

Class   12.   250   record   books. 

Class   13.   1,500   rolls  pyramid    pins. 


Struetural   Steel   for  Pier   No.   17. 

The  Isthmian  Canal  Commission  will 

soon  call  for  bids  for  fuirnishing  struc- 
tural steel  for  shed  pier  No.  17.  Ci'isto- 
bal  terminal  docks,  in  accordance  witii 
drawings.  Tiie  following  is  estimated 
weights  of  the  steel  In  the  shed  and 
unloader  masts  an^j  girders; 

Main    trusses,    900,000    lbs. 

Jack  rafters,   131,000  lbs. 

Purlins,  309,000  lbs. 

Two    rows    longitudinal    truses,    side. 

76,000    lbs    row    A-A,    69,690    lbs;       row 

B-B,     69,600     lbs;     row     C-C,     73,800     lbs 

-row    D-D,    36.300    lbs;    row    E-B,    120,000 

lbs. 

Steel  door  framing,  sides  and  ends, 
130,000    lbs. 

I..ateral    braces,    67,700    lbs. 

Unloader  masts,  girders,  stavs.  etc., 
.-.22.600  Ib.s. 

Necessary  rivets,  11,500  lbs. 


l*earl  Harbf>r,  Storage  Tanks. 

The  following  bids  were  received  by 
tlie  chief  of  the  bureau  of  yards  and 
docks.  Navy  Department,  Washington, 
D.  C,  on  January  25  for  furnishing 
steel  fuel  oil  storage  tanks  at  the 
naval  station.  Pearl  Harbor,  H.  T..: 

W.  N.  Concanon  Co..  Monadnock 
Building,    San    Francisco,    Cal.,    $61,785. 

Riter-Conley  Mfg.  Co.,  55  W'ater 
street.    Pittsburgh,    Pa..    $60,900. 

Treadwell  Construction  Co.,  Midland, 
Pa..    $60,000. 

Cliicago  Bridge  &  Iron  Works  10500 
Throop    street,    Chicago.    III..    $73,000. 

Petroleum  Iron  Works  Co.,  Sharon. 
Pa.,    $63,717. 

The  Reeves  Bros.,  Alliance,  Ohio, 
$67,920. 


Yakima    Power    Plant    Projevt. 

Advertisements  a-re  published  else- 
where in  tills  Issue  calling  for  bids  to 
he  opeiled  at  the  ofl^ce  of  the  Reclama- 
tion Service,  North  Yakima,  Wash.,  tor 
electrical  and   hydraulic   apparatus    for 
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tile  iiower 
project.  Wash.  Tlie  electrical  schedule 
includes  one  150-K.  W.  alternator,  com- 
plete; one  714  K.  W.  direct  current  ex- 
citer, and  one  switchboard  apparatus, 
complete.  The  schedule  for  hydraulic 
apparatus  Includes  two  200  H.  P.  hori- 
zontal tangetlal  Impulse  wheels,  with 
gate  valves  and  piping,  complete;  two 
200  H.  P.  hydraulic  turplnes.  with  gate 
valves  and  piping  complete;  two  oil- 
pressure  governors  for  200  H.  P.  im- 
)tulse  wheels,  and  two  oil  pressure  gov- 
ernors tor  200  H.  P.  hydraulic  turbines. 


FORT  MASON.  CAL.— Sea  Wall  con- 
struction, reinforced  concrete.  Cost 
not  stated.  Engineer,  Constructing 
Quartermaster,  Fort  Mason.  Owners. 
United  States  Government.  Plans  are 
nearly  read.v  for  figures  for  a  piece 
of  reinforced  concrete  sea  wall  which 
is  to  be  erected  at  Fort  Mason.  The 
sea  wall  will  be  100  feet  long  and  14 
feet  high.  Bids  will  be  taken  through 
the  Constructing  Quartermaster's  of- 
fice at   Fort   Mason. 

Contracts  Awarded. 

FORT  JIASO.X,  CAL. — Repairs  to 
transport  docks,  etc.,  $6,000.  Engi- 
neer, Constructing  Quartermaster, 
Fort  -Mason,  Owners,  United  States 
Government.  Contractors.  Healy-Tib- 
bitts  Construction  Co.,  S.  F.  Contract 
price,    $6,771. 


HALLS  AND  SOCIETY  BUILD- 
INGS. 


OAKLAND,  CAL.  ^  .Auditorium.  2 
story  and  base.  Class  A  construction. 
$500,000.  Architects.  Palmer  &  Horn- 
bostel.  New  York,  associated  with  J. 
J.  Donovan.  Security  Bank  Bldg.,  Oak- 
land. Owners.  City  of  Oakland.  Plans 
for  the  structural  steel  work  for  this 
building  liave  been  co-npleted  and  are 
now  out  for  figures.  The  building  has 
been  fully  descrilied  liere  several  times 
before.  Bids  w-ill  be  opened  for  the 
furnlsliing  and  erecting  of  the  struc- 
tural steel  on  February  27tli,  The  of- 
ficial proposal  appears  In  another  col- 
umn of  this  Issue.  Complete  infor- 
mation relative  to  the  work  can  be 
secured    from    -Arcliitect    Donovan. 

Contracts  Awarded. 

STOCKTd.X,  SAN  JOAQUIN  CO.. 
CAL. — Lodge  hall,  alteration  of  2  story 
brick  building  Into  tliree  story  struc- 
ture. Architect.  Walter  King.  Elks' 
Bldg.,  Stockton.  Owners,  San  Joaquin 
Investment  Co.  Contractor,  T.  D. 
Lewis,    South    San    Joaquin    St.,    Stock- 
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ton.  Contract  pilie  not  slat.vl.  Nolr. 
This  woik  l,as  liceii  taken  on  Hip  |)cr- 
eentafre    basis.  , 

CON    AWARD  n 

VANCOUVKH.  n.  C— Association 
building,  6  story  and  liiise.  Class  A 
construction.         J;!4i).270.  Architect's 

name  not  given.  Owners,  Young'  Men's 
Christian  Association.  Contractors. 
Booker,  Campbell  ■  &  Whipple,  413 
OranvHIe  St.,  Vancouver;  Contract 
price,  $340,270.  Note:  This  building- 
when   complete    will   cost   ^Gfto.noo. 


—HOSPITALS— 

l'KK,'^lll|0  Ol"  SAN  FKANCI.'-JCO — 
Hosplial  addition,  1  story  reinforced 
concrete.  Jl.S.flOO.  Arcliitect,  Construct- 
ing Quartermaster,  Fort  .'Vfason.  Own- 
ers, United  .States  Government.  Plans 
are  nearly  complete  for  a  one-story  re- 
inforced concrete  building  73x118  feet, 
wlilch  will  be  erected  adjoining  tlie 
Letterman  General  Hospital  at  tlie 
Presidio.  The  building  is  designed 
for  a  stei'ilizing  department.  Floor 
will  be  of  concrete.  Roof  will  be  of 
tile.  The  exterior  of  the  building  will 
be  faced  with  cement  plaster.  Inte- 
rior finish  will  be  of  pine,  tile  and 
hardwood.  A  separate  contract  will 
be  let  for  the  special  equipment.  Plans 
will  be  out  for  figures  in  a  few  days. 
LO,;  .A.NGEI^ESi  CAUi— Hi^spital,  2 
story  and  base,  reinforced  concrete. 
Cost  rfot  ptated.  Architect,  Geoil'ge 
Low,  County  Building,  Los  Angeles. 
Owners.  Los  .Angeles  County.  The 
following  bids  were  received  at  the 
last  meeting  of  the  Board  of  Super- 
visors   for    this    work: 

F.  O.  Engstrum  Co.,  $49,647;  deduct 
$1250  if  composition  rooting  is  substi- 
tuted for  slate:  deduct  $4615  if  31  feet 
of  west  wing  is  omitted;  deduct  $6361 
if   painting   is   omitted. 

W'lllard-Slater  Co,.  $48,500;  deduct 
$2100  If  composition  roofing  is  used  in- 
stead of  slate:  deduct  $3800  if  paint- 
ing   is    omitted. 

J.  F.  Atkinson.  $50,500;  deduct  $1100 
if  composition  roofing  is  substituted 
for  slate;  deduct  $4500  if  i>ainting  is 
omitted;  deduct  $3200  if  31  feet  of  west 
wing    is    omitted. 

Tlie  following  bids  were  received 
for  the  plu  nbing:  W.  D.  Newell, $5861 
complete:  deduct  $3250  if  fixtures  are 
omitted;  Howe  Bros..  $7181  complete. 
$2316  for  rougliing-in  only;  Tho>-.  Hav- 
erty  Co.,  $7100.  deduct  $4100  if  fixtures 
are  omitted;  Lohman  Bros.,  $69US 
complete.  $2416  for  roughing-in  only; 
F.  M.  Parker,  $8000  complete,  deduct 
$1500    if    fixtures   are    omitted. 

TAFT.  KERN  CO..  CAL. — Lodge  liull, 
3  story  and  base,  brick,  $20,000.  Ar- 
cliitect. .1.  M.  Saffel.  Fisk  Bldg., 
BakersHeld.  Owners,  odd  Fellows 
Building  Assiiciation.  The  building 
will  cover  an  area  of  50x125  feet.  The 
first  floor  is  to  be  arranged  for  stores 
and  the  upper  two  floors  for  lodge 
rooms,  banquet  hall  and  oflice.=.  In- 
terior finisli  will  be  of  pine  and  bard- 
wood.  Tliere  will  be  a  central  heat- 
ing system.  The  exterior  of  the  build- 
ing will  he  faced  with  pressed  brick 
trimmed    witli     terra    cotta.       Plans    are 
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HOTELS. 


SAX       FliANCI.SCl") — Hotel.       n       story 
Id    base,    brick.    $16,500.    Architect  Ber- 


n:ird  ,J.  .losepli.  First  .\atlonal  Bank 
Hldg,  .S.  F.  Owner,  Clara  Bibbero. 
Tile  building  will  be  erected  on  How- 
ard street  we^t  of  .frd  street,  and  will 
lo.er  an  area  of  40x76  V4  feet.  There 
will  be  stores  and  the  hotel  entrance 
on  the  first  floor.  Upppr  floors  will  be 
divided  into  a  number  of  modern  hotel 
loons  with  hot  and  cold  running 
water.  Steam  lieat  will  be  installed. 
The  exterior  of  the  building  will  be 
faced  with  pressed  brick.  A  contract 
I  as  been  let  for  the  excavating  and 
concrete  work.  Other  parts  ot  the 
work   are   out   for   flgures. 

SAN  FRANCISCO— Hotel,  7  story 
■ind  base,  reinforced  concrete.  Cost 
not  .stated.  Arcliitect,  M.  Mattanovicli, 
.lavid  Hewes  Bldg.,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  in  the  down  town  hotel  dis- 
trict and  will  he  designed  for  a  mod- 
ern commercial  hotel.  Preliminary 
sketches  are  all  that  have  so  tar  been 
prepared  and  details  of  construction 
cannot  be  given  at  this  time.  Full 
particulars  will  be  published  next 
week. 

OAKLAND.  CAL.— Hotel,  7  story 
and  base,  brick  and  steel.  Cost  not 
.stated.  Architect,  A.  W.  Smitli,  lOlo 
Broadwa.v,  Oakland:  Owners,  Ciancia- 
rulo  Bros.  The  building  is  to  be 
erected  at  the  southeast  corner  of  I6th 
and  .lefferiion  streetsi,  and  will  be 
designed  foi-  a  high  class  commercial 
hotel.  Construction  will  be  ot  steel 
and  brick  with  exterior  walls  faced 
with  pressed  brick.  Plans  include 
steam  heat,  elevators  and  a  water 
heating  system.  Interior  will  be  fin- 
islied  in  pine,  redwood  and  some  hard- 
wood.. Lobby  will  be  finished  with 
niarhlo,  tile  and  ornamental  plaster. 
Plans    are    being    prepared. 

VENICE.  LOS  ANGELES  CO.,  C.\L. 
Hotel,  4  story  and  base,  brick  and 
steel,  $50,000.  Architect,  W.  S.  Gar- 
rett, Currier  Bldg..  Li  A.  Owner,  Al- 
bert H.  Beach.  The  building  will 
cover  an  area  ot  84x90  feet,  and  has 
been  arranged  to  contain  a  total  of  SI 
guest  rooms  and  15  baths.  Interior 
finish  will  be  ot  pine,  redwood  and 
•some  hardwood.  Bath  roo  ns  will  have 
composition  floors.  Tliere  will  be 
steam  heat,  elevators  and  a  vacuum 
cleaning  system.  The  exterior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans   are    being    prepared. 

LOS  .\NGELES.  C.\L. — Hotel.  S  story 
.uid  base.  Class  A  construction.  Cost 
not  stated.  Architects.  Parkinson  & 
Bergstrom.  Security  Bldg..  L.  A.  Own- 
er. Clarence  Drown.  This  building  is 
to  be  erected  at  the  southeast  corner 
of  Wilshire  Boulevard  and  Carondolet 
Eitreeti,  Only  the  pireliininary  plans 
have  been  prepared  and  details  of  con- 
struction have  not  been  settled.  The 
sketches  show  250  guest  rooms,  all 
of  which  will  have  private  baths.  Con- 
struction is  to  lie  practically  fireproof. 
Full  details  will  be  given  as  the  plans 
progress. 

LOS  ANGELES,  CAL.— Hotel,  4  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitect, A.  E.  Featherstonhaugh.  Fer- 
guson Bldg.,  L.  A,  Owner,  ,Toseph  H. 
Call.  The  building  will  cover  an  area 
of  60x165  feet,  and  has  been  arranged 
for  90  guest  rooms.  21  of  which  will 
have  private  baths.  Besides  the  pri- 
vate baths  there  will  be  nine  publii- 
Ijatbs,  Interior  trim  will  he  of  pine. 
r,-(lwood  and  elm.  Composition  floors 
will  1"'  use,!  in  the  baths,  oflice  and 
|,,l,l,v  will  be  liiiisbed  ill  oak  Willi  or- 
iiamenlal   plasler.     There  will    he  steam 


heat  and  elevator  service.  The  exte- 
rior of  the  bulldlnif  will  be  faced  with 
pre.s'-cd  brick.  Plans  are  co.nplete 
and    figures    are    being    taken. 

SPOKANE,  WASH.— Hotel,  12  story 
and  base.  Class  A  construction,  |1,- 
000,000.  Architect's  name  not  given. 
Owners,  Davenport  Hotel  Co.  A  re- 
port originating  In  Portland  states 
thai  the  Bl-ayton  Knglneerlng  Co., 
Lumbermen's  Hldg.,  Portland,  has  been 
awarded  the  contract  for  the  con- 
struction of  tills  building.  The  report 
cannot    be    verified    at    this    time. 

Contracts  Awarded. 

PORTLAND.  iiRI-;  -Hotel.  4  story 
and  base,  mill  lonslruc  tlon,  $»0,»00. 
.■Architects,  Hennes  &  Hendricks,  Port- 
land. Owners,  Matsclilner  Bros.  Con- 
tractors, ,1.  S.  Winters  &  Co.,  Portland. 
Contract    price,    $SO,oiio. 


—LIBRARIES— 


ALHA.AIBRA,  LOS  ANGELES  CO., 
CAL. — Library.  1  story  and  base,  brlclf, 
$45,000.  Architect,  Frederick  L.  Roeh- 
rig,  -American  Bank  Bldg..  Alhambra. 
Owners,  City  of  Alhambra.  The  build- 
ing, which  is  to  be  classic  In  design, 
will  cover  a  ground  area  of  90x100 
feet.  There  will  be,  in  addition  to  the 
usual  library  rooms,  ladies'  and  geii- 
tlemen's  club  rooms,  auditorium,  open 
air  reading  rooms  and  children's  de- 
partments. Interior  will  be  finished  In 
pine,  redwood  and  hardwood.  Metal 
shelving  will  be  used.  There  will  be 
a  central  heating  syste:n.  The  ex- 
terior of  tile  building  will  be  faced 
with  cement  plaster.  Roof  will  be  of 
metal  tile.  Plans  are  being  prepared 
and  figures  will  be  called  for  shortly. 
Besides  the  library,  a  bond  issue  of 
$172,000  provides  tor  several  other 
buildings  which  are  to  be  erected  in  a 
civic  center. 

Contracts  Awarded. 

SICAT'I'LE.  WASH.  — I'.ranrb  library. 
I  story  and  base,  brick  an,!  concrete, 
$30,000.  Architects,  Thomas  &  Somer- 
vell, associated,  Seattle.  Owners,  City 
of  Seattle.  Bids  opened  for  tlie  Queen 
-Anna  Branch  Library  show  Woeck  & 
Kei  rns.  Oriental  Bldg.,  low  on  the 
general  construction  at  $23,850:  Ernst 
Hardware  Co,  low  on  the  plumbing  at 
$2,545.  and  J.  .L  .\gutter  &  Co.  low  on 
the  electric  work  at  $322.  The  above 
mentioned  firms  will  probably  he 
awarded     the    contraits. 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

SEATTLE,  WASH.— Railroad  con- 
struction, $75,000.  Engineer.  Engi- 
neering Department.  Puget  Sound 
Traction,  Light  and  Power  Company. 
Owners,  Puget  Sound.  Traction. 
Light  and  Power  Co  npany.  A 
permit  lias  been  granted  to  ,  the 
above  mentioned  company  to  construct 
a  second  track  on  .Meridian  avenye 
from  north  46th  street  to  oSth  street. 
The  work  has  been  estimated  to  cost 
$75,000. 


RESIDENCES. 


SAX  FRANCI.SCO  —  Residence.  2 
story  and  base,  frame.  $2.SnO.  Archi- 
tect, none.  Owners,  Bay  Cities  Build- 
ing Co..  Merchants'  Exchange  Bldg.  S. 
F.  The  dwelling  has  been  designeil 
for  :i  five-room  bouse  with  bath.  In- 
terior  flnish    will    be    of    pine   and    re.1- 
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wnft.l  tldoilirltdilt.  A  Ini-RP  brick  maii- 
tp|  iind  upon  tin-  |>liu-o»  will  l>o  uwil 
In  llir  llvlnff  looni.  Tile  will  h<-  used 
III  ti.e  I'Mtli  mill  kit.-hen.  The  exterior 
itr  the  ilwollliiK  will  lie  loverod  with 
rnntli'.  Pliins  me  lomplcte  and  In  Hie 
hatid.i  (if  Hip  (iWnerB.  wlio  will  do  tlie 
woik   liy    l>ny   iJilior. 

SAN  FRANl'Isro— rie-sldeneeK.  2.  L' 
story  and  tirtue,  fninie.  $L'.5«n  eaeli.  Ar- 
eliltcot  none.  Owner.  Kernando  Xelsoii. 
Sn  I'reldio  Terraee.  S.  F,  .\tr.  Nelson 
Iv  prolialily  tlie  lie.-it  known  home 
luillder  In  San  Friinclseo,  His  opera- 
tloii.s  are  sitll  eonnned  to  the  llleli- 
mnnd  DlHtrlet.  and  these  two  dwell- 
ings >vlll  lie  ennstriKted  on  10th  avenue 
near  f  street.  Each  will  contain  six 
rooms  and  bath.  Interior  finish  will 
lie  of  pIHe  and  redwood.  Some  oak 
llciors  will  he  used.  There  will  he 
lirlck  and  tile  mantels  and  open  Hre 
places.  Tile  will  be  used  In  the  bath 
rooms  and  kitchens.  The  exteriors  of 
the  houses  will  he  covered  with  rustic 
and  cement  plaster.  I^lans  are  oon- 
pletc  and  tlie  work  will  be  dene  by 
Uny   I^bor. 

SAN  FUANOISO) — Residences,  i.  2 
itory  and  base,  frame,  t2,o00  eacli.  Ar- 
chitect. .1.  .M.  (ieary.  52  Walter  St..  S. 
F.  Oirner.  ,T.  H.  Krause.  23rd  and  Fol- 
?t>m  streets,  S  F.  These  houses  will  be 
erected  In  what  is  known  as  College 
Terrace  near  Mission  street,  and  each 
will  be  arranged  for  six  rooms  and 
bath.  All  Interior  finish  will  be  of 
pine  and  redwood.  There  will  be  open 
Are  plftces  and  tile  mantels.  .Some  oak 
nooring:  will  be  used.  Tile  will  be 
used  In  the  bath  rooms  and  kitchens. 
The  exteriors  will  be  covered  with  rus- 
tic, shiiplap,  and  cement  plaster.  Plans 
are  co'mplete  and  in  the  hands  of  the 
oW'ner,  who  will  do  the  work  hy  Day 
I./ab6r. 

BERKKI.ICY.  AI,A.\1KI)A  CO..  CAT..— 
Ilesldence.  2  story  and  base,  frame. 
Cost  not  stated.  Architect.  Olin  S. 
Orove.  2911  Telegraph  Ave..  Berkeley. 
Owner,  n.  U  I.cvy.  This  house  has 
been  designed  for  an  eight-room  dwell- 
ing- with  hath  ajid  sleeping  porcli.  In- 
terior finish  wiil  be  of  pine  and  red- 
wood witli  hardwood  floors  in  the  prin- 
cipal rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  brick.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  The  exterior 
of  the  building  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  colinplete  and  figures  are  being 
taWe'n. 

PIEOSIONf.  ALA^IEDA  CO..  CAL.— 
liesidence.  2  story  and  base,  frame. 
13.000.  Architect.  C.  C.  .Ione<--.  Head  of 
Santa  Barbara  Road.  Berkeley.  Own- 
er. R.  K.  Jones.  The  dwelling  will  con- 
lain  seven  rooms,  batli  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  redwood  with  some  elm  panels. 
Oak  floors  will  be  used  in  tlie  prin- 
cipal rooms.  There  will  he  furnace 
heat  and  open  fire  places.  Mantels  will 
he  of  brick.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  The  exterior 
of  tliK  dwelling  will  be  covered  with 
cement  plaster  and  shakes.  Plans  are 
complete    and    figures    are    being    taken. 

BERKEUCV.  AI.AMEDA  CO.,  CAT,.— 
Residence.  2  story  and  lia.se.  frame. 
»l.."ifin.  Architect,  none.  Owner.  Ceorge 
R.  Tryner.  2729  Prince  St..  Berkeley. 
The  house  has  been  designed  for  an 
eight  room  dwelling  with  bath  .iiid 
sle.>plnsr-  porch.  Interior  finlsli  will  be 
of  pine,  rfdwoo.l  and  oak.  Hardwoo.l 
Moors     will    be     used     in     the    principal 


riiouis.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
brick  and  tile.  Bath  rooms  will  be 
llnlshed  In  tile  and  will  have  a  com- 
position door.  The  exterior  of  the 
dwelling  will  be  (Civcrcd  with  shin- 
gles. Plans  are  complete  and  in  the 
bands  of  tlio  owner,  wlio  will  d"  the 
Work   by   IJ'y   Labor. 

BEUKEIiEY,  Al.AMElJA  itp..  CAI>.— 
Bungalow.  1  story  and  ba?e.  frame, 
$2. .'.00.  Architect,  Frank  M.  May.  2M.i 
Center  St.,  Berkeley.  Owner,  .1.  A. 
PInkerton.  The  bungalow  will  con- 
iLiln  six  roo  ns.  bath  and  sleeping 
porch.  All  Interior  finish  will  be  of 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  a  large  open  fire  place 
with  brick  or  tile  mantel  in  the  living 
room.  Tile  will  be  used  in  the  bath 
and  kitchen.  Tlie  exterior  of  the  house 
will  be  covered  with  shingles.  Plans 
are  complete  and  the  work  will  be 
done   by   Day   Labor. 

SAN  FRANCISCO— Kesidences,  2.  2 
story  and  ba,se.  frame.  $2,200  each. 
.Architect,  none.  Owners.  Bay  Coun- 
ties Home  Bldg.  Co.,  Merchants'  Ex- 
change Bldg..  S.  F.  These  houses  will 
be  erected  on  Diamond  street  near 
21st.  Each  house  will  contain  five  or 
six  rooms  and  bath.  Interior  finish 
will  be  of  pine  and  redwood.  Some 
hardwood  floors  will  be  used.  There 
will  be  open  fire  places  and  brick  or 
tile  mantels.  The  exteriors  will  be 
covered  with  rustic,  shingles  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
ers wlio  will  do  the  work  by  Day 
Labor. 

PIEDMONT.  ALAME'DA  CO..  CAL.— 
Residence.  2  stor\-  and  base,  concrete. 
$4..'>00  Architect,  none.  Owner.  James 
Rountree.  .5417  Shafter  Ave..  Oakland. 
The  house  has  been  designed  for  an 
eiglit-room  dwelling  with  bath  and 
sleeping  porch.  Interior  finish  will  be 
ftf  pine  and  redwood  with  sqaie  oak 
used  In  the  dining  and  living  rooms. 
Hardwood  floo-s  will  be  used  through- 
out. There  w'ill  be  open  fire  places 
and  brick  or  tile  mantels.  Tile  will 
be  used  in  the  bath  room  and  kitchen. 
Furnace  heat  will  !  e  installed-  The 
exterior  of  the  house  wih  be  covered 
wivn  cement  plaster.  Plans  nrc  com- 
plete and  the  work  will  be  done  by 
Day   Laibcr. 

OAKLAND.  CAL.  —  Bungalow.  1  u 
story  and  base,  franc.  $2,000.  .Srchi- 
tect.  none.  Owners.  Realty  Syndicate. 
Syndicate  Bldg.,  Oakland.  Owner. 
Colin  Mclnnis.  Tlie  dwelling  will  con- 
tain five  rooms  and  bath.  Interior  fln- 
ih  will  be  of  pine  throughout.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  a 
large  open  fire  place  with  brick  man- 
tel in  the  living  room.  Tile  will  be 
used  in  the  bath  and  kitchen.  The  ex- 
terioi*  of  the  house  win  be  covereil 
witli  shingles.  Plans  are  complete  and 
the    work    will    be    done    by    Day    Labor. 

BERKELEV,  ALAMEDA  CO..  CAL.— 
Bungalows,  7,  1  story  and  base,  frame. 
$2..-,00  to  J.^.OOO.  Architect,  none.  Own- 
ers. Patrick-Nelson  Co.,  2025  Addison 
St.  Berkeley.  Tlnese  houses  will  lie 
erected  in  Fairmont  Park  and  have 
been  ilesigned  to  contain  tro.ii  five  to 
six  rooms  each.  The  interiors  will  lie 
lijiislied  in  pine,  redwood  and  some 
liardwoods.  Hardwood  floors  will  be 
iis-cd  throughout.  Several  of  the  housesi 
win  iKivc  c-.-iitral  heating  pl.inls. 
will    have    open    fire    jilnces    and    tile 


brick  mantels.  Tile  will  also  be  used 
in  the  bath  rooms  itnd  kiicliens.  Exte- 
riors will  be  covered  with  cement  plas- 
ter. Plans  are  complete  and  the  work 
will  be  started  at  once  under  Hie  Day 
Labor    system. 

OAKLAND.  CAL.  —  Bungalow.  1  Vi 
story  and  base,  frame.  $3,250.  Archi- 
tect, none.  Owner,  E.  W.  Woodward. 
1540  Bioadway,  Oakland  The  hou.'se 
lias  been  designed  for  a  six-room 
dwelling  with  bath  and  sleeping  porch. 
Interior  will  be  finished  in  pine  and 
redwood  with  hardwood  floors  in  the 
principal  rooms.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick  and  tile.  Tile  will 
he  used  in  the  bath  room  and  kitchen. 
There  will  be  an  automatic  water 
heater  installed.  The  exterior  of  the 
house  will  be  covered  with  cement 
plaster.  Plans  are  complete  and  the 
work    will    be   done   bv   Day   Labor. 

SAN  JOSE,  SANTA  CLARA  CO..  CAL. 
— Residence.  2  story  and  base,  frame. 
$6,000.  Architect,  F.  D.  Wolfe.  Bank 
of  San  Jose  Bldg..  San  Jose.  Owner. 
Frank  Fleming.  Thie  dwelling  will 
contain  eight  rooms,  baths  and  sleep- 
ing porch.  There  will  be  a  central 
heating  system  and  open  fire  places. 
Mantels  will  be  of  brick  and  tile.  In- 
terior finish  will  be  of  pine,  redw-ood 
and  some  hardwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
An  automatic  water  heater  will  be  in- 
stalled. Tile  will  be  used  in  the  bath 
rooms  and  kitchen.  Tlie  exterior  of 
the  liouse  will  be  covered  witli  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete    and    figures    are    being    taken. 

ST.  HELENA,  NAPA  CO..  CAL.— 
Residence.  2  story  and  base,  frame. 
$20,000.  Architect,  I^  M.  Turton,  Napa. 
Owner.  Fred  S.  Ewer.  This  house  has 
been  designed  for  a  large  country 
home  and  will  include  all  of  the  latest 
improvements  and  conveniences.  Be- 
sides the  main  living  rooms  there  will 
be  several  batiis  and  sleeping  porches. 
Interior  will  be  finished  in  pine,  red- 
wood and  hardwoods.  Hardwood  floors 
will  be  used  in  the  principal  rooms.  A 
central  heating  system  will  be  in- 
stalled. There  will  be  a  number  of 
large  open  fire  places  with  either  brick- 
or  tile  mantels.  Tile  wnll  'be  used  in 
the  bath  rooms  and  kitchen.  An  au- 
tomatic water  heater  n'ill  be  used. 
Composition  floors  will  be  used  in  the 
Ijath  rooms.  The  exterior  of  the  house 
will  be  covered  with  cement  plaster 
and  stone.  Plans  are  complete  and 
figures  are  being  taken.  Plans  can  he 
seen  at  the  architect's  office  or  will  be 
sent  tc  responsible  contractors  on  ap- 
plication   if    accompanied    by    a    deposit. 

PORTLAND.  ORE.  —  Residence.  2 
story  and  base,  frame.  Cost  not  stat- 
ed. Architects.  Johnson  &  .Mayer. 
Portland.  Owner.  Dr.  .\.  E.  Rockey. 
The  dwelling  has  been  designed  for  a 
sixteen-room  house  with  every  modern 
convenience  Interior  finish  will  be 
of  pine  and  hardwoods.  There  will  be 
a  hot  water  heating  system,  automatic- 
water  heater,  open  fire  places  and  a 
vacuum  cleaning  system.  Hardwood 
Ibiors  will  be  used  throughout.  There 
will  lie  oiien  fire  places  and  brick 
iiiaiitcls.  Bath  rooms  will  be  linlslied 
in  tile  with  composition  floors.  The 
exterior  of  the  house  will  be  covered 
with  cement  pla.ster  on  metal  lath. 
I-Kiiis  arc  comid.-l.-  aii.i  (Ifviu-.-s  a  re 
being    taken. 
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SAiN  .InSI':.  SAN'I'A  L'l.AKA  (;ii..CAI,. 
S.liool.  1  st(ii>  ;inil  base,  reliiforceil 
roiiorete.  $s.'i.(i(io.  .\i-ohIlect.  Norman 
I'.  Mai.sli,  Hi-Oiulwiiy  Centi-iil  lihlg:..  1,. 
.\.  Owners.  Hester  ScliOdl  Dlstricl', 
All  bids  received  for  tlie  senernl  con- 
structlon  iind  other  parts  of  tlie  work 
in  connection  witb  tlie  constriution 
of  this  building  have  lieen  rejected. 
Tlie  totil  of  the  lowe.st  tiErures  re- 
nived  for  the  viirioiis  departments  of 
tile  work  Wiis  I'ar  in  excess  of  tlie 
iinoiint  available.  Plans  will  l)e  re- 
\  ised   and    new    bids   called    for   shortly'. 

EI-  JlonENA.  ORANGE  CO..  CAL.— 
School,  1  story  and  base,  brick,  $25,000. 
Architect.  II.  M.  Patterson,  O,  T.  .Tohn- 
son  Bids.,  1,.  A.  Owners,  El  ilodena 
School  District  The  building  will  cov- 
er a  ground  area  of  102x106  feet  and 
will  contain  six  class  rooms  besides 
an  auditorium  with  a  seating  capacity 
of  350  people.  Interior  finish  will  be 
of  pine  and  maple.  Ma.ple  floors  will 
be  used  throughout.  There  will  be  a 
central  heating  system.  The  exterior 
of  the  building  will  be  faced  W'ith 
pressed  brick.  Plans  are  complete  and 
figures   are   being   taken. 

PHOENIX.  ABIZ.— School.  1  story 
and  base.  brick.  $3.5,000,  Architect, 
Norman  F.  Marsh.  Broadway  Central 
Bldg,,  I.,.  A.  Owner.  City  of  Phoenix, 
The  building  will  contain  six  classi 
rooms,  principal's  room,  teachers' 
rooms  and  assembly  hall  seating  350 
people.  Interior  finish  will  be  of  pine 
throughout.  There  will  be  a  central 
heating  system  and  a  modern  system 
of  ventilation.  Program  clocks  and  a 
vacuum  cleaning  syste.n  are  also 
called  for  in  the  specifications.  The 
exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures   will   be  taken  at  once. 

I.ACEY.  WASH.— College  building,  3 
story  and  base,  brick  and  steel,  $55,- 
000,  Architect,  C.  Frank  Mahon,  Sav- 
age-Scoffleld  BIdg.,  Tacoma.  Owners, 
St.  Martin's  College,  This  building 
will  be  the  first  unit  of  a  $250,000  pro- 
.iect  -which  is  to  be  erected  at  St,  Mar- 
tin's College.  Interior  finish  will  be 
of  pine  and  hardwoods.  A  central 
heating  system  will  he  installed.  The 
exterior  of  the  building  will  be  faced 
with  pressed  Ivrlck.  Plans  are  com- 
plete and  figures  are  being  taken.  Bids 
will  he  opened  on  February  23rd.  Plans 
can    be    secured    from    the    architect. 

AURORA.  ORE. — School.  1  story  and 
base,  hrick.  Cost  not  stated.  Archi- 
tect, N,  C.  Gannut,  Chamber  of  Com- 
merce Bldg,,  .Aurora.  Owners,  Aurora 
School  Pistrict.  The  building  will  con- 
tain four  class  rooms,  assembly  hall 
and  principal'--  office.  Interior  flni.sh 
will  be  of  pine.  Maple  floors  will  be 
used  t'lroiignout.  A  steam  heating  sys- 
tem will  be  installed.  The  exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are  being  taken.  Bids  will  be  opened 
on  Febrii.-iry  17th  Plans  can  he  se- 
cured f'om  eillier  the  architect  or 
T.ouis  WehiM-t.  Clerk  of  tlic  Bo.ird  of 
Education. 

SEATTT..K.  WASH. — Schools.  2,  2 
story  and  h,-ise.  reinforced  cone  te, 
$65,000  each.  Architect.  Edgar  Blair, 
Seattle,  Owners,  Cite  of  Seattle.  Each 
of  the  bui'dings  will  contain  eight 
class  rooms  and  an  assembly  hall.  In- 
terior flnlsh  will  be  of  pine  and  hard- 
wood.     Plumbing    and    heating    are    to 
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Foote  Mixer  on  street  paving 
in  Chico,  California 

There's  a  Foote  Mixer  for  every  job! 
Carried  in  Stock  by 

EDWARD  R.  BACON  &  CO. 

CONTRACTORS  EQUIPMENT 

Successors  to 

FOOTE  CONCRETE  MACHINERY  CO. 
Telephone  Sutter  1675  3M0  NATOMA  ST.,  S.  F. 

Edward  P.  Bacon  is  positively  not  connected  with  any  other  firm. 


be  included  in  the  general  contract. 
One  of  the  buildings  will  be  erected 
on  Concord  street  near  7th  avenue, 
and  the  other  at  the  corner  of  North 
53th  street  and  Latona  avenue.  Plans 
have  been  approved  by  the  Board  of 
Education  and  bids  will  be  opened  on 
February  20th,  Plans  can  be  secured 
from  the  architect  or  from  Reuben  W. 
Jone.s,  Clerk  of  the  Board  of  Educa- 
tion. Working  drawings  are  being 
prepared  for  two  similar  buildings, 
which  are  to  be  erected  in  Seattle  as 
soon    as    plans   can    be    completed. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS 

.MENnOClXi>  CO..  CAI-.— state  high- 
way work.  Cost  not  stated.  Engi- 
neer, State  Department  of  Engineer- 
ing, Sacramento,  Owners,  State  of 
California.  At  the  last  meeting  of  ti.e 
State  Highway  Commisioners  held  in 
Sacrai-nento,  it  was  voted  to  call  for 
bids  for  the  construction  of  two  more 
strips  of  highway.  These  will  be  built 
hi  .Mendocino  County  and  Los  Angeles, 
the  first  between  Encino  and  Cala- 
basas  in  I.os  Angeles  County  a  dis- 
tance of  10.13  miles,  and  the  other  be- 
tween rkiah  and  Forsytlie  Creek  in 
.\lcnilocino  County,  a  distance  of  7.6 
miles.  All  bids  received  for  the  coii- 
.■'truction  of  the  highway  between 
I.indo  and  Ihe  county  line  in  Butte 
County  have  been  re.leoted.  The  En- 
gineer's estimate  for  this  stretch  of 
road  was  $52,632,  and  the  lowest  fig- 
ure received  was  $60,632.  New  bids 
will  he  callcil  for  shortly.  A  contract 
has     been       awar.led       to       Franklin     & 


Beach  tel  for  the  road  work  between 
Willitts  and  Ridgewood  in  Mendocino 
County   for  $29,987. 

-MODESTO.  STANISLAUS  CO.,  CAL. 
— Irrigation  work,  pumping  plants,  etc, 
$75,000,  Engineer'.*  name  not  given. 
Owner,  R,  F,  Ball,  .Modesto,  Mr,  Ball 
will  -spend  in  the  neighborhood  &f 
$75,000  in  the  construction  of  pumping 
plants  and  irrigation  ditches  on  the 
George  Vivian  Ranch.  The  ranch  is'  a 
1500-acre    tract. 

KINGSBURG,  FRES.N'O  CO.,  C.\L. — 
Street  paving,  etc.  Cost  not  stated. 
I'^ngineer,  City  Engineer.  Kingsburg. 
Owners.  Cit.v  of  Klngsburg.  The  trus- 
tees have  ordered  the  macadamizi^ig 
and  oiling  of  about  three  miles  of 
streets.  A  contract  for  the  work  will 
be  let  in  about  three  weeks.  Full  par- 
ticulars can  be  secured  from  the  City 
Clerk. 

EUSINORE,  RIVERSIDE  CO,,  CAU 
.Sewer  system  and  septic  tank.  Cost 
not  stated.  Emginer,  Frank  A.  La- 
tlirop.  Higgins  Bldg.,  L.  A.  Owner. 
City  of  Elsinore.  Plans  have  been  ap- 
proved for  this  work  and  bids  will  be 
oiiened  by  the  City  Trustees  on  Febru- 
ary 2Jth.  The  work  will  comprise  the 
following:  13,390  feet  6-Inch  pipe. 
6,950  feet  S-inch  pipe,  440  feet  )0-lncli 
pi|)e,  6«0  feet  12-inch.  SSO  feet  14-inch, 
5,470  feet  S-lnch  pressure  pipe,  30 
llu.sh  tank.=,  48  manholes,  and  septic 
tank,  A  check  for  10%  must  accom- 
pany all  bids,  C.  r.  Carter  is  City 
Clerk. 

SANTA  -MONK'A.  I^IS  A.VCEIjES 
CO..  C-.\I.., — Sewer  and  street  work- 
Cost  not  stated.  Engineers.  Knapp  & 
.,oodward.  Consolidated  llealty  Bldg,. 
I,.  A.  Owner.  King  C.  Ollletle.  This 
work   win  he  done  on  San   Vicente  Bon- 
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-.Ipvartl.  Thp.  followltifr  npproxlmnti' 
•liiTiiilillrs  «r<>  to  l>f  iise.l:  Ui.OOO  cubic 
!.viirilK  lit  crraillnK.  !i73.0iio  8i|iiarc  feet 
!(ill  iiinciiilHiii  pnvliiK.  .'il>.600  feet  ce- 
!iiien(  curhB.  i'9".S0O  .■<<|iiare  feel  I'o- 
imcnt  sidewalks.  425  feet  concrete 
{slnrm  Fewer,  1."0,'>  lineal  feet  SO-lnch 
IcorriiBaied  Iron  sewer.  l.S,700  lineal 
feet  S-lnel)  sewor.  111. 700  feet  4-lncli 
jwaler  niahis,  l9.70n  feel  2-lncli  Ras 
Inialns.      Ulils    are    to    lie    taken    al    once. 

.^N.VCORThX*.  \\A.>^I1.— Hydro-ele<- 
ilrlc  plant,  $«.0««.ono.  Engineers. 
iStone  «c  \Vel>8ter  Corp..  .Seattle.  Own- 
,er.--.  .*;ione  &  Welister  Co.  This  coni- 
jpanv  has  recentl.v  secureil  the  prop- 
lerl.v  of  the  SkaK't  I'ower  Co..  near 
iAnacortes.  and  will  shortl.v  start  con- 
istructlon  work  on  what  Is  to  be  the 
'second  largest  h.\  dro-electric  grenerat- 
Ing  plant  In  the  United  ."States. 
!  ALBANY.  OKE.— Miinklpal  liKliting 
iplant.  I'ost  not  staled.  Kngineer. 
ji.ewls  C.  Kelse.v.  Portland.  Owners, 
jClt.v  of  All)an.v.  .Mr.  Kelsey  Ims  been 
(Work.  Rthd  his  preliminary  sketches  now 
retained  U>  prepare  plaiils  for  this. 
[Complete,  show  a  steam  plant  supply- 
ing 60(1  cluster  lights.  A  bond  elec- 
■|tlon  will  have  to  be  held  to  secure 
funds  for  the  construction.  Mr.  Kel- 
sey his  ^^orked;.  out  tlie  detail.'^  of  n 
plan  for  suppl.vlng  a  number  of  towns 
In  the  Willlamette  Valley  witli  water 
from  Clear  f.<ike.  and  the  pl-an  is 
meeting    with    general    approval. 

PORTLAND.  ORE.  —  Additional 
Water  n-ains,  2  mains.  30  Indies  each. 
Cost  not  stated.  Engineer,  City  Kn- 
jPorfland.  Owners,  City  of  Portland. 
jTw^o  new  trater  mains  -have  been 
ordered  by  the  City  Water  Board. 
lOne  will  reinforce  the  East  Side  High 
Orayity  system,  and  will  e.Mend  from 
Mt.  Tailor  reservoirs  to  Fremont 
street,  and  the  otiier  will  reinforce 
the  Low  Gravity  system,  and  will  ex- 
tend from  the  reservoirs  to  East  2.5th 
and  Clinton  streets.  Roth  mains  will 
be  30  Inches  in  diameter.  Pipe  will 
be    ordered    from    the    foundry    at    once. 


STORES  &  OFFICE  BUILDINGS. 


S.\N  FRANCI.SCO — Store  and  lofts, 
3  story  and  Ixise.  brick.  Cost  not 
stated.  Architects.  O'Brien  Bros..  Clu- 
nle  Bldg..  S.  F.  Owners.  Union  Pa- 
cific Salt  Co.  This  building  will  be 
erected  on  a  lot  adjoining  a  si  nila." 
structure  now  about  completed,  de- 
signed by  the  same  architects.  The 
buildin.g  wi41  have  a  frontage  of  2.-i 
feet  and  a  depth  of  S7'/^  feet.  Tlie 
first  floor  will  be  fitted  up  for  a  store 
and  the  upper  two  floors  for  liglit  lofts. 
The  exterior  will  be  faced  witli  pressed 
brick.  Interior  fini'-h  will  be  of  pine. 
Plans  are  complete  and  a  contract 
for  the  foundation  work"  and  excavat- 
ing has  been  let.  The  balance  of  the 
work    is    now    out    for    figures. 

OAKLAND.  CAL.— Stores  and  offices. 
12  ^tory  and  base.  Glass  A  construc- 
tion. Cost  not  stated.  .\rcliitect.  A. 
C.  Martin.  Higgins  Bldg.,  L.  A.  Own- 
ers. Syndicate  of  Oakland  capitalists. 
The  names  of  the  owners  an<l  exact 
location  of  the  building  cannot  be 
given  at  this  time.  .Mr.  Martin  stales 
that  Vie  structure  will  be  fiOxSO  feet. 
:i.nd  that  it  will  contain  a  total  of  .'iSn 
oflKe.5.  Construction  is  to  be  Hre- 
proot  tbrouglmut.  Further  details 
will  be  given  as   the  plans  progiess 

LOS  ANGELE.-J.  CAU— Lofts,  3  storv 
and  base,  brick  and  ..steel.  Cost  not 
stated.     Architect,   W,   S.   Garrett.   Cur- 


rier Itldg..  L.  A.  owner.  H.  o.  Vogel. 
The  building  will  he  61x144  feet.  In- 
terior will  be  llni."lied  in  pine.  There 
win  be  metal  window  frames  and  sash. 
Elevator  service  and  steam  fieat  will 
be  Installed.  The  exterior  df  Hie  build- 
ing will  be  faced  with  pressed  brick. 
Plan^-  are  being  prepared.  The  build- 
ing lias  been  leased  for  a  long  term 
to   Sanborn,   Vail   &   Co.       • 

SA.V  DIEGO.  CAL. — Stores  ^ind  of- 
llces.  8  story  and  base.  Class  A  con- 
struction. $3.iO.OOO.  Architects.  Mac- 
Glbbon-t'rary  Co.,  Los  Angieles  In- 
vest nent  Hldg.,  L.  .\.  Owner.  George 
!■:.  Hart.  The  building  is  to  be  erected 
al  the  corner  of  Sth  and  D  sheets,  and 
will  cover  an  area  of  ."iOxloa  feet.  The 
first  floor  will  be  arranged  for  stores 
and  the  upper  floors  for  29(i  ofBces. 
esipeciallv  etiuipped  for  physicians. 
dentists  and  other  professional  men. 
Construction  will  be  of  reinforced  con- 
crete throughout.  Interior  will  be 
finished  In  metal  trim  and  hardwoods. 
There  will  he  steam  heat,  elevator 
service  and  all  other  modern  improve- 
ments. The  exterior  of  the  building 
will  be  faced  witli  white  glazed  terra 
cotta.  Plans  will  be  out  for  figures 
in   a    couple   of    w'eeks. 

SEATTLE.  ■WA.'^H. — Stores  and  of- 
fices. 3  story  and  base,  reinforced  con- 
crete. $12.1.000.  -Architect.  .lobn  Gra- 
liam.  Lyon  Bldg.,  Seattle.  Owners. 
Crawford  &  Conover.  Plans  have  been 
filed  with  the  Building  Inspector  and 
show  a  structure  60x108  feet.  Bids 
have  been  taken  and  a  contract  will 
be  awarded    in   a    da.v   or   two. 

SEATTLE.  WASH.  —  Remodeling 
store  fronts.  $60,000.  Architect,  Har- 
lan Thomas.  Eiler  Bldg..  Seattle.  Own- 
ers. Rhodes  Co.  This  work  has  been 
mentioned  here  before.  New  steel 
ceilings  will  he  installed  and  an  auto- 
matic sprinkler  s.vstem.  PlanS'  are 
complete  and  figures  are  being  taken. 
VANCOUVER.  B.  C. — Stores  and  of- 
fice?. 1.5  Story  and  base.  Class  A  con- 
struction. $550,000.  Architects.  Rus- 
sell. Babcock  &  Rice.  Metropolitan 
Bldg..  Vancouver.  Owner.  Mr.  Weart. 
Contracts  for  the  construction  of  this 
.building  will  not  he  awarded  for  at 
least  another  ten  days.  The  ov.-ner 
is  in  the  east  and  no  bids  will  be 
opened  until  his  return.  Figui'es  are 
all    in. 

VANCOUVER.  WASH.  —  Stores.  2 
buildings.  1  and  2  story,  brick.  Cost 
not  stated.  Architect,  D.  T.,.  Williams. 
Portland.  Owner,  Eugene  Blazier. 
One  of  the  buildings  will  be  SOxSO  feet 
and  two  stories  high,  and  the  other 
one  story  50x100  feet.  Plans  are  be- 
ing prepared,  but  fi.gures  will  not  be 
called   for  at  least  a   iTiontli. 

Contracts  Awarded. 

FRESNO.  FRESNO  CO..  CAL— Stores 
and  offices,  10  story  and  base.  Class 
A  construction.  $300,000.  Architect. 
George  William  Kelham.  Crocker 
Bldg..  S.  F.  Owners.  Fresno  Estate 
Co.  Contractors,  Ijindgren  &  Co.,  Mo- 
nadnock  Bldg.,  S.  F.  Contract  price. 
$300,000.  Note:  This  contract  calls 
for  only  the  general  construction  and 
a  number  of  special  parts  of  the  work 
will    lie    contracted    for    seoaratelv. 

PORTT,AN0.  OUE.^Storcs  and  of- 
fices. 4  story  and  base,  brick  ana  steel. 
$.SO.O00.  Architects.  Bennes  &  Hen- 
dricks.   I-ienry    Bldg..    Portland!      Own- 

■ers.  Metschiner  Building  Co.  Contrac- 
tors. .1.  S.  Winters  &  Co..  Portland. 
Contract    price,    $.SO.0OO. 

VANCOUVER,   B.      C.   —   Department 

i-store.   S  story   and  base.     Class   A   con- 


.sUuctlon,  $2,500,000.  Architects.  Burke, 
Horwood  &  'White,  Toronto.  Owners, 
Hudson's  Bay  Co,  Contractors,  Bourke, 
McDonald  &  Moncrieff,  142  Hastin™" 
.St..  Vancouver.  B.  C.  Contract  p  i 
$2,500,000.  Note:  Plans  for  the  i..  - 
thanieal  equip.Tient  are  being  ijit-- 
pared  by  P.  R.  Mosses  of  New  York, 
and  Taussig  &  Flelsch  of  Chicago  are 
designing   the   fixtures. 


THEATRES. 


PO.MEROY.  WASH. — Theatre,  2  story 
and  base,  brick  and  concrete,  $20,000. 
Architect,  E.  W.  Houghton.  Collins 
Bldg..  Seattle.  Owner.  C.  H.  Seeley. 
The  building  will  contain  one  balcony 
and  a  large  main  auditorium.  Con- 
struction will  be  practically  fireproof. 
Interior  will  be  finished  in  pine  and 
ornamental  plaster.  Complete  stage 
equipment  will  be  ordered.  There  will 
be  steam  heat  and  a  modern  system  of 
ventilation.  The  exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans  are  complete  and  the  work  vvill 
le    done    by    Day    Labor. 


SEALED   PROPOSALS. 


NOTICE    TO    BIUDEK.''. 

Notice  is  hereby  given  h\  tl  e  un- 
of  the  Town  of  Larkspur,  will  receive 
up  to  ■Wedueadny,  February  3(i4li,  11(13, 
at  .s  o'clock  P.  M.,  sealed  bids  for  the 
construction  of  a  Town  Hall  a.^  per 
plans  and  specifications  on  file  at  the 
office  of  ibe  Architect  C.  O.  Claussen. 
Phelan    PIdg..    San    Frantisio. 

All  bid?  to  be  accompan.cd  by  a  cer- 
tified bid  of  5  %  of  bid.  The  Board  re- 
serves the  right  to  reject  anv  and  all 
bids. 

E.    G.    VOCKE. 
Citv    Clerk    of   the     Citv    of     Larkspur, 
C) 


County   of  Marin. 


PROPOS.4LS    FOR    BI"II,DIN«, 

BRICK  SCHOOI,  HOUSE  —  Depart- 
ment of  the  Interior.  Oflice  of  Indian 
Affairs.  Washington.  D.  C. — .Sealed  pro- 
posals plainly  marked  on  the  outside 
of  the  sealed  envelope  "Proposals  for 
Brick  Schoolhouse.  Cut  Bank  Boarding 
School.  Blackfeet  Reservation.  Mon- 
tana." and  addressed  to  the  commis- 
sioner of  .Indian  Affairs.  Washington. 
D.  C.  will  be  received  at  the  Indian 
office  until  U  o'clock  p.  tii  Febr«ar>-  IW, 
T»1S..  for  furnishing  material  and  laboir 
for  the  erection  of  a  brick  school 
house  at  the  Cut  Bank  Boarding  School. 
Blackfeet  Indian  Reservation.  Mon- 
tana, in  strict  accordance  with  the 
plans,  specifications'  and  instructions 
to  bidders,  wliicli  may  be  examined  at 
this  office,  the  offices  of  the  supervisor 
of  construction.  Denver.  Colo.:  Uie 
Montana  Record.  Helena.  Mont.,  and  at 
the  school.  For  further  information 
apply,  to  the  superintendent  of  the 
Blackfeet  Indian  School.  Browning, 
Mont;  F.  H.  ABBOTT,  acting  commis- 
sioner. 

♦ 

l"«OPO.S,\I,S  FOR  F.I.ECTRIC  FAlllP- 
MENT. 
ELECTRICAL  APPAH.*TU.S  —  1  >. 
paWment  of  the  Interior..  United  Stales 
Reclamation  Service.  North  Yakima, 
Wash. — Sealed  proporals  will  1  e  re- 
ceived at  the  office  of  the  United  Stales 
Retlam:ilion  Sorvii'C.  North  Val;l  na. 
Wash.,  until  2  nVlock  |i.  m.  Felirnnry 
2!.  1!n;{,  for  furnisliing  o'eclrical  ap- 
paratus for  power  plant  for  sto.ajic 
mil.  Yakiina  project.  Washin.gton.  I'.ir 
particulars  address  the  Uiiitpd  Si;il.s 
R  elamation  .Service.  Novlli  Yakiiii.i. 
Washington.  CHAl^.LES  11.  SWIGART, 
supervising  engineer. 


BUILDING  AND   INDUSTRIAL  NEWS 


n 


l*HOI'OSAI,!<     l''0|{    »:a>/.\i,    SIII'IM.IES. 

CANAI-  emClU.AR  7:.S— Hioposiil.-' 
for  the  PuioliiiFe  of  Suuplics  Offereil 
for  sale  liy  tlio  rstlimian  Canal  Com- 
mission, Whirli  a  10  no  longer  Neeled. 
Such  as  Hock  Crusher  IMant  anil  Sparc 
Pai'ts  for  Same,  Steain  ShoveK'  ami 
Parts  for  Same.  Loco  notives,  Dump 
ami  Flat  Cars  and  Parts  for  Same, 
Cranes.  Spreaders  and  Parts  for  Same, 
I'nloader^-  and  Parts  for  Same,  Rallast. 
Plows.  Rock  Chaiinelers  and  Paris  for 
.»<ame.  Rock  Drills  and  Well  Drill  Parts, 
Concrete  Mixer.  Mixer  Parts  and  Con- 
crcte  Buckets,  Boilers,  Engrines  and 
Pumps,  Injectors,  Insipirators  and 
Parts,  Oil  Cups,  Ijubricalors  and  l.uhri- 
lator  Parts.  Pop  Safety  Valves  and 
Parts,  Shop  Tools.  Machinery  and  Mis- 
cellaneOTis  Ktiuipment.  Hand  Tools. 
Uubber  Valves.  Electric  Material.  Light 
and  Heavy  Hardware  and  Miscella- 
neous Supplies.  Office  Equipment  and 
.Stationery  Supplies,  Corral  Supplies, 
Hotel  and  Household  Supplies,  Steel 
Culvert  and  Tunnel  Forms  and  Steel 
I'arm  Tower  Parts,  Bridge  Parts  and 
Har  Iron  (French  .Stock),  Iron  and 
S'.cc!  (Amcricar.  St.ick  ) — Seilerl  propo- 
sals will  he  received  at  the  office  of  the 
.Lreneral  purchasing  officer.  Isthmian 
Canal  Commission,  Washing-ton.  D.  C, 
until  10:»l>  n.  ni.  .tpril  J,  1!)IS,  at  which 
time  tlie.\  will  he  opened  in  public,  for 
tl-e  purchase  of  the  above-mentioned 
articles.  Blanks  anl  general  infor  na- 
tion relating  to  tliis  circular  (No.  7oS) 
may  be  obtained  from  this  office  or  the 
office  of  the  assistant  purchasing 
agent,  ICS6  North  Point  street.  San 
Francisco.  Cal.:  also  from  the  U.  S. 
engineer  offices  in  the  following  cities: 
Seattle.  Wash.:  Los  Angeles,  Cal.  F. 
C.  BOGGS,  major,  corps  cf  engineers, 
U.   S.   army,   general   purchasing   officer. 


PKOI'OSAI,.S      FOK      HYDRAULIC      AP- 
PAR.\Tl'S. 

HYDRAULIC  APPARATU.S — Depart- 
ment of  the  Interior.  United  States 
Reclamation  Service,  North  Yakima, 
Wash. — Sealed  proposals  will  be  re- 
'ived  at  the  office  of  the  supervising 
'  iigineer.  ynited  States  Reclamation 
Sirvice.  North  Yakima,  Wasli..  until  '2 
iiVlock  p.  ni.  February  13,  1!»13,  for 
luinishing  hydraulic  apparatus  for 
power  plant  for  storage  unit,  Yakima 
project.  Washington.  For  particulars 
address  the  United  States  Reclamation 
Service.         North         l^akima.  Wash. 

CHARLES     H.     SWIGART.     supervising 
engineer. 

. « 

IMtOPOSALS  FOK  CANAL  SUPPLISE. 
CANAL  CIRCULAR  752 — Proposals 
for  materials  and  equipment  for  the 
Cristobal-Balboa  Transmission  Line, 
Including  Steel  Track-Span  Bridges, 
■'■pper  wire.  Insulators.  Ground  Plates 
III!  Equipment  for  Substations. — 
Si  aled  proposals  will  be  received  at 
the  office  of  the  general  purchasing  of- 
nier.  Isthmian  Canal  Commission, 
Washington,  D.  C.  unlil  10:30  a.  ni. 
FeUriiar>-  13,  1013.  at  which  time  they 
will  be  opened  in  public,  for  furnish- 
ing the  above-mentioned  articles. 
I'.lanks  and  general  information  relat- 
ing to  tills  circular  (No.  752)  may  be 
obtained  from  this  office  or  the  office 
nf  the  assistant  purchasing  agent.  lOS^ 
North  Point  street.  .San  Francisco.  Cilal.; 
also  f ro  n  the  U.  S.  engineer  olTices  in. 
ihe  following  cities:  Seattle.  Wash.: 
Los  Angeles,  Cal.  F.  C.  HOGGS,  major, 
corps  of  engineers,  U,  S,  army,  general 
purchasing    officer. 


11  \  KS. 


■  ■IIOI'OS  \I.S      I'llll      I. II 

Ll.Cli.VUlTUKS  —  Scalcfi  proposals 
indorsed  "Proposals  for  Locomotives" 
willbe  rei'Civcd  at  the  bureau  of  yards 
.iiid  docks.  Navy  Department,  Washing- 
Urn,  D.  C.  unlil  II  <iV-luck  a.  in.  Mnrcli 
I,  IIMS,  and  then  and  there  publicly 
opened,  for  one  narrow-gauge  and  two 
standard-gange  saildle-tank  switching 
locomotives  delivered  at  the  mival  sta- 
tion. Pearl  Harbor,  Hawaii.  Specillca- 
tlons  can  be  olitained  on  application  to 
the  bureau  or  to  the  commamlant  of 
llie  naval  station  named.  II.  R.  STAN- 
FORD,   chief   of    bureau. 


XOTICIS     TO     «0\TltACTOilS. 

NOTICIO  is  hereby  given  tiiat  the 
Hoard  of  Trustees  of  the  City  of  Fres- 
no, County  of  Fresno,  State  of  Cali- 
fornia, on  Monday,  tlie  ITtli  ilay  of 
February,  i!n:{,  dining  tlic  hour  be- 
ginning al  7::J0  ii'i-luek  p.  m  and  end- 
ing at  8:30  o'clock  i>.  in.  of  said  day 
wiJl  be  in  session  at  the  Council 
Chamber  in  the  City  Hall  of  said  city, 
for  the  purpose  of  receiving,  and  will 
receive  proposals  or  bids  tor  the  sup- 
plying of  all  labor,  materials,  machin- 
ery and  appliances,  for  the  erection, 
(Construction  and  completion  of  the 
building  known  a«  tlie  Convention 
Hall  or  the  playground  pavilion  in 
said  city,  excepting  the  roof  thereof, 
according  to  and  as  required  by  tlie 
plans  and  specifications  therefor,  pre- 
pared by  C.  K.  Kirby,  .Ir.,  architect, 
and  adopted  by  the  Board  of  Trustees 
of  the  said  city,  on  the  26th  day  of 
December,  1912,  wliich  said  plans  and 
specilications  are  now  on  file  and  open 
to  inspection  in  the  office  of  the  City 
Clerk  of  said  city.  Proposals  or  bids 
shall  be  made  for  the  supplying  of  all 
labor,  material,  machinery  and  appli- 
ances for  the  performance  and  com- 
pletion of  all  of  said  work  speciiied 
and  required  in  said  plans  and  said 
specifications,  excepting  the  roof 
thereof. 

Said  bid.e  will  lie  opened  at  the  hour 
of  nine  (H)  o'clock  ]>.  m.  on  said  17tli 
day  of  February,  1913.  Said  bids  must 
be  made  on  blanks  which  ma>'  be  ob- 
tainetI-J_rom  the  City  Clerk,  and  each 
bid  must  be  accompanied  by  a  check 
certified  by  a  responsible  bank,  pa.\'- 
able  to  the  order  of  the  Mayor  and 
City  Clerk  of  said  city  for  an  amount 
not  less  than  ten  per  cent  of  the 
amount  of  tlie  proposal  or  sum  bid, 
which  check  siiall  be  forfeited  to  said 
city  should  such  bid  be  accepted  and 
the  bidder  fail  to  enter  into  a  contract 
and  execute  tlie  bonds  hereinafter 
mentioned  within  ten  days  after  such 
bid    has   been   accepted. 

The  si:ccessful  bidder  shall  within 
ten  days  after  the  contract  lias  been 
awarded,  execute  said  contract  with 
said  City  of  Fresno,  and  also  execute 
a  bond  to  said  city  in  a  sum  equal  to 
one-fourth  of  the  a  nount  bid.  condi- 
tioned for  the  faithful  performance 
of  the  contract,  and  also-  execute  such 
bonds  for  tlie  payment  of  labor  and 
material  men  as  are  required  by  law. 
The  contract  and  bonds  shall  be  in 
form  satisfactory  to  the  Mayor  and 
City    Attorney   of   said    city. 

The  Poard  of  Trustees  reserves  tlie 
right  to  reject   any  or  all   bids  made. 

Dated  this  24th  day  of  .lanuary.  191S. 
W.    H.    RYAN. 


M>'l'i<  K     TO     <'0>TilArTOIIS. 

Sl'JALKD  proposals  addiessed  to  the 
Hoard  of  Trustees,  and  endorsed  "Pro- 
po.sals  for  Sheet  A.xplialt  Pavement, 
oiled  .Maca.lini  Pavement.  Asphalt 
Concrete  Pn\cinent  with  Oil  Wearing 
Surface  on  the  Following  .Streets  or 
Roads:  Whlttler  Road.  Chapman  Ave- 
nue. Commonwoaltb  Avenue  and  .Spada 
Road,"  will  be  received  by  the  Board 
of  Trustees  of  the  City  of  Fullerlon. 
California,  at  the  City  Hall,  until  KiOO 
I>.  m.  on  Frbrunry  24,  l»l.%  and  at  that 
tine  and  place  will  be  publicly  opei\e^ 
and   read. 

Plans.  specifications  and'  blank 
forms  of  proposal  for  said  work  may 
lie  obtained  at  the  office  of  the  City 
Clerk,  in  Fullerton.  California,  and  of 
C.  Fiske.  .Ir..  Engineer.  3001  I,eeward 
avenue.  Los  Angeles.  California.  .\ll 
proposals  must  be  made  on  said  blank 
forms.  mu.st  give  the  prices  proposed, 
both  in  writing  and  figures,  and  must 
be  signed  by  the  bidder  with  his  art- 
dress.  The  phraseology  of  the  pro- 
posal must  not  be  changed  and  any  al- 
teration made  by  the  bidder  wll!  make 
the  proposal  informal  and  liable  to  re- 
jection. 

Each  proposal  must  be  accompanied 
by  a  certified  or  cashier's  check, 
amounting  to  at  least  five  (3)  per  cent 
of  the  aggregate  amount  of  the  bid: 
payable  to  the  order  of  the  City  Treas- 
urer of  Fullerton:  such  check  to  be 
returned  to  the  bidder  unless  forfeitel 
under   the   conditions   herein   stipulated. 

A  bond  will  be  required  for  the 
faithful  perfor.iiance  of  the  contract 
in  a  sum  equal  to  one-fourth  (  U )  of 
tlie  amount  of  tlie  contract.  The  sure- 
ties on  both  Iionds  must  be  approved 
by    the    Hoard    of    Trustees. 

The  bidder  to  whom  the  contract 
may  be  awarded  wijl  be  required  to 
appear  at  the  office  of  the  said  Board 
of  Trustees  with  the  sureties  offered 
by  him  and  execute  a  contract  within 
ten  (10)  days  after  it  is  awarded  to 
him.  In  case  a  failure  or  neglect  to 
do  so.  he  may  be  considered  as  having 
abandoned  it.  and  the  check  accompa- 
nying the  proposal  ma.v.  at  the  option 
nf  the  Board  of  Trustees,  be  forfeited 
to    the   City    of    Fullerton. 

All  bids  will  be  compared  on  the 
basis  of  the  estimated  quantities  of 
work  to  he  done,  as  shown  in  the 
specifications. 

The  Board  of  Trustees  reserve  the 
right  to  let  a  contract  for  any  of  the 
streets  or  portions  thereof  under  one 
class  of  specification,  and  the  balance 
of  the  streets  under  any  of  the  other 
clases     of     specification. 

The    Board   of   Trustees   reserves   the 
right   to  reject  any  or  all   proposals. 
HOARD    OF    TRUSTEES    OF    CITY    OF 

FULLERTON. 

Bv    C.    A.    GILES.    City    Clerk. 


City    Clerk    of    Fresno. 


PROPOSALS      FOR      STRVCTl'R  Al. 
STBBL. 

PURSUANT  to  Resolution  No.  4701 
N.  S..  passed  February  3.  1913,  the 
Council  of  the  City  of  Oakland  will 
receive  bids  for  furnishing  of  all  the 
material:-,  labor  and  workmanship  re- 
quired in  connection  with  tlie  fabrica- 
tion, erection  and  completion  of  all 
structural  cast  Iron  and  steel  for  the 
.^uilitorium.  to  he  erected  on  the 
grounds  of  Peralta  Park,  located  on 
llie  southerly  side  of  Twelfth  street, 
between  Fallot,  street  and  Lake  Shore 
avenue    or    the    proposed    extension    of 
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Xiiiil    iivviiur.    III    til.'    <'ity    I'f    iMklaii.l, 
I'allfiiriilii. 

All  pi'OposnlM  yhiill  lie  mu<l<!  upon 
unil  roiifoim  to  tho  reinilrcmonls  of 
tliV  forms  of  proposals,  picpiii'od  iiiul 
riii'iilsliv.l  hv  the  City,  thrniiKli  the 
SdporvlsInK  Ari'liilerl,  anil  shall  lie 
onolosod  In  st-aleil  oin'elopes  onilorsed 
"liW  for  the  fabrication,  erection  and 
coi>vpletli.n  of  all  Structural  Cast  Iron 
and  Steel  for  the  .\udltorlum,"  ad- 
dreimed  to  the  Council  and  deposited 
liy  Oie  bidder,  or  Ills  agent,  with  said 
< DUiicIl  wlillo  In  session,  between  11 
(iVItN'k  11.  III.  nnil  i::  o'olfiok  niiiin.  I'a- 
rlilr  TInir,  on  the  ::7th  ilny  of  Febru- 
■  r>,  IBia,  In  the  room  ,jf  the  Council 
In  the  City  Hall.  Fourteenth  and  Wasli- 
Ingrton  streets.  Oakland,  and  at  the 
expiration  of  the  tl:ne  named  the  bids 
will  be  opened,  examined  and  publicly 
declared  In  open  ses.slon  of  the  Coun- 
cil. 

Bach  bid  sliall  bear  the  affidavit  of 
the  bidder  as  required  by  Section  126 
of  the  Charter  of  the  City  of  Oakland. 
and  of  the  form  which  will  be  tur- 
nisJied  by  the  City  with  the  form  of 
proposal. 

No  proposal  or  bid  will  be  received 
or  considered  which  Is  not  accompa- 
nied by  a  check,  certified  by  a  respon- 
sible bank,  payable  to  the  order  of 
Frank  R.  Thompson.  City  Clerk,  in  an 
amount  not  less  than  ten  per  centum 
(10%)  of  the  aggregate  amount  of  the 
proposal.  Said  check  shall  he  forfeited 
to  and  be  retained  by  the  City  if  the 
sUccesful  bidder  fails  or  refuses  to 
executi  the  contract  in  the  required 
form  and  f-irnlsh  bonds  of  the  forms 
to  be  provided  by  the  City  and  as  re- 
quired by  the  Charter  of  the  City  of 
Oakland,  within  twenty  (20)  days  after 
receiving    notice    of  award. 

After  tlie  award  and  upon  the  e.\e- 
cution  of  the  agreement,  the  contrac- 
shall  at  the  same  time  e.\ecute  to  the 
City  of  Oakland  and  deliver  to  the 
Auditor  a  bond  guaranteeing  to  the 
City  the  faithful  performance  of  the 
contract,  and  in  an  amount  equal  to 
twenty-five  per  centu.n  (25%)  of  the 
amount  named  in  the  agreement.  He 
aiiall  likewise  execute  and  deliver  at 
the  same  time  another  and  separate 
bond  to  protect  any  and  all  persons 
performing  labor  upon  or  furnishing 
materials  to  be  used  upon  the  said 
work,  and  in  an  amount  equal  to 
fifty  per  centum  (50%)  of  the  amount 
named    in   said   agreement. 

The  contractor  will  be  required  to 
begin  work  within  five  (5)  days  from 
t^e  execution  of  the  contract— unless 
otherwise  notified  in  writing  by  the 
owner  or  architect — and  to  fully  com- 
plete the  entire  work  in  accordance 
with  the  requirements  of  "the  agree- 
ment, plans,  drawings  and  specifica- 
tions prepared  therefor  to  the  entire 
satisfaction  of  the  Commissioner  of 
Public  Works  and  the  Council  on  or 
before  the  thirty-first  (?,ist)  dav  of 
July.    1913. 

A  bound  set  of  the  Forms  of  Pro- 
posal, and  of  the  required  Aflldavits. 
-Agreement,  Bonds,  Acknowledgments 
and  .SiJeclfic-ations  will  be  turnislied 
contractors  on  demand  at  the  office  of 
.Supervising  Architect  of  the  City  of 
Oakland,  Security  Bank  Building,  cor- 
ner nth  and  Broadway.  The  plans 
and  drawings  may  be  had  at  the  said 
office  of  the  Supervising  Architect 
after  February  6th,  1913,  within  a 
reasonable  Ume  after  application,  and 


upon  the  deposit  of  Tweiity-Iivp  Dol- 
lars (125. 00);  which  de|>oslt  will  he  re- 
liii'iioil  to  llie  applicant  when  the  said 
plans  and  drawings  are  returned  to  the 
.\nliltect  In  good  condition:  one  com- 
plete set  of  plans  and  ilra wings  re- 
qulied  for  the  work  will  be  furnisiied 
eacli  applicant  complying  with  tlie 
above. 

Kach  bidder  sliall  submit  a  formal 
bid  In  strict  accordance  and  witlioiit 
deviation  from  the  plans  and  speclflca- 
llons.  unless  such  deviation  shall  have 
been  previously  authorized  by,  and 
written  permission  tlierefor  obtained 
from  the  Supervising  Architect:  in  case 
any  such  deviation  shall  be  allowed  as 
aforesaid  for  the  submission  of  the 
bid  or  award  of  contr.act  notice  thereof 
will  be  served  upon  all  of  the  bidders 
by   the   Architect. 

All  information  relative  to  the  re- 
<iuirements  for  bidding,  and  all  direc- 
tions necessary  to  explain  and  make 
definite  any  of  tlie  provisions  of  the 
specifications  or  drawings  will  be 
given  by  the  Supervising  Architect 
upon   application  at  his   office. 

The  right  is  reserved  to  the  Council 
in  accordance  with  the  provisions  of 
tlie  Charter  of  the  City  of  Oakland,  to 
reject   any   or  all    bids   submitted. 

By  order  of  the  Council  of  the  City 
of    Oakland. 

FRANK    R.    THOMPSON.    City    Clerk. 
By    E.    F.    Holland,    Deputy. 

Oakl.Tnd,    February    5,    1913. 


PROPOSALS      FOR      OPERA      CHAIRS. 

SE.^LED  proposals  will  be  received 
for  furnishing  and  installing  1034, 
more  or  less.  Opera  Chairs  for  the 
Girls'  High  School  building  in  open 
session  of  the  Board  of  Education  on 
\Vednesdar,  February  l»th,  1013.  at  3 
o'rloek.  Proposal  blanks  and  specifica- 
tions  furnisiied   by   the   undersigned. 

il.    R.    NORRIS, 
Acting    Secretary    Board    of    Education. 


PROPOSAI.S    FOR    BIILDIXG. 

NOTICE  is  hereby  given  tliat  the 
Board  of  Trustes  of  the  Orange  Union 
High  School  District.  Orange  County. 
California,  will  receive  bids  for  tlie 
erection  and  completion  of  two  build- 
ings, to  comprise  an  addition  to  tlie 
present  High  School  building,  and  to 
1  e  erected  on  the  same  site.  The  work 
to  he  done  in  accordance  with  plans 
and  specifications  on  file  at  the  office 
of  the  Board  at  the  High  School. 
Copies  of  said  plans  and  specifications 
may  be  obtained  from  the  architect 
Frederick    H.    Eley.    Santa    Ana. 

Separate  bids  will  be  received  for 
each  building,  or  for  the  two  together; 
also  for  tlie  heating  and  ventilating  of 
both  buildings;  and  must  be  accompa- 
nied by  a  certified  check  for  five  per 
cent  of  the  amount  of  the  bid.  made 
payable  to  the  order  of  the  Board  of 
Trustees  of  the  Orange  Union  High 
School.  All  bids  must  be  sealed  and 
filed  with  the  secretary  of  the  Board  at 
tlie  High  School  building  on  or  before 
Friday,  February  31.  at  3  p,  m..  at 
whicli  time  and  place  the  bids  will  be 
opened    in   public. 

■The  Board  reserves  the  right  to  re- 
ject   any    and    all    bids. 

By  order  of  the   Board   of  Trustees  of 
the  Orange  Union  High  School  District 
GEORGE  C.  WOODS,  Secretary 


ritOI'O.SAL.S    FOIt    .MOTOR    TR.4CTOHS. 

OI--FICE    OF   THE    BOARD    OF    FIRE 
i'oiumis.>-ioners.    .San    Francisco. 

In  accordance  with  a  resolution  of 
I  lie  Board  of  Fire  Commissioners  iuly 
passed  January  2  1.  11113,  sealed  propo- 
sals will  be  recei\ed  in  open  session 
of  tiie  Board  on  Friday.  Frbrunry  21, 
l!)i:i,  from  .S::h>  to  !t  a.  ■■■.,  for  the  fur- 
Misliing.  testing  and  delivering  one  or 
more  gai?oline  motor  tractors  for  use 
in  the  San  Francisco  Fire  Department, 
in  strict  accordance  with  the  specifi- 
cations contained  in  the  proposal 
blanks  prepared  by  the  Board  of  Fire 
Commissioners,  on  file  and  copies  of 
which  may  be  obtained  at  the  office  of 
said  Board,  Temporary  City  Hall, 
Eighth  and  Market  streets.  San  Fran- 
cisco, Cal.  FRANK  T.  KENNEDY, 
Secretary     Board  of  Fire  Co.nmissioners. 


PROPOSAI.,S     FOR     MOTOR     TRUCKS. 

OFFICE  OF  THE  BOARD  OF  FIRE 
Commissioners,    San    Francisco. 

In  accordance  with  a  resolution  of 
tlie  Board  of  Fire  Commissioners  duly 
passed  January  3.  1913,  sealed  propo- 
sals will  be  received  in  open  session 
of  the  Board  on  Friday,  February  21, 
1!»13,  from  8:30  to  9  oVIock  a.  m.  for 
furnishing  one  or  more  motor  driven 
liook  and  ladder  trucks  for  use  in  the 
San  Francisco  Fire  Department.  in 
strict  accordance  with  the  specifica- 
tions and  conditions  contained  in  the 
proposal  blanks  prepared  by  the  Board 
of  Fire  Commissioners  on  file  at  the 
office  of  the  Board,  copies  of  which 
may  be  obtained  at  the  office  of  the 
Board  in  the  New  City  Hall,  Room  No. 
240.  FRANK    T.    KENNEDY, 

Secretary  Board  of  Fire  Commissioners. 


XOTICE  TO   COSrTR.\CTORS. 


P.\NAM.4-PACIFIC       INTERNATIONAL. 
EXPOSITION. 


SEALED  PROPOSALS  will  be  receiv- 
ed oy  the  Buildings  and  Grounos  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Companv  at  the  of- 
fice of  the  Director  of  Works,  in  the 
Exposition  Building.  Pine  and  Battery 
Streets,  San  Francisco.  California,  at 
II    A.    M..    Tuesday.    February    18,    1D13. 

For  the  construction  of  a  Conduit 
System  for  Concessions,  States  and 
Foreign  Sites  in  accordance  with  the 
specifications  on  file  in  the  office  of  the 
Director  of  Works. 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Companv  or  cash  in 
the  sum  of  ten  (10)  per  cent  of  the 
amount  hid,  or  the  same  will  not  be 
considered.  When  the  award  of  con- 
tract is  made  all  checks  will  be  re- 
turned to  the  respective  bidders,  except 
that  filed  with  the  accepted  proposal  or 
bid,  which  check  will  he  returned  upon 
the  successful  bidder  signing  the  con- 
tract and  filing  the  required  bond.  A 
bona  in  I  he  sum  of  fifty  (50)  per  cent 
of  the  contract  price  will  be  required 
for  the  faithful  performance  of  the 
contract;  the  suretie.'^  thereon  must  be 
satisfactory  to  the  Buildings  and 
Grounds  Committee  of  the  Panama- 
Pacific  International  Exposition  Com- 
pany. 

Progressive  payments   will   be   made. 

The  right  is  reserved  to  reieot  anv 
and  all  bids  and  to  waive  technical  de- 
fects If  in  the  interest  of  the  Exposi- 
tion   Company. 

Plans  and  speciflciitions  for  the  work 
may  be  obtained  from  the  Director  of 
Works,  at  Room  617  Exposition  Bide.. 
'v  depositing  $10.00.  which  will  be  re- 
funded upon  the  return  of  the  plans 
and    specifications    In    goo,)    condition. 

By  order  of  the  Bui'dings  and 
Grounds  Committee. 

WILLIAM   H.   CROCKER, 

Chairman.      (•) 


MiTlCK  TO  COSTUACTOllS. 


BUILDING  AND  INDUSTRIAL  NEW« 
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If 


SEALED  PROPOSALS  will  be  leceiv- 
pil  iiy  the  BuildingK  .mil  Grounds  Com- 
mittee ot  tlie  PMnama-Paclflc  Inter- 
iiiitional  ExpoMtlon  Company,  in  Room 
4  in  Exposition  BuiUling,  Pine  and 
Mattery  Streets.  San  Francisco,  Call- 
lorhla.  at  II  o'clock  A.  M.,  TucHdny, 
>liiif*li   II,  1913. 

For  the  Installation  of  Plumbins. 
Hi\v<?rs  and  Water  Pipe  o£  the  Educa- 
tion Building  in  accordance  with  the 
plans   ar;d    specifications    on    file    in    the 

■  iflic'a   ot   the    Director   of   Works. 

ES'ch  proposal  must  be  accompanied 
liy    a     certified     check    payable     to     the 

■  ■rder  of  the  Panama-Pacific  Interna- 
lional  Exposition  Company  or  cash  in 
I  lie  sum  of  ten  (10)  per  cent  of  the 
.imount  bid,  or  the  same  will  not  be 
<  unsidered.  When  the  award  of  con- 
tract is  made  all  checks  will  be  re- 
I tuned  to  the  respective  bidders,  except 
tliat  filed  with  the  accepted  proposal  or 
I'id,  which  check  will  be  returned  upon 
lliei  sr.ccessful  bidder  sigrning  tlie  con- 
tract and  filing  the  required  bond.  .\ 
liond  in  the  sum  of  fifty  (50)  per  cent 
'if  the  contract  price  will  be  required 
tiir,  the  faithful  performance  of  the 
'  iiqtract:    the   sureties    thereon   must  be 

.ltji.^tlctory  to  tlie  Buildings  and 
<lr®unds  (Committee  of  the  Panama- 
I'aCific  International  Exposition  Com- 
iiany. 

Progressive  payments   will   be   made. 

The  right  is  reserved  to  reject  any 
ant^  all  bids  and  to  wai\*e  technical  de- 
fec|ts  if  in  the  interest  of  the  Exposi- 
tion  Company. 

Plajife  and  specifications  for  the  work 
ma;i,'  h^  obtained  from  the  Director  of 
Wqrks,^  at  Room  207  Service  BuildinR. 
Fillmore  and  Chestnut  streets.  San 
Francisco.  1  y  depositing  $10.00.  which 
w\\l  be  refunded  upon  the  return  of 
plans    specifications    in    good    condi- 


Buildingrs 


tioii 

By      order      of 
Grounds  Committe 

WILLIAM   H.   CROCKER. 

Chairman.      (') 


NOTICE   TO   CONTRACTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
najional  Exposition  Company,  in  Room 
41a  Ex"pOsition  Building,  Pin?  and 
Battery  Streets,  San  Francisco,  Cali- 
foijnia,  at  11  o'clock  A.  M.,  Tnesdn}-, 
Ma>cli  11,  1913. 

For  tjie  Construction  of  the  Educa- 
tion Building  In  accordance  with  the 
plains  and  .specifications  on  file  in  the 
offite   of  the   Director  of  Works. 

TSach  proposal  must  be  accompanied 
by;  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  or  cash  In 
the  suni  of  ten  (10)  per  cent  of  the 
amount  bid,  or  the  same  will  not  be 
considergiiik  When  the  award  of  con- 
tract is  made  all  checks  will  be.  re- 
turned to  the  respective  bidders,  except 
that  filed  with  the  accepted  proposal  or 
lild,  which  check  will  be  returned  upon 
th^  successful  bidder  signing  the  con- 
tract and  filing  the  required  bond.  A 
liohd  in  the  sum  of  fifty  (50)  per  cent 
ot  the  contract  price  will  be  required 
for  the  faithful  performance  ot  the 
contract:  the  sureties  thereon  must  be 
satisfactory  to  tlie  Buildings  and 
Grounds  Committee  of  the  Panama- 
Pajcific  Internationa!  Exposition  Com- 
pany. 

Progressive   p'a.vments   will   be  made. 

Tlie  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion   Company. 

Plans  and  specifications  for  the  work 
mr\\-  he  obtained  from  the  Director  of 
^\'rirks.  at  Room  207  Service  Buildine. 
'"illmore  and  Chestnut  streets.  ."San 
F-anr-i'-oo.  bv  depositing  $2,'>.on.  which 
"•ill  i>p  refunded  unon  the  return  of 
plans    specifications    in    good    condi- 


l'\\AMA-rACli.'IC        INTP.itNATIONAI 
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Each  profinsal  must  be  accompanied 
by  a  certlaed  check  payable  to  the 
order  ot  th>  Panama-Pacific  Interna- 
tional Exposition  Company  or  cash  in 
the  sum  ot  ten  (10)  per  cent  ot  the 
amount  bid,  or  the  same  will  not  be 
considered.  When  the  award  of  con- 
tract is  made  all  checks  will  be  re- 
turned to  the  respective  bivlders.  except 
tliat  filed  with  the  accepted  proposal  or 
bid.   which   check   will  he  returned  upon 


[ho  succ«.«a£ul  bidder  KiKiiiMK  tiio  c.iu- 
ract  and  rtllng  the  required  bond.  .A 
on.    In   the  mim  of  fifty   (,50)   per  cent 

■  f    the    contract   price    will    be    required 

.■onlraVi,    . '!"'"'      P«""f  Of""*"' <>      "'      ""e 

«?  laf  .•  '  *  "'"■etlen  thereon  muHt  be 
?-,.J?,  I  "'i^'  '"  "'«  nulldlnfts  and 
l.clllc  I'llernsllonal  Extiosiiion  Com- 
pany. 

Progrcyslve   payments   will   be  made. 
.,,1  «ii  K^\^'    is    reserved    to    relect   any 
f     1  »l'  b'ds  and  to  waive  technical  de- 

'n,,    .J£  "*■    '"'erest    of    the    Exposi- 

tion  t^ompany. 

Plans  and  specifications  for  the  work 
may  be  obt&lned  from  the  Director  of 
\\orks,  at  Room  207  Service  Building, 
IMllmore  and  Chestnut  streets,  San 
I'ranclsco,  by  depositing  »5.0U,  which 
will  be  refunded  upon  the  return  of  the 
plans  and  specifications  in  good  condi- 
tion. 

Bv  order  of  the  Buildings  and 
Grounds  Committee. 

V\ILI.1A.\!    H.   CROCKER. 

Chairman.      (♦» 


Firms  deslrlnB  nena  from  certain  localities  like  San  Francisco,  Los  Angeles, 
Portland,  Seattle,  etc.,  will  find  all  snch  Items,  coramencInK  on  this  p«Bf,  all 
carefully  classifled  as  to  location.  These  same  Items  are  repeated  la  the 
fore  part  of  the  nens  department,  under  distinct  beadlnKs  aueh  as  Banks, 
Churches,   Hotels,  etc. 


Buildings 


tlr 

Bv  order  ot  tl 
Grounds  Committee. 

WILLIA.M   H.   CROCKER. 

!.  Chairman.     (•) 


BAN  FBANGISCC. 

.APART.MENT  HOUSE — 6  or  9  story 
and  base.  Class  A  construction,  $2'50,- 
000  to  $300,000.  San  Francisco.  Archi- 
tect not  selected.  Owners.  Tirey  L. 
Ford  and  associates.  Following  the  an- 
nouncement of  the  sale  of  the  south- 
west corner  ot  California  and  Jones 
streets.  103 14x1 37 ',4  feet.  comes  the 
statement  that  the  new  owners,  Tirey 
L  Ford  and  associates,  will  build  a 
six  or  nine  story  Class  A  apartment 
house  costing  in  the  neighborhood  of 
$250,000  or  $300,000  on  the  property. 
The  sale  was  made  through  the  real 
estate  offices  of  Trevor  &  Co.  T!ie  new 
owners  are  considering  preliminary 
sketches  by  two  different  architects, 
and  a  selection  will  not  lie  made  be- 
fore  the    first    of   .March. 

.\P.-\RTME>^  HOrSE — 3  story  and 
base,  frame,  $30,000.  -San  Francisco. 
Architect,  Henry  C.  Smith,  Humboldt 
Bank  Bldg..  o.  F.  Owner.  Frank  Hun- 
ter. Plans  are  complete  for  a  build- 
ing containing  in  the  neighborhood  of 
23  suites  ot  two  and  three  roo.ns  each. 
There  will  be  wall  beds  and  private 
baths.  Interior  finish  will  be  of  pine 
and  redwood  with  some  oak  veneer. 
Steam  heat  will  be  installed.  The  ex- 
terior of  the  building  will  be  covered 
with  brick  veneer  and  cement  jilaster. 
Bath  rooms  v/ill  be  finished  in  tile  and 
will  have  cement  floors.  Bids  are  now 
being    taken    on    this    work. 

AP.^RT.MENT  HOUSE — 3  story  and 
base,  frame.  $30,000.  San  Francisco. 
.\rchitect,  C.  .M.  Cook.  Rialto  Bldg..  S. 
F.  Owners  name  withheld.  The 
building  will  be  erected  on  Broderick 
street,  and  i*  designed  to  contain  21 
suites  of  the  two  and  three  room  type. 
.\11  apartments  will  have  wall  beils 
tind  private  bath  rooms.  Interior  fin- 
ish will  be  of  ipine  and  redwood  with 
some  oak  veneer  in  the  lobby.  Plans 
include  steam  heat  and  hot  and  cold 
running  water.  Bath  rooms  will  have 
cement  doors.  The  exterior  of  llie 
buil-ding  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  ar«i  com- 
plete   and    figures   are   being    taken. 

AP.XRT.MF.-N'T  HOUSE — 3  story  and 
base,  frame,  $10,000.  San  Francisco. 
Architect.  Paul  de  Martini,  421  Stii 
Ave.,    S,    F.      Owner.    Paul    de    Martini, 


The  building  will  cover  an  area  of  lux 
60  feet,  and  is  to  contain  ten  .h  nail 
suites  with  baths  and  wall  bedi*.  In- 
terior trim  will  be  of  pine  and  red- 
wood throughout.  Hot  water  will  be 
supplied  to  all  rooms.  The  exterior  of 
the  building  will  be  covered  with  ship- 
lap  and  rustic.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor. 

APART.ME.N'T  HOUSE— 5  story  anil; 
base,  brick  and  steel.  $150,000.  Sanj  ; 
Francisco.  .Architect,  Creigliton  With-  ! 
ers,  S.  W.  California  and  Powell  Sts., 
S.  P.  Owner,  L.  H.  Sly.  Mr.  Sly.  onej 
of  the  largest  operators  in  apartment 
house  structures  in  the  west,  has  re- 
(ently  purchased  the  southwest  corner 
ot  Post  and  Leavenworth  streets  and 
has  Instructed  his  architect  to  pre- 
pare plans  for  a  modern  apartment 
housa  structure  covering  the  entire 
lot,  which  has  a  frontage  of  137^4  feet, 
on  Leavenworth  street  and  127  feeti 
on  Post.  The  building  will  conlain  in 
the  neighborhood  of  SOft  guest  rooms, 
which  will  be  arranged  in  two  and 
three  room  suites  with  baths.  Inte- 
rior finish  will  be  of  pine,  redw^oil 
and  oak  with  ornanienta!  plaster  in 
the  lobby,  parlors  and  reception  room.s. 
Plans  provide  for  steam  heat,  elevator 
service  and  a  hot  water  plant.  Vacu- 
um cleaning  will  also  ibe  installed. 
The  exterior  of  the  building  will  he 
faced  with  cement  plaster  on  brick. 
Plans  are  complete  and  the  work  will. 
be  carried  on  under  the  personal  di- 
rection of  Mr.  Sly  who  is  now  pur- 
chasing   all    mateiials. 

.\PART.ME.\'T  HOUSE — 3  story  and, 
base,  tra.iie,  $30,000.  San  Francisco. 
.Architects,  Fabre  &  Bearwald,  West- 
ern .Metropolis  Bank  Bldg..  S.  F.  Own- 
er's name  withheld.  Th*  building  Is, 
to  be  one  of  the  first  modern  apart- 
ment houses  erected  south  of  .Market 
street.  The  interior  lias  beeu  ar- 
ranged to  contain  24  suites  of  two  and 
three  rooms  each  with  batli  and  wall 
beds.  Interior  finish  will  be  ot  pine 
and  hardwoods.  There  will  be  steam 
heat  and  a  viuuum  cleaning  system. 
Bath  rooms  will  be  finished  in  tile. 
.\n  atiracti\'e  entrance  and  loliby  will 
be  one  ot  the  features  ot  the  building. 
The  exterior  will  be  covered  with 
pressed  brick  veneer  and  shiplap.     Plans 


1« 


BUILDING  AND  INDUSTRIAL  NEWS 


"Self-Sentering" 


THE 

FIREPROOFING 

HAND- BOOK 


The  FINAL  Word  on  LOW  COST  Fireproofing. 
Would  YOU  Like  a  Copy? 


ji  Roofs 
Floors 

Curtain  Walls 
Partitions 
Ceilings 


TheLilley&  Thurston  Co. 


RIALTO  BUILDING, 


SAN  FRANCISCO 


V 


"§^  ' 


i^ii5^*ii5t^'T 


COUNTRY  RESIDENCE  FOR  FRED  S.  EWER 
Near  St.  Helena,  Napa  Co.,  Cal. 


L.  M.  Tiirton,  .Architect 
Napa 


Building  and  Industrial  News 
February  11,  1913 


PLATE  A 


COUN  I  RY  KESlDtNCE  FOR  J.  H.  WHEELER 
Ntar;St.  Helena,  Napa  Co  ,  Cal. 


L.  M.  Tiirlon,  Arcliitecf 
Napa 


Building  and  Industrial  News. 
February  11,  1913. 


PLATE  B 


BUILDING  AND   INDUSTRIAL  NEWS 


17 


complete     and     ngures 


tten. 
APARTMENT  HOUSE— 3  story  and 
Ise,  frame,  $25,000.  San  Francisco, 
^chltect,  Milton  Llchtensteln,  111 
}lls  St.,  S.  F.  Owner's  name  witli- 
lld.  The  building-  will  be  erected  at 
le  corner  of  Jackson  and  Locust 
:  et'ts.  and  is  to  contain  24  apart- 
ints  of  two  and  three  rooms  each 
til  wall  beds  and  private  baths.  In- 
rior  linlsh  will  be  of  pine,  redwood 
1,1  oak.  The  bath  rooms  will  be 
lins.oted  with  tile.  Steam  heat  and 
t  and  cold  running  water  will  be  in- 
illfd.  The  exterior  of  the  building 
ill  be  covered  with  cement  plaster 
id  brick  veneer.  Plans  are  nearly 
.mplete  and  figures  will  be  called  for 
lOrtly. 

RESIDENCE  —  2  story  and  base, 
ame,  $2, .500.  San  Francisco.  Own- 
■s  Bay  Cities  Building  Co.,  Mer- 
nants'  Exchange  Bldg..  S,  F.  The 
welling  has  been  designed  for  a  five- 
)0m  house  with  bath.  Interior  fln- 
h  will  be  of  pine  and  redwood 
iroughout.  A  large  brick  mantel  and 
pen  'lire  place  will  be  used  in  the 
vlng'!  room.  Tile  will  be  used  in  the 
'ath  and  kitchen.  The  exterior  of  the 
welling  will  be  covered  with  rustic. 
lans  sre  complete  and  in  the  hands 
f  the  owners  who  will  do  the  work 
v  Day  Labor 
RESIDENCES — 2,  2  story  and  base, 
rame.  $2..':;00  each.  San  Francisco, 
.rchltect,  none.  Owner,  Fernando 
;elson,  30  Presidio  Terrace,  S.  F.  Mr. 
Jelson  is  probably  the  best  known 
ome  builder  in  San  Francisco.  His 
■perations  are  still  confined  to  the 
ilichmond  District,  and  these  two 
iwellings  will  be  constructed  on  10th 
■.venue  near  C  street.  Each  will  con- 
ain  six  rooms  and  bath.  Interior  flu- 
sh will  be  of  pine  and  redwood.  Some 
)ak  floors  will  be  used.  There  'n'ill  be 
jrick  and  tile  mantels  and  open  fire 
)laces.  Tile  will  be  used  in  the  bath 
■ooms  and  kitchens.  The  exteriors  of 
,he  houses  will  be  covered  with  rustic 
ind  cement  plaster.  Plans  are  eom- 
Olete  and  the  work  will  be  done  by 
Day  Labor. 

RESIDENCES — 4,  2  story  and  base, 
frame,  J2,500  each  San  Francisco.  Ar- 
chitect, J.  M.  Geary,  52  Walter  St.,  S. 
F  Owner,  J.  H.  Krause,  23rd  and  Fol- 
som  Sts.,  S.  F.  These  houses  will  be 
erected  in  what  is  known  as  College 
Terrace,  near  Mission  street,  and  each 
will  be  arranged  tor  six  rooms  and 
bath  All  interior  finish  will  be  of 
pine  and  redwood  There  will  be  open 
fire  places  and  tile  mantels.  Some  oak 
flooring  will  be  used.  Tile  will  be 
used  in  the  bath  rooms  and  kitchens. 
The  exteriors  will  be  covered  With 
rustic,  s,hiplap  and  cement  plaster. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work 
by    Day    Labor. 

PIER  CONSTRUCTION — Reinforced 
concrete.  $500,000.  San  Francisco. 
Engineer,  Assistant  State  Engineer, 
Ferry  Bldg.,  S.  F.  Owners,  State  of 
California.  At  a  meeting  of  the  State 
Board  of  Harbor  Commissioners  held 
Thursday  morning,  the  time  for  open- 
ing bids  for  the  construction  of  Pier 
No.  39  was  extended  until  next  Tuesday 
at  II  o'clock  Such  action  was  made 
necessary  owing  to  the  tact  that  a  bid 
was  received  from  the  Thomson 
Bridge  Co.,  who  are  now  asking  to  be 
released  from  their  bid  for  the  con- 
struction of  Pier  No.  37.  Pending  an 
expression    of    opinion    from    their    at- 


beluir  toi-ney,  llie  Stale  Board  ii/tuscd  (o  con- 
sider bid.s  for  new  work  on  which  the 
Thompson  Bridge  Co.  submitted  a  fig- 
ure. 

CHAPEL — Frame  construction,  $12.- 
000.  San  Francisco.  Architect,  City 
Department  of  Alrchitecture,  Tempo- 
rary City  Hall,  S.  F.  Owners.  City  and 
County  of  San  Francisco.  This  build- 
ing will  be  erected  on  the  Relief  Home 
Tract  and  will  have  a  seating  capac- 
ity of  about  320  people.  The  interior 
will  be  finished  in  pine  and  redwood. 
Design  is  In  the  Mission  style.  The 
exterior  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  near- 
ly complete  and  bids  will  be  called  for 
shortly  by  the  Board  of  Public  Works. 
RESIDENCES — 2,  2  story  and  base, 
frame.  $2,2000  each.  San  Francisco. 
Architect,  none.  Owners.  Bay  Coun- 
ties Home  Bldg.,  Co.,  Merchants'  Ex- 
change Bldg.,  S.  F.  These  houses  will 
be  erected  on  DIaimond  street  near 
21st.  Each  house  will  contain  five  or 
six  rooms  and  bath.  Interior  finish 
will  be  of  pine  and  redwood.  Some 
hardwood  floors  will  be  used.  There 
will  be  open  Are  places  and  brick  or 
tile  mantels.  The  exteriors  will  be 
covered  with  rustic,  shingles,  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
ers who  will  do  the  work  by  Day 
Labor. 

WAREHOUSE — 3  story  and  base, 
reinforced  concrete.  Cost  not  stated. 
San  Francisco.  Architects.  Cunning- 
ham &  Politeo.  First  National  Bank 
Bldg..  S.  F.  Owners.  Warehouse  and 
Investment  Co  This  building  Is  to  be 
erected  on  King  street,  east  of  Third, 
and  will  cover  an  area  of  120x130  feet. 
The  entire  building  has  been  leased 
to  a  large  importing  Arm.  Construc- 
tion will  be  fireproof  throughout  with 
concrete  floors  and  root  slabs.  There 
will  be  fireproof  doors  and  metal  win- 
dow sash  and  frames.  Freight  eleva- 
tors will  be  installed.  The  exterior  of 
the  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  now  being 
prepared. 

WAREHOUSE  AND  FACTORY  —  4 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  San  Francisco.  Ar- 
chitect. George  William  Kelham. 
Crocker  Bldg.  S.  F.  Owners.  Gantner 
&•  Mattern  Co.  It  has  been  stated  on 
excellent  authority  that  Lindgren  & 
Co.  will  be  given  the  contract  for  the 
construction  of  this  building,  which  is 
to  be  erected  on  Mission  street  near 
10th. 

FL.4TS — 4,  2  story  and  base,  frame, 
$4,500  each.  San  Francisco.  Archi- 
tect, none.  Owner,  A.  B.  Hallett.  1259 
12th  Ave.,  S  F  These  buildings  will 
all  be  erected  on  the  west  side  of  7th 
avenue,  near  I  street.  Each  building 
will  contain  two  modern  flats  of  five 
and  six  rooms  each.  Interior  trim  will 
be  of  pine  and  redwood  with  some 
hardwood  floors.  Gas  grates  and  open 
fire  places  will  be  used.  Tile  will  be 
used  in  the  bath  rooms  and  kitchens. 
The  exteriors  will  be  covered  with 
rustic,  shingles  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Laibor. 
FLATS — ^  story  and  base,  frame, 
$5,000.  San  Francisco.  Architect.  Theo. 
Lenzen,  Humboldt  Bank  Bldg.,  S.  F. 
Owner.  D.  M.  Shafer.  The  building 
will  be  erected  on  Filbert  street  and 
is,  to  have  a  frontage  of  25  feet  and 
a  depth  of  48  feet  The  building  will 
contain    two    modern    flats    of    Ave   and 


six  rooms  uarli  with  liuth.  Interior 
llnish  will  he  of  pine  and  redwood  with 
some  oak  floors.  Elm  panel.s  will  bi» 
used  In  the  dining  and  living  rooms. 
Oi)en  Are  places  and  tile  or  brick  man- 
tels win  be  a  feature  of  the  house. 
Tile  will  be  used  In  the  baths  and 
kitchens.  The  exterior  will  be  cov- 
ered with  rustic.  Plans  are  cQiiplete 
and  the  work  will  be  done  b.v  Da.v 
Labor. 

SEA  WALL  CONSTRUCTION— Rein- 
forced concrete.  Cost  not  stated.  Fort 
Mason,  Cal.  Engineer.  Constructing 
Quartermaster,  Fort  .Mason.  Owner.i. 
United  States  Government.  Plans  are 
nearly  ready  for  figures  for  a  piece  of 
reinforced  contrete  sea  wall  which  Is 
to  be  erected  at  Fort  Mason.  The  sea 
wall  will  be  100  feet  long  and  14  feet 
high.  Bids  will  he  taken  through  the 
Constructing  Quartermaster's  office  at 
P'ort  Mason. 

HOSPITAL  ADDITION— 1  story  re- 
inforced concrete,  $18,000.  Presidio  of 
San  Francisco.  Architect,  Construct- 
ing Quartermaster.  F'ort  Mason.  Own- 
er. United  Slates  Government.  Plans 
are  nearly  complete  for  a  ohe-.'^tory 
reinforced  concrete  building  73x118 
feet,  which  will  be  erected  adjoining 
the  Letterman  General  Hospital  at  the 
Presidio.  The  building  Is  to  be  de- 
signed for  a  sterilizing  department. 
Floor  will  be  of  concrete.  Root  w^lll 
be  of  tile.  The  exterior  of  the  build- 
ing will  be  faced  with  cement  plas- 
ter.  Interior  finish  will  be  of  prae. 
tile  and  hardwood.  A  separate  con- 
tract will  be  let  for  the  special  equip- 
ment. Plans  will  be  out  for  figures 
in   a   few   days. 

HOTEL — 3  stOT-y  and  base,  'brick, 
$16,500.  San  Francisco.  Architect, 
Bernard  J.  Joseph,  First  National  Bank 
Bldg.,  S.  F.  Owner,  Clara  BIbbero. 
The  building  will  be  erected  on  How- 
ard street  west  of  3rd  street,  and  will 
cover  an  area  of  40x76%  feet.  There 
will  be  stores  and  the  hotel  entrance 
on  the  first  floor.  Upper  floors  will 
be  divided  Into  a  number  of  modern 
hotel  rooms  with  hot  and  cold  run.- 
ning  water.  Steam  iieat  will  be  in- 
stalled. The  exterior  of  the  buildr 
ing  will  be  faced  with  pressed  brick. 
A  contract  has  been  let  for  the  ex.- 
cavating  and  concrete  work.  Other 
parts  of  the  work  are  out  for  figures. 
HOTEL — 7  story  and  base,  rein.- 
torced  concrete.  Cost  not  stated.  San 
Francisco.  Architect.  M.  Mattanovich. 
David  Hewes  Bldg..  S.  K  Owner's 
name  withheld.  The  building  will  be 
erected  In  the  down  town  hotel  dis- 
trict and  will  be  designed  for  a  mod- 
ern commercial  hotel.  Preliminary 
sketches  are  all  that  have  so  far  been 
prepared  and  details  of  construction 
cannot  be  given  at  this  time.  Full 
particulars  w  lU  be  published  next 
week.  , 

STORE  AND  LOFTS— S  story  and 
base,  brick.  Cost  not  stated.  San 
Francisco.  Architects.  O'Brien  Bros., 
Clunie  Bldg.,  S.  F.  Owners,  Union  Pa- 
ciflc  Salt  Co.  This  building  will  be 
erected  on  a  lot  adjoining  a  similar 
structure  now  about  completed,  de- 
signed bv  the  same  architects.  The 
building  will  have  a  frontage  otj-o 
feet  and  a  depth  of  S7H  feet.  The 
first  floor  will  be  fitted  up  for  a  store 
and  the  upper  two  floors  for  light 
lofts  The  exterior  will  be  faced  with 
pressed  brick.  Interior  finish  will  be 
of  pine.  Plans  are  complete  and  a 
contract  for  the  foundation  work  and 
excavating   has   been   let.     The   balance 
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i>f   till'   wui'k    la   noiv   oiil   for   llguies. 

BllIDOKS — ^      reinforced      concrete, 
tsn.OOO.        Yosemlte,      Cal.        Engineer. 
Deiiiirtmenl     of     Interior,     \Vnslilngton, 
l>.    C.     OwniMs,    United   States   tJovern- 
monf.      Oscar    Parller,    of    Tulare,    was 
low  hidiler  at   $27,498  for  the  conatruc- 
lloii       of      four       reinforced       concrete 
lirldges     In     Yosemlte    National       Park, 
other    bidders    were    Glldersleeve    Con- 
struction     Co..      Napa,      »33,775;    il.    P. 
Vouker,   San    Francisco,    $3o,9G-l:    \V.    N. 
roncnno    Co.,     San     Francisco,    $37,700; 
i:inier     J.     Chute.      Oakland,      $37,788; 
.Munoii   &    Munoz,  Los   Angeles,   $38,333; 
.Midland   Bridge  Co.,   Los   Angeles,   $J0.- 
IJ4:   State  Construction  Co.,   San   Fran- 
cl.wo.    $-(l,S61;    Wni.    Bruce,    San    Fran- 
cisco,   $49,000;    Southwestern    Construc- 
tion   Co.,    Los   Angeles,    $4.9,750;    Fisher 
Knglneering   Co.,    Portland,    $,51,313;    T. 
K.    Deiird.    .Modesto,    $53,890:    Westlake 
Construction    Co.,    Los    Angeles,    $61,600. 
Tlie    hlds    will    be    forwarded    to      the 
Secretary    of   the    Inteiior   at    Washing- 
ton,   I).    C,    for    segregation    and      ap- 


iival. 


Contracts  Awarded, 


REPAIRS  TO  TRANSPORT  DOCKS. 
KTC— $6,000.  Fort  Mason.  Cal.  Engi- 
nere.  Constructing  Quartermaster, 
Fort  Itison,  Owners.  United  States 
Government.  Contractors,  Healy-Tib- 
bitts  Construction  Co.,  S.  F.  Contract 
price.    $6,771, 


Lloyd  S.  Ackerman 


Attorney-At-Law 


Rooms  414-418  Nevada  Bank  BIdg. 

14  Mootgomery  St.,  S.  F. 


Building  Contracts  Awarded. 


Sui  Franciseo. 


338 
339 
340 
341 
342 
343 
344 


348 
349 
350 
351 
352 
353 
354" 
355 
356 

358 
359 
360 
361 


Demartint    Demartinl 

fiUer     Siller 

S°1SSlP*     Gordan 

Rlgtmn    Medus 

MoKevitt    McKevitt 

Nelson     Nelson 

gelson    Nelson 

Kruse     Kruse 

Kruse    Kruse 

gruse     Kruse 

Kruse     Kruse 

Jlartin     Kempton 

Le^Ms     Smith 

g«'nz    Baird 

Fay     Pay 

Bonnhelm     Bovyer 

Metro  Invst   Kincantion 

Cassassa     Sarraille 

porn     Dorn 

Lahti    Perron 

Coinml   Iron    Owner 

Ruhland     Hantzche 

?:^";^     Same 

McCormack    King 

^Jood    Jones 

Cosulich     Cosnllch 

Haglestine     ....  Haglestine 

Market   St.   Co Green 

gt^'ange    Mowat 

D6ggan    . v. ■.'.'. ■.'.■.W-n'  Bld| 

{^^'s'on    Ralston 

Depauli     Depauli 

i^orridaa     Bonaccorso 

Maliony     Mahony 

T  i„  ''     Lindgren 

Lawson    Ts^lor 

Hearst     Schmidt 


10000 
400 
1000 
700 
1000 
2500 
2500 
2500 
2500 
2500 
2500 
1200 


500 

8000 

4500 

3136 

10000 

5000 

ISOOO 

1600 

2000 

2800 

2900 

2300 

20000 

400 

900 

1000 

600 

150000 

19000 

10250 

6500 

1800 

400 

28000 

40000 

4000 


373  Bauer     B»uer  5000 

374  Catli    Archb    .  .  .McIjaughUn  20000 

375  Levy     Anderson  1165 

376  Lefranc     Owsley  13330 

377  Wlnterburn     ...Contl    Fpfg  32000 
37S      Labat    Metter  500 

379  Standard   Oil    W'n    Pipe  450 

380  Zastro     Gilberger  400 

381  Stanford    Hotel    Novelty  500 

382  Gralin      Grahn  1400 

383  George     Petersen  7905 

384  «'ilson     Coburn  11204 

3S5     .Same     Petersen  19095 

386  Same     -Macdonald  101  S3 

387  Milwaukee    Brv    Parry  800 

388  Boy's   Club    Olson     600 

389  Gross     Lee  500 

390  Stiaretti     Carn:lgnani  800 

391  Cliristofsen     Newton     500 

392  Hallett    Hallett  4500 

•   393     Same     Same  4500 

394  Saime     Same  4500 

395  Same     Same  4500; 

396  Bay    Cities    Bldg Owner  2150 

397  P  P  I  Exp McPhee       

"98     Same     Sunset  12800 

'•99     Same     Murphv  28350 

400     Conlan     Leigh  1200 

4^01     Keyes     Mealev  1732 

402  Same     Petersen  2894 

403  Same     Broekhage  17000' 

404  .Same     Kli»?ea  1250 

405  Shxeve     Puller  3871 

406  Same     Paraflinle  1040 

407  Mersereau     MacArthur  25000 

4»8     Taft     Thunberg  7000 

19^     Shafer     Sliafer  5000 

1 }?     H^S.*"     Heden  800 

411     McCarthy     Hlnson  400 

11?     Westphal     Owner  500 

i,  y     ?Jf  ?"'     Ricetti  1000 

414  Atklne    Atkins  1000 

415  Salv.    Army    Btller  400 

115     Paeiflc    Gas     Thomson  17125 

;;I     |a.rtoTio     Pera  4500 

f,f     goj'bero     Camp  2196 

.«?.     Jf'^'',, Henderson  10850 

fo?     J?"    ^^'^    ^^^^ Spargo  2060 

Ul     gfomswala     Owner  1450 

,lo     §'""'.„.■/. Same  1450 

,1,      Bay  Cities  BIdg Owner  2200 

4?4      Bay   Cities   BIdg Owner  2200 

;„-;'     I'i'^^l     ■  ■.; Katz  3000 

,ii     Montrouil     Montrouil  1000 

,nl     S>'/"«"     ••• Wyman  9000 

428     Fisher     Fisher  3500 

4-9     Spaar     Johansen 


1335)  S   VALLEJO   S   51-6   W   Kearnv. 
Three-story  frame    (12)    tenements." 

O"'"®'" Paul     Demartini,     421     Sth 

Ave.,  San  Francisco. 
Day's  work.  COST,    $10,000 

1336)  NO.    901    PINE.      New  front 
Owner Siller      Bros.,       929       Pine, 

San   Francisco. 
Architect  . .  .None. 
Day's   work.  cOST.    $400 

nari  NO.S.  905-913  RAILROAD  AVE 
Repair  roof,  new  plumbing  and  un- 
derpin dwelling. 

Owner C.    M.    Hodgkine.    861 

Oakland. 
Architcet  . .  .None. 
Contractor.. G.   A.    Gordan, 
Oakl&nd. 

COST,    $1000 


60th. 


4  25    Hudson, 


Owner Fernando    Nelson 

siaio  Terrace,  S.  ] 
Arcliitect  .  .  .None. 
Day's    work.  COST, 


30    Pr^.| 


1338)     E  HILLMAN  117  N  Pacific.     Re- 
pair  dwelling. 
Owner Frank     Righettle,   35     Sal- 
mon,  San  Francisco 
-Architect  ...None. 

Contractor.. L.   Medus  Sons,   62   Salmon, 
San     Francisco. 

COST,   $700 

<339)      S    LOMBARD      137-6    E      Powell 

Three-story  and  basement  frame  flats 

owner .W.   McKevitt,   565  Lombard 

San  Francisco. 
Architect  ...D.    Cunie,     1213    3rd    Ave., 

San    Francisco. 
Day's  work.  .  CO.ST,   $1000 

<540)     W  SLXTEENTH  AVE  250  S  Cle- 
ment. Two-story  and  basement  frame 


$250.0 


(341)  \V  TENTH  AVE  205  S  CabrilUj, 
Two-story  and  basement  frame  resi- 
dence. 

Owner Fernando    Nelson. 

sidio  Terrace,  S.  I 

-■Architect  . .  .None. 

Day's  work.  COST,  $250J) 


Prft: 


<342)  S  COLLEGE  TERRACE  125  IJ 
Mission.  Two-story  and  basemen.t 
frame   residence. 

Owner J.   H.   Kruse,   23rd  and  Fol- 

som,    San   Francisco. 
Architect  ..  .J.    M.     Geary,    52       Walter, 

San    Francisco. 
Day's  work.  COST, 


$250p 


(343)  S  COLLEGE  TERRACE  175  Mf. 
Mission.  Two-story  and  basemeiit 
frame   residence. 

Owner J.  H.  Kruse,   23rd  and  Fol- 

som.   San  Francisco. 
.Architect  ..  .J.    M.    Geary,    52      Walter, 

San   Francisco. 
Day's   work.  COST,   $2500 


(344)  S  COLLEGE  TERRACE  150  W 
Mission.  Two-story  and  basement 
frame    residence. 

Owner J.   H.   Kruse.   23rd  and  Fol- 

som,  San  Francisco. 
Architect  ...J.    M.      Geary,      52      Waiter, 

San  Fran<'isco. 
Day's    work.  COST,    $250() 


(345)  S  COLLEGE  TERRACE  100  W. 
Mission.  Two-story  and  basement, 
frame   residence. 

Owner J.  H.  Kruse,   23rd  and  FoN 

son,  San  Francisco. 
Architect  ...J.     M.Geary,     52     Walter, 

San    Francisco. 
Days    work.  COST,    $2500. 


(346)      E     SEVENTH    AVE     75     N     "B" 
known   as   No.    590    7th   Ave.      .Altera- 
tions   and       additions     to       one-story 
frame  building   into   two-story    (stOf« 
and    flat).  ' 

Owner...  ...c.    C.      Martin,      Glenwood, 

California. 
Architect  ...Plans   by    Contractoi-. 
Contractor.  .M.  P  Kempton.  284  Douglas 

San   Francisco. 

Filed  Feb.   3,   '13.     Dated  Jan.   17,   '13. 

Building    raised,      foundation      in 

and   floor   joists   on J3oo 

Building  closed  in 300 

Rough    plaster    on 30,0 

Usual    is   days 300 

TOTAL  COST.  $1200 
Bond.  none.  Limit.  75  days.  Forfeit, 
none.     Plans  and  specifications   tiled. 

(347)      W    NINETEENTH    .WE     150     N 
Lake  N  25.xW   120   O  L  53.     .\1I   work 
except   furnace   for   heating  for   two-    . 
story  and  basement  frame  residence 

Owner Ida  E.  Lewis.  142S  Clement 

San  Francisco. 

Architect  ...C.   Smith. 

Contractor..  C.    Smith,     Sausalito,     Cal. 

Filed  Feb.   3,  '13.     Dated  Jan.   29,  '13 

Frame    up    51375 

Brov.Ti    cr;..tod    ;  375 

Finished    and    accepted 1375 

Usual    35    days "'    1375 

TOTAL  COST.   $5500    ' 

Bond.    none.      Limit,    90    days.      Forfeit 

none.      Plan.s  and  specifications   filed 


(348)  W  GUERRERO  50  S  Dorland  S 
..5xW  125.  All  work  for  three-story 
and   basement    frame    flats. 
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wner Maria   Ileiiiz,    :;7'J    i::utlcll, 

San    Francisco. 
'ChWect  ..  .Plans   h.v   Owner, 
ntractor.  .Balrd   Bro.s.,   Redwood  City 
led  Feb.  3,  '13.     Dated  Feb.   3.  '13. 

Frame    up    $2000 

Roof  on  and   lat  coat  plaster  on   2000 

Completed   and   accepted 2000 

ij'su.Tl   35   days 2000 

TOTAL  COST,  JSOOO 
jnil,  »4000.  Surety.  Fidelity  &  Guar- 
ity  Co.  oi;  iMaryland.  Limit,  100  days, 
.jrefit,    $3.        Plan?    and     specification.s 


W  TWENTY-FIRST  AVE  250  N 
lent.  Two-story  and  basement 
le   flats. 

11.   W.     Fay,   27S      "Ih    Ave.. 

San  Francisco, 
ect... Welsh   &   Carey.   Merchants 
National   Bank   Bldg.,   S.   F. 
work.  COST.    $4:i00 


III      NO.   2105  DEVISADERO.     Repair 

K-  damage  and  new  roof. 

nil.  ...E.     Bonnheim,     2204     Devisa- 
dero,  San  Francisco. 

^liitect  . .  .None. 

itiactor.  .Bovyer   &   Sons,    2407   Cali- 
fornia,  San  Francisco. 

COST.    $3163 


;r.li  S  WASHINGTON  175  W  Taylor. 
Till  ce-story  and  basement  frame  flats 
uiiiM- Metropolis    Investment    Co., 

353    Bush,   San   Francisco, 
rchitect  . .  .  J.       G.       Kincannon,       1179 

Hayes,   San  Francisco. 
i.iys     work.  COST,     $10,000 


::rii:i      N  FILBERT  130  E  Jones.     Three 
.'itory   and  basement   frame   flats. 

iwner Mrs.  M.  Casas-sa.  453  Green 

San  Francisco, 
ircliitect  . .  .None. 

!ontractor.  .A.    Sarraille,    2115    Powell, 
San    Francisco. 

COST.   $5000 


J53)      SE    DAVIS      &      WASHINGTON. 

One-story  and  basement  brick  market 

)wner....N.    A.      Dorn,    Phelan      Bldg., 

San    Francisco. 
Architect  . .  .None. 
!3ay's  work.  COST,  $1S,000 


:S54)     S  SURRIE  200  E  Diamond.     One 
story  and  basement,  frame  dwelling. 

3wner K.  Lahti,  1727  Fulton,  S.  F. 

Architect  . .  .None. 

-ontractor.  .Wm.      Perron.    4356      23rd. 
San    Francisco. 

COST,   $1600 


(355)  NOS.  481-497  FIFTH.  Enlarge 
doors  and  windows,  lay  concrete  and 
asphultum  floor,  construct  offices  and 
other    interior    alterations. 

Owner Commercial     Iron     Work|B', 

Premises. 

.\rchitect  . .  .None. 

Bay's    work.  COST,   $2000 


(356)      W    THIRTY-SECOND    AVE     175 
N    Geary.      Two-story    and    basement 
frame   dwelling. 
Owner Enril     Ruhland.     3102     Cle- 
ment,  San  Francisco. 
Architect  . .  .None. 

Contractor.  .Hantzsche     &     McKay,  528 
31st  Ave..   San  Francisco. 

COST.    $2800 


(357)  W  THIRTY-SECOND  AVE  200 
N  Geary.  Two-story  and  basement 
frame  residence. 


'"  Mcr Williaiii     Hnlil;nid.     1  I  .'i     -iid 

Ave.,  San  Franci.sco. 

Wrhllfct  ..  .None. 

•iirili-.iclnr.  .Hantzsche     *      .McKay.   52S 
31  St    A\'p.,   San    Francisco. 

COST,    $2900 


(3.-,S)  N  SUTTKR  17.1  W  Fillmore. 
Erect  m.arqulse,  .ndd  1  room,  remove 
portion  of  gallery  and  build  new  en- 
trance. 

Owner J.      E.      MacCormack,      2034 

Sutter,   San   Francisco. 
Architect  ..  .A.    D.    Nicholson,    20    Mont- 

oniery,  San   Francisco. 
Contractor.  .Chas.   King,   34    Ellis,   S.   F. 
COST,    $2300 


(359)  SW  FOURTH  AND  MARKET. 
Wrecking  front  section  of  mezzanine 
floor,  installing  arcade  sliow  windows, 
skylights    and    close    stairs. 

Owner S.  N.  Wood  &  Co.,  Premises 

Architect     ..F.    H.    Meyer,    Bankers'    In- 
vestment Bldg.,  S.  F. 
Contractor.  .Jones-Sampson    Co. 

COST,   $20,000 


(360)      NO.    110    COLUMBUS    .WE.      Add 
to  printing  shop. 

Owner M.    M.    Cosulich,     Premises. 

Architect  ..  .M.        Mattonovich,      Hewes 

Bldg.,    San    Francisco. 
Day's   work.  COST,    $400 


(361)      NO.    14    FORD.      New    foundation 
and   floor   and  add   to  dwelling. 

Owner F.    Haglestine,    Premises. 

Architect  .  .  .None. 

Day's     work.  COST,     $900 


(362)      SE    FOURTH      AND      MARKET. 
Three  metal  signs. 

Owner The  Market  Street  Co..  310 

Sansome,  San  Francisco. 
."Vrchitect  . .  .None. 

Contractor...!.    Chas.    Green,    275   Valen- 
cia, San  Francisco. 

COST,    $1000 


(363)      NO.    1S72    UNION.      Remove    par- 
tition   and    alter    front. 

Owner Ada    R.    Strange,    Premises. 

Architect  ..  .Kidd       &       Anderson,       251 

Kearny,    San    Francisco. 
Contractor.  .T.     Mowat.      2135     Market. 
San  Francisco. 

COST,    $600 


(364)  SW  LEAVENWORTH  &  POST. 
Four-story  and  basement  brick 
apartment  house. 

Owner L.   H.  Sly,   519   1st  National 

Bank   Bldg.,  San   Francisco. 

Architect  ..  .Creighton   Withers.   519    1st 

National   Bank    Bldg.,    S.    F. 

Day's  work.  COST,  $150,000 


(365)  W  EMBARCADERO  45-10  S 
Mission.  One-story  and  basement 
concrete  stores. 

Owner Jas.    B.   Duggan    and    W.    J. 

Yore.  32  Montgomery,  S.  F. 
Architect  . .  .None. 

Contractor.  .Western     Bldg.     &     Constr. 
Co..   37   Belvedere.   S.   F. 

COST,   $19,000 


(366)      NE  JORDAN  AVE  AND  GEARY. 
Two-story   and  basement  frame   flat.s. 
Owner Anna  S.   Ralston,  132   Com- 
monwealth   Ave.,   S.    F. 
Architect  . .  .None. 

■Contractor.  .F.    F.     Ralston.     132    Com- 
monwealth Ave..  S.  F. 

COST.    $10,250 


i:;iMi  .s  TioilA.M.S  l.-,ii  \v  Firiii.  Thri'i^ 
^^•llry  and  ImsLMnerit  frame  roniiiinK 
house. 

Owner G.    Depaull,   57   Pierce,  S.   F. 

Architect  ...None. 

Das's   work.  CO.ST,   $6500 


(36S)      W  TEXAS  160  N  IStli.     One  and 
onehnir-story    and    basement     frame 
dwelling. 
Owner Thos.  Corrldan.   1104   Ten- 
nessee.   San    Francisco. 
-Architect  . .  .None. 

Contractor.  .Frank       Bonaccorao,       3"(! 
Moultrie,    San    Francisco. 

COST.  $1800 

(369)     S  BUSH  52-6  W  Powell.  Remove 
partition. 

Owner John     J.   Mahony.     Crocker 

Bldg.,  San   Francisco. 

Architect  .  .  .None. 

Day's   wrrk.  COST,    $400 


1 370)  S  MARKET  250  W  Sixth.  Two- 
story  and  basement  Class  "C"  stores 
and   lofts. 

owner William  &  Matthew  Lister, 

San   Jose,   California. 
Areliltect  . .  .W.      H.    Weeks,      75      Post, 

San   Francisco. 
(Contractor.  .Lindgren    Co.,    Monadnock 
Bldg.,  San  Francisco. 

COST,   $28,000 
NOTE:— Steel   is   up. 


1371)  NW  ARGUELLO  BI.VI)  AND 
Presidio.  Two-story  and  base.uent 
frame    dweling. 

Owner John    Lawson.    17    Arguello 

Blvd.,  San  Francisco. 
Architect  ...Geo.  Kelham,  Crocker  Bldg 

San    Francisco. 
Contractor.  .Taylor   &   Goericke,   Postal 
Telegraph    Bldg.,   S.    F. 

COST.   $40,000 
NOTE: — Roof  rafters  are  on. 


(372)     NO.   560   UNION.     One-story  and 
basement  frame  school. 

Owner Mrs.         Phoebe  Hearst, 

Pleasanton,    Cal. 
Architect  .  .  .W.  C.  Hayes,  68  Post,  S.  F. 
Contractor..  Peter      M.      Schmidt,      1011 
Franklin,     Oakland. 

COST,    $4000 
NOTE: — Job    is    started. 


(373)  S  FOLSOM  100  W  Fifth.  Sink 
shaft  and  mi  same  with  concrete. 

Owner J.    Bauer,  Care  Architect. 

Architect  ...Alfred   H.  Jacobs.   110  Sut- 
ter,  San   Francisco. 
Day's  work.  COST,  $5000 

(374)  SW  ELLIS  AND  FRANKLIN. 
.Alterations  to  partitions  and  alter 
building  into  residence. 

Owner Roman        Catholic        Arch- 
bishop, 1100  Franklin,  S.  F. 

Architect  ...Shea  &  Lofquist,  550  Mont- 
grfjmery.    San    Francisco. 

Contractor.  .James       McLaughlin,       244 
Kearny,    San    Francisco. 

COST.    $20,000 

(375)  NW  ATHENS  250  NE  Italy  Ave 
NE  37-6XNW  100  Ptn  Lots  6  and  1  Blk 
61.  Excelsior  Hd.  All  work  for  four- 
room    frame    cottage. 

Owner Louis  Levy,  299  Monadnock 

Bldg.,    San   Francisco. 
Architect  ...None 

Contractor.. J.  M.     Andersen,   1862     Do- 
lores,   San    Francisco. 
Filed  Feb.   4.  '13.     Dated  Feb.  3.  '13. 

Frame    up    J 

Brown  coated  and  root  on 14 

Completed  and  accepted Vi 
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l'»mil   35   (lays '-• 

TOTAL  COST,  $ll«ri 
l:ona.  $.'i90.  Surety,  G.  L.  Wayne. 
I.liiilt,  60  days.  Forfeit,  none.  Plans 
anil  spei'lflcations  nie<l. 
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(STo)  N\V  KUONT  AND  MKUCUANT. 
All  work  except  electric  lights  anil 
nxture.*  for  one-story  reinforced  con- 
crelo  building  with  basement  and 
.sldewiilks. 

Owner Nelty     U.     Lefranc,     minor, 

by  Chas.   H.   Delnias,   Gdn. 

Arclitttnt  . .  .L.  T.  Lenzen,   110  S-Second 
San    Jose. 

Contractor.  .B.  T.  Owsley,  Phelan  Bldg.- 
San  Francisco. 

Filed  Feb.  4,  '13.  Dated  Feb.  1,  '13. 
Basement  floor  completed  (ex- 
cept   top    finish)    and    foundation 

on   to   top   of   floor $3327 

Concrete    work      ready    tor      roof 

trusses    3334 

Completed   and   accepted 3334 

Usual   35   days 3335 

TOTAL  COST,    $18,330 

Bond.    »$G6u.        Surety,      Massachusetts 

Bonding-    &    Insurance    Co.      Limit,    70 

days.     Forfeit.   $10.     Plans   ami   s-pecifi- 

cations  filed. 


1377)  NW  TAYLOR  &  COSMO  PLACE. 
SIxnStory  and  basement  reinforced 
concrete   rooming   house. 

Owner Mrs.  Geo.  Wlnterburn.  2123 

Pine,  San  Francisco. 
Architect  ..  .William    Beasley,       Wilson 

Bldg.,    San    Francisco. 
Con  tractor.  .Continental       Construction 
Co.,    Balboa    Bldg.,    S.    F. 

COST.    $32,000 
NOTE: — ^Concrete    work    conipleted   as 
far  as  third  floor. 


(378)     NO.      1055      VALBNCL\      (rear). 
One-Story  frame   wash   room. 

Owner Jean  Labat,  Premises. 

Architect  ...Oliver   Everett,   1940   Web- 
ster,  San   Francisco. 
Contractor.  .L.  Metier,   157  Albion  Ave., 
San  Francisco. 

COST,    $500 


(379)      FOOT  OF  MASON  STREET.   Re- 
cover steel  'tank. 

Owner Standard  Oil   Co. 

.\rchitect  . .  .None. 

Contractor.  .Western   Pipe   &   Steel   Co.. 

444   Market.  San   Francisco. 

COST,    $450 


(380)      SW  BAKER  &  LOMBARD.     New- 
front. 

Owr.er Max    Zastro,    Premises. 

Architect  . .  .None. 

Contractor.  .M.   Gilberger,   745   5th   Ave., 
San   Francisco. 

COST,    $400 


(381)      NO.  250  KEARNY.     Electric  sign 

Owner Hotel  Stanford  Co.,   Prem. 

Architect  . .  .None. 

Contractor.  .Novelty  Elec.  Sign  Co..   1G5 
Eddy,   San  Francisco. 

COST,   $500 


(382)      W    BRYANT    188    S    26th.      One- 

storj-  and  basement  frame  dwelling. 
Owner Wm.    H.    Grahn,    300S    Har- 
rison, San   Francisco. 
Architect  .  .    None. 
Day's    work.  COST,    $1400 


(383)  W  GUERRERO  183  N  22nd.  All 
work  for  two-story  and  attic  frame 
residence. 

Owner W.   H.' George. 

Architect  ..  .Plans   by   Contractor. 


Coiilraotor.  .  A.       retcrscii,       L'722       San 
Bruno   Ave.,   San   Francisco. 

Filed  Feb.   B,   '13.     Dated  Feb.  5,  '13. 

Frame    up    $1581 

Brown    coated    1581 

Stanillng  finish    on 1581 

(.'ompleled    and  .  accepted 1581 

Usual    35    days 1581 

TOTAL  COST,  $7905 

Bond,    none.      Limit.    90   days.      Forfeit, 

none.     Plans  and  specifteations  filed. 


(384)  NE  ELWOOD  AND  MASON  N 
32-6  E  137-6  S  51-4 '^  W  60  N  18-10% 
W  77-6.  Carpentry  work  (a  ptn  of 
said  work  having  been  done  by  Rick- 
on  Bhrhart  Eng.  &  Constr  Co.)  for 
reinforced  concrete  store  and  hotel 
building. 

Owner Frederick   A.  and  Albert  J. 

Wilson,   Extrs.  Estate   Wm. 
F.  Wilson,  deed. 
.Architect  ..  .Macdonald     &     Applegarth, 

Call  Bldg.,  S.  F. 
('onlractor.  .Ira  W.  Coburn  Inc.,  Hearst 

Bldg.,    San    Francisco. 
Filed   Feb.   5,   'IS.     Dated   Feb.   3,   '13. 

1-st  of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $11,204 
Bond,  $5602.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  90  days. 
Forfeit,  $10.  Plans  and  specifications 
filed. 


(385)  CONCRETE  WORK  (a  ptn  of 
said  w-ork  liaving'  been  heretofore 
done)    on   above. 

Contractor.  .H.     L.     Petersen,     62     Post, 
San    Francisco. 

Filed  Feb.   5,  '13.     Dated  Feb.   3,  '13. 

Payments    same    as    above 

TOTAL   COST,    $19,095 

Bond,    $10,000.      Surety,   Aetna   Accident 

&  Liability   Co.  Li.Tiit,   90   days.   Forfeit. 

$10.      plans   and   specifications    filed. 


(3S6)  FURNISHING  AND  PLACING  OF 
reinforcing  steel,  metal  forms,  by-rlb 
lath,  metal  sash  and  frames  on  above 

Contractor.  .Macdonald   &   Kahn,   Rialto 
Bldg.,     San    Francisco. 

Filed   Feb.    5,    '13.      Dated   Feb.    4,    '13. 

Payments    same    as    above 

TOTAL  COST,    $10,183 

Bond,    $5091.        Surety,       Massachusetts 

Bonding  &   Insurance   Co.      Limit,   w-itli- 

out    delay.      Forfeit,    $10.         Plans    and 

specifications    filed. 


(387)      NO.    46S  TENTH.      New   floor.s   in 
different   departments. 

Owner Milwaukee    Brewery    of    S. 

F..    Premises. 
-Vrcliitect  .  .  .  None. 

Contractor.  .H.    M.      Parry      &      Co.,    145 
Montgoaiery,    S.    F. 

COST,     $800 


(388)      SW  GALVEZ  AND  KEITH.   One- 
story   frame   club   room. 

Owner Boy's  Club,   Premise.s. 

Architect  . .  .None. 

Contractor.  .CThas.  H.  Olson,  1237  Evans 
Ave.,    San   Francisco. 

Cost,    $600 


(389)      SW   O'FARRELL  &  STOCKTON. 
Cut  opening  in  brick  wall. 

Owner Dane    Gross,    Premises. 

Architect  .  .  .None. 

Contractor.  .C.      M.    Lee.      787      Folsom, 
.San    Francisco. 

COST.    $300 


(390)      SW  WEBSTER  AND  LOMBARD 
Add  to  flats. 

Owner ..A.   Stiaretti,   1864  Lombard, 

San   Francisco. 


Ai-cliitect  .  .  .Paul    Ue    Martini.    451    Col- 
umbus Ave.,  San  Franci.sco 

Contractor.  .P.    Carnignani,    1870      Lom- 
bard, San  Francisco. 

COST.    $S0" 


One- 


(391)      BEACH    STREET    (foot) 
story    frame   shed. 

Owner Chrlstofsen    Monoplane    Co, 

Architect  .  .  .None. 

Contractor.  .John    Newton,    163    Frank- 
lin.  San   Francisco. 

COST,    $30" 


(392)      W  SEVENTH  AVE  250  N  Irving. 
Twc-story  and   basement  frame  flats. 

Owner A.    B.      Hallett,      1253      12tli 

Ave.,  San  Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $1500 


(393)      W  SEVENTH  AVE  225  N  Irving. 
Two-story  and  basement  frame  flats 

Owner A.    B.      Hallett,      1259      12tli 

Ave.,  San   Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $450ii 


(394)      W  SEVENTH  AVE  200  N  Irving 
Two-story  and   basement  frame  flats 

Owner A.   B.      Hallett,      1259      12tli 

Ave.,   San   Francisco. 
Architect  .  .  .None. 
Day's    -n-ork.  COST,    $4;0ii 


(395)  W  SEVENTH  AVE  175  N  Irving, 
Two-story   and   basement   frame   flats 

Owner A.   B.     Hallett,      1259      12tli 

Ave,,  San  Francisco. 
Architect  . .  .None. 
r>ay's    work.  COST,    $4500 

(396)  E  DIAMOND  172-6  N  21st.   Two- 
story   and    basement   frame   dw-elling. 

Owner Bay  Cities  Home  Bldg.  Co., 

611  Mercliants'  Exchangi 
Bldg.,   San    Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $2130 


1397)  ON  EXPOSITION  SITE.  Un- 
liook  all  slings  and  liaul  lumber  to 
the  Machinery  Bldg.  and  piling  at 
place  as  required.  Lumber  to  be 
hauled  from  U.  S.  Army  Transpoil 
Dock  at  foot  of  Laguna  street  (about 
6.500,000   feet.) 

Owner Panamia-Pacific        Intelrna- 

tional    Expo-Uion    Co.,    Ex- 
position   Bldg.,    S.    F. 

Arohitect  . .  .None. . 

Contlractoir.  .McPhee     ;Stev6doring     C(*» 
Foot  of  3rd  St.,  S.  F. 

Filed  Feb.   6,  'IS.     Dated  Jan.   28,   '13. 
Payments    as    work    progresses     90% 
Usual    35    days 10%' 

TOTAL  COST,  $1.10  per  thousand  board 
measure. 

Bond  ,none.     Limit,  as  fast  as  required  ' 

Forfeit,   none.     Plans  and  specifications. 

Hied. 

(398)      EXPOSITION      SITE.         Grading- 
sites     for    Automobile     Bldg.,     Service 
Road  and  North  and  South  Entrances 
to    East    Court. 
Owner Panama-Pac'iflc       Interna- 
tional   Exposition    Co.,    Ex- 
position   Bldg.,    S.    F. 
.\rchitect  . .  .None. 
Contractor.  .Sunset  Construction  Co..  ('.-' 

Post,   San   Francisco. 
Filed   Feb.   6,  '13.     Dated  Jan.   31,   '13. 
Payments  as  wcrk  progresses..      75',- 

Usual   35  days    25% 

TOTAL  COST,  $12,800 
Bond,  $6500.  Surety,  National  Surety- 
Co.  Limit,  90  days.  Fofreit,  none. 
Plans    and    specifications    filed. 
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.:;:ri)      BXl'U.SITIOX   SITE.      Construct- 
ImK    sanitary     and     storm    sewers     in 
.si;ite  and   Foreign  sites. 
I  PwiU'r Panama-Pftclflc       Interna- 
tional   Exposition    Co.,    Ex- 
position   Bldgr.,    S.    F. 
\> .  Iiitoct  .  .  .None. 
1 ',  in  tractor.  .Midi  a  el    Murpliy. 
l!.,!    Fell.    6.   '1.'!.      Dated  Jan.    31.   'lli. 
IMvmpnts  as   work   progresses..      75% 

I  >u;il   nr,  .lays    25% 

TOTAL  COST,   $28,350 

i: I.     $1.1,1100.       Surety,     Massachusetts 

iliiis    &    Insurance    Co.      Umit.    100 
Forfeit     $25.      Plans    and    speoi- 
n    i  I  ions  filed. 

'i K    TWENTY-FOURTH    AVE    225 

s    California    25x120.      Alterations    to 
■nilding. 

i'"nc'r Geo.    M.    Conlan. 

\  ~  '  li  iteot  .  .  .  None. 

■    iiii-.-ii-tor.  .Lei?li     &    Sclniltz,     ;!30     stii 

Ave.    San    Francisco. 
1  111  J    Feb.    (i.    'IS.      Dated    Fell.    5,    '13. 

r.rown    coated    $450 

''mnpleted      4'50i 

r^iial     35     days 300 

TOTAL,   COST.    $1200 

i: 1,    none.      Limit.    60    days.      B'orfeit. 

iiiiio'.      Plans    and    speciflcations    filed. 

(lull  .lACKSON  N  97-6  E  Locust  N 
127-8<4xB  40.  Brick  work  for  two- 
•■■tory  and  basement  and  attic  frame 
residence. 

Owner .Mexander  and   Kate   Ke.ves 

Arcliitect  ..  .Smith     O'Brien.     Huniboldt 

Bank    Bldg-..   San   Franci.sco. 

Contractor.  .'Mealey      &        Collins.        185 

Stevenson,    San    Francisco. 
Filed   Feb.   6.   '13.     Dated   Feb.   3,   '13. 
On   1st  and   I5th  of  each   month     75% 

Usual    35    days 25% 

TOTAL  COST.  $1732 
Bond.  $866.  Sureties,  Mo'rris'  Dilloni 
and  Michael  Collins.  Limit,  as  fast 
as  pos.=  ible.  Forfeit,  $10.  Plans  and 
specifications   filed. 

(I'i2)      EXCAVATING,     GHADING    AND 

'  'Oicrete     work     on     above. 
1      niractor.  .H.     L.     Petersen.     62     Post. 
[  San    Francisco. 

Filed  Feb.   6.   '13.      Dated   Feb.    3,   '13. 

Payments    same    as    above 

TOTAL  COST,  $2891 
Bond,  $1447.  Sureties.  Jolin  McGuigan 
and  Gottfried  Peterson.  Limit,  50  day.". 
Plans    and    Epecifications    filed 

(403)    CARPETNER,    CABINET,    STAIlt. 

lath       and    plaster,      tiling,       marble, 

sheet    metal,    glass    and    glazing    on 

above. 
Contractor.  .Brockhage   Foley    &   Green, 

13:;6   Natoma.   S.   F. 
Filed   Feb.   6,  '13.     Dated  Feb.   3,  '13. 

l'a\iiients    same    as    above 

TOTAL  COST,  $17,000 
Bond,  $890.  Surety,  Massachusetts 
Bondiner  &  Insurance  Co.  Limit,  Oct. 
15,  '13.  Forfeit,  $10.  Plans  and  speci- 
fications   filed. 

(401)      PAINTING.        STAINING        AND 

varnishing     on    above. 
Contractor..!.    Kissel.    1538    Polk.    S.    F. 
Filed   Feb.  6,  '13.     Dated  Feb.  3.  '13. 

Payments    same    a:^    above 

TOTAL  COST,  $125ii 
Bond,  none.  Limit,  as  fast  as  possible 
Forfeit,  $10.  Plans  and  speciflcations 
filed. 

(Hi5>  S  BP.YANT  AND  ZoE  SW  125 
.\SE   160.     lilazing  and  glass  tor   win- 


dows, sasli  door,  transoms,  borrowed 
lights,  skylights,  area  roofs,  elevator 
front(=,  etc.,  tor  tour-story  and  base- 
ment  Class    "B"    building. 

Owner Shreve    &    Co. 

.\rchltect  ..  .Nathaniel       Blalsdell,       255 

California,     San     Francisco. 

Contractor.  .W.   P.   Fuller   &   Co.,    Beale 

and   Mission.   S.   F. 
Filed    Feb.    6,   '13.      Dated   Jan.   7,   '13. 
On   1st  and   15th   of  each   month     7'5% 

Usual     35     days 25% 

TOTAL  COST,  $3871 
Bond,  none.  Limit,  40  days  from  re- 
cording. Forfeit,  $25.  Plans  and  speci- 
fications   filed. 


21 

dwiK. 


(406)      ROOFING      WITH    FELT,       AS- 

phalt  and   gravel,   etc.,   on  above. 
Contractor.  .ParafBne   Paint   Co.,   34   1st. 

San    Francisco. 
Filed    Feb.    6,    '13.      Dated    Jan.    IS,    '13. 

Payments    same    as    above 

TOTAL  COST,  $1010 
Bond.  none.  Limit,  30  days.  Forfeit, 
$20.      Plans   and    speciflcations    filed. 


4(07)  W  MISSION  160  S  18th  S  25x 
W  160  MB  68.  All  work  for  three- 
story   frame   store  and   apartments. 

Owner Fredk.    E.    Mersereau,    1160 

Powell,    San    Francisco. 
Architect  ..  .Rhodes     &     Marisch,     3372 

16th,   San   Francisco. 
Contractor.  .H.     E.     MacArthur    and     T. 
W.     MacArthur.     1560     Fell, 
San   Francisco. 
Filed   Feb.    6,   '13.     Dated  Feb.    6,   '13. 

All   foundations   in $1000 

2nd    floor    joists    in 2450 

Enclosed,    rustic   and    roof   on...    2450 

Brown    coated    3450 

Standing   finish    on 3950 

Completed   and   accepted... 5450 

Usual     35     days 6250 

TOTAL  COST,  $25,000 
Bond.  $12,500.  Surety.  American  Bond- 
ing Co.  of  Baltimore.  Li.nit,  100  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(108)  N  PAGE  175  W  Pierce.  Three- 
story  and  basement   frame  fiats. 

Owner .-Vnua   C.      Taft.    816      P.vge. 

San     Francisco. 
Arc'iit.'ct  .  .  .N7ne, 

Contractor.  .Oscar     Thunberg,     678     9th 
Ave.,    San    Francisco. 

COST,    $7000 
NOTl':: — lob    Is   started. 

(409)  N  FILBERT  187-6  K  Hyde. 
Three-story  and  base  iient  frame  flats 

Owner D.    M.    Shafer.    1154    Filbert. 

San    Francisco. 
.\rcliitect  . .  .Theo.       W,       Lenzen,       709 

Humboldt  Bank  Bldg.,  S.  F. 
Day's   work.  COST.   $5000 

(410)  W  LAIDLEY  78-4  E  Miguel. 
One-story  and  basement  frame  resi- 
dence. 

owner G.   Heden.   116  Sussex.  S.   F. 

.\rc'nitect  .  .  .None. 

Dav's    work.  COST,    $800 


(411)      NO.   719      COMMERCIAL.        Alter 
residence. 

Owner Mrs.       E.       McCarthy.       346 

Kearny,    San    Francisco. 
Aiciiitect  .  .  .None. 

t'ontractor.  .L.     A.     Hinson.     ISO    Jessie, 
San   Francisco. 

COST,    $10(1 


Onc-story   and   basement   frann 

Owner Ed.    Westphal. 

.■\rchltect  . .  .None. 

Day's    wcrk.  COST.    $500 


(413)  NE  NIAGARA   AND  LOUISBERG. 
Erect    8    hot    houses. 

Owner A.    Plcettl.    Ingleslde. 

Arcliitect  . .   None. 

Day's  work.  COST,  $1000 

(414)  W       LEAVENWORTH       62-6       S 
Union.      Alter    residence. 

Owner D.  Atkins.  2042  Leaven- 
worth,   San    Francisco. 

Arcliitect  ..  .Wm.  Knowles,  Hearst 
Bldg.,   San    Francisco. 

l>ays    work.  COST,    $1000 


(415)  S  HUNT  80  E  Third.     New  front 

Owner Salvation    Army,    Premises. 

Architect  . .  .None. 

<"ontractor.  .John      Blller,      460      Mont- 
gomery.   San    Francisco. 

COST.    $400 

(416)  E  DELAWARE  154  S  22nd  E 
200xS  246  PN  504.  Construction  of 
wharf   and   pumpinghouse   foundation 

Owner Pacific  Gas  .S:  Elec.  Co.,  425 

Sutter,  San   Francisco. 
Architect  . .  .None. 
Contractor.  .Thomson     Bridge    Co.,     103 

Main,    San    Francisco. 
Filed   Feb.   7,   '13.      Dated  Jan.   31,   '13. 

On   completion    7S% 

Usual    35    days 25% 

TOTAL  COST,  $17,125 
lond,  $8562.  Surety,  Massachusetts 
lumding  &  Insurance  Co.  Limit,  75 
days.  Forfeit,  none.  Plans  and  speci- 
fications   filed. 


SE    CAI'ITol, 


AND 


ilt.AFToN. 


(417)  W  PIERCE  100  N  Lombard  N 
25xW  110.  Al  work  for  one-story 
and   basement  frame  store  building. 

Owner Maria  Sartorlo. 

Arohitect  . .  .None. 

Contractor.  .Vittorio       Pera,     325       Bu- 
chanan,   San    Francisco. 

Filed  Feb.  7,   '13.     Dated  Jan.   25,  '13. 

Roof    completed    V4 

1st    coated     V4 

Completed    ^^ 

Usual    35    days \i 

TOTAL     COST.     $4500 

Bond.    none.      Liaiit,   90   days   after   Jan. 

30,  '13.     Forfeit,  none.     Plans  and  speci- 
fications   filed. 

(418)  NW  HOWARD  370  SW  Third 
SW  40xNW  80  lOOV  Blk  363.  Exca- 
vation, grading,  concrete  and  artifi- 
cia  stone,  cleaning  and  stacking  on 
lot  of  old  brick  for  three-story  and 
basement   Class    "C"    rooming    house. 

Owner Clara    Bibbero. 

Architect  ...Bernard  J.  Josepli,   1st   .Na- 
tional   Bank    Bldg.,    S.    F. 
Contractor.  .Camp  &  Carillon.  4075   17tli 

San     Francisco. 

Filed  Feb.  7,  '13.     Dated  Feb.  3,  '13. 

Excavation    and  grading  done,  and 

foundation,    basement    and     area 

walls    up    to    1st    floor   Joists   and 

piers    built     $1100 

Completed    and    accepted 546 

Usual    35    days 550 

TOTAL  COST,  $2196 
Bond.  $1100.  Sureties.  .\dam  Beck  and 
'I'heo.  BInner.  Limit.  40  days.  For- 
feit.   $5.      Plans   and   specifications    filed. 

(419)  S  JACKSON  214  E  First  Ave  or 
Arguello  Blvd.  All  work  for  two- 
story   and   basement   frame   residence. 

,,„.„,.,■. \Vm.      Ham      Hall.      Postal 

Telegraph    Bldg..    S.    F. 
.\rchltect  ..  .Plans    by    Owner. 


no 
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('niiliniinr.  .W.    |i.    lli'inU-ison.    Alonad- 
iini  k    KIiIk..    Shii    Fmnclsto. 

KIlP.I    Kel..    7.   'Kl.      Dnleil    Feb.   6,    '13 
KiiiiiH'.    rniiKli    door,    wall   .shentli- 
IliK  Hiid  rocif  FlivatliliiiK  iintt  litilk- 
h-iid  iiikI   feiii'o  (•oiii|ilelr<l .  . . .  J2?ll'..'>n 
Outside  itln^ter  uiul   Inslile  hrown 

1  "iiie  I     2712..in 

I'liinplctt'i)  ni-.il   acoeptcl 2712. .in 

irmul    a.-)    ilu.vs 2712. .".0 

TOTAL  COST.   |10.8.")0.00 

riiiiil.    Ifi.lOO.        Surety.      Massachusetts 

iJuiidliiR    &     liisuiante    On.       Uinlt.     80 
,la.\s.      Koifelt.  ».■>.     Plans  and  speeKlca- 

tloiis  llloil. 


(420)  N  SACKA.MKNTO  200  E  Dru.iim 
N  o9-9xK  25.  Concrete,  cement,  side 
walk  doors,  steel  beam.*!  of  side 
walk,  inimplng  and  reinforcing  bars 
for  Ibree-sloiy  and  basement  loft 
blillilintr. 

I'wner Union    Pacinc    Salt    Co.,    46 

."Sacramento,  San   Frant'lseo. 

.Vrchitect  .  .  .O'Hrlen    Bros..    Inc.,    Clunie 
BIdg.,  .San   Franclsn'o. 

Contractor.  .Jobn    Spargo,    926    Presidio 
Ave..    San    Francisco. 

Filed   Feb.  7,  '13.     Dated  Feb.   7,  ■)?.. 

S3    1-3%    work    completed $.il.'i 

GG    2-3%    work    completed 513 

Completed   and   accepted 515 

I'siial    33   days 515 

TOTAL  COST,  $2060 

Hond.    none.      Limit.    30    days.      Forfeit, 

$.">.      Plans    and    specifications    filed. 


(421)      E    NEVADA      75    N      Powliattan. 
One-story   and  basement  frame  dwlg. 

Owner .1.  C.  Stromswald,  14  Beaver 

San  Fi-ancisco. 
.\rcliitect  .  .  .None. 
Day's    work.  COST,    $Il.-iO 


(122)      E      NICVADA     50   N     Powliattan. 
One-story  and  basement   frame  dwlg. 

Owner: J.  C.  Stromswald,  14  Beaver 

San  Francisco. 
.\rcliltect . .  .None. 
Day's   work.  COST,    $ll.ji) 

(423)  E       DIA.MONI)       122-li       N       21st. 
Two-story  and  liasenitnt   f  ra  m.j  dwlg. 

Owner Bay   Cities  Home  Bldg.  Co.. 

Slercliants'    Exchange   Bldg-: 

Snn  Francisco. 
Ari-bitect  . .  .None. 
Day's  work.  COST.   $22110 

(424)  E      DIAMOND      147-6      N      21.-t. 
Two-story  and  basement  frame  dwlg. 

Owner Bay   Cities  Home  Bldg.   Co.. 

•      Merchants'   Exchange   Bldg. 
San  Francisco. 
Ar<-bitect  .  .  .None. 
Day's  work.  COST,  $2200 


(125)   N  McAllister   137-6  E  Buchan- 
an.     Raise   and   add    to   flats. 

"^'ner Charles  Katz,  1200  Dolores, 

San    Fi-anclsco. 
.\rchitect  . .  .Ncne. 
I>ay's    work.  COST,    jr.OOO 

H26)      K      ANDOVKR      50    S      Eugenia, 

One-story  and  basement  fi-ame  dwlg. 
Owner p.  w.  Montrouil,   255   Moul- 
trie,   San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST.    $1000 

•427)      AV     HVDE     Ki-K     N     California. 
Three-story  and  base.nen'   frame  Hals' 

"«ner J.    p.    AVym.nn 

.\rch1tect  .  .  .None. 

Day's  work.  coST,   $!li 


(I2.>i)  S  EUCLID  AVIO  :i:.  W  CoMiinon- 
wcalth  Ave.  Two-.'-'torv-  aiul  ba.'-cnicnt 
fame   residence. 

owner M.  Fisher.  Cal-Paclfic  Bldg. 

San    Francisco. 
.Vrcliltect  ...David   Coleman,   .Merchants' 

National   Bank   Bldg..  S.  F. 
I 'ay's   woik.  COST,   $35O0 

(12)))  E  ALBION  AVl'I  110  S  16th  30x 
120.  Foundiillon.  carpenter,  plaster- 
ing, gla7,ing,  plumbing,  painting,  roof 
for    two-story    frame    (2    flats.) 

Owner John    P.   and   Hattie   Spaar, 

24th    and    Potrero,    S.    F, 

.Architect  . .  .None. 

Contractor.  .J.  Eric  Johansen,   2726   20th 
Sitn   Francis  co. 

Filed   Feb,   8,  '13.     Dated  Feb.   6,  '13. 

Frame    up    $60G 

Brown    coated    706 

Co:npleted   and   accepted 706 

Usual   35   days 707 

TOTAL  COST,    $2725 

Bond,  none.  Limit,  60  days  from  issuing 

permit.  Forfeit,  none.     Plans  and  speci- 

ticatlons    filed. 

PEn.'uiTs     is.suKn     for     tearixg 

DOWJV  BUILDINGS. 


The  following  is  a  list  of  applications 
filed  since  February  1st  for  tear 
down   permits   in   the   Fire  Limits: 

Symon  Bros.  NW  Front  and  Jler- 
chant.      One-story    frame. 

Symon  Bros.  SW  5th  and  Stevenson. 
One-story   frame. 

Symon  Bros.  No.  10  Stewart  street. 
One-story    fra/me. 

Symon  Bros.  SE  Asli  and  Van  Ness 
Aves.       Two-story     frame. 


COMPLETION  NOTICES. 


San  Francisco. 


Feb.  1.  1913— N  HOWARD  340  S  Third 
SW  SOxNW  SO.     P  J   Roddy  to  Car- 

nahan  &  Mulford Jan.  29.   1913 

Feb.  1,  1913— COMG,  26-G''/8  from  NW 
Market  rnd  Front  —  92-8  W  137-6 
S    92-8    E    137-6.      A    B   Spreckels    to 

Van  Emon  Elev  Co Jan.  31,  1913 

Feb.  1.  1913— E  CAPP  220  S  Temple 
S  40  E  115  to  alley  way  15  ft.  wide 
N  40  W  115  ptn  Lot  140,  S  F  Hd 
Union.      The    Pacific    Telephone    & 

Telegraph   Co   to   A  T  Spence 

Jan.    25,    1913 

Feb,  3,  1913— E  JOICE  54-3  S  Sacra- 
mento S  29-9  E  60  N  29-9  W  54-3. 
Agnes    M   McGuire    to    Otto    Carson 

Feb.    3,    1913 

Feb.  3,  1913— N  UNION  76-6  E  Mason 
E  21xN  58.  Salvatore  Roma,ni  to 
Farnocchia  Petri  &  Co.. Feb.  3,  1913 
Feb.  3,  1913— N  O'FARRELL  62-6  E 
Laguna  E  25xN  120.  Laurence  J 
Lane  to  Henrv  Conrad.. Feb.  3.  1913 
Feb.  3,  1913— E  POWELL  112-6  S 
Chestnut        25x103-1%,  Emanuel 

Garibaldi   to   B  Kessler.  .  Jan.    10,   1913 
Feb.   3.    1913—  WVAN  NESS  AVE   115 
N  Pine  N  40  W  133  S  40  E  15  along 
the    end      of    right    of   way      E    IIS. 
Mutual    Land    Inv    Co    to    Northern 

Constr  Co Jan.   4.    1913 

Feb.  3,  1913- NE  SIXTH  &  NATOMA 
S  75xE  75.     .The  Hind   Estate  Co  to 

The   Van    E:non    Elevator   Co 

'.Jan.    24,    1913 

Feb.  3., 1913— W  EIGHTEENTH  AVE 
-'Ou  S  Clement  25x120.  Bridget 
Campbell  to  J  J'Harcom. Jan.  30.  1913 
Feb.  4.  1913— W  WAYNE  PLACE 
(Siott  Place)  112-fi  N  Pacilic  th  25x 
\V  56.     J  B  Pene  lo  whom  It  may 


concern Feb.   3,  191; 

Feb.    4,    1913— W    ,'3TEINEK    114-10    S 
O'Farrell   S  22-8xW   137-6.     Pauline    ' 
E  H  Kabel  to  Petterson   &  Persson 

Jan.    30,    191 

Feb.  4,  1913— SE  MARKET  45-lfl  SW 
Spear  SW  45-10  SB  l»2-«  NW  137-0, 
Sommer  &  Kaufmann   to  Dyer  Bros 

Ian.  30,  191, 

Feb.  4,  1913— S  GREEN  137-6  E  Stel-  ' 
ner  32-6x137-6.  Carl  M  and  Bessie  | 
M    Lee    to    W    O    Nicolaldes    and    F    i 

Burghardt Feb.    3,    19i: 

Feb,     4,     1913— E     AIOULTRIE     100    8     I 
PoT(  Italian.        P    W    Montrouil      to    | 
whom  it  mav  concern.  ..  .Feb.   3,  191:' 
Feb.  4,  1913— NW  BUSH  &  SANSOME 
N    137-6XW    67-6.      Standard    Oil    Co 

to  S  F  Cornice  Co Jan.   27,  191; 

Feb,    4,    1913— NW    WASHINGTON    &     | 
Maple  W  117-9xN  143-7 '4;  N  Wash- 
ington   117-9    W    Ma,ple    W    29-6xN 
I27-814.       Marcus     S     Koshland     to 

Edward   C   Bletch Feb.   3,    191; 

Feb.  5,  1913 — N  SUTTER  122-9  W 
Sansome  W  122-3xN  137-6.  Chas. 
Holbrook  to  E  M  Huie  Co. Feb  3,  191; 
Feb,  5,  1913— W  COLE  77-S  S  Carrael 
S  25xW  100.  Andrew  Lyon  to  An- 
drew  Lyon Feb.   5,   1913 

Feb.  5,  1913— SE  MARKET  100-0% 
NE  Seventh  NE  50-0%xSE  165.  Jas 
D    Phelan    to    Rainey    &    Phillips.. 

Feb.    5,    19!:: 

Feb,  5,  1913— NW  VALLEJO  &  MONT- 
gomery  37-9x56-2.     Giulia  Picetti  to 

Louis   Rossi Feb.   5,   19i:j 

Feb.  5,  1913— S  SACRAMENTO  112-G 
E  Franklin  E  30xS  127-814.  Joseph 
E  Levin  to  J  D  Hannah.. Feb.  5,  1913 
Feb.  5.  1913— NW  WASHINGTON  & 
Maple  W  117-9XN  143-7Vi;  N  Wash- 
ington 117-9  W  Maple  W  29-6xN 
127-8^.       Marcus     S    KosilUand     to 

Alex    Haus Feb,    3,    1915 

Feb.   5,   1913^COMG.   26-6%    NW  Mar-      ; 
ket   and    Front   —    92-S    W    137-6    S 
92-8    E    137-6.      Moore-Watson    Dry      ' 
Goods  Co   (tenant)   to  J  I  Mitrovich 

Bldg    Co Feb.     1,     1913 

Feb.  5,  1913^W  BANKS  25  S  Eugenia 
Ave  S  25xW  70  Lot  528  Gift  Map 
No.    1.      Henry   A   Sala   to   Henry   A 

Sala Jan.    24,    1913 

Feb.  5,  1913— NW  SIXTH  &  MISSION 
—  SO   W   130   S   80  —  130.      Sullivan 

Estate    Co    to    Patrick    R   Wood 

Feb.    5.    1913 

Feb.  5,  1913— S  TWENTY-NINTH 
178-7  W  Diamond  W  25xS  114. 
Frederic  A  Steiner  to  F  A  and  J  F 

Neilson Jan.    26,    1913 

Feb.   5.   1913 — E  BOYCE  75  N  St.  Rose 

Ave  N  25xE  120;     Kate  McHugh   to 

whom  it  may  concern ..  .Jan.   31,   1912 

Feb.     5.     1913 — W     CHURCH     60-6     N 

Army.     James  Fenton   to  George   D 

Gilmour   Feb.  5,  1913 

Fb.  6,  1913— NW  VAN  NESS  AVE  & 
Oak  157-6  N  SO  W  21  N  40  E  178-6 
S  120.  The  Masonic  Temple  Asso- 
ciation of  California  to  The  Clin- 
ton   Fireprooling    Co Feb.    3,    1913 

Feb.  6.  1913— SE  FILBERT  AND  JAS- 
per  Place.     Luca  Bacciocco  to  Norio 

Cavalia    Jan.    31.    1913 

Feb.    6,    1913— NW   TURK   AND   POLK 
N    137-6xW    137-6.      German    House 
Ass'n  to  Jolin  Simmen  Co. Feb.  3,  1913 
Feb.    G,    1913 — E   NOE   89   S  27th   S  25x 

SO.     Mary  F  Hall   to   A   Elvin 

Feb.    6,    1913 

Feb.  G,  1913— SE  SIXTH  &  NATO.MA 
S  75xE   75.     The  Hind   Estate  Co   to 

C   S   Amsler Jan.    2S,   1913 

Feb.     6,     1913— SE    MARKET     150-SH 

NE  7tli  SB  165-lxNE  75.      Boston  & 

S    F    Amusement    Co    to    C    J     Hlllard 

Co Jan.  30,   1111:1 
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jefa.  7.  19)3— EXPOSITION  SITE. 
Pknama-Paclflc  International  Ex- 
position to  F  R  Ritchie  &  Co 

Feb.    6,    1913 

'eb.  7,  1913— ^NW  JACKSON  AND 
Dru;nm  N  6bxW  GO.  Thomas  W 
Butcher  to  McGowan  &  Butler.... 
Feb.    5,    1913 

•eb.  7,  1913— W  TENTH  AVE  75  S 
California.  O  E  Anderson  to 
whom  it  may  concern. ..  .Feb.  7,  1913 

'kt>.  7,  1913— NW  BRODERICK  & 
Vallejo  E  60  N  107-G  W  24-6  S  3-6 
W  35-6  S  104.  Annie  T  K  Smart, 
fraly    Parker,       and    Eliaabeth       J 

Knight   to   Stockholm    &    Allyn 

Feb.    6,    1913 

'eb.  7,  1913-^CLAY  NO.  2214.  Annie 
1,  Wallace  to  Ira  W  Coburn,  Inc. 
Feb.    1,    1913 

"^.   7,   1913— N  SACRAMENTO   225   B 

Erumm  N  119-6xE  50.  Union  Pac 
lit  Co  to  Healy  Tibbetts  Constr 
Co Jan.    24,    1913 

'eb.  7,  1913— SE  VIENNA  200  NE 
France  Ave  NW  2  5x313  100  Lot 
3  Blk  62  Excl  Hd.  Otto  V  and 
Anna  C  Burberick  to  Stephenson 
&  Parry   Feb.  4,  1913 

"eb.  7,  1913— E  B-\RTLETT  162-6  N 
^6th  E  117-6xN  32-6.  Louis  W  or 
L  W  Scheppler  to  Henry  Conrad 
Feb.     5,     1913 

feb.  7,  1913— W  MONROE  68-9  N 
Bush  N  69xE  70.  H  B  Pinney  to 
whom  it  may  concern.  ..  .Feb:  6,   1913 

^eb.  7,  1913— N  CORNWALL  32  W 
Third  Ave  —  30-1  m  or  1  —  «0  S 
30  W  73.  Rosa  Gomez  Olsen  to 
Roy   T   Murray Jan.   25.   1913 

Feb.  7,   1913— W  EIGHTH  AVE  150  N 

A,i2a  25x120.      Milton   and    Anna 

E  Murray  to  whom  it  may  con- 
cern     Ja"-    28,    1913 

j-eb.  7,  1913— W  SANCHEZ  100  S  30th 
S  25xW  75.  Joseph  O'Connor  to 
Ward    C    Brown Jan.    31,    1913 


OAKLAND  AND  ALAMEDA 
COUNTY. 


Liens  Filed. 
Ian  rnaelieo. 


[Feb.  3,  1913— NE  FIRST  &  FOLSOM 
E  S7-6xN  61-6.  W  L  Nagel  vs 
John    Campe $72 

iFcb.  3,   1913— W  RHODE   ISLAND   100 

5  24th  S  25xW  100.  Friedman  Bros 
vs  Owen  J  Gallagher  and  W  H 
Morphy     J22.50 

;Feb.  3,  1913— SE  iL\RKET  150-l-,<, 
NE  7th  SE  165-lxNE  75.  Electric 
Railway  &  Manufacturers  Supply 
Co  vs  Metropolitan  Constr  Co  and 
Boston  &  S  F  Amusement  Co.-l2221.91 

Feb.  3,  1913— W  DEVISADERO  100 
■N  Filbert  N  37-6xW  30.     J  L  Bowen 

6  Son  Co  vs  G  K  Eastont  S  F 
Wagner  Est  and   R  S  MacMillen  .$150 

■Feb.  6,  1913— SE  MARKET  150-1% 
NE  7th  SE  165-lxNW  75.  Thos 
Day  Co  vs  Boston  &  S  F  Amuse- 
ment Co    (cpn)   and  John   Doe  Stern 

$1991.60 

Feb.  7,  1913— N  SUTTER  175  W  Fill- 
more W  50xN  137-6.  John  F  King- 
vs  Frank  Sutton,  Edgar  R  Redlech 
and  Howard  J  Roberts  as  co-part- 
ners  as   Home    A.uusement    Co.    and 

J    E    MacCormac JSOo 

Feb.  7,  1913— S  CALIFORNIA  107-6 
W  26th  Ave  W  25xS  100.  A  Seg- 
liieri    and    Bro.   cpn    vs    M    R   Cotton 

and  R  A  Crother.s    $179.70 

Feb.  S.  1913— N  SUTTER  175  W  Fill- 
more W  50xN  137-6.  Electric  Slotor 
.t  Mafhlne  Co  vs  Frank  Suttnii, 
■  Edgar  Kedllch  and  Howani  J  Roh- 
erts  (as  Home  Amusement  Co)  and 
J   E  MacCormac.  ..,..  ._, $220.44 


APARTMENT  HOUSE— 2  story  and 
base,  frame,  $12,000.  Oakland,  Cal. 
.\rc:iilect,  Leonard  H.  Ford,  1704  Ox- 
Cord  St.,  Berkeley.  Owner,  Jolin  J. 
Fosen,  2S09  Filbert  St.,  Oakland.  The 
building  will  be  erected  at  the  corner 
of  3rd  avenue  and  Ea-st  16th  street. 
Oakland,  and  will  contain  12  apart- 
ments of  two  and  tliree  rooms  each. 
.Ml  suites  will  have  connecting  baths 
and  wall  beds.  Interior  finish  will  be 
ot  pine  and  redwood  with  some  oak 
in  the  entrance  vestibule  and  lobby. 
Tliere  will  be  a  central  lieating  sys- 
tem and  vacuum  cleaning.  The  exte- 
rior of  the  ibuilding  will  be  covered 
\vitl>  cement  plaster  on  metal  latli. 
Plans  are  complete  and  in  tlie  hands 
of  tlie  owner  who  is  taking  llgures  on 
tlie    work. 

APARTMENT  HOUSE — 2  .•'tory  and 
base,  frame.  Cost  not  stated.  Oak- 
land. Cal.  Architect,  M.  L.  Newsom, 
S12  Broadway.  Oakland.  Owner,  Al. 
Wood,  922  Broadway,  Oakland.  The 
building  will  be  arranged  for  stores 
on  the  first  floor  and  a  number  of  two 
room  suites  on  the  second  floor.  All 
interior  trim  will  be  of  pine  or  red- 
wood. Hot  and  cold  running  water 
will  be  supplied  to  all  apart.nentsj 
There  will  be  patent  store  fronts.  The 
exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  include  a  furnace  heating 
-system.  Plans  are  in  the  hands  of  the 
owner  who  is  taking  bids  on  the  va- 
rious   parts   of    tlie   work. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Berkeley. 
Alameda  Co,  Cal.  Architect,  Olin  S. 
Grove.  2911  Telegraph  Ave.,  Berkeley. 
Owner,  D.  L.  Levy.  This  house  has 
been  designed  for  an  eight-room 
ilwelling  with  bath  and  sleeping  porch. 
Interior  finish  will  be  ot  pine  and  red- 
wood w'ith  hardwood  floors  in  the 
principal  rooms  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick.  Tile  will  be 
used  in  the  bath  and  kitchen.  The  ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  Hguies  are 
being    taken. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  Piedmont,  Alameda  Co. 
Cal  Architect.  C  C.  Jones.  Head  ot 
Santa  Barbara  Road.  Berkeley.  Own- 
er R  E.  Jones.  The  dwelling  will 
contain  seven  rooms,  bath  and  sleep- 
ing porch.  Interior  finish  will--  be  of 
pine  and  redwood  with  some  elm  pan- 
els Oak  floors  will  be  used  in  the 
principal  rooms  There  will  he  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  The 
exterior  of  the  dwelling  will  be  covered 
Wilh  cement  plaster  and  shakes.  Plans 
are     complete     and     figures     are     being 

RESIDIONCE  —  2  story  and  nase. 
trame,  $1,500.  Berkeley,  Ala.neda  Co., 
ral  Architect,  none.  Owner.  George 
R  Trvncr.  2729  Prince  St..  Berkeley. 
The  bouse  has  been  '3«'^'f"f  .f"".,;'" 
eight-room  dwelling  with  ibath  and 
-leeping  porch.  Interior  finish  will  be 
of  pine!  redwood  and  oak.  Hardwood 
Mo6rs  will  be  used  in  the  pr.ncipa 
room.s.  There  will  he  furnace  heat 
.,id  open  (ire  places  .Mantels  w. 
of  l.ri.U  and  tile.  Bath  room  will  I" 
finished  in  tile  and  wHJ  have  a  com- 
position   floor.      The     exterior     ot      the 


dwelling  will  be  covered  with  aliln- 
gles.  Plans  are  complete  and  In  the 
liands  ot  the  owner  who  will  do  the 
work   by    Day   Labor. 

BUNGALOW  —  1  story  and  bane, 
frame,  $2,500.  Berkeley,  Alameda  Co., 
Cal.  Arcliitect,  Frank  M  .May,  2145 
Center  St,  Berkeley.  Owner,  J.,  A; 
Plnkerton.  The  bungalow  will  contain 
six  rooms,  bath  and  sleeping  porcli. 
All  Interior  flnMi  will  be  of  pine  and 
redwood.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  a  large  open  fire  places  with 
br'lck  or  tile  mantel  in  tile  living 
room.  Tile  will  be  used  in  the  bath 
and  kitchen.  The  exterior  ot  the 
house  win  be  covered  witli  shingles. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
concrete,  $4. .500.  Piedmont,  Alameda 
Co.,  Cal.  Architect.  none.  Owner, 
James  Rountree,  5417  Shatter  Ave., 
Oakjlancf.  The  Jiouse  has  been  de- 
signed for  an  eiglit-room  dwelling 
witli  bath  and  sleeping  porch.  Inte- 
rior finish  will  be  of  pine  and  redwood 
witli  some  oak  used  in  the  dining  and 
living  rooms.  Hardwood  floors  will  be 
used  throughout.  There  will  be  open 
fire  places  and  brick  or  tile  mantels. 
Tile  will  be  used  in  the  bath  room  and 
kitchen.  Furnace  lieat  will  'be  in- 
stalled. Tlie  exterior  ot  the  bouse 
will  be  covered  with  cement  plaster. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor 

BUNGALOW— 1%  story  and  b.ijc. 
frame,  $2,000.  Oakland,  Cal.  .\rchi- 
lect.  none.  Owners.  Realty  Syndicate, 
Syndicate  Bldg..  Oakland.  Owner. 
Colin  Mclnnis.  The  dwelling  will  con- 
tain five  rooms  and  bath.  Interior  fin- 
ish Will  be  of  pine  throughout.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms  There  will  be  a 
large  open  fire  place  with  brick  man- 
tel in  the  living  room.  Tile  will  be 
used  in  the  bath  and  kitchen.  The  es- 
terior  ot  the  hou?e  will  be  covered 
with  shingles.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 
BUNGALOWS — 7.  1  story  and  base, 
frame.  $2,500  to  $3,000.  Berkeley.  Ala- 
meda Co..  Cal.  Architect,  none.  Own- 
ers. Patrick-Nelson  Co..  2025  Addison 
St..  Berkeley.  These  houses  will  be 
erected  in  Fairmont  Park,  and  have 
been  designed  to  contain  from  five  to 
six  rooms  each.  The  interiors  will  be 
flnislied  in  pine,  redwod  and  ?ome 
liardwoods  Hardwood  floors  will  be 
used  throughout.  Several  of  the 
houses  will  have  central  beating 
plants.  All  will  have  open  fire  places 
and  tile  or  brick  mantels.  Tile  will 
also  be  used  In  tie  hath  rooms  and 
kitchens,  Exteriors  will  be  covered 
with  cement  plaster.  Plans  are  co  n- 
plete  and  the  work  will  be  ;  tarted  at 
once  under  the  Day  Labor  system. 

BUNGALOW— 1  hi  story  and  base, 
frame.  $3,250.  Oakland.  Cil.  Archi- 
tect none.  Owner,  E.  W.  Woodward. 
i:,40  Broadway.  Oakland.  Tlie  house 
has  been  designed  for  a  six-room 
dwelling  with  hath  and  sleeping  porch. 
Interior  will  be  finished  in  pine  and 
redwood  with  hardwood  floors  In  the 
principal  rooms.  There  will  be  Uir- 
nace  heat  and  open  fire  places.  Man- 
tels win  be  ot  brick  and  tile.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  There  will  be  an  automatic 
water  heater  installed.  The  exterior 
of  I  he  hon^e  will  be  covered  with  ce- 
ment plaster  Plans  are  romplele  and 
^  the   work    will    be   done   by    Day   I^bor. 
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KI..VT  .  .\M>  STOUKS— i  story  iiiid 
liinf.  rniiiii-.  t'liHt  not  stiilPil.  Onk- 
Hii/I.  I'll.  Aniillorl.  none.  Owner.  V- 
Aiiiiiinlno.  .'.lOiio  TelcKrapii  Ave.,  ()»k- 
iin.l.  Tlu>  WiilliliriK  will  cover  ii  con- 
iihleral  U-  urea  ami  lias  l)een  arranRed 
1".M-  ii  "tores  on  11  e  first  lloor  and  two 
lliils  al.ove.  Interior  llnlsli  will  be  of 
phu-  tliryugl  out.  Tne  exterior  will 
le  .•o\ereil  witli  riisllo.  I'Urn^  are  In 
t  e  1  anilf  of  tl  e  owner  anil  the  work 
will    1  e    done    l>y    l>ay    Labor. 

Ari>lTt'l{ir.VI — 2  story  and  base, 
t'ljiw.'*  A  lonstruc'tlon.  $.iOn.(HIO.  Oak- 
lanil.  Cal.  Ar.'liltect.s.  Palmer  &  Horn- 
loslel.  New  York,  ansoclated  witli  J. 
.1.  Donovan,  Seiurlty  fiank  UUlft,.  Oak- 
land. Owners.  City  of  Oakland.  Plans 
lor  tlie  stroitiiral  steel  work  for  tliis 
iMilldlng  have  been  completed  and  are 
now  out  for  Hsmfs.  The  building  has 
been  fully  described  here  several  tl  Ties 
before.  Bids  will  be  opened  for  the 
furnish Inpr  and  erecting  of  the  struc- 
tural steel  on  February  27th.  The  of- 
(Ulal  proposal  appears  in  another  col- 
umn of  this  Issue.  Complete  Informa- 
tion relative  to  the  work  can  be  se- 
cured   from    Architect    Donovan. 

HOTEL — 7  story  and  base,  brick 
and  steel.  Cost  not  stated.  Oakland, 
Cal.  Architect,  A.  W.  Smith.  1010 
hroadway,  Oakland.  Owners,  Ciancia- 
rulo  Bros.  The  building  is  to  be 
erected  at  the  southwest  corner  of 
Kith  an<l  Jefferson  streets,  and  will  be 
deslRned  for  a  high  class  commercial 
hotel.  Construction  will  be  of  steel 
and  brick  with  exterior  walls  faced 
with  pressed  brick.  Plans  include 
steam  heat,  elevators  and  a  water 
lieating  system.  Interior  will  be  fin- 
ished in  pine,  redwood  and  some  hard- 
wood. Lobby  will  be  finished  with 
marble,  tile  and  ornamental  plaster. 
Plans   are   being   prepared. 

STORES  AND  OFFICES— 12  story 
and  base.  Cla.ss  A  construction.  Cost 
not  stated.  Oakland.  Cal.  Architect, 
A.  C.  Martin.  Higgins  Bldg.,  L.  A. 
Owners,  Syndicate  of  Oakland  capital- 
ists. The  names  of  the  owners  and 
exact  location  of  the  building  cannot 
l>e  given  at  this  time.  Mr.  Martin 
states  that  the  structure  will  be  60x80 
feet,  and  that  it  will  contain  a  total 
of  330  ofliojs.  Construction  is  to  be 
lircproof  tin-ooghout.  Further  details 
will    l>c    given    as    the    plans    progress. 
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Biiilding  Oontracts  Awarded. 


Oakland. 


31fi 
317 
31S 
319 
320 
321 
3?2 
3"3 


Decker     Decker 

Fassio     Garello 

Farris     Farris 

Button      Button 

Nea  ry     Neary 

Mills     Lewis 

Fox     Smith 

Kinsey     Fortin 

Shumway    '.  .  .Overton 

Havens     Jerden 

Eschbacker     Harris 

Nelson    Nelson 

Coit     Colt 

Nelson    , Nelson 

McGuiness     Owner 

.lohnson    Cole 

Reeves     Guldner 

Wilder     ^rji^pr 

Fairhank    Fairhank 

Warren     Bartlett 

Brown     Brown 

Capwell     Monarch 

Alhrecht    Volckers 

Fredericks      Leganlt 

Chapin     Malick 

9"""'P    Gunnip 

.lackson     Jackson 

Larmer     Larmer 

J'enn     Fenn 

P'iSe    Price 

Escbbacher     Harris 

W    a   W     McLeod 

•''ame     Kurtz 


2000 
1200 

300 
3000 
2.500 

500 
1000 

4on 
4010 
1200 
6700 
1800 


2500 
1600 
450 
4  00 
400 
400' 
400 
24l!> 
2100 
400 
500 
4  00 
125.0 
2000 


346 
349 
350 
351 
353 


3.16 
3,i7 
35S 
359 
360 
361 


liallon      Dalton 

Haiissan     Hanssan 

Barkoff     BarkofC 

llodrlKues     Duarte 

Brldffes     McWilllams 

Rountree     Rountree 

Potter    Wood 

Gustafson     Wallcn 

Donnelly    Owner 

Hoist     Anderson 

Lloyd     Llyod 

Colt    - Colt 

Camara     Sllva 

Wheeler     Wheeler 

Werum     . . , Mudrock 

Peppin     Peppin 

Same    Same 

Code     Ly  deksen 

Wilcox    Webster 

Oakland   Bldg    Owner 

Brown   Brown 


2000 
2000 
2000 

500 
4850 
4500 

800 
3600 
1200 
1100 
3800 


1500 
7200 
2070 


(2.S7)  W  TWENTY-FIRST  AVE  135  N 
E-27th,  Oakland.  One-story  5-room 
dwelling. 

Owner C.   L.   Decker  Co.,   404    12th, 

Oakland. 

Architect  . .  .None. 

nay's  work.  COST,  ^2000 

(288)  S  McADAM  175  E  Broadway, 
Oakland.     One-story  4-room  dwelling 

Owner C.   Fassio,   310   51st,   Okd. 

Architect  . .  .None. 

Contractor.  .P.  Garello,   311   51st,  Okd. 

COST,    $1200 


(289)  W  BRIGHTON  AVE  300  S  13th 
Ave.,  Oakland.  One-story  6-room 
dwelling. 

Owner W.     A.   Farris,      16     Monte 

Vista  Ave,,  Oakland. 

Architect  . .  .None. 

Day's   work.  COST,    $3000 


(290)  SE  SIXTY-THIRD  AND  HILLE- 
gass,  Oakland.  Two-story  six-room 
dwelling. 

Owner L  W.  Button,  5930  Tele- 
graph  Ave.,   Oakland. 

Architect  . .  .None. 

Day's  work.  COST,  $3000 


(291)  E  BROWN  150  S  60th,  Oakland. 
One-story  five-room  dwelling. 

Owner Wm.  F,  Neary,  1512  Broad- 
way,   Oakland. 

Architect  .  .  .Clyde  H.  Brewer,  1738  35tli 
Ave.,   San  Francisco. 

Day's    work.  COST,  .$2500 


(297)  NO.    5620    EDGERLY,      Oakland. 
Addition. 

Owner Mrs.   Mills,    851   Mead,   Okd. 

-Architect  .  .  .None. 

Contractor.  .G.  H.  Lewis,  3756  Franklin, 
Oakland. 

COST,   $500 

(298)  E    TWENTY-SECOND    AVE    200 
S  E-27th,   Oakland.     Alterations. 

Owner W.    Fox,    Oakland. 

Architect  . .  .None. 

Gonuactor.  .C.    M.    Smith,    2928    Califor- 
nia, Oakland. 

COST,  $1000 


(299)      NO.    557      TWELFTH,      Oakland. 
One-story   brick    shop. 

Owner C.    W.    Kinsey.    Premises. 

Arcliitect  . .  .None. 

Contractor.  .V.    L.    Fortin    &    Son,    1011 
Franklin,   Oakland. 

COST,   $400 


(300)     S   FIFTY-FIFTH   150   W    Grove, 
Oakland.      Two-story    12-room    flats. 

Owner Mary   A.  Shumway,   55th    & 

Grov€.,    Oakland. 
Architect  . .  .None. 

Contractor.  ..I.    W.    Overton.       440      3rd, 
Oakland. 
^  COST,  $4010 


(304)  END  FOURTH  AVE  CAR  LINl 
Oakland.     Two-story  3-room  dweUln 

Owner Paul    Havens,    Highland 

Sheridan,   Piedmont. 

Architect  .  .  .None. 

Contractor.  .N.  C.  Jerden,  2729  Vallesit 
Place,    Oakland. 

COST,  $l2t 

(305)  NW    EIGHTH    AND    KIRKHAA 
Oakland.     Two-story   1 6-room   flats,  i 

Owner Margaret    Eschbacker    ani 

Louise    MacMurty,815  Klrlil 

ham,    Oakland. 
Architect  ..  .Chas.    W.    McCall,    Centrjl 

Bank  Bldg.,   Oakland.  I 

Contractor.  .D.  F.  Harris,   1303  Carrlsoj 

Berkeley.  i 

COST,    $57(1^ 


(30.5)      N   FIFTY-EIGHTH   30    E   Geno; 
Oakland.      One-story    5-room   dwlg. 

Owner Ed.    W.    Nelson,    945    57tll 

Oakland.  | 

Architect  . .  .None. 
Day's  work.  COST,  $180 


(307)      B     BROADWAY    135     N    ManlU 
Oakland.      One-story    5-room    dwlg. 

Owner C.    B   Coit,    1522    Broadwa> 

Oakland. 
.Architect  ..  .Al.       J.       Mazurette,       152 

Broadway,   Oakland. 
Contractor.  .Roger    Coit,     1522     Broad 
way,    Oakland. 

(X)ST,    $200 


(308)      N   FIFTY-EIGHTH   60    E   Genoa 
Oakland.      One-story    o-room    dwlg. 

Owner E.  W.  Nelson,  945  57th,  Ok, 

Architect  .  .  .None. 

Day's   work.  COST,   $180, 


(309)  S  E-SEVENTEENTH  87  W  57tl 
Ave,,  Oakland.  One-story  6-roon 
dwelling. 

Owner.  ....  .Jas    McGuinness,    1030    Fil 

bert,   Oakland. 

Architect  . .  .None. 

Day's    work.  COST,    $2501 


(310)  E  SIXTY-FIFTH  AVE  277  N  E 
,]!4th,  lOakland.  •  One-otory  4-rooni 
dwelling. 

Owner Mrs.      Mary    Johnson,      72 

Grant,    Valiejo,    Cal. 
Architect  . .  .None. 

Contractor..  Beck     &     Cole,     1433     65tli 
Ave.,    Oakland. 

COST,    $1601 


(.Sll)     S  E-TWELFTH  26  E  42nd  Ave.' 
Oakland.       One-story     3-room     dwlg.  I 

Owner R.    E'.    Reeves,    3317    E-14tli 

Oakland. 

.\rchitect  . .  .None.  I 

Contractor.  .E.    F.     Guldner,     51S     22nd,| 

Oakland.  , 

COST,    $45c! 


(312)      W    105TH   AVE    320   S   S   P   R  R,i 
Oakland.       One-story     3-room     dwlg. 

Owner Wm.  Wilder,  1909  E-17th 

Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $40C 


(313)    NO.   776  TWENTY-SECOND,  Oak- 
land.     Repairs. 

Owner I.     J.     Fairhank,     772     22nd, 

Oakland. 
Architect  . .  .None. 
Day's  work.  COST.  $400 


(314)      NO.    427   TWENTY-NINTH,   Oak- 
land.     Alterations. 

Owner Olney   Warren. 

Architect  .  .  .None. 
Contractor.  .Jno.   M.   Bartlett. 

(JOST,    $400 
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S6 


MSSi 


Pacific  Mantel  and  Tile  Go. 

F.  W.  CRINNION,  Manager 

Mantels,  Grates  and  Tiles.   Fire  Sets,  Andiront 

Portable  Baskets  and  Grates,     Floor  and 

m  Wall  Tiling  in  Origional  Designs. 

1727   TELEGRAPH   AVE). 

OAKLAND,    CAU. 

Phone  Oakland  121 

Ruldcaa*   Pbon&    Oakland  8623 


(315)      COR      TWELFTH    AND    WASH- 
ington   (Bacon  Blk.).  Oakland.     Alter 

Owner C.     J.    Brown    and     E.     B. 

Soule,  Premises. 
Architect  . .  .None. 
Day's   work.  COST,    $400 


(316)  NE  COR.  FOURTEENTH  AND 
Clay,  Oakland;  Strengtlien  supports 
of  Escalator  and  iron  stairway  from 
1st   floor    to   mezzanine   floor. 

Owner H.  C.   Capwell  Co.,   Prem. 

Architect  ..  .C.   W.   Dickey,   Central   Bk. 
Bldg.,    Oakland. 

Contractor.  .Monarch    Iron    Works,    1161 
Howard,    San    Francisco. 

Filed  Feb.   4,   '13.     Dated   Jan.   30,  '13. 

1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,    $2419 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications   filed. 


(317)  N  E-TWENTY-FIRST  75  E-27th 
Ave.,  Oakland.  Two-story  7-room 
dwelling. 

Owner Bertha     Albrecht,     27     Col- 

lingwood,   San   Francisco. 

Architect  .  .  .None. 

Contractor.  .A.  Volokers,  2123  25th  Ave., 
Oakland. 

COST,  $2100 

(318)  NO.  40S0  WEBSTER,  Oakland. 
Alterations   and   addition. 

Owner Mrs.   J.   Fredericks,   Prem. 

Architect  . .  .None. 

Contractor.  .0.  Legault,  3136  West,  Okd 
COST,    $400 


(319)      NO.    IS.'.O    NlNETY-POnRTII    AV 
Oakland.     Addition. 

Owner S.  T.   Chapin. 

^rcliitect  . .  .None. 
Contractor.  .Malick    &    Begier. 

COST,    $500 


(320)      NO.     -lOOS     TELEGRAPH     AVEJ, 

Oakland.     Addition. 
Owner. ..  .Jolin    Gunip.    Premises. 
Arcliitect  . .  .None. 
Day's    work.  COST,    $400 


t321)  W  VIOLA  AVE  230  S  Pennimon 
Ave..  Oakland.  One-story  tour-room 
dwelling. 


"wiKT C.    A.   .Inkson,   2128   E-lCtli, 

Oakland. 
.\n-liitcot  .  .  .None. 
Day's    work.  CO.ST,    $1250 


(322)      S    SIXTY-FIR.ST    150     W    Colby, 
Oakland.      One-story    flve-room    dv/lg. 

Owner Ed.     Larmer,     031     Polrler, 

Oakland. 
.\icliitect  .  .  .None. 
Hay's    work.  COST.    $2000 


(323)      S       PRIN.STON    40    W      Fairfax, 
Oakland.      One-story    flve-iroom   dwlg. 

Owner Theo.    Fcnn,    749    61st,   Okd. 

.^i-cliitect  .  .  .None. 

Day's  work.  COST,   $2250 

i.'!2i)      W    MANILA    AVE    60    N    Clifton. 
Oakland.     Two-story  G-room  dwelling 

Owner Price     Bros.,    498     Alcatraz 

Ave.,   Oakland. 
.\rchitect  . .  .None. 
Day'.';    work.  COST,    $2.-|00 


(325)  NW  EIGHTH  AND  KIHKHAM 
N  along  Kirkham  S0.75  W  44  S  80.09 
B  44.64,  Oakland.  All  work  for  two- 
story    fr.ime    flat    building. 

Owner Margaret   L.   Escnbacher   & 

Loui?e    M.    MacMurtry,    815 
Kirkham.     Oakland. 
Architect  ..  .CTias.    W.     McCall,     Central 

Bank     Bldg..     Oakland. 
Contractor.  .D.    F.    Harris,    1303    Garri- 
son.   Oakland. 
Filed  Feb.   5,   '13.     Dated   Feb.   5,   '13. 
Frame      up,   Toof     sheathed     and 

chimneys    built    $1670 

Plumbing  and  electric  work 
roughed  in.  e.Kterior  mill  work 
in    place,    exterior    covering    and 

1st  interior  coat   plaster  on 1670 

Completed    and   accepted 1670 

Usual    35    days 1690 

TOTAL  COST,  $6700 
Bond,  $3305.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland  Limit,  100  days. 
Forfeit,  none.  Plans  and  specifications 
none. 


Owner. 


Architect 


Contracto'r. 


(326)  NW  SIXTEENTH  &  JEFFER- 
son  W  along  16th  150  N  85  E  50  N 
15  E  100  S  100,  Oakland.  Lathing  and 
plastering,  suspended  ceiling  on  1st 
story,  panel  mouldings  in  lodge  room 
and  all  other  plaster  work  shown  on 
plans  for  flve-story  and  basement 
brick,   concrete  and  steel  building. 

.W.  O.  W.  Bldg.  Association, 
Oakland. 

.F.    D.      Voorhees,      Central 
Bank    Bldg.,    Oakland. 
.J.    C.    McLeod,    144    Dracena 
Ave.,   Oakland. 
Filed  Feb.   5,  '13.     Dated  Dec.   16,  '12. 

1st   of   each   month 75% 

Usual     35     days 25% 

TOTAL  COST,  $13,980 
Bond,  $7000.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  as  rapid  as  re- 
quired by  Architect.  Forfeit,  none. 
Plans  and  specifications  filed. 

(327)  DIRECT  AND  INDIRECT  HEAT- 
ing,  hot  water  storage  tank,  radi- 
ators, fan,  coll,  motor,  galvanized 
iron  ducts  and  flues,  electric  wiJ-lng, 
etc.,    on   above. 

Contractor.  .O.   Kurtz,    526   Pine,   S.   F. 
Filed   Feb.    5,   '13.      Dated   Dec.    16,   '12 

Payments    same    as   above 

TOTAL  COST,  $3850 
Bond,  $1925.  Sureties,  O.  Kurtz  and  A. 
Kurtz.  Limit  as  rapid  as  required  by 
architect.  Forfeit,  none.  Plans  and 
speciflcationq  filed. 


1312)      NINTH    AND    CKIiAlt.    Oakland. 
Alterations. 

Owner Dalton  &  Sons.   I'renilges. 

Architect  .  .  .None. 

Day's   work.  COST,  $2000 


(343)      E    COLBY    100    S    Alcatraz    Ave., 

Oakland.      One-story     5-room    dwlg:. 
Owner H.    A.    Hanssan,    2211    Ells- 
worth,   Berkeley. 
.Architect  . .  .None. 
Day's    work.  COST.    $2000 


(344)  W  SIXTY-FIFTH  AVE  250  8 
Artliur,  Oakland.  One-story  flve-room 
dwelling. 

Owner C.    Barkoff,    C509    Raymond, 

Oakland. 

Architect  . .  .None. 

Day's    work.  COST,    $2000 


(345)      NO.    1057   EIGHT Y-THIKl)  AVE.. 
Oakland.      Alterations. 

Owner Antonio    Rodrlgues,    Prem. 

Archtiect  . .  .None. 

Contractor.  .J.   S.   Duarte,   San   Lorenzo. 
COST,  $500 


(346)  S  E-TWENTY-FIRST  175  N  7th 
Ave.,  Oakland.  Two-story  9-room 
dwelling. 

Owner T.    B.      Bridges,      825.    19th, 

Oakland.  r^iiv       •■    • 

Architect  . .  .None. 

Contractor.  .R.     A.       McWllliainaj.-     191 
Moss  Ave.,  Oakland.  : 

COST.    $4584 


(349;      vV  MANOR  DRIVE  316  S  Arroya 
Piedmont.     Two-story  residenue. 

Owner James        Rountree,         541,7 

Shafter   Ave.,   Oakland.  • 
Architect  ..  .None.  .t 

Day's    work.  COST,    $4500:; 


(350)  E  EIGHTY-EIGHTH  AVE  205 
N  Plymouth,  Oakland.  One-Story  3- 
room   dwelling. 

Owner Mrs.   F.    Potter.   S.   F. 

Architect  . .  .None. 

Contractor.  .A.    B.    Wood,       1709      S9th 
Ave,  Oakland. 

COST,   $800 


(351)  SE  E-FIFTEENTH  AND  21st 
Ave..  Oakland.  Alter  two-story  flats 
to     four-story     flats. 

Owner E.    C.   Gustafson,    1625    22nd 

Ave.,   Oakland. 
.Architect  . .  .None. 

Contractor.  .T.    G.    Wallen.    2807    Pied- 
mont Ave.,  Berkeley. 

COST,    $3600 


(353)      E    SECOND    AVE    125    S    E-U.th, 
Oakland.     One-story  3-room  dwelling. 

Owner Bertha    M.    Donnelly,    2117 

Channing    Way,    Berkeley. 
.Architect  . .  .None. 
Day's  work.  COST,  $1200 


(354)  N  MELROSE  100  W  Patterson. 
Oakland.     One-story  4-room  dwlg. 

Owner H.   Hoist.   3U04   Brook,  Okd. 

.Architect  . .  .None. 

Contractor.  .Chas.  C.  Anderson.  4115 
Agua   Vista,   Cakland. 

COST.    $1100 

(355)  W  WALKER  AVE  100  S  Boule- 
vard Way,  Oakland.  Two-story  8- 
room  dwelling. 

Owner E.    J.    Lloyd,    1057    Walker 

Ave.,    Oakland. 

Architect  ...A.  W.  Smith,  1010  Broad- 
way, Oakland. 

Days    work.  COST,    $3800 
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(.1,16)      K  imOADWAY  70  S  Knics  Ave., 
Dnklnnd.     One-story  5-room  dwlg. 

Dwner C.   B.   Colt.   1522    Broadwny, 

Oakland. 
Architect  . .  .None. 

tVntractor.  .Roger    Colt,     1522     Broad- 
way,   Oakland. 

COST.  »2500 


(3r.;)      NO.    1317    8SRD    AVE..    Oakland. 
Addition. 

Owner M.   A.   Camara,   Premises. 

Arcliltjct  ...None. 

(Contractor.  .J.  M.  Sllva.   28C  Ford,  Okd. 
COST,    $600 


l3.".8)  S  YGNACIO  AVE  205  E  Cole, 
Oakland.  One  and  one-half-story  7- 
rooni   dwelling. 

Owner E.    A.    Wheeler.    3205    Cole, 

Oakland. 

Architect  . .  .None. 

J>ay-3    work.  COST.   $2400 


(359)  N\V  REDWOOD  ROAD  &  OLD 
County  Road,  Oakland.  Steel  tank 
tower. 

Owner E.  F.   Wenim,   Premises. 

Arcluttct  .  .  .yonf. 

Contractor..!,.  W.   Murdock,   1310  Web- 
ster,   Oakland 

COST,   $500 


(3G0)  S  103RD  AVE  2%  BI.KS  S  E-14th 
Oakland.      One-story     6-room    dwlg. 

Owner J.    B.    Peppin    Jr..    San    Le- 

andro. 
Arcliltect  . .  .None. 
Day's    work.  COST.     $1500 

(361)  S  103RD  AVE  2%  BLKS  S  E- 
14th.    Oakland.  One-story    C-room 

dwellin^^ 

Owner J.    B.    Peppin    Jr.,    San    Le- 

andro. 

Architect  . .  .None. 

Day's   work.  COST,    $1500 


(362)  N  NEW,  bet  E-llth  and  Park 
Aves  W  Park,  Oakland.  Sixteen  1-st. 
three-room  dwellings  at  $450  each. 

Owner Code     Portwood     Can     Co.v 

2Sth    and    E-llth,    Oakland. 
Architect  . .  .None. 

ConOt-actor.  .Ljideksen     &     Fake,     1616 
2Dth    Ave..    Oakland. 

COST,    $7200 


(364)  Sfi  THIRTY-EIGHTH  AVE.. 
know/i  as  Boulevard  Way  325  SE 
Santa  Rita  Ave  Lot  23  Blk  13  Boule- 
vard Park,  Brooklyn  Tp.  ■  Concrete 
work,  lumber,  mill  work,  plastering, 
plumbing.  painting,  brlcK  worK, 
hardware,  mantel,  gas  and  electric 
fi.xtures,  shades  and  other  work  for 
one  and  oTe-half-story  and  basement 
six-room   frame   dwelling. 

Owner Sadie  Wilcex,  S.  F. 

Architect  ..  .John    F.    Haner.    3579    19th, 

San    Fra»'cisco. 
Contractor.  .T.    L,    Webster,    S.    F. 
Filed  Feb.  7,  '13.     Dated  Jan.  29,  '13 
"Frame  up  and  roof  boards  on. $517. 50 
Brown     mortor     on    and     rough 
plumbing  completed  an  accept- 
ed      517.|i0 

Completed    and    accepted 517.50 

Usual    35    days 517.50 

TOTAL  COST.  $2070.00 
Bond.  $1035.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  70  days. 
Forfeit,  $2.  Plans  and  specifications 
liled. 

(366)  W  PERKINS  600  N  Van  Buren 
Avei,  Oaklani^  Two-story  8-room 
dwelling. 


Owner Oakland  BIdg.  Co.,  Security 

Hank     Bldg.,    Oakland. 
-Architect  . .  .None. 
Day's     work.  COST,     $3000 


(367)  W  TRASK  150  N  Ygnacio,  Oak- 
land.     One-story    5-room    dwelling. 

Owner W.  C.  Brown.  3909  Boule- 
vard. Oakland. 

-Vrchitect  . .  .F.  G.  Koenlg,  Bacon  Bldg., 
Oakland. 

Day's   work.  COST,   $1900 


Buildi/ig  Contracts  Awarded. 
Berkeley. 


294 
301 
302 
303 
347 
348 
352 
363 


Peake    Munro 

Granroos     Owner 

Freeman     Peake 

Berkeley     Udtkg. ..  .Owner 

Newell     Junk 

BredehofC     Owner 

Parsons     Parson 

Am   Photo   Play    ....Pearson   1 

Spitler    Spitler 

Blgelow     Warren     1 

Jordan     Skee 


2500 
1900 
1500 
400 
3500 
2000 
1800 
7230 
ISOO 
2000 
2400 


(292)  W  COLUSA  100  N  Sonoma  Ave., 
Berkeley.  One  and  one-half-story  6- 
room  dwelling. 

Owner Peake-Munro        Co.,        2127 

University   Ave.,   Berkeley. 

Architect  . .  .None. 

Day's  work.  COST,  $2500 


(293)      N  CARLTON  160  W  McGee,  Ber- 
keley.    One-story   5-room  dwelling. 

Owner Karl  Granroos,   2620  McGee 

Ave.,  Berkeley. 
Architect  . .  .Ncne. 
Day's  work.  COST,   $1900 


(294)  S  PARKER  240  E  Mable,  Ber- 
keley. One  and  one-half-story  (Ive- 
room   dwelling. 

Owner Mrs.  Matt  Freeman. 

Architect  . .  .None. 

Contractor.  .Peake-Munro  Co.,  2127 
University    Ave,    Berkeley. 


(301)NW  FULTON  &   BANCROFT,   Ber- 
keley.     Add   to  No.   2439. 

Owner Berkeley    Undertaking    Co., 

2201    Bancroft    Way,    Bkly. 
Architect  .  .  .None. 
l>ay's     w.-,rk.  COST,     $400 


(302)     S    HASTE    305    E    College    Ave., 
Berkeley.     Two-story  6-room  dwlg. 

Owner Bertha    Newell,    Berkeley. 

-Architect  . .  .None. 

Contractor. .  Junk-Riddell  Investment 
Co.,  2247  Teleraph  Ave., 
Berkeley. 

COST.     $3500 


(303)  N  WOOLSEY  ISl  E  Shattuck 
Ave.,  Berkeley.  One-story  5-room 
dwelling. 

Owner J.     Bredehoft,     2017     Wool- 

sey,  Berkeley. 

.\rchitect  . .  .None. 

Day's    work.  COST,    $2000 


(347)  W  HARPER  112  N  Prince,  Ber- 
keley.     One-story    5-room    dwelling. 

Owner Frederick       Parsons,       1923 

Russell.   Berkeley. 
Architect  . .  .None. 
Day's  work.  COST.    $1800 

(348)  N  BONAR  100  S  Addison  S  78  45 
E  100  N  178.22  W  50  S  100  W  50.  Ber- 
keley. All  work  for  one  and  two- 
story   Class   "C"   factory. 

Owner American  Photo  Player  Co. 

Berkeley. 


.Ai-chitest  .  .  .Coates       &       Traver        and 
Wlalter     W.     Carpo,     asso- 
claten.   Head   Bldg.,  S.   F. 
t^jntractor,  .Benjamin      Pear.son.       21ii;: 

Grant,    Berkeley. 
Filed  Feb.   6,  '13.     Dated  Jan.   28,  '13. 

1st  floor  joists   In   place $4307,60 

2nd    floor    joists    in    place    and 
roof    sheathing   of    1st    part    in 

place     4307.50 

Completed  and  accepted 4307.50 

Usual    35    days 4307.50 

TOTAL  COST,  $17,230.00 
Bonn,  $8620.  Surety,  National  Surety 
Co.  Limit,  60  days.  Forfeit,  $10, 
Plans   and   specifications   filed. 

(352)      E    EIGHTH    140    N   Allston,    Ber- 
keley.     One-story    5-room    dwelling. 

Owner E.     B.    Spitler,    2154     Ashby 

Ave.,   Berkeley. 
Architect  . .  .None. 
Day's     work.  COST.     $a800 


(363)  N  CHANNING  WAY  210  W  Dana 
Berkeley.  Tliree-story  and  base- 
ment 36-room  frame  apartments. 

Owner D.    E.    Bigelow,    2333   Chan- 

ning  W'ay,    Berkeley. 
Architect  . .  .None. 

Contractor.  .C.  H.  Warren,  2511   Dwight 
Way,   Berkeley. 

COST,    $12,000 


(365)  LOT  17  BLK  14  Northbrae,  Ber- 
keley. Al  work  for  one-story  5-room 
dwelling. 

Owner George   E.   Jordan,   2621   Le 

Conte,   Berkeley. 

Ari-Iiitect  . .  .None. 

Contractor.  .A.    Y.    Skee,    1422    Carlton. 
Berkeley. 

Filed   Feb.    8,   '13.     Dated . 

Frame  up  and  roof  on ', 

l.'it   coat  plaster   on '.4 

Completed     14 

Usual   35   days ij 

TOTAL  COST,   $2400 

Bond,    limit,    forfeit,    none.      Plans    and 

.specifications    filed. 

Building  Contracts  Awarded. 


Alameda. 


296 
328 
329 
330 
331 
332 
333 
334 
335 
336 
337 
33S 
339 
340 
341 


Guddal     Guddal 

Johnson     Johnson 

Ashley     Andersen 

Pond     JIacGregor 

Same     Same 

Same     Same 

Same     Same 

Same     Same 

Same     Same 

I..ank     Hohenchild 

Powell     Powell 

Powell     Powell 

Strang     Strang 

Finch      MacRae 

Wangeman     Leard 

Clark     Clark 


(295)     NO.    2110     PACIFIC   AVE.      Ala- 
meda.    One-story  5-room   dwelling. 

Owner L.      Guddal,       2162      Buena 

Vista  Ave.,  Alameda. 
Architect  ..  .Plans    by    Contractor. 
Contractor.  .Conrad    Roth 

COST.    $1800 


(296)  NO.  2609  SANTA  CLARA  AVE. 
Alameda.     One-story    dwelling. 

Owner Louis   Johnson.   1732   War.l. 

Berkeley 

-Vrchitect  .  .  .None. 

Day's   work.  COST.   $2000 

(.•'.28)  E  ST.  CHARLES  GOO  S  San  An- 
tonio Ave.,  Alameda.  Two-storv 
dwelling. 

Owner R,    c.    Ashley,    1307   Central 

Ave.,  Alameda, 
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.\\.   C.    Ujiycs,    7a5    Foxcroft 
Bids'..    San    Francisco. 

.H.   C.   Andresen,   1229  Pearl 
Alameda. 

COST,    $r.5O0 


NO.    411      HAIGHT      AVE.,    Ala- 
i.      One-atory    dwelling-. 
H.    M.    Pond,    .\lameda    and 

Central    Aves.,    Alameda. 
■it  ...Plans    by    Owner. 
.tor..C.  M.   MacGregor,   470  13th, 

Oakland.  COST,   J1950 


(  0)      NO.    413      HAIGHT    AVE,      Ala- 
neda.      One-story   dwelling. 

C  ner H.    M.    Pond,    Alameda    and 

Central    Aves.,    Alameda. 
hiuot  ...Plans    by    Owner. 
(  MtT  actor.  .C.   M.  MacGregor,   470  13th, 
Oakland.  COST,   J1950 

(tl)      NO.    419      HAIGHT      AVE..    Ala- 
neda.      One-S'tory    dwelling. 
Cner H.    M.    Pond.    Alameda    and 

Central    Aves.,    Alameda. 
.chUoct  ..  .Plans    by    Owner, 
(nti  actor.. C.   M.   MacGregor,    470    13th, 

Oakland.  COST,   »1950 

32)      NO.    415      HAIGHT      AVE.,    Ala- 
meda.     One-S'tory   dwelling. 

ivner H.    M.    Pond,    Alameda    and 

Central    Aves.,    Alameda. 
■chitect  ...Plans    by    Owner. 
i.ntraotor.  .C.   M.  MacGregor,  470   13th, 
Oakland.  COST,   $1950 


33)      NO.    421      HAIGHT      AVE.,    Ala- 
meda.     One-9tory    dwelling. 
xneT H.    M,    Pond,    Alameda    and 

Central    Aves.,    Alameda, 
rchitect  ..  .Plans    by    Owner, 
jntraclor.  .C.   M.   MacGregor,   470   13th, 

Oakland.  COST,  J1950 


34)      NO.    407      HAIGHT      AVE.,    Ala- 
imeda.     One-atory    dwelling. 

fwner H.    M.    Pond,    Alameda    and 

Central    Aves.,    Alameda, 
rchitect  ..  .Plans    by    Owner, 
ontractor.  .C.   M.  MacGregor,   470   13th, 
Oakland.  COST,  $1950 


iSB)      NO.    1725    BAY,    Alameda.      One- 
story  dwelling, 
wner Geo.    A.    Lank,    1305    Buena 

Vista    Ave.,    Alameda, 
.rchitect  . .  .None, 
ontractor.  .George     H.jbenschild,     1009 

£}agle    Ave.,    Alameda. 

COST,    $1400 


336)      NO.     2257     POWELL,       Alameda. 
One-story    dwelling. 

)wner Powell      Brs.    Conatr.      Co., 

2708     Harrison,     Allameda. 
)esigner  ...M.    H.      Fisli,    152S      Court. 

Alameda. 
)ays  work.  COST,    $2000 


33T)      NO.       2261    POWELL,      Alameda. 
One-story    dwelling. 

)'wner Powell     Bros.    Constr.     Co., 

2708     Harrison.     Alameda. 
Jesigner  . .  .M.    H.      Pish,    1528      Court. 

Alameda. 
>ay's   work.  COST.    $2000 


338)     NO.     1319    BURBANK,    Alameda. 
Two-story    dwelling, 

)wner V.  N.  Strang,  2015  13lh  Ave 

Oakland. 
Architect  ..  .Plans   by    owntr. 
5ay's  work.  COST,  $3500 


Owner Freii       I'^inch       OrphanaE'', 

Fniiivaie. 
Architect  .  .  .None. 
Contiactor.  .C.    W.    MacRac,    2315    lOnd- 

nal   Ave.,    Alameda. 

COST,   $500 


(.1401      No.       Ui'2       UNION,        Ala.neda. 
Garage. 

Owner Mrs.    U.    Wangenian,    Preni. 

-Architect  . .  .None. 

Contractor.  .Leard   &   Gates,    2407   Santa 
Clara    Ave.,    Alameda. 

COST.    $400 


(341)      FOURTH    .\ND    PACIFIC    AVE., 
Alameda.      Alterations. 

Owner N.   Clark    &   Son,    Premises. 

Architect  . .  .None 

Day's   work.  COST,   $2000 


ABANDONMENT     OF     HOMESTE.ilK 


Feb.  8,  1913— E  ST.  CHARLES  225  S 
Lincoln  Ave  S  50  E  155.30  N  50  W 
154.40,    Ala.      Temple    and    Priscllla 

J     Watson 

AB.4NDONMENT  OP  OONTRACT. 


Jan.  31,  1913— E  TELEGRAPH  AVE 
61.98  S  Orchard  S  32xE  100,  Okd. 
R  G  and   Augusta  J   Denney 


OOMPLETION  NOTICES. 


Alameda. 


339)     NO.   1357   PARK,  Alameda.  Store 
front. 


Feb.  1  ,191"! — E  25  FT.  LOT  6  BLK  F 
Newbury    Tract,    Bkly.      Thomas    H 

McGuire   to   Henry   Ahnefeld 

Jan.    31,    1913 

Feb.  1,  1913 — LOT  13  BLK  19  Map 
Northbrae,  Bkly.  Patrick-Nelson 
Bldg.  Co  to  whom  it  may  concern 
Jan.    31,    1913 

Feb.  1,  1913— W  JAMES  AVE  140  S 
Hudson  35x100,  Okd.  W  S  Young 
to  whom  it  may  concern. Jan.  30,  1915 

Feb.  3,  1913 — LOT  9  BLK  "A"  Levis- 
ton  Tct,  Bkly.  Jesse  Greenhood  to 
W   M   Kittley Feb.    1,    1913 

Feb.  3  ,1913 — LOT  57  BLK  1  Berkeley 
Heights,  Bkly.  James  T  Preston  to 
F  R  Peake Feb.    1,   1913 

Feb.  3,  1913— W  LA  LOMA  AVE  70  N 
Cedar  42x75,  Bkly.  C  B  Crane  to 
whom  It  may  concern ...  .Feb.   1,  1913 

Fob.  3,  191S — LOTS  34  AND  35  Map 
Redwood  Park,  Brooklyn  Tp.  Fritz 
Bertel  to  Nickolas  Nittler.Feb  1,  1913 

Feb.  3,  1913— S  FIFTY-FOURTH  220 
B  Shattuck  Ave  E  40x3  104,  Okd. 
G  G  Reed  to  whom  it  may  concern 
Dec.     2S.     1912 

Feb.  4,  1913— W  MANILA  AVE  30  S 
Clifton  S  340xW  100,  Okd.  O  M 
Bullock  to  whom  it  may  concern 
Jan.    20,    1913 

Feb.  4,  1913 — LOT  123  Map  Higglns 
Tract,  Bkly.  L  H  Bullock  to  whom 
it   may   concern Feb.   3,   1913 

Feb.  4,  1913— W  20  FT.  LOT  46  AND 
B  15  ft.  Lot  47,  Lawton  Ave  Tct, 
Okd.  Margaret  McArthur  to  Chaa 
McArthur Feb.    4,    1913 

Feb.  5,  1913— N  FIFTY-FIFTH  190 
W  Dover  N  125xW  40,  Okd.  C  J  W 
Mahood  to  C  J  Salter Feb.  4,   1913 

Feb.  5  ,1913— LOT  15  BLK  3  Map 
Berkeley  Square,  Bkly.  W  E 
Powell  to  Cederborg  &  Anderson 
Dec.    7,    1912 

Feb.  5.  1913— LOT  55  BLK  1  Ber- 
keley Heights,  Bkly.  Minnie  A 
Klelnsorge  to  H  C  Smith.. Jan.  31.  '13 

Feb.  6.  1913— LOT  12  BLK  "H."  ith 
Ave  Terrace,  Okd.  P  J  Rowland 
Todd  &  Brain Feb.  6.  1913 


(■'■I-  '..  mis  .  SE  ADKl.soN  jt  isi.nAT; 
S  IflOxE  50.  Hkly.  Amoriran  IMiolo 
Player  Co  to  C  Texda.il . .  Ucc.  5,    i912 

Feb.  G,  1913— NW  FIFTH  &  HENltY 
30x75,  Ond.  Mrs  Carrie  Ferle  to 
A  V  Brown  (sublet  '.o  Phillips  & 
I'utra)     Feb.    6,    1913 

Feb.  6,  1913— PTN  LOTS  I  AND  9 
Rlk  "B"  Northbrae  Business  Ppty 
W   19^4    Lot     and  S   14   Lot  9,   Bkly. 

Joseph  Hilburn  to  F  R  Peake 

Feb.     1,     1913 

Feb.  6,  1918— IX)T  4  4  Map  A  J 
Snyders  Piedmont  by  the  I..ake, 
Okd.  D  O  Dobson  to  C  A  Ander- 
son  and   B   G  Larson ...  .Jan.   27,    1913 

Feb.  6,  1913— E  BROADWAY  238.75 
S  Amet'iyst  S  209  E  360,  Okd. 
King's  Daughters  of  California 
Home  for  Incurables  to  D  B  Far- 
quharson    Completed  — 

Feb.  6,  1913—90  N  NE  COR  McOEE 
Ave  and  Derby  E  120  W  42V4  W  50 
.S  35  W  70  S  7%,  Bkly.  Inez  R 
Brown  to  whom  it  may  concern.. 
Feb.     6.     1913 

Feb.  6,  1913— NE  WICKSON  AVE  & 
Rand  Ave  NW  along  Wickson  Ave 
58.17  NE  60  SE  84.28  W  59.90,  Okd. 
Charles  E  Qulgley  to  whom  it  may 
concern Jan.    31,    1913 

Feb.  7,  1913— N  BANCROFT  WAY  100 
ft.  9  in.  W  Sacramento  35x126,  Bkly 
Peake-Munro  Co  to  J  A  Plnkerton 
Feb.     6,     1913 

Feb.  7,  1913— W  RAND  AVE  60  NE 
Nickson  Ave:  No.  729  Rand  Ave., 
Okd.  Chas  E  Quigley  to  whom  it 
may    concern Jan.    31,    1913 


LIENS  FILED 


Alameda. 


Feb.  1.  1913— LOT  11  Map  Cunha  & 
Walker  Ppty,  Brooklyn  Tp.  E  K 
Wood  Lumber  Co  vs  B  J  Radcliffe 
$402.81 

Feb.  4.  1913- LOT  7  BLK  30  Map 
Havenscourt,  Okd.  E  K  Wood 
Lumber  Co  vs  Piedmont  Heights 
Bldg  Co  and  J  V  Matteson. ..  .$127.25 

Feb.  7,  1913— E  RHODA  AVE  550  S 
Madeline  S  oOxW  125,  Okd.  Sun- 
set Lumber  Co  vs  G  Stackhouse 
and   Wm   H   Bertsch    $249.11 


SAN  JOSE  &  SANTA  CLARA 
VALLEY 


APARTMENT  HOUSE — 2  story  and 
base,  frame.  Cost  not  stated.  San 
Jose,  Santa  Clara  Co.,  Cal.  Architect. 
F.  D.  Wolfe,  Bank  of  San  Jose  Bldg., 
San  Jose.  Owner,  F.  Mayhew.  Tlie 
building  will  be  erected  at  the  corner 
of  lOth  and  Santa  Clara  streets,  and 
is  to  be  arranged  for  several  two  and 
three  room  suites  with  baths.  The 
interior  will  be  flnislied  in  pine  and 
redwood.  Some  oak  flooring  will  be 
used.  All  apartments  will  be  equipped 
with  wall  beds.  There  will  be  a  cen- 
tral heating  system.  The  exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  arc 
complete   and   figures   are   being   taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $6,000  San  Jose,  Santa  Clara 
Co.,  Cal.  Architect,  F.  D.  Wolfe.  Bank 
of  San  Jose  Bldg.,  San  Jose.  Owner. 
Frank  Fleming.  The  dwelling  will 
contain  eight  rooms,  baths  and  sleep- 
ing porch.  There  will  be  a  central 
lieating  system  and  open  fire  places. 
Mantels  will  be  of  brick  and  tile.  In- 
terior   finish    will    be   of   pine,    redwood 
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.iiiil  tioino  liaidHood.  llnrilvvood  lloors 
will  ho  iiKcrt  In  the  principal  rooms.  An 
tiuloiitillc  watci-  lientor  will  be  lii- 
sliillcd.  Till'  will  he  used  In  the  batli 
looms  iinil  kitclien.  The  exterior  of 
Hie  house  will  be  covered  with  cement 
piaster  on  metnl  lath.  Plans  are  com- 
plete nnd    llsiiies   are   belne   taken. 

SCHOOL — 1  story  and  base,  rein- 
forced concrete,  $8,'..00n.  San  Jose, 
.'^iinla  Clara  Co.,  Cal.  Architect,  Nor- 
iiiiin  K.  Marsh,  Hroadway  Central 
Hid.,  l^  A.  Owners,  Hester  School  DIs- 
irlit.  All  bids  received  for  the  general 
construction  and  other  parts  of  the 
work  In  connection  with  the  construc- 
tion of  this  building  liave  been  re- 
jected. Tiie  total  of  the  lowest  flsures 
received  for  the  various  parts  of  the 
work  wji-s  far  In  excess  of  the  amount 
available.  Plans  will  be  revised  and 
new   bids  called   for  sliortly. 


Building  Contracts. 


S.%.\'I'A   CLARA  COUIVTY. 


W  NORTH-THIRTEENTH,  bet  Jack- 
son and  Taylor,  San  Jofe.  All  work 
for   one-story    dwelling. 

Owner M.  Cancilla,  San  Jose. 

Architect  ..  .San  Jose  Drafting  Co.,   108 
Ryland  Bldg.,  San  Jose. 

Contractor.  .J.  Gohranson,   San   Jose. 

Filed  Jan.  27,  '13.  Dated  Jan.  20,  '13. 
Contractor  to  receive  75%  weekly 
of  the  wages  and  75%  of  all  ap- 
proved bills.  Remainder  to  be  paid 
on  completion  of  dwelling. 

TOTAL  COST,   $1800 

Bond,    none.      Limit,    '5    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


SW   COR.    HOME   AND   GREGORY,   San 
Jose.     One  and   one-half-story   barn. 

Owner H.    Tedescoro,    Premises. 

Architect  . .  .None. 

Day's  work.  COST,    $400 


NO.    12S    N-TENTH,    San    Jose.      Under- 
pin and  repair  residence. 

Owner L.    Rodgers,    Premises. 

Architect  . .  .None. 

Day's   work.  COST,   $450 


W    SIXTEENTH,     4  th     Lot    S    Jackson, 
San    Jose.      Six-room    cottage. 

Owner J.  A.  Weldon,   645  Ashbury, 

San  Jose. 
Architect  . .   None. 
Day's  work.  CObT,   $2250 


MARIN,  CONTRA  COSTA  AND 
SONOMA  COUNTIES. 


RESIDENCE  _  2  story  and  base, 
frame,  $20,000.  St  Helena,  Napa  Co., 
Cal.  Architect,  L.  >I.,  Turton,  Napa. 
Owner,  Fred  S.  Ewer.  This  house  has 
'-_en  designed  for  a  large  ;country 
home  and  will  include  all  of  the  latest 
improvements  and  conveniences.  Be- 
sides the  main  living  rooms  there  will 
be  several  baths  and  sleeping  porches. 
Interior  will  be  finished  in  pine,  red- 
-wood  and  hardwoods.  Hardwood  floors 
will  be  used  in  the  principal  rooms.  A 
central  heating  system  will  be  in- 
stalled. There  will  be  a  number  of 
large  open  fire  places  with  either  brick 
or  tile  mantels  Tile  will  be  used  in 
the  bath  roo.iis  and  kitchen.  An  auto- 
matic water  heater  will  be  used.  Com- 
potition  floors  will  be  used  in  tlie  bath 
rooms.  The  exterior  of  th  house  will 
be  covered  with  cement  plaster  and 
stone.      Plans    are    complete    and    fig- 


ures arc  belne  taken.  Plan.--  can  bo 
seen  at  the  architecl's  office  or  w  ilj  lie 
sent  to  responsible  contractors  nii  aii- 
plii-atioii    If    accompanied    by    a    dcpusil. 


Building  Contracts. 

MARIN    COUNTY. 

LOT   8   PICNIC   AVE.,  San   Rafael.     All 
work   for   one-story   frame   cottage. 

Owner E.  E.  Stebbens. 

Architect  . .  .None. 

Contractor.  .T.   J.    Mosley. 

Filed  Feb.   3,   '13.     Dated  Jan.    IS,  '13. 

Frame    up    Vi 

Plaster    on     % 

Completed     Vi 

Usual    35    days Vi 

TOTAL   COST,    $1000 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications,  none 


PTN.  LOT  10  BLK  9,  Tamalpais  Land 
and  Water  Co.,  Mill  Valley.  All 
work  for  one  and  one-half-story 
frame   dwelling. 

Owner F.  C.  Herrick,  Mill  Valley. 

Architect  . .  .None. 

Contractor.  .Peter  Johnson,,  Mill  Valley. 

Filed  Jan.  25,  'IS.     Date  Jan.  7,  '13. 

Frame    up    $586 

Enclosed  and  ready  for  lathing. .   586 

Completed    and    accepted 586 

Usual    35    days 587 

TOTAL  COST,  $2345 
Bond,  none.  Limit,  April  1,  '13.  For- 
feit, none.  Plans  and  specifications 
filed. 

LOT  13  BLK  10,  Fairfax  Manor,  Fair- 
fax. All  work  for  one-story  four- 
room  and  basement  frame  shingled 
bungalow. 

Owner Mary    Dronovan    and    Nellie 

Wynn,    .San    Francisco. 

Architect  . .  .None. 

Contractor.  .Watson      Bros.,      San      An- 
selmo. 

Filed  Feb.   4,  '13.     Dated  Feb.  4.  '13. 

Frame    up     $370.50 

Brown   coated    370.50 

Completed    and    accepted 370.50 

Usual  35  days 375.50 

TOTAL   COST,    $1482.00 

Bond.    noTie.      Limit,    60    days.      Forfeit, 

none.     Plans   and   sipecifications   filed. 


LOTS  7  AND  12  BLK  "W"  on  Palm  Ave 
and  near  Walnut  Ave.,  Larkspur,  Cal. 
All  work  for  two-story   ijuilding. 

Owner Henry   Kahn,   S.   F. 

Architect  .  .  .G.         Albert         Lan.sburgh, 

Gunst  Bldg.,  S.  F. 
Contractor.  .H.  W.  Arnold. 
Filed  Jan.   23,   '13.      Dated   Jan.    22,   '13. 

Frame    up     $1260 

Roof    on,    building    enclosed    and 
plumbing  and   electric   work....    1260 

Completed   and   accepted 1260 

Usual    35    days 1265 

TOTAL  COST,  $5045 
Bond,  $2523.  Surety,  Maryland  Casu- 
alty Co.  Limit,  CO  days  from  record- 
ing. Forfeit,  $10.  Plans  and  specifi- 
cations   filed. 

♦ 

Building  Contracts. 

CONTRA   COS'l'A    COUNTV. 

POINT  LEWIS  nea.r  Martinez.  All 
work  for  one  tapering  reinforced 
concrete  chimney  and  foundation. 

Owner The    Mountain    Copper    Co., 

Martinez,    California. 

Architect  .  .  .None. 

Contractor.  .General    Concrete      Constr. 


Co.,     Chicago,     Illinois. 
Filed    l'"eb.   4,  '13.      Dated  Feb.    1,   '13. 
.Ml  steel  reinforcement  shipped. $30( 
I'himney  one-half  total  height..   30(i 

Completed   and   accepted 30(' 

Usual   35    days jot! 

TOTAL  COST,  $12,00(1 
Bond,  $10,000.  Limit,  forfeit.  non ' 
Plans  and  specifications  filed. 


TOWN  OF  ANTIOCH.  All  concret 
carpenter,  electric,  plumbing,  paid' 
ing  and  plastering  work  tor  on. 
story   Class   "C"   building. 

Owner L.   Meyer  &  Co.,   Antioch.  | 

Architect  ..  .A.    W.    Cornelius,   625   Mai 

ket,    San    Francisco. 
Contractor.  .G.  H.  Field  &  Co.,  Antioci 
Filed   Feb.    4.  '13.     Dated   Feb.    1,   '13. 

Warehouse    completed    $129951 

Roof    on    1299'' 

Contract    completed    1299 

Usual  35  days 1299. 

TOTAL    COST,    $5197.1 , 
Bond,  $259iS.50.     Sureties,  W.   G.  Turnt 
and    Henry    Heidorn.      Limit,    60    day| 
Forfeit,     $5.       Plans     and     .'pecifleatior.j- 
filed 


Building  Contracts. 

CONTRA   COSTA    COUNTY. 


LOTS  24  AND  24  BLK  30,  City  of  Rich  . 
mond.  All  work  for  two-story  ani 
basement    building. 

Owner Wm.  W.  and  Edna  B.  Felcl 

Richmond.  I 

Architect  ..  .J.   B.   Ogborn,   Richmond.! 

Contractor.  .Carl  Overaa   and   C.   Pedeij 
sen.  1 

Filed  Jan.  28,  '13.     Dated  Jan.  2S,  '13.  | 

Rough    concrete    completed $127 

Frame   completed    12J,' 

Roof  completed   127  " 

Plastering   completed    127: 

Building   completed    127!: 

Usual    35    days 212]! 

TOTAL  COST.    $850  1 

Bond,    $1200.        Surety,      Ole      Tobiasoi 

Limit,    90    days.      Forfeit,    none.      Plan 

and   specifications   filed. 

♦ ii 

Oompletion  Notices.  jl 

MARIN    COUNTY.  ■ 

RECORDED  ACCEPTEil| 

Jan.     21,    1913— SAN    RAFAEL.      C    A  ;; 

Miller   to  Collman   &  OoUman 'j 

Jan.    U.    191 


SACRAMENTO,    STOCKTON    i 
NORTHERN  CALIFORNIA. 


FLATS — 2    story    and      base.      frami  I 
$.6,000.       Lodi,     San     Joaquin     Co      Cat' 
Architect,     Walter     King.     Elks'     BlJg'i 
Stockton.       Owner.     Miss     Anna     Bracli  . 
The  building  will  be  arranged  tor  fou  i 
small    flats    of    four    rooms    each     wit   . 
batli.      Interior    finish     will    be    of    pin|; 
and   redwood.     Oak   floors   will    be   use 
in    the    principal    rooms       Tile    will    b 
used    in    the    bath    rooms   and    kitclien- 
The    exterior    of    the    building    will    b 
covered    with    rustic.      Plans    are    no. 
being    prepared. 

STATE  HIGHWAY  WORK — Cost  n> 
stated.  Mendocino  Co.,  Cal.  Engineii 
.State  Department  of  Engineering 
Sacramento.  Owners,  State  of  Califcu 
nia.  At  the  last  meeting  of  the  St.ii 
Highway  Com.nisslon  held  in  Sacr;. 
mento  it  was  voted  to  call  for  bids  f" 
tile  construction  of  two  more  strips  >• 
highway.  These  will  be  built  in  Moi 
doclon    County    and    Los    Angeles,    th 


I 
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1r    liptwccii   Encino  and   Cnhilias 
I    Aiiffeles    County,    a       distance 


3  miles,  and  the  oUier  between 
all  and  Forsytlie  Creek  in  Mendo- 
1    County,    a    distance    ol^    7.6    miles. 

bids  received  for  the  construction 
;lie  liigliway  between  l^indo  and  tlie 
nty  line  in  Butte  County  liave  been 
•cted.  Tiie  engineer's  estimate  for 
1    stretcli    ot    road    was    $52,632,    and 

lowest   flgrure   received   was   $60,632. 

■  bids  will  be  called  for  shortly, 
contract  has  been  awarded  to 
nklin  &  Beachtel  for  the  road 
rk  between  Willetts  &  Ridgewood 
Mendocino  ^•nunt,\    for   $39,987. 

Contracts  Awarded. 

.ODGK  HALL — Alteration  ot  2  story 
ck  liuilding  into  3  story  structure, 
ckton,  San  Joaquin  Co.,  Cal.  Ar- 
tect,  Walter  King,  Bilks'  Bldg., 
ickton.  Ownens,  San  .Joaquin  In- 
lent  Co.  Contractor.  T.  D.  Lewis, 
San  Joaquin  street,  S'ockton. 
■act  price  not  stated.  Note:  This 
has  been  taken  on  the  percent- 
e   basis. 


Building  Contracts. 

SACRAMENTO    COUNTY. 

riFTH  AND   J  LOT   8,   I,   J.   5TH   & 

,  Sts.,  Sacramento.     Electric  wiring 

•  five-story  and  basemene  Class  "C" 

L   building. 

»r Young  Mens'   Christian  As- 
sociation. 

.E.     C.    Hem.nings,     1005    K 
St.,   Sacramento. 
.Ransome   Concrete   Co.,    32S 
J    St.,    Sacramento. 

ractor..A.  E.  Brooke  Ridley,  Hum- 
boldt  Bank    Bldg.,    S.    F. 

1   Feb.   4,  '13.     Dated   Dec.    24,   '12. 

COST,    $2690 


itect 


raclor 


JCHARD       near       Courtland       (Sutter 
Island).      Seven-room   frame   dwlg. 
A  II,  1 n.    H.    Osborn. 

rliiect  .  .  .Ncne. 
'Ill  I  ntor.  .Sacramento    Home   Bldrs. 

I.il    Fell.    5,  '13.      Dated   Fell.   3,  '13. 

COST,    $4.-.24 


,W  COR  FIFTH  AND  J  STS,  Sacra- 
mento. Ice  plant  for  Travelers' 
Hotel. 

Wner Marsh    Investment  Co. 

Architect  ...Cuff   &    Diggs.    Elks'    Bldg., 

Sacramento, 
ontractor.  .Ran.=  ome  Concrete   Co.,    328 

J    St.,    Sacramento. 
Ub-Contractnr.  .Vulcan      Iron      Works, 
Francisco    &•    Kearny.    S.    F. 
^llea  Jan.   31,  '13.      Dated   Jan.   29,  '13. 
I  COST,   $3200 


'S    %    OF    5.    P,    Q,    7TH   AND    STH   STS., 
>     Sacramento.       All  work  except  paint- 
i     Ing     and       plumbing     for       two-story 
building  (S  flats). 

Owner Ben    Leonard    Co. 

.\rchitect  .  .  .A.    Willoner. 
Contractor.  .W.n.    M.   Kennedy. 
Filcil   Feb.    3.   '13.      Dated   Jan.    27,  '13. 
(^(iST,    $s.",9:; 

PAINTING    ON    ABOVE. 
Conlraelor.  .Chester    King. 


'13.     Dated  Jan.   27,  '13. 

COST,    $735 


I'LUMBING    ON    ABOVE. 

Contractor.  .Latourette-Fical  Co.,  3431 
Sacramento  Ave.,.  Sacra- 
mento. 

Filed   Fel>.   3,   '13.     Dated  Jan.   27.  '13. 

COST,    $1343.50 


Owner H,  L.  Johnson,  131  E-Flora, 

Stockton. 
Architect  . .  .None. 
Day's   work.  COST,   $2200 


Building  Contracts, 

SAN   JOAdUIN    COUNTY. 


lOAtJT  AND  POPLAR,  Stockton.  All 
work  for  two-story  brick  building, 
stores    and    apartments. 

Owner E.  Garibaldi  &  B.  Bociocco. 

.Architect  ..  .Walter     King,      309     Elks' 
Bldg.,    Stockton. 

Contractor.  .Charles  Rose,  218  S-Ameri- 
can,  Stockton. 

Filed  Jan.   30,  '13.     Dated  Jan.   28,  '13. 

1st  story  joists  on $1000 

All    iron   work   set 2000 

Brick  work  completed,  root  on..   2000 

Plastering    completed    1000 

Building    accepted 2600 

TOTAL  COST,    $8600 

Bond,     $4300.       Sureties,     R.     C.     Brandt 

and    Wm.    Armanino.      Limit,    100    days. 

Forfeii.     $.5.       Plans    and     specifications 

Hied. 


I 

lEFFERY  SHOPS,  Sacramento.  Asphalt 
roof   on    blacksmith    shop. 

3wner Western      Pacific      Railway 

Company. 

contractor.  .Malott,   Peterson   &  Adams. 
Piled  Jan.   31,  '13.     Dated  Jan.  24,  '13. 

COST,    $450 


BEYOND  EAST  ON  SONORA,  Lot  8 
Blk  5,  Jensen's  Addition,  Stockton. 
All  work  for  concrete  pit  at  Co's. 
water   works. 

Owner Pacific  Gas.   &   Electric  Co., 

Sutter    and      Weber      Ave., 
Stockton. 

Engineer  ..  .John    Britton. 

Contractor.  .Jolin    R.    Cahili 

Filed  Feb.   3,  '13.      Dated  Feb.    2,   '13. 
Completion   of   e.xcavation  .  .  .  .  $4000   00 

Completion    of    contract 5307  53 

Usual    35    days 3102   50 

TOTAL  COST,   $13,410   00 

Bond  $6250.       Surety,     Globe  Indemnity 

Co.       Limit,     100     days.         Forfeit.     $.10. 

Plans    and    specifications    filed. 

LOT  iQ  BLK  7  SURVEY  2999,  Stockton. 
Frame   building. 

Owner. John    Moore.    Office    S-Cali- 

fornia    St.,    Stockton 
Architect  .  .  .None. 
Contractor.  .John    Moore. 

COST,   $2900 


LOT    2    BLK    "K"    II    E,    Stockton.      Re- 
model   brick    building. 

Owner Yigney    Estate. 

Architect  .  .  .None. 

Day's    work.  COST.    $600 

LOT    2    BLK    48    E,    Stockton.      Re  nodel 
frame    building. 

Owner John    Gallegari. 

Architect  . .  .None. 

Day's    work.  COST,    $1300 

S  50  LOT  12  BLK  186  E,  Stockton.  Two- 
story    brick    building. 

Owner E.  Garabald. 

Architect  . .  .None. 

Day's  work.  COST,  $8600 

LOTS   10   AND   11   BLK   213   E,  Stockton. 
Raise  and  remodel  frame  building. 

Owner G.    E.    Davis,    32    S-Pilgrim, 

Stockton. 
.\r.liitect  ...None 
Hay's    woik. 


'OST,    $1000 


LOT    7    BLK    53    E,      Stockton.        Frame 
building 

Owner H.   F.   Knutyen. 

.\rehltect  . .  .None. 

Day's  work.  COST,  $1500 


LOT  3  BLK  53  E,  Stockton.  Frame  bldg. 

Owner Mrs.    L.    .MoUenhauer. 

Architect  . .  .None. 

Day's  work.  COST,  $1500 

Completion  Notices. 

SACIt.lNKiVTO    COUNTY. 


RECORDED  ACCEPTED 

Feb.  4,  1913— ELEVENTH  AND  KAY 
Sts.,  Sacramento.  B  Fromiiier  lo 
Murcell   &   Haley Jan.   30,    1913 

Jan.  31,  1913— NW  NINTH  .St  J  STS. 
Sacramento.  A  J  Pommer  to  Mur- 
cell  &   Haley Jan.   30,   1913 


Liens  Filed. 


SACKAMEXTO    COIIXTV. 


RECORDED  A.VIOUNT 

Jan.  31,  1913— E  23  FT.  OF  S  %  OF 
59,  J,  K,  9th  and  10th  Sts..  Sacra- 
mento.    W   P  Fuller  V5  Julia  Cron- 

an,    Ancil    Hoitman $32.55 

Feb..  1,  1913— E  23  OF  S  %  OF  5,  J,  K, 
9th  and  10th  Sts.,  .Sacramento.  Oak 
Park  Lumber  &  Milling  Co  vs 
Robert    R    Ferrel $58.10 


Release  of  Liens, 


l.oTS  3  AND  5  BLK  16  S  M  <\  Stockl. 
Five-room  bungalow. 


SACRAMENTO     COUNTY. 

RECORDED  AMOUNT 

Feb.  5,  1913— JAY  No.  3401,  Sacra- 
mento. Capitol  Paint  Co  to  Louis 
Trebine  and   Wm   Lindsay $23.30 

Feb.  6,  1913— N  25  OF  S  Vt  OF  14,  10, 
6.  East.  R  O  Kimbrough  to  .Mrs 
.M    M    Foy $24.10 

Kch.   i;.   1913- E  23  FT.  OF  S   'A   OF  5, 

.1.   K.   9th   and  10th   Sts.,  Sacramento. 

W   P  Fuller  &  Co  to  Julia   Cronan, 

Ancil    Hoffman   and   W   M   Kennedy 

$32.5.'; 

Feb.  I.  1913— W  1,4  OF  E  W  OF  1,  M, 
N.  2,  3  and  W  Vi  of  N  V4  and  S  <A 
ot  W  'A  of  2,  M.  N,  2nd,  and  3rd  Tts, 
Sacramento.  Waxon  Bros,  $598,93; 
Fred  Nold,  $715:  Friend  &  Terry 
Lumber    Co.    $1858.08    to    S    llcyeshi 

Imprrial    Hall    Co    et    al 

^ 

FRESNO.    MODESTO.    STANIS 

LAUS  AND  CENTRAL 

CALIFORNIA. 

CHURCH — 2  story,  frame  and  con- 
ciete.  Cost  not  stated.  Modesto,  Stan- 
islaus Co.,  Cal.  Architect.  John  J. 
Foley  Monadnock  Bldg.,  S.  F.  Owners. 
Roman  Catholic  Church  of  Modesto. 
The  building  is  to  be  designed  In  the 
Spanish  Mission  style  with  the  exte- 
rior cover.-d  with  cement  plaster  on 
„utal  lath.  Interior  will  be  finished 
in  Mine  with  some  ornamental  plas- 
t.r  work.  There  will  be  seats  for 
about  500  people.  -V  red  tHe  roof  is 
lo  be  used.  Pla"s  have  just  been  of- 
,l,.,od.  and  it  will  be  so  i.e  time  before 
AvorUing  drawings  :«■'•  .Minplele  Fui- 
lhi.r  noiic-  will  then  b-  glxcn  In  these 
columns. 
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CIHjnlCH— KiMino  or  Inlik  consHm- 
lli.ii,  »:i:i,iii)il  lo  »iO.UUll.  MakiTsllelil, 
Ki'Mi  fii  C.il.  An-liltei-t  no.  .-elecleil. 
Onimr-i.  I'oiifrreKallniiiil  I'liuivli  "1' 
liakci'.'tltOil.  The  UiUlUlun  C'miiiiilttci- 
III'  (liK  Kli>l  l'<inKH'Katlciiinl  Cliurcli 
II  .■  .iinslili'i-liiK  iil.iiis  for  till-  ronsti-ui- 
IWin  (if  II  iiPW  ♦•Jllli'e.  C.  A.  Harlilw  Is 
II  i>  rl  iilrman  of  ti.e  foinmlUev,  iiinl 
ul'l  viitiillt  II   i»|Mirt   lo   tlic   iiiiiln   liocl.\ 
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Wir  III    a    fiMV 
Ili0    work    will 
liinlix. 


luys.      I'-iirtli 


Blven    In 


I-    nolle 
tliese 


BANK  — L'    story 
niinrete.     Jiri.Olto. 
Uilis    Co..    (.'al.      Airliltecta 
Clarke,     ■''rcsho.      ■Ownen 


fol- 


i-f<l 


iiiil  base,  iflnfor 
iUveiluiiik,  Stanls- 
r^talljurk  & 
RIverbanli 
l-anil  anil  Waloi-  <V  The  hnlltlhiB  Is 
1(1  cover  an  area  nf  .inxUO  feet.  The 
entire  llrst  floor  will  lie  oicnpieil  hy 
the  linnklne  omces.  pnhlle  room  anil 
\Miik  .xpuoc.  Heconil  Moor  Is  to  he  ar- 
riin»;eil  for  a  nnnihor  of  moilern  offices. 
Interior  llnl.sh  will  he  of  pine  and 
luirilwooils.  Conslderahle  marble  and 
I  lie  will  he  us«il.  Special  bank  flx- 
mre.-i  and  vaults  will  he  Installed.  The 
exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 


IXJDGE     HALI^— 3     story 
brick.     $20,000.       Taft.     Kern 
Architect.      .7.      XL      Saffel.      F 
Hakersfleld,         Owners.       Odd 
Hnlldinpr     Association.       The 


and 


base. 
:o.,  Cal. 
k  Bldg., 
Fellows 
building 


will  cover  an  area  of  .")0xl2.")  feet.  The 
lirst  floor  is  to  be  arranged  for  stores 
and  the  upper  two  floors  for  lodge 
rooms,  banquet  hall  and  offices.  Inte- 
rior finish  win  be  of  pine  and  hard- 
wood. There  will  be  a  central  heat- 
ing system.  The  exterior  of  the  build- 
ing will  be  faced  W'ith  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
being  prepared  and  figures  will  be 
called  for  within  tlie  next  week  or  ten 
days. 

IRRIGATION  WORK.  PII.MPING 
PLANTS.  ETC.  —  $75,000.  Modesto. 
.Stanislaus  Co..  Cal.  '  Engineer's  name 
not  given.  Owner.  R.  F.  Ball.  Modesto. 
Mr.  Ball  will  spend  in  the  neighbor- 
hood of  $7.1.000  in  tlie  construction  of 
pumping  plants  and  irrigation  ditches 
on  the  George  Vivian  Ranch.  The 
ranch    is  a   1300  acre   tract. 

STREET  PAVING,  ETC.— Cost  not 
stated.  Kingsburg.  Fresno  Co..  Cal. 
Engineer.  City  Engineer.  Kingsburg. 
Owners.  City  of  Kingsburg.  The  trus- 
tees have  ordered  the  .macadamizing 
and  oiling  of  about  three  miles  of 
streets.  A  contract  for  the  work  will 
be  let  in  about  three  weeks.  Full  par- 
ticulars can  be  secured  from  the  City 
Clerk. 

Contracts  Awarded. 

STORES  A.\D  OFFICES  —  10  story 
and  base.  Class  A  construction.  $300- 
000.  Fresno.  Fresno  Co..  Cal.  Archi- 
tect. George  William  Kelham.  Crocker 
•  Bldg..  S.  F.  Owners.  Fresno  Estate 
Co.  Contractors,  Lindgren  &  Co.,  Mo- 
nadnock  Bldg.,  S.  P.  Contract  price 
$300,000.  Note:  This  contract  calls 
for  only  the  general  construction  and 
-a  number  of  special  parts  of  the  work 
will    be   contracted    tor   separately 

APARTMENT  HOUSE— 3  storv  and 
base,  brick.  $20,000.  Merced.  Merced 
Co..  Cal.  .Architect's  name  not  given 
Owner,  H.  .1.  Hinds.  Contractor.  A. 
lUhives.  Merced.  Contract  price.  $20.- 
(MMi.  Note:  This  building  will  con- 
tain 26  suites  with  private  baths  and 
wall    beds.      Plans   include    steam   heat. 


KIIIOMNO   COUNTV. 


lOCcUtnEI)                                        AMOUNT 
e.b.    7,    19i:i— LOTS    1,    2    BIK    1.    Van 
Ness    Park,    Fresno.      Fresno    Liim- 
bel-  Co  vs  Geo  Koehlcr $1031 


LOS    ANGELES    AND    SOUTH- 
ERN  CALIFORNIA. 


ClILfRCI-f — 2  .story  and  base,  frame, 
$30,000.  Sjinta  Ana,  Orange  Co.,  Cal. 
.■\rchltcct  not  selected.  Owners.  First 
Bitptist  Church  of  Santa  Ana.  The 
church  directors  are  considering  plans 
for  the  construction  of  a  new  building. 
Kev.  Otto  S.  Russell  is  the  pastor.  An 
aicbitect  has   not   yet   been   selected. 

CHURCH — 2  story  and  base.  Class 
.V  construction,  $190,00.0.  San  Diego, 
Cal.  Architect's  name  not  given.  Own- 
ers. First  Presbyterian  Church.  A  cam- 
paign has  been  started  to  raise  the 
lialance  of  the  fund  (or  construction 
and  work  will  be  started  shortly.  The 
new  church  is  to  be  erected  at  the 
corner  of  3rd  and  Date  streets.  Some 
part  of  the  work  lias  been  conpleted. 
but  to  finish  the  church  $190,000  will 
be    required. 

APARTMENT  HOUSE — 4  story  and 
base,  brick.  Cost  not  stated.  Los  An- 
geles, Cal.  Architects,  George  F.  Cos- 
terisan  and  J.  F.  Cavanaugh,  asisociat- 
ed,  California  Bldg..  L.  A.  Owners, 
Lawyer  and  Thomas.  The  building 
will  be  erected  on  a  corner  and  will 
cover  an  area  of  50x112  feet  Interior 
has  been  arranged  for  67  rooms, 
which  will  be  divided  into  two  and 
three  roo'm  suites  with  wall  beds  and 
private  bath  rooms.  Interior  finlsli 
will  be  of  pine  throughout.  Plans 
provide  for  steam  heat,  automatic 
electric  elevator  and  a  vacuum  clean- 
ing system.  Bath  rooms  will  have 
composition  flooi's.  The  exterior  of 
the  building  will  be  faced  with  pressed 
brick.      Plans    are   toeing   prepared. 

APARTMENT  HOUSE— 3  story  and 
base,  brick.  Cost  not  stated.  Los  An- 
geles, Cal.  Architect.  Elmore  R.  Jef- 
fery.  Citizens'  National  Bank,  L,  A. 
Owner.  Mrs\.  Ella  Barker.  The  build- 
ing w-ill  cover  a  ground  area  of  103x79 
feet  and  has  been  arranged  to  contain 
S5  guest  rooms  which  will  be  divided 
Into  two  and  three  room  suites.  All 
apartments  will  have  wall  beds  and 
private  baths.  Interior  finish  will  be 
of  pine.  Bath  rooms  will  have  com- 
position floors.  There  ■will  be  steam 
heat,  elevator  service  and  ,a  vacuum 
cleaning  system.  Entrance  will  be 
finished  in  marble  and  tile.  The  ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  nearly 
complete  and  figures  will  be  called  for 
shortly. 

PIER  —  Reinforced  concrete  con- 
struction, $70,000.  Huntington  Park, 
Los  -Angeles  Co..  Cal.  Engineer  Ernest 
Rothenberg.  1257  West  12th  St.,  Room 
11  n.  L,  A.  Owner.s.  City  of  Hunting- 
Ion  Park.  Plans  and  specifications 
prepared  by  Engineer  Rothenberg 
have  been  a-pproved  by  the  City  Coun- 
cil and  bids  will  be  called  for  shortly. 
The  structure  will  be  of  reinforced 
concrete  except  the  deck  ■  which  is  to 
be  of  wood.  Bonds  in  the  sum  of 
$70,000    have    been    sold. 

ClIUnCH— 1  story  and  base,  frame. 
Cost  not  stated.  Redondo  Beach,  I-os 
Angeles  iCo.^  Cai;  Arrfiitect,  1..  B. 
Pemberton,    Auditorium    Bldg.,    li.      A. 


Owners,  First  Church  of  Christ,  Sole: 
tist  The  building  will  contain  a  ma 
auditorium  seating  200  people,  rea 
er's  room  and  Sunday  school  roou 
Interior  will  be  finished  in  pine.  Tl 
exterior  of  the  building  will  be  co 
cred  with  cement  plaster  on  met 
la  111.  Plans  are  now  Deing  prepared. 
G.ARAGE — 1  story  and  base,  brie 
Cost  not  stated.  Los  Angeles,  Cil 
.Architect,  A.  C.  Martin,  Higgins  BldJ 
1^.  A.  Owner,  Mrs.  Marie  Hammel.  Tl] 
building  will  have  a  frontage  of  50  fe 
and  a  depth  of  135  feet.  There  w 
be  a  concrete  rtooi",  metal  window  sa, 
and  frame  and  special  gosoline  sto 
age  tanks.  The  front  portion  of  tl 
building  will  be  used  as  a  salesroo 
and  w'ill  be  finished  in  hardwoods  aij 
tile.  Tile  floor  will  be  used  and  sped 
fixtures.  The  exterior  of  the  buildif' 
will  be  faced  with  pressed  brick.  Pla' 
are  complete  and  figures  will  be  call 
for    at    once. 

GARAGE^ — 1  story  and  base,  brici 
and'  concrete,  $30,000,  Los  Angele} 
Cal.  Architect,  none.  Owner,  F.  ' 
Engstrum,  5th  and  Seaton  Sts.,  L. 
The  building  will  cover  an  area  - 
50x237  feet,  and  has  been  designed  (• 
a  commercial  garage.  Tlie  front  po 
tion  of  the  building  will  be  arrangi 
tor  salesrooms  and  will  be  finished 
mahogany  and  tile.  Tile  floor  will  1 
used.  Tlie  rear  portion  of  the  buil^ 
in  will  be  used  as  a  repair  shop,  stn 
age  space  and  machine  shop.  Speci 
storage  tanks  -will  be  used.  The  c 
terior  of  the  building  will  be  faci 
with  pressed  brick.  Plans  are  con 
plete  and  the  owner  will  do  the  wor 
by    Day    Labor.  i 

HOSPITAL — 2  story  and  base,  reii, 
forced  concrete.  Cost  not  stated.  Lc 
Angeles,  Cal.  Architect,  George  Lo\ 
County  Building,  Los  Angeles.  Owi 
ers,  Los  Angeles  County.  The  follon 
ing  bids  were  received'  at  the  la; 
meeting  of  the  Board  of  Supervsoi 
for   this    work: 

F.  O.  Engstrum  Co.,  $49,647;  dedur 
$1230  if  composition  roofing  is  substi 
tuted  tor  slate;  deduct  $4615  if  31  feij 
of  west  wing  is  omitted;  deduct  $63(i 
if    painting    is    omitted. 

Williard-iSlater  Co.,  $481,500;  dedu< 
$2400  if  composition  roofing  is  used  iri 
stead  of  slate;  deduct  $38,00  if  pain'l 
ing    is    omitted^  j 

J.  F.  Atkinson,  $50,500;  deduct  $ll(j 
if  composition  roofing  is  substitute 
for  slate;  deduct  $4500  if  painting  :' 
omitted;  deduct  $3200  if  31  feet  ( 
west   wing  is  omitted. 

Tlie  folllowing  bids  were  receive 
for  the  plumbing:  W.  D.  Newell,  $586 
complete;  deduct  $3250  if  fixtures  ai 
omitted;  Howe  Bros.,  $7!S1  complet- 
$2346  for  roughing-in  only:  Thos.  Ha\ 
erty  Co.,  $7100,  deduct  $4100  if  fixture 
are  o;iiitted';  Lohman  Bros.,  $6998  con 
plete.  $2416  for  roughing-in  only;  1 
M.  Parker,  $8000  complete.  deduc 
$4500    if    fixtures    are    omitted. 

HOTEL— 8  story  and  base.  Class 
conistruction.  Cost  not  stated.  Lo 
.Angeles.  Cal.  Architeets,  Parkinson  • 
Bergstro  n.  Security  Bldg.,  L.  A.  Owi: 
er.  Clarence  Drown.  This  building  I 
ti  be  erected  at  the  southeast  corner  ( 
VVilshire  Boulevard  and  Carondoli 
street.  Only  prelinjinary  plans  liav 
been  prepared  and  details  of  construe 
lion  have  not  been  settled.  Th 
.sketches  show  250  .guest  rooms,  all  < 
which  win  have  private  baths.  Cor 
structlon  Is  to  be  practically  flrcproo 
Full  details  will  be  given  as  the  pla.i: 
progress, 
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:HOTKL — 4  story  and  base,  brick, 
fist  not  stated.  Los  Angeles.  Cal. 
(ililtfot,  A.  E,  Featherstonhaugb, 
irguson  Blcig'.,  L.  A.  Owner,  Josepli 
ill.  The  building  will  cover  an 
of  60x163  tect,  and  bas  been  ar- 
[ngeii  for  90  guest  rooms,  21  of  wliicb 
U  bave  private  batbs.  Interior  trim 
111  be  of  pine,  redwood  and  elm.  Com- 
..sition  noors  will  be  used  in  tlie 
tlis.  Office  and  lobby  will  be  Hn- 
led  in  oak  and  ornamental  plaster, 
lere  will  be  .steam  beat  and  elevator 
rvice.  Tlie  exterior  of  tlie  building 
ill  he  faced  with  pressed  brick.  Plans 
•omplcte     and     flglires     are     being- 

HOTEIj — i  story  and  base,  brick  and 
eel,  $50,000.  Venice,  Los  Angeles 
i;al.  Architect,  W.  S.  Gairrettl, 
er  Bidg.,  L.  A.  Owner,  Albert  H. 
1  Tlie  building  will  cover  an  area 
xilO  feet,  and  has  been  arranged 
intain  a  total  of  SI  guest  rooms 
lid  15  baths.  Interior  finish  will  be 
pine,  redwood  and  some  hardwood, 
lath  roo'iLs  will  have  composition 
There  will  be  steam  lieat,  ele- 
ators  and  a  vacuum  cleaning  system, 
exterior  of  tlie  building  will  be 
with  pressed  brick.  Plans  are 
eing  prepared. 
LIBRARY— 1  story  and  base,  brick, 
4o,000.  Alhambra,  Los  Angeles  Co., 
.\rcbitect,  Frederick  L.  Roehrig, 
lican  Bank  Bldg.,  Alhamihra.  Own- 
City  of  Alhambra.  The  building, 
^hich  is  to  be  classic  in  design,  will 
•  a  ground  area  of  90x100  feet. 
:here  will  be,  in  addition  to  the  usual 
ry  rooms,  ladies'  and  gentlemen's 
room.s,  auditorium,  open  air  read- 
rooms  and  children's  departments, 
nterior  will  be  finished  in  pine,  red- 
vood  and  hardwood.  Metal  shelving 
vill  be  used.  There  will  be  a  central 
eating  system.  The  exterior  of  the 
luilding  will  be  faced  with  cement 
jlaster.  Root  will  be  of  metal  tile. 
Plans  are  being  prepared  and  figures 
be  called  for  shortly.  Besides  tlie 
library  a  bond  issue  of  $172,000  pro- 
vides for  .several  other  buildings  which 
are  to  be  erected  in  a  civic  center. 

SCHOOL — 1  story  and  base,  brick. 
$25,000.  El  Modena,  Orange  Co.,  Cal. 
hitect.  H.  M.  Patterson,  O.  T.  John- 
json  Bldg.,  1/  A.  Owners,  El  Modena 
•School  Diislrict.  The  building  will 
cover  a  ground  area  of  102x106  feet, 
will  contain  six  class  rooms  be- 
sides an  auditorium  witli  a  seating 
capacity  of  350  people.  Interior  finish 
will  be  of  pine  and  maple.  Maple 
doors  will  be  used  throughout.  There 
will  he  a  central  heating  syste  n.  Tlie 
exterior  of  the  building  will  be  faced 
With  pressed  brick.  Plans  are  com- 
plete  and   figures   are   being   taken. 

SCHOOL — 1  story  and  base.  brick. 
$35,000.  Phoenix.  Ariz.  Architect. 
Norman  F.  Marsh,  Broadway  Central 
Bldg.,  L.  A.  Owner,  City  of  Phoenix. 
The  building  will  contain  six  class 
rooms,  principal's  room,  teachers' 
rooms  and  assembly  hall  seating  350 
people.  Interior  finish  will  be  of  pine 
throughout.  There  will  be  a  central 
heating  system  and  a  modern  system 
of  ventilation.  Program  clocks  and  a 
'  vacuum  cleaning  system  are  also 
called  for  in  the  specifications.  The 
exterior  of  the  buildln.g  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  will  be  taken  at  once. 
HEWEU  SYSTKM  AND  SEPTIC 
T.ANK — Cost  not  stated.  lOlsinorc, 
Riverside  V.,t.,  Cal.  I2nBineer.  Frank 
A.    Latbrop.    Higgins   Bldg.,    L.    A.    Own- 


er, City  of  Klsinore.  I'lans  have  been 
approved  for  this  work  and  bids  will 
be  opened  by  the  City  Trustees  on 
February  24th.  The  work  will  com- 
prise the  following:  13,590  feet  G- 
inch  pipe,  6,950  feet  S-lnch  pipe,  440 
feet  10-inch  pipe,  660  feet  12-incli,  880 
feet  14-inch,  5,470  feet  S-inch  pressure 
pipe,  30  fiush  tanks,  4S  manholes,  and 
septic  tank.  A  check  for  10%  must  ac- 
company all  bids.  C.  P.  Carter  is  City 
Clerk. 

SEWER  AND  STREIOT  WORK — 
Cost  not  stated.  Santa  Monica,  Los 
.\ngeles  Co.,  Cal.  Engineers,  Knapp  & 
Woodward,  Consolidated  Realty  Bldg., 
1,.  .\.  Owner,  King  C.  Gillette.  This 
work  will  he  done  on  San  Vicente 
boulevard.  The  following  approximate 
quantities,  are  to  be  used:  132,000  cubic 
yards  of  grading,  873,000  square  feet 
oil  macadam  paving,  56,000  feet  ce- 
ment curbs,  297,800  square  feet  cement 
sidewalks,  4  25  feet  concrete  storm 
sewer,  1705  lineal  feet  30-incli  corru- 
gated iron  sewer,  18,700  lineal  feet  8- 
inch  sewer,  19,700  feet  4-incli  water 
mains,  19,700  feet  2-inch  gas  mains. 
Bids   are   to  be   taken   at   once. 

LOFTS — 3  stor.N-  and  base,  brick  and 
steel.  Cost  not  stated.  Los  Angeles, 
Cal.  Architect,  W.  S.  Garrett,  Currier 
Bldg.,  L.  A.  Owner,  H.  O.  Vogel.  The 
building  will  be  61x144  fet  Interior 
will  be  finished  in  pine.  There  will  be 
metal  window  frames  and  sash.  Ele- 
vator service  and  steam  heat  will  be 
installed.  The  exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are  being  prepared.  The  build- 
ing has  been  leased  for  a  long  term 
to   Sanborn,   Vail    &   Co. 

STORES  AND  OFFICES  —  S  story 
and  base.  Class  A  construction,  $350,- 
000.  San  Diego,  Cal.  Architects,  Mac- 
Gihbon-Frary  Co.,  I>os  Angeles  Invest- 
ment Bldg..  L.  A.  Owner.  George  E. 
Hart.  The  building  is  to  be  erected 
at  the  corner  of  8th  and  D  streets,  and 
will  cover  an  area  of  50x150  feet.  The 
first  floor  will  be  arranged  for  stores 
and  the  upper  floors  for  296  offices 
especially  equipped  for  physicians, 
dentists  and  other  professional  men. 
Construction  will  be  of  reinforced 
concrete  throughout.  Interior  will  be 
finished  in  metal  trim  and  hardwoods. 
There  will  be  steam  heat,  elevator 
.=  erviee  and  all  other  modern  improve- 
ments. 'The  exterior  of  the  building 
will  be  faced  with  white  glazed  terra 
cotta.  Plans  will  be  out  for  figures 
in   a   couple   of   weeks. 

Contracts  Awarded. 

B.\XK  AND  OFFICES — 2  story  and 
base.  brick  and  concrete,  $17,000. 
Owens|.Tioutb,  Cal.  Architects,  Ye 
Planry  Building  Co.,  Title  Insurance 
Bldg.,  L.  A.  Owners,  Los  Angeles 
Suburban  Homes  Company,  Trust  and 
Savings  Bank,  L.  A.  Contractorsv  Ye 
Planry  Building  Co.,  Title  Insurance 
Bidg..    L.    A.      Contract    price.    $17,000. 

PORTLAND  AND  OREGON. 


ba 


WAliKHi  1U.~^E— 2  story 
reinforced  concrete.  Cost  not  stated. 
Portland.  Ore.  Architects.  White- 
house  &  Fouilhoux,  Wilcox  Bldg.,  Port- 
land. Owner.s,  Pacific  Bridge  Co.  A 
site  has  Iieen  secured  at  the  corner  of 
Salmon  and  Water  streets,  and  a  build- 
ing 60x160  feet  is  to  be  erected  as  soon 
as  plans  can  be  completed.  The  plans 
will  provide  for  foundations  and  walls 
,,r  sninn....!  slrcngll.  lo  carry  s.-vcr.-.l 
,,,|.liti..nal     sK.rics.       Conslruct  bm      will 


bo  lire  proof  with  concrete  floors  and 
roof  slabs.  Fireproof  doors  and  metal 
window  sash  and  frames  are  specified. 
The  exterior  of  tlie  building  will  too 
covered  with  cement  plaster.  Plans 
are    being    prepared. 

FACTORY— 5  story  and  base,  brick. 
Cost  not  stated.  South  Portland,  Ore. 
Architect,  C.  H.  Bristow,  Portland. 
Owners,  Cairnlan  Manufacturing  Co, 
This  is  tlie  second  notice  given  to  tlic 
Carman  Company's  project,  which  Is 
to  establlsli  the  largest  furniture  man- 
ufacturing plant  on  the  coast.  Plans 
have  been  completed  for  the  first 
building  to  be  erected,  which  will  be 
a  two-story  mill  constructed  addition 
to  the  present  factory,  and  will  cover 
an  area  of  80x30  feet.  This  work  will 
be  done  by  Day  Labor.  Following  tills 
construction  will  come  the  flve-story 
building,  which  will  probably  be  erect- 
ed this  year.  A  large  reinforced  con- 
crete retaining  wall  and  a  large  fill 
will    be    undertaken    later 

FACTORY — 4  story  and  base,  rein- 
forced concrete,  $150,000.  Portland, 
Ore.  Architect,  John  Graham,  I.yon 
Bldg.,  Seattle,  associated  with  Archi- 
tects Doyle,  Patterson  &  Beacli,  Port- 
land. Owners,  Ford  Motor  Car  Co.  It 
is  stated  that  Alexander  Pearson,  New 
York  Bldg.,  Seattle,  is  low  man  on 
this  work,  and  he  is  now  in  Portland 
negotiating  with  the  associate  archi- 
tects. Tlie  estimated  cost  of  the  build- 
ing   was    placed   at    $150,000. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Portland,  Ore. 
Architects,  Johnson  &  Mayer,  Port- 
land. Owner,  Dr.  A.  E.  Rockey.  The 
dwelling  has  been  designed  for  a  six- 
teen-room  house  with  every  modern 
convenience.  Interior  finish  will  be  of 
pine  and  hardwoods.  There  will  be  a 
hot  water  heating  system,  automatic 
water  heater,  open  fire  places  and  a 
vacuum  cleaning  ,system.  Hardwood 
fioors  will  be  used  tliroughout.  Mantels 
will  be  of  brick.  Bath  room  will  be 
finiahed  in  tile  with  composition  floors. 
The  exterior  of  the  house  will  be  cov- 
ered with  cement  plaster  on  metal 
latb.  Plans  are  complete  and  figures 
are    being    taken. 

SCHOOL — 1  story  and  base,  brick. 
Cost  not  stated.  Aurora,  Ore.  Archi- 
tect. N.  C.  Gannut.  Chamber  of  Com- 
merce Bldg..  Aurora.  Owners,  Aurora 
School  District.  The  building  will 
contain  four  class  rooms,  assembly 
hall  and  principal's  ofllce.  Interior 
finish  will  be  of  pine.  Maple  floors 
will  be  used  throughout.  A  steam 
heating  svstem  will  be  installed.  The 
exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  being  takep. 
Bids  will  be  opened  on  February  17tli. 
Plans  can  le  secured  froni  either  the 
architect  or  Louis  Webert.  Clerk  of 
the    Board    of    Education. 

AIUNK'IPAL  LIGHTING  PLANT— 
(\,st  not  stated.  Albany.  Ore.  Engi- 
neer Lewis  C.  Kelsey,  Portland.  Own- 
,.rs  'city  of  Albany.  Mr.  Kelsey  has 
I  een  retained  to  prepare  plans  fur  this 
work  and  his  preliminary  sketches  now 
complete,  show  a  steam  plant  supply- 
ing 600  cluster  lights,  A  bond  election 
will  liavo  to  he  held  to  .secure  funds 
for  the  construction.  Mr.  Kelsty  lias 
worked  out  the  details  of  a  plan  for 
Mipplving  a  nunber  of  towns  in  the 
Willamette  ■  Valley  with  water  from 
Clear  Lake,  and  the  plan  Is  meeti.ivr 
Mjlh    general    approval. 

ADDITIONAL    WATER      MAIN.S  —    - 
,„;ins     ;hi    inches    each.      Cost    not    slat- 
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I'll.      I'm  IKiiiir,  ili«\      KiiKliioer.  City    ICn- 

Kln ,     l-iiriliinil.       OwiuTs.      City       of 

Till  lliiiiil.  Two  new  wnler  main!!  have 
I  ten  iii-iioieil  l>y  the  City  Water  Boaiil. 
«in*  »1  I  i-elnrmce  the  Kast  Slile  High 
ilravlty  :  yslein  and  will  eMenil  from  Mt. 
Talor  re.-ervolr-^  to  Kremoiit  street, 
.mil  the  other  will  reinforce  the  Low 
i;ralty  system,  atiil  will  extend  from 
f  e  re.<>erv(ilr.s  to  Ka.«t  S.'ith  and  Clin- 
ton street.'.  Hoth  mains  will  he  3il 
InrI  e.M  In  dlniueter.  Pipe  will  he  or- 
ilcred    from    the    foniiilry    at    onee. 

STOItlCS — -2  inilldinus,  1  and  2  stoiy 
hrlik.  Cost  not  stated.  Vancouver. 
Wasih.  Archlteel.  D.  L.  Williams,  Port- 
land. Dwner.  Kusene  Hl.i/.ler.  One  of 
the  hiillillnKs  will  he  .'>a\SO  feet  and 
two  stories  liig-h.  and  the  other  one 
story  .".lixlOU  feet.  Plans  are  heing 
prepared,  luit  lisrnres  will  not  he  called 
for  a  I    least    a    nl.inlli. 

Contracts  Awarded. 

Al'AKTMKNT  lU_)rt:i';— :;  story  and 
hase.  hrick.  $30,000.  Portland.  Ore. 
Architect,  none.  Owner's  name  not 
Klven.  Contractors.  F.  E.  Bowman  & 
Co..  22nd  and  Brazil  Sts..  Portland, 
i'ontract  price.  $27,000.  Note:  The 
hullding  will  cover  an  area  of  190x65 
feet.  Construction  has  not  yet  heen 
started. 

STORES  AND  OFFICE^U— 4  story  and 
hase.  brick  and  steel.  JSO.OOO.  Archi- 
tects. Bennes  &  Hendricks,  Henry 
BldiT.,  Portland.  Owners.  Metschiner 
Itullding  Co.  Contractors,  J.  S.  Win- 
ters &  Co.,  Portland.  Contract  price, 
{so.ooo. 


SEATTLE  AND  WASHINGTON. 


APARTMENT  HOUSE— 5  ttory  and 
base,  reinforced  concrete,  $175,000. 
Seattle,  Wash.  Architect,  W.  P.  White. 
Walker  Bldg..  Seattle.  Owner,  B,  M. 
Fonts.  This  building  will  be  erected 
at  the  northeast  corner  of  16th  and 
Madiion  streets,  and  is  to  be  ar- 
ranged for  25  large  suites  of  from 
live  to  eiglit  rooms  and  hath  each.  All 
modern  conveniences  will  be  installed 
including  wall  beds,  elevator  service, 
vacuum  cleaning  syste  n  and  steam 
heat.  Interiors  will  be  specially  fin- 
ished for  tlie'  owners  and  will  include 
much  liardwood  and  marble  and  tile. 
Besides  tlie  25  suites  there  will  be  a 
large  office,  lobby,  reception  rooms  and 
liarlor.s.  The  roof  will  be  arranged 
for  a  root  garden.  Tlie  exterior  of  the 
building  will  be  faced  with  white 
glazed  terra  cotta.  Plans  are  com- 
plete and  figures  will  be  called  for 
within    a    day    or   two 

APART-MENT  HOUSE— 5  story  and 
base,  brick  and  concrete,  $50,000.  Van- 
couver, B.  C.  Architects,  Stuart  & 
White.  Metropolitan  Bldg..  Vancouver, 
Owner,  H,  S.  Rowling.  '  The  building 
will  be  50x77  feet  an,]  has  been  ar- 
iani;e.l    f..r  .i    iiiimher   of   two  and    three 


room  suites,  all  of  .which  will  be 
equipped  with  wall  beds  and  connect- 
ing baths.  Plans  Include  steam  heat, 
elevator  service  and  a  vacuum  clean- 
ing system.  Interior  finish  will  be  of 
pine  and  redwood.  The  exterior  of 
the  building  will  he  faced  with  ce- 
ment plaster  and  pressed  brick.  Plans 
have  been  died  for  a  permit  and  con- 
struction  will   be  started  at  once. 

APAKT.MENT  HOUSE— fi  story  and 
hase.  concrete  and  brick.  $160,000, 
Vancouver,  B,  C,  Architect,  W.  T. 
Whiteway,  Molson's  Bank  Bldg.,  Van- 
fouveri  Owner.  Harry  flume.  The 
building  Is  to  be  erected  on  a  coi'ner 
.site.  Details  of  the  construction  have 
not  been  obtained.  Plans  are  still  in 
a  preliminary  state,  and  it  will  be 
some  months  before  construction  can 
he  started.  Further  announcement 
will  be  made  in  these  columns. 

APART.MENT  HOUSE— 3  story  and 
base,  brick  and  concrete,  $45,000.  Wc- 
natchee.  Wash.  Architect's  name  with- 
held. Owner,  T.  E.'  Young.  Haight 
Bldg..  Seattle.  Mr.  Young  is  a  well 
known  Seattle  contractor,  and  has  had 
plans  prepared  for  a  building  80x145 
feet.  Interior  will  be  arranged  for  30 
or  40  suites  of  two  and  three  rooms 
each.  There  will  be  steam  heat  and  a 
vacuum  cleaning  system.  Interior 
will  be  finished  in  pine  with  some 
hardwoods.  Bath  rooms  will  he  fin- 
ished in  tile  and  will  have  composi- 
tion floors.  Wall  beds  are  to  be  used 
throughout.  The  exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Work  will  be  done  by  Day 
Labor.     Plans  are  not  as  yet  complete. 

SYNAGOGUE — 2  story  and  base,  re- 
inforced concrete,  $40,000.  Seattle. 
Wash.  Architect,  B.  Marcus  Pretica, 
Empire  Bldg.,  Seattle.  Owners,  Yesler 
Avenue  Synagogue.  This  building  has 
been  mentioned  here  a  number  of 
times  before.  Plans  have  been  coni- 
pleted  and  turned  over  to  the  Build- 
ing Committee,  "who  are  now  taking 
figures  on  the  work.  Foundations  are 
already  in.  and  the  work  now  being 
figured  i|S  for  K^ompleiting  the  con- 
struction. 

COURT  HOUSE— 2  story  and  base. 
brick  and  concrete.  Co=t  not  stated. 
Chinook,  Mont.  A.rchitect.  George 
.Stanley,  Great  Falls,  Mont.  Owners, 
Blaine  Count.v.  Plans  for  this  build- 
ing are  complete  and  figures  are  be- 
ing taken.  Bids  will  be  opened  on 
February  20th.  Plans  and  specifica- 
tions can  be  secured  from  the  archi- 
tect or  from  Vernon  Butler.  County 
Clerk. 

COURT  HOUSE  ADDITION— 3  story 
and  base.  Class  A  consti'uction.  Co.st 
not  stated.  Seattle,  Wash.  Architect, 
A.  Warren  Gould.  American  Bank 
Bldg..  Seattle.  Owners,  King  County. 
The  commissioners  have  decided  to 
lirooeed    at    once    witli    the    cnnstruition 


of  a  part  of  the  proposed  court  hou«. 
and  have  instructed  the  architect  i 
complete  what  revision  of  plans  ai 
specifications  is  necessary.  Tlie  Hiin 
l>roject  involves  $950,000.  Eicl.s  w: 
be    called    for    shortly. 

WAREHOUSE— 4    story  and    liase,  n 
inforced       concrete,       $60,ri00.       Seattle 
Wash.       Engineers.     Weld     &     Tliom.i 
Hoge    Bldg.,    Seattle.      Owners,    Sylve? 
ter    Bros.      The    building    will    cover   [, 
area    of    90x145    feet    and    has    been    de- 
signed   for    a    modern    fireproof    ware- 
liouse.      Tliere    will    be    concrete    floors, 
metal     window    frames    and    sasli    and 
fireproof       doors.         Freight       elevatort 
.•ind     an    automatic    sprink!er    ? >  stem 
will    be   installed.      The   exterior   of   the 
building     will     be     faced     with     cement 
plaster.      Plans    are    complete    and    fig- 
ures are   being  taken. 

WAREHOUSE — 3  story  and  base,  re- 
inforced concrete',;  $30,0001.  Victoria, 
B.  C.  Architect,  M.  S.  Farwell.  Vic- 
toria. Owners,  Scott  and  Peden.  The 
building  has  been  designed  for  a  flout 
and  feed  warehouse.  Construction 
will  include  metal  window  traipes  and 
sash.  The  exterior  will  he  faced  with 
cement  plaster.  Sone  special  ma- 
chinery will  be  required,  which  is  not 
to  be  included  in  the  general  con- 
tract. Plans  are  complete  and  figures 
are    being    taken. 

HOTEL — 12  story  and  base.  Class 
A  construction,  $1,000,000.  Spokane, 
A*  ash.  Architect's  name  not  given. 
Owners,  Davenport  Hotel  Co.  A  report 
originating  in  Portland  states  that  the 
Brayton  Engineering  Co.,  Lumber- 
men's Bldg.,  Portland,  has  beenawa 
ed  the  contract  for  the  construction 
of  this  building.  The  report  cannot  be 
verified   at  this   time. 

COLLEGE  BUILDING — 3  story  and 
hase,  brick  and  steel,  $55,nno.  Lacey, 
Wash.  Architect,  C.  Frank  Mahon, 
Savage-ScofTield  Bldg.,  Tacoma.  Own- 
ers, St.  Martin"?  College.  This  build- 
ing will  be  the  first  unit  of  a  $2.tO,000 
pro.iect  which  is  to  be  erected  at  St. 
Martin's  College.  Interior  finish  will 
lie  of  pine  and  hardwoods.  A  central 
heating,  system  will  he  installed.  The 
exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  being  taken.  Bids 
will  be  opened  on  Febrxiary  23rd. 
Plans  can  be  .secured  from  the  arc 
tect. 

RA 1 LROAD  CONSTRUCTION — $75,- 
(100.  Seattle,  Wash.  Engineer,  Engi- 
neering Dept.  Puget  Sound  Traction, 
Light  and  Power  Co.,  Seattle.  Owners, 
Puget  Sound,  Traction,  Light  and  Pow- 
er Co.  A  permit  has  been  granted  to 
tlie  above  mentioned  compan.v  to  con- 
struct a  second  track  on  Mpridiar 
avenue  from  North  46th  street  to  5Sth 
street.  The  work  has  been  esti  iiated 
to   cost    $75.00n. 


COIMSULXIIMG  EXPERT 

Heating,  Ventilating,   Eledrical  Wiring,  Plumbing,  Etc. 

Expert  Architect,*  a-ssistant  for  laying  out  work  as  above.  Higliest  references. 
Formerly  Mechanical  Eiigineer  for  State  Department  of  Engineering  also  Bureau 
of  Architecture  of  San  Francisco. 

Albeit  G.  Wright       Tei.Douoi—2941      44S  Stieldort  Bldg.,  S. 
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New  Church  Edifice  for  the  Evangelical 
Lutheran  Church  of  Sacramento.  Designed 
by  Architedl  Lawrence  B.  Valk  of  Los 
Angeles. 
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Francisco  for  Adolph  Spandau. 
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Contractors  Equipment 


THAT  BRINGS  RESULTS 


Steam  Shovels 

Locomotives 

Locomotives 
Cranes 

Dump  Cars 

Tractors 

Crushers 

Screens 

Elevators 


Concrete  Mixers 
Concrete 

Elevators 

Road  Graders 

Derricks 

Clam  Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


nsley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


We  are  also  West  Coast  Distributors  for 
Lautli-Jurgens 

1,  2,  3  and  5  Ton 

IVIotop  Truck 

Equipped  with  a  y  style  bodies  including 
side  or  end  dump. 

Immediate  Deliveries 


Lauth-Juergens 
1  Ton  Truck 


All  of  the  above  equipment  carried  in  stock  In  San  Francisco  by 
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Washington     707,2C2 

Wllkes-Barre     82,329 

Worcliester     159,222 


Building  operations  for  the  past 
inontli  seem  to  show  a  normal  increase 
in  business  over  the  siime  month  last 
year  that  naturally  goes  witli  a  grow- 
ing population.  Reports  from  some 
lifty  different  cities  representing  build- 
ing centers  througliout  the  country 
made  to  the  American  Contractor 
show  an  aggregate  gain  of  12  per 
cent  for  January  1913  over  the  same 
month  in  1912.  Thirty-six  of  the  cities 
listed  sliow  a  gain  while  fourteen 
registered  a  decline  for  the  first  month 
of  the  yea-  Among  those  that  showed 
a  loss  were  New  York  City  with  a  de- 
crease of  about  three  million.  This 
however,  was  more  than  offset  by 
Chicago  which  registered  a  gain  of 
about  five  million.  Totals  are  shown 
in   tlie   following  table; 

January       January 
1913  1912 

City  Cost  Cost 

Akron      %    208,230?       121,450 

Atlanta      393,005  294,295 

Baltimore     635,670  460,166 

Birmingliam     362,626  243,277 

Buffalo     478,000  427,000 

Cedar    Rapids    143,000  50.000 

Chattanooga     108,725  48,895 

Chicago      7,041,600        1,999,300 

Cleveland     704,740  328,107 

Colunbus     208,335  99,930 

Denver     181,600  327,650 

Detroit     2,029,605  602,285 

Duluth      68,675  67,625 

(Jrand    Rapids    ....         81,625  78,885 

Harrisburg     54,475  36.675 

Hartford      191,750  157.185 

Kansas    City     569,405  426,851 

Los    Angeles     2,078,736        2,456,872 

Louisville     217,250  197,570 

.Manchester     48,405  20.185 

Milwaukee     441,211  97,630 

Minneapolis     319,575  264,355 

Nashville      100,457  33,698 

Newark     1,340,339  589,401 

New    Haven     612,218  391,183 

New    Orleans    237,842  288,685 

Manhattan     4,740,786       6,947,250 

Brooklyn      3.213,091        2,057.947 

Bronx      1,716,088        3,442,754 

New     York     9,669,965  12,447,951 

Norfolk      159,064  349.330 

Oakland     586,288  326,712 

Omaha     160,725  134,850 

Paterson     93,148  99,143 

Philadelphia      1,556,740  1,250,220 

Pittsl)urgh      385,488  256,359 

Portland      1,126,345  906,623 

Kocliester     445,131  255,629 

St.    Joseph    25.095  10,150 

St.    Louis    616,869  3.418,032 

Salt    Lake    City 155,414  235,050 

San    Francisco    2.061,001  1,870,617 

.S,.r,inlon     186,278  60,660 

Seattle      r'<i0,775  771,810 

■Slireveport      74,133  104,687 

^p„kane      25,730  S3,438 

Toledo     374,906  114,435 


757,954 
41,670 
131,440 


Total     $38,071,007   »33,732,915 

It  will  be  noticed  that  San  Francisco, 
Portland  and  Oakland  show  a  gain. 
The  record  of  Los  Angeles  Is  prac- 
tically the  same  as  last  year,  while 
Seattle,  Salt  Lake  City  and  Spokane 
sliow  a  loss  for  the  month.  On  the 
whole  tlie  building  business  seem»  to 
be  about  normal  throughout  the 
country  no  great  change  being  effect- 
ed anywhere  but  a  healthy  growth 
indicated   by   the  general  average. 


The  Pacific  Telephone  and  Tele- 
graph Company  Is  addressing  a  cir- 
cular letter  to  all  subscribers  calling 
attentlsn  to  a  contract  that  is  being 
circulated  by  the  Telephone  Users  As- 
sociation relative  to  a  reduction  in 
rates  and  calling  attention  to  the 
clause  relative  to  the  Impounding  of 
money   in  case  of  reduced  rates. 

Among  other  things  the  Telephone 
Company  states  that  it  asks  no  favors; 
that  it  does  expect  fair  play,  and  that 
this  attempt  to  deprive  It  of  legiti- 
mate earnings  without  an  opportunity 
to  be  heard,  must  appeal  to  the  citi- 
zen's sense  of  Justice  as  un-American, 
vicious  in  practice  and  unworthy  of 
consideration. 

It  -might  be  asked  how  the  Tele- 
phone Company  explains  the  transfer 
of  the  Home  Company's  property  in 
absolute  and  open  violation  of  the  will 
of  the  people  expressed  in  two  elec- 
tions and  in  the  written  terms  of  its 
contract  and  its  franchise.  Was  this 
a  "favor,"  is  it  "fair  dealing,"  and  is 
it  "American?"  Did  civic  pride  and  a 
sense  of  justice  prompt  the  Telephone 
Company  to  come  to  the  rescue  of  the 
people  and  aid  in  the  prosecution  of 
grafters  or  was  the  company  an  active 
bribe  giver? 

The  clause  in  the  contract  relative 
to  the  assignment  of  one-half  the  re- 
duced rates  of  the  money  impounded 
may  be  all  that  the  Telephone  Com- 
pany says  It  is.  So  far  as  assigning 
one-half  the  reduction  of  rates  for  a 
year  everyone  would  be  glad  to  do  it. 
.\nd  many  would  be  glad  even  to  give 
one-half  the  reduction  for  a  period  of 
time  rather  than  to  get  no  reduction 
at  all.  They  would  just  as  soon  pay 
the  money  to  one  grafter  as  another, 
maybe  more  so  by  way  of  a  change. 

It  is  in  axiom  of  equity  that  he  who 
seeks  justice  must  come  into  court 
with  clean  hands.  The  Telephone  Com- 
pany puts  over  the  kind  of  a  deal  that 
can  be  imagined  and  then  It  comes  to 
the  people  asking  justice  when  the 
Initiative  is  invoked.  Had  there  been 
more  aggressive  action  by  the  Board 
of  Snriervlsors  to  i)revent  the  merger, 
,.i-  if  their  action  liaU  Indicated  a  de- 
.siie  tu  champion  the  people  In  the 
matter  there  would  he  no  call  for  an 
Initiative     proceeding.       As     It     Is     Uie 
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Tf-loiilioim  Users  Aaiioi-lntlon  lins  nil 
Ihp  Ix-Hl  i>r  tiu'  .irKiiiiioiit  wlifii  Ihey 
Ko  to  tlie  peopli'  and  If  tlicy  ciin  make 
Mill  u  KOiiil  ruse  they  will  iiiiduulitcilly 
Kct    a    lai'K*   mi.iil)er    of   lOiitracls. 


Senator  llourne,  of  the  Federiil  HIkIi- 
\v«y  Comnilaslun,  has  addressed  a 
letter  to  people  Interested  In  the  suh- 
Jert  of  roadways  to  Ret  an  expression 
of  opinion  how  l>est  federal  aid  fan  he 
extended  (o  road  luillillni;  throiiffhoiit 
Ooniniltlee  Is  secklntc  light  on  the 
"Builder"  have  any  Ideas  on  this  Im- 
portant subject  wc  would  be  pleased 
to  get  their  expression  of  opinion.  The 
Oommlttec  Is  seeking  lljiht  on  the 
rubject  and  any  suggestion  will  no 
doubt  ret'elve  serious  consUleration. 
Road  building  is  one  of  tlie  most  im- 
portant affairs.  Too  often  money  i.s 
squandered    to    little    practical    henelit. 

Here  Is  a  state  of  tilings  wliere  fed- 
eral aid  Is  to  be  extended  and  tlie 
(^ommittec  want  to  find  out  tiie  hcs.t 
possible   way   to  secure  results. 

l^oiigress  nas  evidently  failed  to  pass 
llie  appropriation  for  a  government  ex- 
hibit at  the  Panama  Exliibltion.  The 
bill  providing  for  tlic  appropriation  of 
two  million  dollirs  for  tlie  purpose 
provided  for  seven  commissioners,  each 
to  receive  a  salary  of  J7500  a  year,  each 
to  be  paid  for  out  of  tlie  exposition 
treasury.  It  was  tills  feature  of  the 
bin  that  many  congressmen  opposed 
and  It  was  this  provision  that  Con- 
gressman Kent  wished  to  eliminate. 

Tlie  Chronicle  In  Wednesday's  issue 
stated  In  large  headlines  tliat  Kent's 
opposition  was  tlie  cause  of  tlie  de- 
feat of  the  measure  and  then  gave  no 
account  'of  the  reasons  of  tiie  op-posi- 
tlon.  The  principal  olijectors  to  tlie 
bill  would  have  favored  it  liad  this 
lame  duck  provision  been  eliminated. 
As  an  instance  of  the  views  expressed 
by  the  opponents  of  the  measure  the 
reported  speech  of  Congressman  Len- 
root  is  a  good  example: 

"Tills  Commission  scheme."  said 
Congressman  .Lenroot  of  Wisconsin, 
who  favors  the  $2,000,000  aopropriation 
otiicrwise,  "cones  nearer  to  lieing  a 
piece  of  graft  than  anytliing  I  have 
ever  seen  and  If  the  Exposition  Com- 
pany lias  agreed  to  it,  it  was  because 
it  was  held  up.  I  want  to  say  that 
if  the  bill  is  Bnally  defeated,  this  after- 
noon it  will  be  because  of  this  pro- 
vision," 

":*o  friend  of  San  Francisco  can 
vote  for  tills  proposition.  Three  Com- 
missioners, or  even  one,  is  enough.  I 
have  no  more  riglit  to  ioln  in  robbing 
tie  people  of  California  than  in  rob- 
bing tlic  Government,  and  will  not 
stand  for  useless  Commission,  whether 
it  is  to  be  paid  for  eillier  by  tlie  Ex- 
position  or  the  Government." 

The  'oill  Ilis  therefore  been  dcfe  iteJ 
in  the  House  and  the  only  chance  of 
i'ougress  passing  it  this  session  will  lie 
to  have  the  Senate  insert  it  in  the 
Sundry  appropriation  bill.  It  looks 
Ilka  tiie  United  States  will  be  in  the 
anomalous  situation  of  inviting  the  na- 
tions of  the  world  to  make  exiiiblts  at 
tlie  expo-sition  and  will  liave  no  ex- 
l.ilition    itself. 


Treatment  of  disease  by  prevention 
lia--  become  one  of  the  rc(|uircmcnts  of 
modern  tiiut-s.  Statistical  reports 
show  that  typhoid  fever  has  been  prac- 
tically eliminated  from  tlie  army  and 
navy.     As  this  disease  is  coininunicated 


principally  tlirougli  drinking  water  llic 
only  way  to  prevent  the  disease  Is 
through  vaccination.  Tliis  is  now  done 
not  only  In  smallpox  prevention,  Imt 
for  prevention  of  bubonic  plague,  ty- 
plioid  fever  and  otlier  diseases.  Tlic 
destruction  of  the  mosquito  In  the 
malaria  districts  has  effectually  pre- 
vented the  spread  of  that  disea|So. 
What  with  the  discovery  of  new  serums 
and  new  methods  of  sanitation  disease 
has  lost  many  of  its  terrors  and  opi- 
cemics  are  becoming  a  tiling  of  the 
past. 


DuiT'ig  ITic  interval  between  the  two 
sessions  of  the  legislature  lliere  are 
some  measures  that  should  receive 
public  attention.  Among  them  13  the 
proposed  game  legislation.  Wild  game 
naturally  belongs  to  tlie  whole  people. 
And  the  question  of  private  game 
preserves  has  liecome  one  that  the 
people  generally  have  become  to  be- 
lieve an  unwarranted  privilege.  It  is 
tine  for  the  public  generally  to  inform 
tlie  legislature  what  kind  of  legislation 
tliey  want  on  the  subject.  Ducks,  for 
instance,  are  a  migratory  bird  and  it  is 
a  question  whether  they  shall  be  al- 
lowed to  be  killed  onlj'  by  the  hunters 
themselves  or  allowed  to  be  sold  on  the 
market.  Deer  and  other  local  game 
are  an  object  of  conservation.  What 
laws  are  best  to  protect  the  game  is  a 
question  local  interest  in  different 
parts  of  the  state  and  of  the  public 
general  1.A'. 


The  Mexican  dogs  of  war  seem  to  be 
having  a  terrible  time  down  in  the 
federal  capitol.  Revolution  is  the  long 
suit  of  the  South  and  Central  American 
Governments  and  Mexico  seems  to  be 
revolting  with  a  will.  That  a  modern 
republic  will  be  established  there 
seems  to  be  doubtful  as  the  people  are 
unfit  tor  self  rule.  Nothing  short  of 
a  military  despotism  can  maintain 
order  among  the  motley  and  shiftless 
liopulation  that  constitute  the  majority 
in  the  Mexican  Republic.  Under  pres- 
ent conditions  Americans  and  American 
capital  invested  In  that  county  are 
extremely  unsafe.  How  far  the  present 
revolution  will  extend  is  hard  to  tell. 
Nor  is  there  any  immediate  prospect  of 
of  any  party  maintaining  a  stable 
form  of  government  in  that  district  in 
the  very  near  future.  It  would  perhaps 
be  a  good  thing  if  a  new  people  al- 
together would  assume  control  of  the 
country  and  establish  some  stable  form 
of  government  that  would  permit  of 
some  progress. 


In  this  regard  Mr.  Forbes  Lindsay, 
a  members  of  the  Pan  American 
bureau  at  Washington,  who  recently 
returned  from  the  canal  zone,  says  he 
can  not  understand  why  immigration 
from  this  country  to  the  istlimus  is 
not  greater.  He  made  an  extended  in- 
vestigation there  and  says  that  there 
are  great  numbers  of  fertile  valleys 
there  where  the  population  is  meager 
but  the  possibilities  of  the  land  are 
.great.  He  says  that  tliere  is  no  need 
of  work  there  to  gain  a  livlihood.  Tfie 
soil  is  fertile  and  nature  is  prodigal  in 
her  supplies.  Little  or  no  clothing  is 
required  and  be  says  that  Americans 
would  be  given  a  great  opportunity 
for  a  peaceful  and  prosperous  existence 
tiicre. 


tens  of  thousands  are  slaving  In  city 
sweatshops  and  factories,  or  pain- 
fully wringing  a  living  from  reluct- 
ant soil,  when  land  unlimited  lies  wait- 
ing to  riclily  reward  any  man  who  will 
cast  a  handful  of  seed  upon  it." 

This  condition  has  always  existed. 
Generation  of  toil  In  the  sweatshops 
liave  taken  the  ambition  and  initiative 
out  of  the  toilers.  It  would  take  many 
of  them  a  lifetime  to  save  enough  to 
go  tliere.  But  no  doubt  the  possibili- 
ties are  tliere  in  that  country  and  the 
fellow  who  has  the  initiative  and  the 
hardihood  to  pioneer  in  the  country 
will  no  doubt  find  ample  reward. 


illi 


Ih' 


linpular     stales     sliikt-s     him     ai'd        lie 
writes: 

"Tile   pathetic    mystery    of    it    is    that 


Aihille  Ducliene,  tiie  French  arclii- 
teet  who  has  lately  been  to  this  coun- 
try to  look  over  the  architectural  pos- 
sibilities for  the  construction  of  a  resi- 
dence for  Mrs.  Carolan  in  connection 
witli  Mr.  Willis  Polk,  is  quoted  as 
praising  American  architecture  in 
many   respects. 

The  New  York  newspapers  quote  him 
as  praising  American  architecture  for 
its  dimension,  scale  and  harmony.  With 
respect  to  the  Grand  Central  Terminal, 
the  great  depot  covering  thirty  blocks 
in  the  heart  of  New  York,  h-^  said: 

"It  is  a  tremendous  thing  for  your 
art  wlien  you  accomplish  such  great 
efforts  as  I  saw  in  that  building  with 
nothing  but  simple  lines."  He  praised 
extravagantly  the  view  of  New  York 
as  one  comes  up  the  Bay.  The  foreigner 
approaching  New  York,  he  said,  "ex- 
periences a  sensation  more  wonderful, 
;iiore  peculiar,  more  impressive  to  an 
inexpressible  degree  than  he  gains  en- 
tering any  other  port  in  the  world. 
Naples.  Salonica,  the  Golden  Gate  of 
your  California,  are  truly  wonderful. 
There  are  many  ports  where  the  moun- 
tains, the  valleys,  the  sky  and  the  sea 
all  appeal  with  their  beauty.  But  It  is 
the  beauty  created  by  God.  Coming 
into  New  York — ah,  then  is  New  York 
indeed  beautiful.  It  is  so  vast,  so  Her- 
culean. Whatever  of  line  is  in  error  Is 
lost.  One  is  aware  only  of  its  vastness, 
of  its  entirety  and  its  grandeur.  And 
this  is  a  grandeur  built  by  men.  I  can- 
not hope  to  describe  the  sensation  when 
one  approaches  New  York  from  the 
sea  for  the  first  time.  What  must  be 
the  imprssion  of  the  immigrant  as  he 
lands  in  New  York.  How  must  he  feel 
as  he  stands  gazing- down  on  your  vast 
avenues  teeming  with  the  life  of  a 
nation  greater  tlian  he  has  ever  knownl 
He  does  not  know  such  streets  where 
lie  came  from.  And  he  gazes  aloft  at 
the  lighted  windows  of  your  vast  build- 
ings wlierein  men  are  w  orking  like 
bees  in  a  hive,  each  window  represent- 
•ing  a  unit  of  energy  which  might  oc- 
cupy a  whole  building  in  his  native 
land,  then  must  he  wonder  If  he  can 
ever  become  a  part  of  this,  a  success 
ill  its  midst.  London  in  no  manner 
represents   this  aspect." 

Tills  is  an  interesting  expression  of 
the  impression  of  a  man,  learned  In 
his  profession,  one  wlio  has  grown  up 
amid  the  architectural  masterpieces  of 
the  world  and  an  artist  of  tlie  first 
rank.  Whatever  of  architectural  merit 
there  lias  resulted  in  the  building  of 
great  cities  lias  been  the  result  of 
natural  growth  and  not  the  effect  of 
any  concerted  plan.  The  general  effect 
produced  by  the  masses  and  outlines  of 
a  great  city  such  as  New  York  is  the  re- 
sult of  rominercial  lutlvlty  aiul  busl- 
Me=s  that  centers  In  I  he  great  ports  of 
the   Atlantic. 
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I..  Ikivo  1)('P1i  nskoil  to  speak  before  tliis 

l.\     on    the    subjeot    ot    the    "Relation 

of  Siiilptuie  to  Parks  and  nuiklings;" 
lull  I  should  be  dull,  indeed,  if  I  did 
not  recognize  that  many  ot  you  are 
more  competent  to  do  so  tlian  I  am. 
I  s-liould  tlierefore  feel  less  embai-- 
rassed  if  my  atidience  were  composed 
of  committee  imen  and  commissioners 
interested  in  erecting'  statues  and  mon- 
uments, rather  than   of  arcliitects. 

First.  I  will  speak  ot  tlie  relation 
ot  sculpture  to  our  parks.  As  a  sculp- 
tor, po.'-rsibly  I  am  expected  to  lielieve 
tliat  parks  sl:oukl  be  bountifully  sup- 
plie^J  witli  examples  of  our  art;  but,  as 
a  matter  of  fact,  I  feel  that  tlie  nat- 
uralistic park  can  get  along  very  well 
with  little  from  our  hands — can  he 
spared  to  advantage  even  the  ln-onze 
pantlier  crouching  on  tlie  cliff,  half 
concealed   in   the   foliage. 

In  this  country,  I  believe  we  are  far 
too  prone  to  place  the  statue  of  our 
hero  or  our  honored  citizen  on  tlie 
tloping  bank  liard  by  tiie  popular  drive 
or  walk  in  tlie  naturalistic  puk.  to 
surround  the  pedastal  witli  a  mound 
ot  bedded  plants,  and  then  to  rest  se- 
cure in  tlie  satisfaction  of  having  at 
once  honored  the  dead  and  beautified 
nature.  Perhaps  we  have  dragged  a 
rugged  boulder  to  the  lawn,  n^ounted 
our  hero  on  that,  and  then  congratu- 
lated ourselves  that  we  have  been  very 
artistic,  wliile  as  a  matter  ot  fact  we 
liave  only  been  avoiding  the  architect 
— or  rather. the  cost  ot  executing  his 
design   for  a   setting. 

The  boulder  idea,  in  general,  I  be- 
lieve, is  one  to  be  persistently  discour- 
aged; it  is  ver.v  contagious;  it  is  one 
which  has  troubled  the  Art  Commis- 
.sion  ot  New  York  not  a  little.  Had 
there  'been  no  restraining  hand  in  this 
direction,  1  tear  that  the  important 
drives  in  Central  Park  and  Riverside 
Drive  would  liave  been  lined  ere  tliis 
with  boulders  bearing  bronze  tablets; 
or  perliaps  there  would  liave  been  only 
the  boulders  left,  tor  there  are  individ- 
uals, in  that  city  who  seem  to  have  the 
idea  that  ht-onze.  as  a  metal,  has  high 
value,  and  they  frequently  attempt  to 
remove  accessible  tablets  witliout  con- 
.•ulting:the  authorities.  It  is,  indeed, 
surprising  tliat  care  must  be  used  in 
fastening  a  tablet  so  that  it  cannot  be 
fcntoved  bj-  an  ingenious  vandal,  even 
in   theheart  of  a  great  city. 

Certainly  I  ibelieve  that  sculpture 
may  be  successfully  used  in  connection 
w'th  the  naturalistic  park;  but  liiis 
will  be  accomplislied  not  by  dropping 
it  down  here  and  there  with  reference 
?-oleI.\'    to    its    con^pii'uous    plac-iiig.    but 
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lual  man  lie 
connection  with  sucli  treatment.  In 
fact,  it  seems  to  me  that  tlie  approacli 
or  entrance  to  tlie  naturalistic  park 
offers  especially  good  opportunity  for 
fcnipture;  indeed,  if  properly  designed, 
it  HlTords  ideal  poSKlbilil  ies  for  tlii- 
.sculptor's  art.  I  believe  the  ai.proa.li 
Cuuld  be  designed  so  that   il    would   |.i.-- 


sent  a  .satisfactory  ensemble  before  all 
or  perhaps  any  of  the  sculpture  was 
in  place,  thus  providing  suitable  sites 
for  the  .sculpture  of  the  future.  Ot 
course  the  general  character  of  tlie 
sculpture  which  was  to  be  added  would 
have  to  be  worked  out  wltli  the  gen- 
eral sclieme.  and  safeguadrs  taken 
that   this  sclieme  should   be   adhered   to. 

Think  wbat  it  would  have  ™eant  to 
New  York  City  it  Hunt's  scheme  ot 
twenty  monumental  gates  for  Central 
Park  had  been  realized:  These  gates 
were  to  liave  been  known  as  the  Mer- 
chant's Gate,  the  Scholar's  Gate,  the 
Artist's  Gate,  the  Woman's  Gate,  the 
Children's  Gate,  etc.  From  sketolies 
Hunt  left  for  some  ot  tliese  gates.  I 
believe  it  was  his  intention  tliat  they 
should  serve  not  only  as  memorials  to 
these  various  groups  of  people,  but 
statues  ot  individuals  could  be  added 
from  time  to  time,  as  occasion  might 
arise, 
that    the   scheme    was   so   conceived  that 

It  would  be  impossible  for  one  wiio 
has  never  attempted  to  find  a  suitable 
place  for  a  statue  in  a  city  like  New 
York  to  inagine  what  a  blessing  such 
a  scheme,  intelligently  carried  out, 
would  have  been.  With  our  congested 
streets  running  at  right  angles  to  each 
other,  with  our  small -parks  laid  out 
in  winding  paths  and  in  irregular  beds, 
with  our  big  parks  sacred  to  the  land- 
scape idea,  the  proldems  ot  locating 
monuments  in  our  city  is  a  most  diffi- 
cult   one. 

We  sculptors,  therefore,  beseech  you. 
asi  designers  ot  American  cities,  to 
give  a  little  thought  to  th.e  sculptural 
monuments  of  the  future  when  you  are 
planning  parks,  avenues  and  civic  cen- 
ters. You  probably  realize,  quite  as 
well  as  I,  the  Importance  of  the  setting 
and  surrounding  of  works  in  sculpture 
— that  a  work  of  no  extraordinary  in- 
trinsic merit  is  sometimes  made  im- 
pressive and  important  by  its'  setting, 
while  a  work  ot  high  artistic  quality 
may  utterly  fail  to  give  its  message, 
purely  because  its  lacks  the  advan- 
tages  ot   soiitable   setting   and    location. 

It  would  be  presumptuous,  indeed, 
on  m^■  part,  to  attempt  to  explain  to 
you  what  constitutes  a  good  setting  or 
a  good  location  for  sculpture,  or  how  a 
city  square  or  park  should  be  treated 
to  provide  tor  sculpture.  You,  the  ar- 
chitects, understand  even  better  tlian 
the  sculptor  the  signilicance  ot  scale, 
tlie  value  of  vistas  and  axes,  tlie  ne- 
cessity of  keeping  each  part  ot  a  plan 
in   proper  relation   to  the   whole  scheme. 

There  is  one  essential  point,  how- 
e\'er,  which,  in  general,  has  been  more 
fully  .ippreciated  b.v  the  ."culptor  than 
by  the  archite<'t.  This  is  tlie  rather 
universal  importance  of  liaving  the 
sun  hack  of  a  spectator  when  he  is 
looking  at  a  statue.  If  a  statue  whicli 
stands  in  tlie  open  is  between  the  sun 
and  the  spectator,  of  course  all  model- 
ing is  wiped  out  and  silhouette  alone 
is  seen.  Tlie  sculptor,  therefore,  likes 
to  I'.ice  his  work  south  wlienever  pos- 
sible,   and       is       particularly       unhappy 


whenever  it  has  to  be  faced  norlli. 
This  Is  by  no  means  to  underrate  the 
value  of  silhouette,  whicli  will  alway.s 
remain  an  important  factor  in  any 
achievement   in   the   round. 

In  locating  a  public  park  In  sculp- 
ture, especially  whenever  It  takes  the 
form  of  a  memorial  there  Is  one  ele- 
ment which  often  prevents  the  best  re- 
sult. In  the  broadest  sense  ot  the  word 
This  difficulty  is  the  desire,  on  the  part 
of  the  promoters,  and  often,  I  regret 
to  say,  on  the  part  of  the  authors,  to 
have  tiie  work  given  a  position  where 
It  will  he  seen  by  the  largest  number 
of  people— a  desire  which  sometimes 
warps  the  judgment.  This  Is  one  of 
those  elements  in  huinan  nature  that 
make  no  end  of  trouble  for  the  Art 
Commission  ot  New  York.  The  pro- 
iTiotors  ot  nearly  every  monu.Tient  or 
statue  a.'k,  first,  for  one  of  these  four 
sites— City  Hail  Park,  Union  Square. 
Madison  Square,  the  Plaza.  The  policy 
which  lias  oeen  pursued  for  so  many 
years  has  pretty  well  discouraged  peo- 
ple from  trying  to  get  their  monu- 
ments into  Central  Park;  but  there  is 
a  constant  demand  for  the  other  places 
—every  one  seems,  to  feel  that  his 
monument  has  some  special  fitness  for 
one  of  these  sites. 

I  feel  still  more  embarrassed,  it  pos- 
sible in  speaking  to  architects  of  the 
relation  of  sculpture  to  their  ■build- 
ings. Ot  course  we  all  know  the  Im- 
portance of  having  the  sculpture  suit- 
able to  the  style  of  the  architecture 
and  the  purpo.ses  of  the  building;  of 
having  it  in  proper  scale;  and  of  plac- 
ing it  so  that  it  shall  not  be  seen  In 
too   violent   perspective. 

It  seefiis  to  be  a  ratlier  difflecult 
problem  to  determine  tlie  right  size 
for  a  statue  or  group  wlilch  is  to  be 
placed  upon  or  in  relation  to  a  build- 
ing, without  trying  a  mode!  on  the 
complete  structure,  and  of  course  this 
is  often — in  fact,  usually — impossible. 
In  case  ot  a  relief,  wliere  there  is  no 
great  projection,  the  architect's  draw- 
ing is  ery  helpful  In  determining  the 
proper  size,  but  for  a  figure  In  the 
round,  especially  wlien  placed  at  some 
height,  I  know  ihat  often,  when  tlie 
work  is  executed  of  a  size  that  ap- 
pears riglu  -n  the  drawing,  either  ele- 
ation  or  perspective,  the  result  Is  a 
surprise.  When  a  model  is  made  of 
tlie  entire  building,  the  scale  is  usually 
so  small  tliat  the  suggestions  for  the 
sculpture  are  too  crude  to  be  really  of 
much  value.  On  '.he  other  baud,  the 
sculptor  Is  Inclined  to  make  his 
studies  for  his  part  of  the  work  at  a 
scale  so  large  that  only  the  Immediate 
surroundings  ot  the  iiciiUecture  can 
be  shown  in  the  model  .'ind  of  c-ourse 
li.ese  by  lli«  uselv-s  are  of  little  val.ic 
il  considering  nener.il  pruportini. 
I'lom  my  own  cxpericii-t  I  think  tliat 
the  most  pracllM'ile  wa.\  of  dete; - 
mining  the  scil?  Is  to  make  a  mod"! 
of  a  lonsiderable  uoitloi.  of  the  Imllfl- 
iiig  auil  .•icyliitiir.".  .it  such  ^  sc.tle 
that  the  figure.^  will  '>e,  say.  sixinolus 
to  eight  Indies  Mil.  "  I.en,  with  tli.; 
eye    ill    the    same    relative    position    Id 
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whlcli  It  will  vl«>w  th<>  romplolcd  work, 
tare  lii>hiK  lakpii  lo  rut  oiil  of  vision 
r\><r.\  llilns  rxi'ept  tlif  iiioilPl.  I  brilcve 
II  fairly  tiiio  Idea  of  the  ofTcit  limy  lie 
olilnlnt'tl. 

In  pliiiinliiK  for  sniliitiirf  In  tlit'  lii- 
ti'iloi-  of  litilUllnKS.  the  iiiiostloii  uf 
IlKlillng  Ik  often  too  little  roiislileri-il 
Kvory  one  knows  that  a  painting  must 
have  a  kooU  UkIiI  tu  l>e  |>i'Dpei'ly  seen, 
litit  few  seem  to  peri-elve  that  It  Is 
even  nuirv  linportaiit.  If  posHlble,  that 
si'ulpliire  sliotiUl  lie  properly  Hi^hted. 
Without  Us  light  and  shade  s.ulpture 
has  notlilM)?  left  but  its  .silhouette; 
and  In  the  ia.se  of  a  relief  or  of  a  tlg- 
nre  atcalnst  a  background  of  the  same 
I'olor   even    the   silhouette    Is   lost. 

fsually  the  llRht  most  favorable  for 
sculpture  Is  from  above,  but  we  arc 
thankful  If  we  ran  get  it  from  any 
one  direvtion,  so  long  as  It  does  not 
hit  us  bang  In  the  faee  from  low  down, 
as  Is  the  ease  when  siulplure  is  placed 
opposite  an  entrance,  witli  a  confused 
light   coming    Ihrongb    the    doorway. 

The  sculptor  often  feels  that  the  ar- 
(hltect  Is  too  indifferent  to  tlic  quality 
of  the  sculpture  with  whicli  the  build- 
ing Is  to  be  decorated.  1  am  aware, 
on  the  other  hand,  that  tlie  sculptor 
Is  liable  to  forget  that  his  work  l.s 
only  a  small  part  of  the  whole  design, 
and  that  It  is  more  important  that  It 
should  strike  tlie  proper  note  in  tlie 
entire  compositiorn,  than  that  It  should 
be  exquisitely  modeled.  or  tliat  it 
should  in  any  way  e.\pIolt  his  per- 
sonalit.v*.    with    intent    to    dominate. 

Per."onally  I  believe  that  tliere  is  a 
great  field  in  decorative  sculpture:  and 
in  this  I  Include  both  figure  and  orna- 
ment. I  think  tliat  neither  the  sculp- 
tor nor  tlie  architect  is  doing  his  full 
duty  in  this  matter.  I  tliink  we  both 
feel  tliat  much  of  the  so-called  deco- 
rative work  is  sadly  lacking  In  artis- 
tic merit.  How  could  it  be  otherwise 
under  the  conditions  in  whicli  it  is 
usually  made?  The  architect  replies. 
"Ves,  but  you  figure  sculptors  don't 
understand  decorative  sculpture,  par- 
ticularly ornament:  you  consider  it 
beneatli  you."  i  admit  tliat  most  ot 
IIS  are  not  facile  in  decorative  work: 
but  for  myself  I  believe  that  there 
may  be  just  as  much  art  in  designing 
an  exquisite  border  or  panel  from  a 
wil,]  grapevine  as  there  is  in  design- 
ing the  portrait  of  a  great  man  or 
a  beautiful  -woman.  But  it  requires 
not  only  skill  and  feeling,  but  study: 
it   cannot   be   turned  out  by   the  yard. 

1  feel  that  one  difflculty  here  is  tliat 
tile  artist-architect  and  the  artist- 
sculptor  have  not  been  in  close  enough 
touch  with  each  other.  The  Society  of 
Beaux  Arts  Architects  and  tlie  Na- 
tional Sculpture  .Society  have  recog- 
nized this,  and  have  seen  tlie  need  of 
having  our  decorative  sculpture  exe- 
cuted by  better  trained  men.  They 
have  joined  hands  and  formed  an 
atelier,  where  students  and  men  em- 
ployed in  modeling  shops  may  study. 
not  si'iiply  under  the  instruction  of  the 
decorative  modeler.  but  under  the 
criticism  of  the  architect  and  the 
sculptor.  It  is  an  interesting  e.-ipi-ri- 
ment    anu    should    do    good. 

The  importance  o-'  bringing  ar.-hi- 
tect,  painter  and  sculptor  into  a  closer 
sympathy  with  each  other,  and  giving 
them  a  clearer  conception  of  each 
iithei's  work,  was  recognized  by  .Mc- 
Kilii  wlien  he  conceived  the  plan  of 
the  Aineriean  Academy  in  Rome.  The 
value  which  this  institution  will 
eventually    be    to    this    country     is    at 


present  not  fully  appreciated.  The 
Inlluence  which  It  Is  destined  to  iiave 
1111  the  art  of  America  I  believe  to  be 
of    tlie    greatest    importance. 

Of  course,  the  Academy  will  never 
be  great  in  point  of  numbers  of  stu- 
dents tliero  at  any  one  time;  this  is 
neltlicr  intended  nor  desired.  But 
ihey  are  picked  ■men,  men  who  have 
learned  tlieir  trade,  so  to  speak,  but 
still  are  not  lieyond  tlie  receptive  age. 
They  not  only  see  each  other's  work, 
but  tlieey  live  under  tli"!  same  roof; 
they  eat  togetlier,  they  discuss  togeth- 
er, they  visit  masterpieces  of  antiquity 
together.  This  is  but  incidental,  but 
it  is  no  less  valuable  tlian  is  their 
working  out  together  prolilems  wliich 
involve  tlie  three  arts.  In  tlie  great 
work  of  bringing  together  into  har- 
monious relalionsliip  the  work  of  ar- 
cliitect.  painter  and  sculptor,  I  know' 
of  no  institution,  of  no  inlluence,  des- 
lincd  to  do  as  mucli  for  us  as  will  tlie 
-Viiicrican    Academy    at    Home. 


TH AKFIC  BBTWKEX  THK  ATLANTIC 
.WD  I'.VCIFK;  rOA-^TS  VI.4  THE 
LSTHMlrSES  OF  P.tNAMA  .\ND  TE- 
HirANTEPEC. 


Commerce  between  tlie  Atlantic  and 
Pacific  Coasts  of  the  United  States  via 
the  Isthmuses  of  Panama  and  Tehuan- 
tepec  aggregated  approximately  $125,- 
iinO.OOO  in  1912.  The  rapid  growth  ot 
the  traffic  between  the  eastern  and 
western  coasts  of  the  United  States 
via  the  Isthmuses  which  developed 
chiefly  witliin  very  recent  years  and 
seems  likely  to  further  increase  with 
tlie  opening  of  the  Pana;na  Canal,  led 
the  Statistical  Division  of  the  Bureau 
of  Foreign  and  Domestic  Commerce  to 
establish  at  the  beginning-  of  tlie  pres- 
ent fiscal  year  a  monthly  record  of  the 
mO'Vements  ot  the  principal  articles 
forming  this  traffic.  Its  record  for  the 
five  months  ending  with  No\  ember  has 
just  been  published  and  shows  $24.- 
.iOO.OOO  worth  of  merchandise  passing 
from  the  Atlantic  Coast  to  the  Pacific 
Coast  via  the  Tehauntepec  Railroad, 
and  $.1,000,000  worth  via  the  Panama 
Railroad:  while  the  value  ot  that 
passing  from  the  Pacific  Coast  to  tiie 
-\tlantic  was,  via  the  Teliauntepec 
line,  $14,320,000,  and  via  the  Panama 
line.  $3,750,000.  This  suggests  that  the 
total  value  of  the  traffic  for  the  half 
year  ended  December  was  approxi- 
inately  $30,000,000  west-bound  across 
tlie  Tehauntepec  route  and  $6,000,000 
via  the  Panama  line:  and  of  east 
-bound  coming  from  the  Pacific  Coast 
ports  and  Hawaii.  $16,090,000  via  Te- 
hauntepec and  $i, 500. 000  via  Panama: 
and  that  the  total  value  of  this  traffic 
tor  the  full  year  approximates  $125,- 
000.000. 

The  principal  articles  forming  this 
Interchange  between  the  Atlantic  and 
Pacific  coasts  are.  in  the  westward 
movement,  iron  and  steel  manufac- 
tures, about  $S, 000, 000  for  the  half  year 
ended  with  December;  cotton  cloths, 
about  $3,000,000;  paper  and  manufac- 
tures thereof,  nearly  $3,000,000:  manu- 
factures of  wool,  $1,250,000:  chemicals, 
approximately  $2,000,000:  smoking  to- 
bacco, about  $750,000:  vegetables, 
iiearly  $1,000,000:  manufactures  of  In- 
dia rubber,  approximately  $50,(i«0; 
manufactures  ot  copper,  between  $1,- 
ii.lii.OOO  and  $2,000,000;  boots  ami  shoes, 
about  $33(1,0110;  cotton  wearing  apparel. 
$1,500,000;  and  mineral  oil,  $50. 000  in 
value.  The  prUu'ipal  articles  forming 
the   $8,000,000   worth   of   iron   and   steel 


manufactures  are  machinery,  practi- 
cally $1,000,000;  builders'  hardware, 
more  tlian  $500,000;  nails  and  spokes, 
aliout  $330,000;  sheets  and  plates, 
aliout   $500,000;  and   tools  about   $50,000. 

Tile  merchandise  shipped  from  the 
Pacific  Coast  to  the  -Atlantic  seaboard 
included  about  $1,500,000  worth  of 
canned  salmon:  nearly  $500,000  worth 
ot  raisins:  more  than  $250,000  worth 
of  prunes;  more  than  $1,500,000  worth 
of  preserved  fruits:  $3,000,000  worth  of 
wines:  and  nearly  $2,000,000  worth  of 
wool:  while  sugar  shipments  from  the 
Hawaiian  Islands  amounted  to  over 
$7,000,000  in  value  tor  the  five  imonth 
in    question. 

Considerable  quantities  of  merchan- 
dise bound  for  foreign  countries  also 
utilize  now  the  trans-isthmian  routes. 
Shipments  from  the  Atlantic  Coast  to 
foreign  countries  via  tlie  istlimus  go 
cliiefiy  via  the  Panama  route  and  in- 
clude, for  the  six  months  ended  witli 
December.  approximately  $1,500,000 
worth  to  Peru,  nearly  $1,000,000  fo 
Ecuador,  about  $333,000  to  Chile,  and 
about  $2,000,000  worth  to  the  Central 
American  States.  The  east-bound  traf- 
fic from  the  Pacific,  Coast  tq  {«ir«igu 
countries  amounted  to  about  $4,000,- 
000  value  for  the  six  months  in  ques- 
tion, the  largest  single  movement  be- 
ing fro".!!  San  Francisco  to  Germany, 
$1,666,000  value;  while  that  to  Ji"j-aoce 
was  about  $660,000  and  to  England 
about    $333,000   value. 


KOAnS,      YESTBRD.4Y.      TOD.4Y      AND 
TOMORROW. 

Ilintoni  l»  Hep^ntlnn  Itfieir,  ami  the 
Iinperiitlve  nenuinain  »r  Modem  Truf- 
fle Are  ('reatlDK  a  Neeesulty  That 
Concrete    «  III    I>o   Much   to    Meet. 


The  country  road  which  was  good 
enougli  for  yesterday  for  tire  horse; 
laden  with  the  farmer  and  his  grain 
bag  with  tlie  grist  in  one  end  and  a 
stone  in  the  other,  has  gone  with  yes- 
terday; and  yesterday's  farmers  and 
yesterday's  ways — highways  and  low 
w-ays — are    gone    forever. 

Yesterday  the  road  past  his  farm 
lielonged  to  the  farmer:  but  today  it 
belongs  to  the  county  or  state,  and  to- 
morrow it  will  belong  to  the  United 
States,  with  an  invitation  to  the  world 
to  use  it. 

Yesterday's  road  was  poor  because 
yesterday's  people  were  poor.  They 
had  a  wilderness  to  penetrate.  the 
stumps  and  roots  to  obliterate.  the 
turf  of  a  million  years  to  plow  and 
cultivate.  So  how  could  they  make 
good  roads?  There  was  no  time  to 
build  good  roads;  there  was  no  com- 
merce requiring  good  roads;  so  no 
.good    roads   were    built. 

Tlie  built  as:  good  roads  as  they 
needed:  and  it  would  he  foolish  for 
any  generation  to  build  better  roads 
tlian  are  required  at  tlie  trme  of  build- 
ing, for  no  ..nan  knows' what- tomorrow 
has  in  store  for  us.  Perhaps  railroads 
anil  liighways  will  pass  out  of  use,  the 
rights  of  way  be  tilled,  and  the  pro- 
duce of  llie  future  be  carried  to  mar- 
kets- in  combination  air  and  water 
craft.  Howev<:r.  ibis  will  not  happen 
in  our  day;  so  It  is  up  to  us  to  do  as 
well  for  this  generation  as  yesterday's 
people    did    for    themselves. 

Today  we  have  enormous  cities  to 
feed,  villages  everywlierc  glowing  into 
lilies;  iiiij  tiiila.v's  demand  is  for  roads 
tliat  will  permit  a  four-ton  load  to  he 
hauled    twenty    miles    lu    town    b«IoVa 
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l>r«aJ<riiM(.  Milk  ijiust  l.c  luinighl  .in 
to  100  miles.  Itailio.Tds  cannot  hi- 
built  |in.st  every  fiiiin:  hut  good  loail.s 
can  he  hullt  nlu-re  liafflc  is  not  siif- 
flclent  to  (lernan<l  railroads,  an<|  yet  is 
enough   to   warrant  sood   roads. 

Every  clll/.en  traveling  in  an  aiili>- 
invblle  ur  liaulinn  with  a  niotar  truck 
lias  as   good  a  rigrlit   to  lie   served    witli 


■liM.ui.c.  I,„i  11,^  laiter  was  enacted 
alter  the  structure  was  eroded,  and  In 
n..t  retroa.live.  Now  11, at  It  Is  pro- 
|iu.-ed  to  change  the  cliaracter  of  tiie 
•slruclure.  however,  the  sUKseselon  has 
liecn  made  tlat  the  ordlnanc-  mav 
aiM'ly.  in  which  cas 
feel    in    hciL-hl    wmih 


o.\lra    eight 


■•■"•HerM  arc  put  down  inuMertinK  Bide 
sewers  leading  into  ahuttlng  lots  shall, 
also  he  Installed:  the  oilier  providing 
that  hereafter  all  puhllr  sewer  under- 
ground work  sliali  he  placed  I.eneutli 
the    sidewalks. 

The    ],. 


a  road  for  hl.«  macliine  today  as  liad 
the  man  on  hcrsehaek  three  iiundred 
years  ago;  ami  yesterdays  road  will 
not  answer  the  purpose. 

.Today  dediands  more  miles  of  well- 
graded  and  properly  drained  earth 
roads  than  of  any  otiier  kind.  Today 
demands  Ihou.sands  of  miles  of  well- 
built  gravel  roads.  Today  demands 
more  miles  of  common  water-l)ound 
macadam  road  than  liave  ever  yet  heen 
built.  Today  tlie  half  million  auto- 
mobiles and  motor  trucks  demand  tliat 
near  all  cities  tlie  surface  of  tlie  road 
siliall  be  so  liard.  so  .smootli,  and  so 
welded  together  witli  cement,  hitui.nen. 
or  something  as  good  or  better,  that 
the  wlieels  shall  not  pull  the  road  to 
pieces  or  suck  out  the  hinder  wiiich 
holds,  it  together. — H.  S.  Earle  in 
"Soli tUern  Good  Boad.s." 
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NOTBlflBBR        RAILWAY        ntISI\ESS. 


The  high  tide  of  business  in  the 
United  States  continues  to  be  reflected 
In  the  railway  statistics  compiled  by 
the  Bureau  of  Railway  Economics 
from  the  reports  of  the  railways  to 
the  Interstate  Commerce  Commission. 
The  returns  for  last  November  show 
an  increa.=e  over  November  of  the  pre- 
vious year,  but  do.  not  maintain  the 
ratio  of  increase  displayed  hy  the 
month  of  October;  while  operating 
revenues  increased  $122  per  mile  of 
H«e  forthe  month,  operating  expenses 
increased  4<-t,  and  net  revenue  only 
$48.3.'!.  Taxes  were  greater  than  for 
the  previous  November,  amounting  to 
$46  per  jmile  of  line.  Operating  income 
averaged  $12.13  per  mile  of  line  for 
each  day  in  November,  an  amount 
greater  by  $1.63  than  {or  November, 
1911.  This  is  the  entire  amount  avail- 
able to  tlie  railways  for  rentals,  in- 
terest on  bonds,  api3ropriation>=.  and 
dividends. 

For  the  five  months  of  the  fiscal  year 
the  net  operating  revenue  per  mile  of 
line  of  the  eastern  railways,  compared 
with  tile  corresponding  months  of  the 
previous  year,  increased  9.3  per  cent: 
that  of  the  western  railways  increased 
15.8  per  cent,  while  that  of  the  rail- 
ways of  the  south  increased  less  than 
one-tenth   of  1   per  cent. 

For  the  elecen  months  of  the  calendar 
year  the  net  operating  revenue  per 
mile  of  line  of  the  eastern  railways, 
compared  with  the  corresponding 
months  of  the  previous  >-ear,  increased 
4.S  per  cent:  ttiat  of  t!ie  western  rail- 
way's increased  7.4  per  cent,  wliile  that 
of  the  railways  of  the  soutli  shows  a 
decrea>'e   of    4.5    per   cent. 


•  •ITY    .ATTORNEY    TO    RULE    ON    THE 
TENEMENT    LAW. 

The  Board  of  Public  Works  of  Siin 
Francisco  has  decided  to  ask  the  City 
.\ttorney  for  an  opinion  on  wliether  a 
three-story  flat  building  on  Baker 
street,  near  the  park,  could  legally  be 
changed  to  a  tenement  building  with 
eleven  separate  apartments.  The 
structure  is  forty-eight  feet  liigli,  or 
eight  feet  more  than  is  allowed  to  a 
frame   building    under   the   existing   or- 
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ding      ordinances,      one 
liercafter     when    street 


ard      overruled      the      pending 

protests   against    the   sewering   of   Kan- 

t.ily    Kn-       s;i»    street       between      Twentieth       ami 

Twenty-second    streets      and       directed 

that   bids  be  Invlled   for  the    work. 


PlTins  deairli 
Churclien,  Seho 
grouped  under 
lieiiLs  are  agnli 
department. 


fi         .,   .7    "•**■""    «>«"'•       of      building,      .uch      ..      D.Bk.. 

.I«,      Hotel.,     etc.,     will  Una     .uei.      ,«,«.      ,„      el««lfled      .«d 

proper    heading.,    commencing    on     thi.    page.       The.e     „me 

repented    under    "LOCALITIES"  I„   ,hc  I..t   part  of  o«r  new. 


—APARTMENT  HOUSES- 


_  .SAX  PRA.\Cl.SCO— Apartment  liou.^e. 
:!  story  and  base,  frame,  $10,000.  Ar- 
chitects, C.  M.  and  A.  F.  Rou.sseau. 
-Monadnock  Bldg.,  S.  F.  Owners,  Rous- 
seau Realty  Co.  The  building  will  be 
erected  in  the  east  line  of  r^rkln 
street,  near  Pacific,  and  will  be  ar- 
ranged for  a  number  of  two  and  three 
room  suites,  all  of  which  will  have 
connecting  baths  and  private  en- 
trances. Interior  flnisli  will  be  of  pine 
and  hardwood.  Oak  floors  will  be 
used  in  the  principal  rooms.  A  cen- 
tral heating  system  will  be  installed. 
Wall  beds  are  specified.  The  exterior 
of  the  building  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  t!ie  work  will  be 
done   by   Day   L,abor. 

.SAN  FRANCISCO— .\partment  house. 
4  story  and  base,  brick  and  steel,  $50.- 
oOO.  Architect.  Norman  Coulter,  46 
Kearny  St.,  S.  F.  Owner.  Thomas  Q. 
Swortflguer.  This  building  will  be 
erected  in  the  north  line  of  Sacra- 
mento street,  between  Pierce  and  Scott 
streets.  While  outside  of  the  fire 
limits,  tlie  structure  will  be  a  Class  C 
building.  Interior  has  been  arranged 
tor  two,  three  and  four  room  apart- 
ment.s,  and  will  cover  an  area  of  68x 
137Vi  feet.  Interior  finish  will  be  of 
pine,  redwood  and  some  hardwoods.  A 
vacuum  cleaning  system  will  be  in- 
stalled. The  exterior  will  he  faced 
with  pressed  brick.  Plans  are  now 
being    prepared. 

SAN  FRANCISCO— Apartment  house. 
3  story  and  base,  frame.  Cost  not 
stated.  Architects,  C.  -M.  and  A.  F. 
Rousseau,  Monadnock  Bldig.,  S.  F. 
Owner,  M  S.  Show.  The  building  is 
to  be  arranged  for  six  apartments  of 
four  rooms  and  bath  each.  There  will 
be  a  central  heating  systen.  Wall 
beds  will  be  used  in  all  suites.  In- 
terior finish  will  be  of  pine  and  red- 
wood witli  some  liardwood  floors.  Tlie 
exterior  of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day    Labor. 

SAN  FRANCISCO — Apartment  house, 
3  story  and  base,  frame,  $10,000.  Ar- 
cliitect,  none.  Owner,  C.  F.  Wyman. 
1959  Hayes  .St..  S.  F.  The  building  is 
to  cover  an  area  of  25x75  feet.  Inte- 
rior will  be  arranged  for  six  apart- 
ments of  three  and  four  rooms  and 
bath.  Wall  beds  will  be  used  through- 
out. .\  central  heating  system  will  be 
installed.  Interior  finish  will  be  of 
pine  and  redwood  with  some  oak 
Moors.  Bath  rooms  will  be  finished  In 
The   exterior   of   the  building   will 


will 


hiaster  on  metal  lath.  Plans 
llie  hands  of  the  owner  who 
the    work   by    i>ay    Labor. 

OAKLAND.  CAL— Apartment  house. 
3  story  anil  base,  frame.  Cost  not 
stated.  Ardiltects.  Mitchell  &  Hodges. 
Rankers'  Investment  Hldg..  .S.  F.  Own- 
er. Marshall  Davouet.  The  building 
will  be  erected  at  766  Sth  street,  and 
is  to  be  arranged  for  a  number  of  two 
and  three  rooni  suites.  .All  apart- 
ments will  be  equipped  with  wall  beds 
and  will  liave  connecting  bath  rooms. 
The  interior  of  the  building  will  be 
finished  in  pine  and  redwood.  The  ex- 
terior will  be  covered  witli  brick  ve- 
neer and  cement  plasiter.  A  central 
heating  system  will  he  installed.  Plans 
are  complete  and  figures  are  being 
taken. 

S.4N  FRANCISCO— Apartment  house, 
4  story  and  base,  brick  and  steel,  $80,- 
000.  Architect.  August  Nordin,  Mills 
Bldg..  .S.  F.  Owners.  Franklin  Realty 
Co.  Tlie  building  will  he  erected  on 
the  north  line  of  O'Farrell  street  east 
of  Larkin.  and  will  contain  a  large 
nunber  of  two  and  three  room  apart- 
ments. Interior  will  be  finished  in 
pine  and  redwood  with  hardwood  and 
ornamental  plaster  in  the  lobby  and 
amusement  rooms.  There  will  be  steam 
heat  and  elevator  service.  .*11  suites 
will  liave  wall  beds  and  private  baths. 
A  vacuum  cleaning  system  will  be  in- 
stalled. Bath  rooms  will  have  cement 
floors.  The  exterior  of  the  building 
will  be  faced  witli  pressed  brick.  Plans 
are  complete  and  in  the  hands  of  the 
owner.'<  who  will  take  figures  on  the 
work. 

.S.\N  FRANCISCO — .Apartment  house. 
3  story  and  base,  frame.  $10,000.  Ar- 
chitect, none.  Owner.  K.  .A.  Knoop. 
1375  Stevenson  St.,  S.  F.  The  building 
will  be  28x66  feet  and  has  been  ar- 
ranged to  contain  six  apartment.s 
flats.  Interior  Hnisii  will  be  of  pine 
and  redwood.  There  will  be  a  bath 
with  each  apartment.  A  hot  water 
heater  will  be  installed.  The  exterior 
of  the  building  will  be  covered  witU 
rustic  and  sliiplap.  Plans  are  con-. 
olete  and  in  the  hands  of  the  owner- 
■Jilio  will  do  the  work  by  Day  Labor. 

SAN  FRANCISCO     —     .Apartment) 

houses.  4..  3  story  and  base,  franutv 
$10,000  to  $14,000  each.  Architects,  H. 
Gellfuss  &  Son,  46  Kearny  St.,  S.  F. 
Owners'  names  withheld.  .Architects 
Oeilfuss  &  Son  have  completed  plans 
and  specifications  for  two  of  these 
buildings  and  have  taken  figures  on 
the  same.  Contracts  will  be  awarded 
for  the  work  in  a  short  time.  Plans 
are  being  prepared  for  two  other  sim- 
ilar buildings  and  bids  will  be  taken 
within  a  few  weeks.  .All  four  of  the 
apartment    houses     will     be    erected     In 


be 


covered     with    rustic    and     cement    the  Western  Addition. 


BUILDING  AND  INDUSTRIAL  NEWS 


IXIH  AN(JKI,BS.  1-AIj.  -  Ai..uliiiriit 
liniiio'.  5  Htoiy  nml  linse.  Clu88  I!  oon- 
MlriK-llnn.  |li'.-..OflO.  Ari-hllpct,  .T.  W. 
Omlniprc.  Xl.isoii  niilir.,  I..  A.  Owiipr, 
A.  I,,  mil.  Thi!.  I.tillilliit;  luis  hcPii 
liu'iilloiipil  luMf  l.ofiiii-  whfii  plans 
wiTi-  liiliiK  pieiHiri'tl.  Tho  Bliiutiiiu 
will  lii>  iMiM-tPtI  lit  I  ho  iioilliwcHt  ii.r- 
hcr  nf  6II1  iiiiil  I>nki>  .sIippIh,  iitiil  will 
rover  nn  aifa  i>f  9BxHS  feet.  There 
will  he  a  total  of  IKS  rooms,  whlt-h  will 
ho  arranRpf)  In  aiiltes  of  two.  three  anil 
fuur  rounis  each  with  private  hnth  ami 
Willi  hol.x.  Interior  llnl.sh  will  he  of 
pine  anil  niahojfany.  Hatli.s  will  he  llii- 
lahed  In  tile.  There  will  he  niitoinntio 
elevator.",  .iteam  hent  anil  a  vnciuini 
elehnlnK  sy.^tem.  The  exterior  of  the 
hullillnf;  will  he  faoeil  with  cement 
plaster  and  nrtincial  .slonc  trim.  Plans 
are  complete  and  flRiires  are  helng 
taken. 

U>S  ANGBLEK,  CAU  —  Apartment 
house,  4  story  and  base,  brick  and 
steel.  Cost  not  stated.  Architect,  Scott 
Qiilntln,  Douglass  BldR.,  I.,.  A.  Own- 
ers. I-os  Angeles  Securities  Co.  The 
building-  will  cover  an  area  of  72x100 
feet.  The  first  floor  has  been  arranged 
for  two  stores  and  the  upper  floors  for 
100  rooms,  which  will  be  divided  into 
two  and  three  room  suites  with  baths 
and  wall  beds.  Interior  will  be  fln- 
Isheil  In  pine,  redwood  and  some  hard- 
wood. There  will  be  steam  heat,  ele- 
vator service  and  a  vacuum  cleaning 
system.  The  exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are   being  prepared. 

IX)S  ANGELES,  CAT-.  —  Apartment 
house.  S  story  and  base.  Class  B  con- 
struction. Cost  not  stated.  Archi- 
tects, Dennis  &  Farwell,  Fay  Bldg.,  L. 
A.  Owner.  Louis  C.  Lohman,  The 
building  Is  to  contain  S5  rooms,  which 
will  be  arranged  in  suites  of  two  and 
three  room3  each  with  wall  beds  and 
private  baths.  Interior  will  be  fin- 
ished in  birch  and  white  enamel.  There 
win  be  steam  heat,  elevator  service 
and  a  vacuum  cleaning  plant.  Bath 
rooms  will  have  composition  floors.  The 
exterior  of  the  building  will  be  faced 
with  pressed  brick  and  artificial  stone 
trim.      Plans  are  being  prepared. 

LOS  ANGELES.  CAL.  —  Apartment 
house,  4  story  and'  base,  brick  and  steel, 
$65,000.  Architects.  Pacific  States  In- 
vestment Co.,  107  So.  Broadway,  L.  A. 
Owner,  Dr.  J.  T.  Rush.  The  building 
will  cover  an  area  of  50x130  feet  and 
will  contain  a  large  number  of  two  and 
three  room  suites  with  baths  and  wall 
beds.  Interior  finish  will  be '  of  pine 
and  redwood.  Bath  rooms  will  have 
composition  floors.  There  will  be 
steam  heat  elevator  service  and  a  vac- 
uum cleaning  system.  The  exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Plans  are  being  prepared  and 
when  complete  the  building  will  be 
erected  by  the  Pacific  States  Invest- 
ment Co.  on  a  percentage  basis. 

BAKERSFIELD,  KERN  CO..  CAL.— 
Apartment  house,  2  story  and  base,  re- 
inforced concrete.  Cost  not  stated.  Ar- 
chitect. Thomas  B.  Wiseman,  Bakers- 
field.  Owners.  A.  E.  Wishon  and  Claude 
Thompson  Estate.  The  building  will 
cover  a  considerable  ground  area,  and 
is  to  contain  eight  apartments  ar- 
ranged in  two  and  three  room  suites. 
All  apartments  will  have  connecting 
baths  and  wall  beds.  Plans  provide  for 
steam  heat  and  hot  and  cold  running 
water.  Interior  finish  will  be  of  pine 
and  hardwoods.  The  exterior  of  the 
building  will  be  faced  with  cement 
plaster.     Flans  are  being  prepared. 


Contracts  Awarded. 

A.\i;i-:i,l':.'-:.    <".M-.  Ap; 


■|:i 


HI 


Iniction.      ».■.». 000.        Arcliitecl,      E. 
torirnieyer,   Stlmson    Bldg..   !<.   A.   0\\ 
■V,    .lulius    n.    Smith.      Contractor.    C. 
It.  :\XK  North   BurllnKton   Ave. 
Contract   price   jr.O.OOO. 
lAXS    ANGICLES,      CAL.    —    A|iarlMU 
luse.    4    story    and    base,    brick,    $4 
0.      Arcliltcct.      none.      Owner. 
,<lla     .\fontelth.       Contractors.     P: 
ates    Investment    Co..    107    Ho.    Br 
ly,   L.   A.      Contract   price.    $45,000 


.Mr! 


BRIDGES,  DAMS  AND  HARBOR 
WORK. 

TACO.MA,  WASH. — Bridge,  steel  and 
concrete,  $10,000.  Engineer,  County 
Surveyor  M.  Roy  Tliompson.  Tacoma. 
Owners,  Pierce  County.  Plans  for  a 
1,000-foot  steel  bridge  over  the  Nis- 
(lually  River  at  La  Grande  are  nearly 
complete  and  bids  will  be  called  for 
.shortly.  Ca.-nplete  information  can  be 
secured  by  addressing  County  Surveyor 
Tliompson,    Tacoma. 

Contracts  Awarded. 

SAN  FRANCISCO — Pier,  reinforced 
concrete,  $436,000.  B^ngineer.  Assistant 
State  Engineer.  Ferry  BIdg.,  S.  F.  Own- 
ers, State  of  California.  Contractors, 
Healy-Tibbitts  Construction  Co.,  S.  F. 
Contract  price,  $436,000.  Five  sets  of 
figures  were  received  for  this  work 
and  the  lowest,  that  of  Healy-Tibbitts 
Co.,  was  accepted.  For  a  complete  list 
of  the  bids  see  under  San  Francisco  in 
this  issue. 


CHURCHES. 


BAKERSFIELD.  KERN  CO..  CAL.— 
Church,  2  story  and  base,  brick,  $30,000. 
Architect,  Thomas  B,  Wiseman,  Bakers- 
field.  Owners,  Presbyterian  Church  of 
Bakersfield.  The  building  will  contain 
a  main  auditorium  with  a  seating  ca- 
pacity of  400.  Sunday  school  depart- 
ment, gymnasirm,  social  rooms  and 
parlors.  Interior  finish  will  be  of  pine 
throughout.  There  will  be  a  central 
heating  system.  Plate  and  art  glass 
windows  will  be  installed,  The  exte- 
rior of  the  building  will  be  faced  with 
tapestry  brick.  Plans  are  being  pre- 
pared and  figures  will  he  called  for 
shortly. 

EXETER,  TULARE  CO.,  CAL.— 
Church,  1  story  and  base,  concrete  and 
frame.  Cost  not  stated.  Architect,  A. 
Merrill  Bowser.  Oakland.  Owners, 
Baptist  Church  of  Exeter.  The  build- 
ing will  be  designed  in  the  Mission 
style  with  a  cement  plastered  exterior 
and  tile  roof.  The  main  auditorium 
will  have  a  seating  capacity  of  500  peo- 
ple. Besides  the  auditorium  there  will 
be  Sunday  school  rooms,  parlors  and 
pastor's  study.  Interior  finish  will  be 
of  pine  and  redwood.  There  will  be 
a  central  heating  system.  Plans  are 
being  prepared  and  figures  will  be 
called  for  shortly. 

ORANGE.  ORANGE  CO..  CAL.— 
Church,  1  story  and  base,  brick  and 
frame.  Cost  not  stated.  Architect.  E. 
E.  Meinardus.  Higgins  Bldg.,  L.  A. 
Owners,  German  Lutheran  Congrega- 
tion of  Orange.  The  building  will  be 
one  story  in  height  with  two  towers. 
The  main  auditorium  will  have  a  seat- 
ing capacity  of  1.000'  people.  Besides 
the  main  auditorium  there  will  be  Sun- 
day school  rooms  and  parlors.  Interior 
will    be   finished   In   pine   and    redwood. 


E.  H.  Williams 


Chalmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny   2622 

615  Phslan  Building,        San  Franolsoo 


Tlie  exterior  of  the  edifice  will  be  faced 
with  cement  plaster.  A  furnace  heat- 
ing system  will  be  installed.  There 
will  be  art  glass  windows.  Plans  are 
nearly  complete  and  the  work  will 
probably    be   done   by   Day   Labor. 

IRVINGTON.  ORE. — Church,  2  story 
and  base,  stone,  $100,000.  Architect, 
Ellis  F.  I>awrence,  Portland.  Owners, 
Westminster  Presbyterian  Church.  The 
stone  work  on  the  building  is  alread.v 
completed,  and  the  architect  is  now 
taking  figures  for  the  carpentry, 
plumbing,  heating,  plastering,  electric 
work  and  sheet  metal  work.  Art  glass 
and  interior  decoration  will  he  let 
later. 


FACTORIES  &  WAREHOUSES. 

DAVIS,  YOLO  CO.,  CAL.— Hog  house, 
1  story,  frame  and  concrete.  Cost  not 
stated.  A.rchitects.  Cunningham  &  Po- 
liteo.  First  National  Bank  Bldg.,  S.  F. 
Owners,  Regents  of  the  University  of 
California.  All  figures  received  for  this 
work  have  been  rejected  and  plans  will 
be  revised.  New  bids  will  be  called  for 
shortly.  The  oflBcial  proposal  will  ap- 
pear in  these  columns  at  that  time. 

TORRENCE,  LiOS  ANGELES  CO.. 
CAL. — Factory  group,  6,  1  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  Architect,  Irving  J,  Gill,  625 
South  Hill  St..  D.  A.  Owners,  W.  O. 
Hendrie  Rubber  Co.,  Denver  Colo.  The 
complete  plan  includes  the  copstruc- 
tion  of  six  buildings,  but  only  two  will 
be  erected  at  this  time.  The  first  of 
these  will  cover  a  ground  area  of  640x 
GO  feet.  Other  buildings  will  be  iden- 
tical in  size,  covering  an  area  of  50x 
100  feet.  The  first  two  buildings  will 
be  the  general  offices  and  factory  and 
a  power  plant.  Construction  will  he  of 
reinforced  concrete  throughout.  There 
will  be  metal  window  frames  and  sash. 
Plans   are  being  prepared. 

SEATTLE.  WASH.— Warehouse,  4 
story  and  base,  reinforced  concrete, 
$715,000.'  Architects,  Weld  &  Thomas. 
Hogg  Bldg.,  Seattle.  Owners,  North- 
ern Pacific  Railroad  Co.  This  building 
will  be  erected  on  4th  avenue  and  will 
contain  one  store  room  and  a  large 
warehouse.  There  will  be  steam  heat, 
elevators  and  automatic  sprinkler  sys- 
tem and  metal  window  frames  and 
"ash.  Interior  finish  will  be  of  pine 
throughout.  The  exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  are 
bein.g   taken. 

Contracts  Awarded. 

^  LONG  BEACH.  LOS  ANGELES  CO.. 
CAL. — Warehouse,  4  story  and  base, 
reinforced  concrete,  $27,000.  Archi- 
tect, George  W.  Harding,  Citizens'  Na- 
tional Bank   Bldg.,  L,   A.     Owners,   City 


BUILDiNO  AND  INDUSTRIAL  NEWS 


'i'l-anster,  Van  and  Sloiiiee  Co.  Con- 
tractor, A.  Ia  Dutro.  fiI7  Orangrc  Ave.. 
Long:    Beach.      Contract    price,    $J7,000. 

LOS  ANORF-RS,  CAI,.— Factory  and 
warehou.*5e,  1  and  2  story  and  bast-,  re- 
inforced concrete.  Cost  not  stated.  .\i- 
chltect's  name  not  given.  Owners, 
Fraters  Art  Glass  Co.  Contractors.  (). 
F.  Engstrum  Co.,  ."itli  and  Seaton  Sts., 
L,  A.  Contract  price  not  given. 
FAIR  WORK. 

3AN  FRANCISCO — Educational  Ijuild- 
ing,  2  story,  concrete  and  frame.  Cost 
not  srtated.  Architects,  Bliss  &  Faville, 
Balboa  Bids.,  S.  F.  Owners,  Panama- 
Pacific  International  Exposition  (^o. 
Plans  for  this  buildine,  which  will  he 
the  second  largest  of  the  Exposition 
buildings,  have  been  completed  and  ap- 
proved by  the  Buildings  and  Grounds 
Committee.  Bids  are  now  being  taken 
and  will  be  opened  on  March  11th. 
Separate  figures  are  a^ed  for  on  the 
construction  of  the  building  and  the 
Installation  of  sewers,  plumbing  and 
water  piping.  Plans  and  speciflca- 
tlons  can  be  obtained  from  the  Director 
ot  Works,  Service  Bldg.,  San  Francisco. 
The  official  proposal  appears  in  another 
column    of    this    issue. 

SAN  FRANCISCO — .Furnishing  loam 
for  gardens.  Cost  not  stated.  Engi- 
neer, Director  of  Works,  Service  Bldg., 
S.  F.  Owners.  Pana..Tia-Paciflc  Inter- 
national Exposition  Co.  Bids  will  be 
opened  on  Februarj  25th  for  furnishing 
loam  for  the  Exposition  gardens. 
Specifications  can  be  secured  from  the 
Director  of  Works,  Service  Bldg.,  San 
Francisco.  The  official  proposal  ap- 
pears in   another   column   of   this   issue. 

SAN  FRANCISCO — Conduit  system. 
Cost  not  stated.  Engineer,  Director  of 
Works.  Service  Bldg.,  S.  F.  Owners, 
Panama-Pacific  International  Exposi- 
tion Co.  Plans  for  the  construction  of 
an  electric  conduit  system  throughout 
the  grounds  of  the  Exposition  have 
been  completed  and  figures  are  now 
being  called  for.  Tlie  oflicial  proposal 
appears  in  another  column  of  this  issue. 
Bl-ds  will  be  opened  on  February  18th. 
Plans  may  be  secured  from  the  Direc- 
tor of  Works  at  the  Service  Bldg.,  S.  F. 


k  FLATS. 

SAN  FRANCISCO — Flats,  2  story  and 
-base,  frame,  $3,000.  Architects,  Falch 
&  Knoll,  Hearst  Bldg.,  S.  F.  Owner, 
George  Piper.  The  building  has  been 
arranged  to  contain  two  small  Hats  of 
four  and  five  rooms  each  with  baths. 
Interior  will  be  finished  in  pine  and 
.redwood.  Modern  plumbing  and  elec- 
tric work  are  specified.  There  will  be 
-either  open  fire  places  or  gas  grates 
usedr  The  exterior  of  the  building  will 
he  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  the 
work  will  be  done  by  Day  Labor. 

OAKLAND,  CAL. — Flats,  2  story  and 
base,  frame,  $2,000.  Architect,  Robert 
-Morgenier.  1644  Telegraph  Ave.,  Oak- 
land. Owner.  Joseph  Berlock.  The 
building  will  contain  two  snail  flats. 
Interiors  will  be  finished  in  pine  and 
redwood  with  some  oak  floors.  There 
will  be  gas  grates.  Mantels  will  be  of 
tile.  The  exterior  of  the  building  will 
be  covered  with  rustic.  Plans  are  com- 
plete and  the  architect  is  taking  fig- 
ures on   the  work. 

OAKLAND.  CAL. — Flat  addition,  2 
story,  frame.  $2,000.  Architect,  none 
Owner,  Mrs.  F.  H.  Benery,  1103  Camp- 
hell  St.,  Oakland.  This  work  will  con- 
sist ot  the  construction   ot  a   two-story 


aihlition  1(1  the  picsi-nl  l.iiililinK  and 
the  alteration  of  llie  interior  ot  tlie  old 
portion  of  tlie  liousc.  There  will  he 
new  pl.-istcrinK,  plumliinii  and  eleetrie 
work.  The  exterior  will  be  lovered 
with  rustic.  Plans  are  in  the  liands  of 
tlie  owner,  who  is  taking  ligure.s  on  tliu 
work. 


GARAGES. 


OAKLANIi,  I'AI,.— GaiM^'c,  1  ."lory 
and  base,  brick,  $4,00(1.  Architect,  .1. 
Henry  Boeher.  Delger  Bldg.,  Oakland. 
Owners,  A.  W.  and  .1.  H.  Gatcliens.  Tills 
building  has  been  designed  for  a  com- 
mercial garage  and  will  be  erected  on 
Piedmont  avenue  near  40tli  street.  In- 
terior will  be  finished  in  pine.  Tliere 
will  be  a  large  galvani/.ed  iron  sky- 
light. The  exterior  of  the  building 
will  he  faced  with  stock  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

SAN  FRANCISCO — Garage  2  story 
and  base,  reinforced  concrete,  $125,000. 
Architect.  A,  Leo  Ellis,  Shreve  Bldg., 
S.  F.  Owner's  name  withheld.  This 
building  will  be  erected  on  Van  Ness 
avenue,  and  is  designed  for  a  commer- 
cial garage  witli  offices  and  sales  rooms 
occupying  the  front  portion  of  the 
structure.  Interior  of  the  offices  and 
sales  rooms  will  be  finished  in  tile, 
marble  and  liardwoods.  A  tile  floor 
will  be  used.  Construction  will  be 
practically  fireproof.  Metal  window 
sasli  and  frames  will  be  used.  The  ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  nearly 
complete  and  figures  will  be  called  for 
at   once. 

FRESNO.  FRESNO  CO.,  CAL. — Ga- 
rage, 1  story  and  base,  brick  and  steel. 
Cost  not  stated.  Architect,  none.  Own- 
ers. Haynes  Automobile  Co.  This  com- 
pany has  recently  secured  a  site  at  tlie 
corner  of  Stanislaus  and  I  streets,  and 
have  had  plans  prepared  for  a  com- 
mercial garage  and  sales  rooms.  The 
interior  of  the  front  portion  of  the 
building  will  be  handsomely  finished 
in  tile,  pine  and  hardwood.  Floor  will 
be  of  tile.  The  rear  ot  the  building 
will  contain  the  repair  shop  and  stor- 
age space.  There  will  be  a  cement  floor 
and  metal  window  sash  and  frames. 
The  exterior  of  the  building  will  he 
faced    with    cement    plaster. 

PASADENA.  LOS  ANGELES  CO., 
CAL. — Garage,  1  story  and  base,  brick. 
Cost  not  stated.  Architect,  none.  Own- 
ers, Claude  M.  Jones  and  J.  H.  Frank- 
lin, 688  San  Fernando  St..  L.  A.  The 
site  is  70x120  feet.  The  building  will 
have  a  cement  floor,  composition  roof 
and  special  gasoline  storage  tanks.  In- 
terior flnish  will  be  of  pine.  The  exte- 
rior of  the  building  wMll  be  faced  with 
pressed  brick.  Plans  are  complete  and 
tlie  excavating  has  been  started.  Work 
will   probably   be  done   by    Day   Labor. 

Contracts  Awarded. 

Los  ANGELES,  C.\L,— Ga  rage.  1  story 
and  base,  reinforced  concrete,  $16,000. 
Architects,  Train  &  Willia  ns.  Ex- 
change Bldg..  L.  A.  Owner.  E.  S.  But- 
terfield.  Contractor.  Earl  F.  Low, 
Byrne  Bldg.,  L.  A.  Contract  price.  $16.- 
000. 


tenor    I.epailineiit  of   llic   Unite. I  States 
liovei'iHiient : 

l-riiuii      JiiDeHon      Colu.,      (.'oBiitruftloB, 
Itlnrph   .1. 

.\l.    Veager   &  Sen.    I>anvillc,    ill. 

\V.    11.    .\laxw.ll.    Phoenix,    Ariz. 
W.    |i.    I.ovell,    .Minneapolis.    .Minn. 
Canipliell     Building     Co.,     Suit       Lake 
<Mty,   Utah. 

King  Liiiiilu-r  Co.,  ClmrlotteKvllle, 
Va. 

.1.  10.  &  A.  L.  Pennock,  I>and  Title 
Building    Philadelphia,    Pa. 

Grant  Fee,  244'J  liltli  street,  San 
Francisco,    Cal. 

Wise   Granite   Co.,    Hichniond.  Va. 

Hiram  Lloyd  Building  &  Construc- 
tion Co.,  Odd  Fellows-  Building.  St. 
Louis,   .Mo. 

George  W.  Stiles  Construction  Co.. 
Rookery    Building.   Chicago.    III. 

J.    II.    Wlese,    Omaha,    Neb. 

Conners    Bros   Co..    Lowell,    Mass. 

Dieter  &  Wenzel  Construction  Co., 
Wichita.    Kans. 

W.  C.  Boyer.  P.  O.  Box  373,  Grand 
Junction.  Colo. 

Inter-State  Construction  Co.,  Sagi- 
naw,   Mich. 

Pot-ntelio,      Idaho,     ConNlrurtloii,     Feb- 
ruary :!0. 

King  Lumber  Co.,  Charlottesville. 
Va. 

.'.    H.    Wiese,    Omah.a.    Neb. 

Hiram  Lloyd  Building  &  Construc- 
tion   Co.,   St.    Louis,   ilo. 

Norlliern  Ccnslruction  Co..  Milwau- 
kee,   Wis. 

Arthur    Elliott.    Pocatello.    Idaho. 

Win.    H.    Maxwell,    Phoenix,    .\ri7.. 

Campbell  Building  Co.,  Salt  Lake 
City,    Utah. 

General  Concrete  Construction  Co., 
Louisville,   Ky. 

Whiteway-Lee  Construction  Co., 
Boise,    Idaho. 

Bailey-Marsh   Co.,    Minneapolis.   Minn. 

W.    D.    Lovell.    Minneapolis,    Minn. 

Grant  Fee,  2449  16th  street,  San 
Francisco,    Cal, 

J.  E.  &  A.  L.  Pennock.  Land  Title 
Building.    Philadelphia,    Pa. 

Palmberg   &   Mattson.   Astoria,   Ore. 

Tenino   Stone   t^o..   Tenino.    Wash. 

Wm.  O'Xeil  &  Co  Co..  Faribault, 
Minn. 

Sound  Construction  &  Engineering 
Co..    Low.nan    Building.    .>^eattle.    Wash. 

George   Curley,    Salt   Lake   City.  Utah. 

Dieter  &  Wen/.el  Construction  Co.. 
Wichita.   Kans. 

Howard  &  Wood.  2712  Thomas  .street, 
Cheyenne,   Wyo. 


GOV^ERNMENT  WORK  AND 
SUPPLIES. 

The  following  is  a  list  of  the  bid- 
ders who  have  asked  for  plans  and 
specifications    for    work    under    the    In- 


Navnl   Suppllen. 

The  paymaster  general  of  the  navy 
will  open  bids  on  dates  indicated  toelow 
for   furnishing   the   following   material: 

Schedule  5146 — Yards  and  Docks.  To 
he   opened    March    5. 

Class   11.     Pearl   Harbor  —  5  railway 


(lat   cars. 

Class    1 

push    car 

Class    : 


Pearl    Harbor — 2    platform 
Puget   Sound   —   2    fuel-oil 


llliS. 


Itnnlin>,    Wyo.,    .ShelvlnR. 

The  following  is  an  abstract  of  the 
bids  received  January  23  at  the  office 
of  tlie  supervising  architect.  Treasury 
Department,  Washington,  D.  C  for 
installing  metal  vault  shelving  In  the 
r.  S.  postofflce  at   Rawlins.   Wyo.: 

.\rt  Metal  Construction  Co..  James- 
town,   N.    Y..    $210. 

Watson  Mfg.  Co.,  Jamestown,  N.  Y., 
$217. 
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II  H.  Sliiills  Co,  (Ion  inula.  N.  Y, 
HIT. 

Rpritor   Mfir..   Co..   Tniiton.   Ohio.    $:;.S.'i. 

t'lintoii  Art  M*-!!!!  Co.,  Cnnlon.  Ohio. 
»297. 

Sloi-I  Fl.\lure  MfK.  Co..  Toi)ek.i. 
Kans..    $350. 

Van  Dorii  Iron  Vl'ork.s  Co.,  Clevo- 
hiiiil,    Ohio.    JST.'.. 

Ilrlnnintlon   Srrvirr,  Canal  Work. 

All  hills  recolvprt  January  JO  for  the 
ronstr>u-tlon  of  two  miles  Doilson 
north  raniil.  Milk  lllver  project.  Mont.. 
have    heen    rejected. 


Panama    Coaline    Plant. 

The  purc-haslnt?  olflcer  of  the  Isth- 
mian Canal  Commission  will  call  for 
hills  within  a  week  or  ten  days  for  de- 
livering and  erecting  coal  handling 
iiiiachlnery  and  accessories  necessary 
for  two  coaling  plants,  one  at  each 
terminus  of  the  Isthmian  Canal,  to  he 
furnished  and  erected,  complete,  ready 
for    operation. 


Army    Motor    TiNick    Tent. 

UnusAial  ii\terest  -Is  manifested 
among  the  manufacturers  of  motor 
trucks  In  the  forthcoming  test  which 
is  contemplated  hy  the  chief  of  the 
fiuartermaster  corps.  As  has  heen 
stated  In  these  columns.  lnvltation.s 
have  been  Issued  to  builders  of  such 
vehicles  for  any  suggestions  they  may 
have  to  make  of  possible  value  in  the 
development  of  a  truck  suitahle  for 
military  use.  It  is  Intended  to  go  into 
Oie  subject  thoroughly,  aS'  Is  Indicated 
■by  the  preliminary  specifications  which 
have  been  furnished  to  those  who  are 
interested  and  the  text  of  which  is 
published  elsewhere  in  this  issue.  It 
win  be  several  montlis  before  a  de- 
sign is  completed  and  Uie  department 
is  ready  to  proceed  with  the  test  under 
practical  conditions.  It  is  believed  by 
the  military  authorities  tliat  there  can 
be  developed  a  vehicle  which  will  meet 
the  conditions  involving  army  trans- 
portation in  a  more  complete  way  than 
anything    which    is    now    available    for 


('be>  enne    and    Araiiuiio    Indian    Scliool. 

The  contract  for  the  erection  of  a 
brick  dining  hall  at  the  Cheyenne  and 
Arapaho  Indian  School.  Okla.,  has  been 
awarded  to  S.  J.  Wick,  of  El  Reno. 
Okal.  A  complete  abstract  of  the  bids 
appears    in    another    column       of      this 


HALLS  AND  SOCIETY  BUILD- 
INGS. 


LARKSPUR.  MARIN  CO.,  CAL. — 
City  hall,  2  story  and  base,  frame,  $8,- 
500.  Architect.  C.  O.  Clausen.  Phelan 
Bldg..  S.  F.  Owners,  City  of  Lark- 
spur. The  building  will  contain  the 
city  departments,  jail,  and  fire  house. 
Interior  will  be  finished  in  pine  and 
redwood.  Exterior  will  be  covered 
with  cement  plaster.  Plans  have  heen 
revised  ana  new  bids  are  now  being 
called.  Bids  will  be  opened  on  Febru- 
ary 26th.  Plans  can  be  secured  from 
the  architect  in  this  city. 

OAKLAND.  CAL. — Association  addi- 
tion, 2  story.  Class  A  construction. 
$45,000.  Architect,  William  C.  Hays, 
Foxcroft  Bldg..  S.  F.  Owners.  Young 
Men's  Christian  Association.  Plans  are 
complete  for  a  two-story  addition  to 
the  five-story  Y.  M.  C.  A.  Iiuilding  lo- 
cated   at    21st    and    Telegraph    avenue. 


fmislrucllon  and  design  "f  the  new 
stories  will  he  simil.ir  to  tliat  of  tlic 
old  building.  Intcrh.r  will  he  finished 
III  pine  aiiii  hardwood.  The  heating- 
system  ami  pliimhlng  will  he  extended 
fidni  the  old  portion.  Tlie  exterior  of 
tlie  building  will  he  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are    being    taken. 

I..OS  ANGBLKK.  CAL. — Lodge  hall  and 
stores,  .1  story  and  base,  reinforced 
con'rele.  Cost  not  stated.  Architects, 
.Morgan,  Walls  &  Morgan,  Story  Bldg., 
L.  A.  Owners,  Independent  Order  of 
Odd  Fellows.  The  property  at  the 
northwest  corner  of  12th  and  Flower 
.streets  Is  to  be  Improved  with  a  three- 
story  building  covering  an  area  of 
100x150  feet.  Only  preliminary  plans 
have  been  prepared  and  details  of  the 
construction  are  not  available  at  this 
time.  The  plans  so  far  prepared  show 
a  building  with  the  first  floor  arranged 
for  stores  and  upper  floors  for  lodge 
halls.  Fred  E.  Peterson,  332  South 
Broadway  is  the  chairman  of  the  Build- 
ing Committee.  Complete  information 
will  be  furnished  as  the  plans  progress. 

MODESTO,  STANISLAUS  CO,,  CAL.— 
Lodge  hall,  3  story  and  base,  brick. 
Cost  not  stated.  Art-hitect.  Ralph  P. 
Morrell,  Yosemite  Theatre  Bldg.,  Stock- 
ton. Owner,  John  Tully.  This  build- 
ing, which  has  been  leased  to  the  Mo- 
desto Elks,  has  been  fully  described  in 
these  columns  before.  A  contract  for 
the  construction  will  be  let  this  week. 

PORTLAND,  ORE. — Club  house.  3 
story  and  base,  brick,  $50,000.  Archi- 
tects, W.  B.  Bell  and  J.  Terry  Wilding, 
Portland.  Property  owners  in  the  I.au- 
relhurst  district  have  decided  to  give 
the  district  a  suitable  meeting  place, 
and  have  secured  a  large  site.  Plans 
are  as  yet  in  a  preliminary  state  and 
details  of  the  building  cannot  be  given. 
Fuller  mention  will  be  made  in  these 
columns  as  the  plans  progress. 


HOTELS. 


SAN  FRANCISCO— Hotel,  7  story  and 
base,  reinforced  concrete,  $75,000.  Ar- 
i-liitects,  Hladik  &  Thayer,  Monadnock 
Bldg.,  .S.  F.  Owner's  name  withheld. 
Tlie  building  will  be  erected  in  the 
Fifty  Vara  District  and  will  be  ar- 
ranged for  a  total  of  120  guest  rooms, 
all  of  which  will  have  connecting 
baths.  There  will  be  steam  heat,  ele- 
vator service  and  a  vacuum  cleaning 
system.  Interior  finish  will  be  of  pine, 
redwood  and  hardwood.  Ornamental 
plaster  will  be  used  in  the  lobby  and 
office.  The  exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  bids  will  be  called 
shortly. 

SAN  FRANCISCO— Hotel,  2  story  and 
base,  reinforced  concrete,  $35,000.  Ar- 
chitect. Clay  N.  Burrell,  Alhany  Bldg., 
Oakland.  Owner's  name  withheld.  The 
building  is  to  be  erected  on  Mason 
street  and  will  contain  in  the  neigh- 
1  orhood  of  sixty  rooms  and  baths.  In- 
terior finish  will  be  of  redwood  and 
hardwood.  There  will  be  steam  heat. 
All  rooms  will  be  supplied  with  hot 
and  cold  running  water.  The  exterior 
of  the  building  will  be  faced  with  ce- 
ment pUster.  Plans  are  now  beuiM' 
prepared. 

.  .SAN  FRANCISCO— Hotel.  6  story  and 
base,  steel  and  brick,  $100,000.  Ar- 
chitect, Creighton  Withers,  125  Sutter 
St.,  S.  F. ;  Engineers,  Leonard  &  Day, 
Rialto  Bldg.,  S.  F.  Owner,  Florence  A. 
Browne.      Contracts    for    parts    of    this 


Did  You  Get  the  New 


LIST? 

If  not,  write  to 

White  Bros. 

5th  &  Brannan  Sts.  San  Francisco 


work  have  been  awarded  as  follows: 
.'^teel  work  to  the  Ralston  Iron  Works, 
concrete  work  to  Foster-Vogt  Co..  and 
terra  eotta  to  Steiger  Terra  Cotta 
Works.  AH  other  parts  of  the  build- 
ing will  be  handled  by  Day  Labor  ex- 
cept the  plumbing,  plastering  and  elec- 
tric work,  contracts  for  which  liave 
not   been  let. 

OCEAN  PARK,  LOS  ANGELES  CO., 
CAI^ — Hotel,  i  story  and  base,  brick. 
Cost  not  stated.  Architect,  W.  S.  Gar- 
rett, Currier  Bldg.,  L.  A.  Owners, 
Messrs.  Edward  and  John  Newell.  The 
building  will  have  a  frontage  of  47  feet 
and  a  depth  of  114  feet.  Tliere  wrill  be 
stores  and  the  general  office  and  lobby 
on  the  first  floor  and  in  the  neighbor- 
liood  of  120  rooms  on  the  upper  floors. 
Plans  provide  for  steam  heat,  elevator 
service  and  hot  and  cold  running  water 
in  all  rooms.  Interior  finish  will  be  of 
pine.  Tile,  marble  and  hardwood  will 
he  used  in  the  lobby.  The  exterior  of 
the  building  will  be  faced  with  pressed 
lirick.      Plans   are   being  prepared. 

LOS  ANGELES,  CAL,  —  Hotel,  10 
story  and  base.  Class  A  construction. 
Cost  not  stated.  Architect  not  selected. 
Owner.  N.  W.  Stowell,  667  I.  W.  Hell- 
man  Bldg.,  L.  A.  This  building  will  be 
erected  in  the  east  line  of  Spring  street 
north  of  .Ith.  Several  architects  are 
now  preparing  sketches  and  a  decision 
will  be  made  shortly.  Plans  submitted 
show  27  rooms  to  the  floor,  12  of  which 
will  have  private  baths.  Construction 
will  be  Class  A  throughout  with  a  com- 
plete steel  frame  and  exterior  walls  of 
brick,  faced  with  presses  brick  and 
terra  cotta.  The  building  has  been 
leased  to  J.  P.  Stocksdale.  Delta  Bldg. 
Complete  details  will  be  given  as  soon 
as  an  architect  is  selected. 

LOS  ANGELES.  CAL.— Hotel  and 
stores,  4  story  and  base,  brick  and 
steel.  'Cost  not  stated.  Architect,  Rob- 
ert M.  Taylor.  Douglass  Bldg.,  L.  A. 
Owner,  Jacob  Joseph.  The  building  will 
cover  an  area  of  100x120  feet  with  a 
rear  wing  30x40  feet.  There  will  be 
several  stores  besides  the  lobby  and 
offices  on  tlie  first  floor.  Upper  floors 
will  be  divided  into  100  guest  rooms, 
many  of  which  will  have  private  baths. 
Interior  finish  will  be  of  pine  and  hard- 
wood. There  will  be  steam  heat,  freight 
and  passenger  elevators,  a  vacuum 
cleaning  system  and  hot  and  cold  run- 
ning water.  Baths  will  have  composi- 
tion floors.  The  exterior  of  the  build- 
ing will  he  faced  with  presseil  brick 
trimmed  with  artificial  stone.  Plans 
are   being   prepared. 

SEATTLE.  WASH— Hotel  addition.  10 
story  and  base,  reinforced  concrete, 
$250,000.       Architects,     Black    Construe- 
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lloii  Co..  i.St.  Luiiis.  .M,i.  oniuT.s.  Ni'W 
WasliliiKton  Hotel  Co.  TliLs  work  was 
mentloneii  here  over  a  year  agro.  The 
anialKaiiiation  o(  the  interests  of  the 
NeiW  \Vasl>ingtoii  Hotel  Co.  of  .Seattle 
and  the  St.  Fraiuisto  Hotel  Co.  of  .San 
Franciaeo  makes  the  construction  of 
the  anne.x  an  as.sured  fact.  Tlie  lilack 
Construction  Co.  will  probahly  carry 
out  the  work  as  well  as  prepare  the 
plan.s. 

Contracts  Awarded. 


KiMst  ll:,,,luaiv  .uni  I'lu.ni,],,;;  ,  •„ 
l'"r   the   phi  nhlnp,   .-it   $!>S.-,. 

The  I,avan  Pluinhinsr  and  Heating 
I'l...    for   tlu.   hcatlnjr    at   i:.Uni;   and 

•I-   ■'     .\«uttcr   &    Co.   fur    the    uiiinir  at 


!=>.<.\'  KlS.^Xi'l.'^ro— lintel.  :!  story  and 
luise,  hrick.  $21,1)110.  .Vrchitects,  Hladik 
&  Thiiycr,  Monadnock  Bldg..  S.  F. 
Owner,  Charles  .S.  Howard.  Contractor, 
Howard  S.  Williams.  Hearst  Bids..  S. 
F.     Contract   price,   $21,nnn. 

PASAIIKMA  L,OS  ANCMSIJ'.'.'^  CO., 
CAly. — Hotel  completion  and  addition,  2 
story  and  base,  reinforced  concrete. 
$!ll>,000.  Architect,  Myron  Hunt,  Hi- 
licrnian  BIdg.,  U  A.  Owner.  Henry  K. 
Huntington.  Contractors.  Richards- 
Neustadt  Construction  Co.,  Wright  and 
Callendcr  Bldg.,  J..  A.  Contract  price, 
»'.tO.OOO. 

IJUTTK,  -MONT. — Hotel,  .",  story  and 
base,  reinforced  concrete*  $fiL'.0T7.  Ar- 
chitect, Floyd  Hammill.  Butte.  Own- 
ers. Ale.\  Leggat  and  .\I.  B.  Couse.  Con- 
tractor. George  Nelson,  .Madison  Block, 
.Seftttle.      Contract    price,    62.077. 


-LIBRARIES— 


MATT.s-.  l.C-^  .V.XOKLE.S  CO.,  C.\T-.— 
Library,  I  story  and  hase,  l>rick,  $10,- 
000.  Architect,  Elmol-e  R.  .Jeffery.  Citi- 
zetlS"  National  Bank  Bldg..  L.  A.  Own- 
er, Town  of  Watts.  The  building  will 
be  40x70  feet,  and  is  to  be  designed  in 
the  classic  style.  There  will  be  one 
large  reading  room  and  the  stack  room 
and  librarians"  ofHce.  Interior  will  be 
finished  in  pine*  ami  haVd  wood.  Oak 
Hoors  will  be  used.  ~  A  central  heating 
system  will  be  installed.  The  e.\terior 
of  the  building  will  be  faced  with 
pressed  brl'ck.  Plans  are  being  pre- 
pat-ed;- 

SPOKANE.  WA.SH,— Libraries.  2.  1 
story  and  base,  reinforced  concrete  and 
brick.  Cost  not  stated.  Architects  as 
follows.  Owners,  City  of  Spokane.  Ar- 
c-hiteet  Julius  Zittel.  Spokane,  has  been 
commissioned -to  design  the  North  Side 
Braucli  Library,  and  Architect  Albert 
Held  will  design  the  Union  Branch  I-i- 
brar.V.  These  commissions  have  ,iust 
been  made  and  details  of  the  buildings 
iiVe   not  available' at  this   time. 

ALBANV.  ORE.— Library,  1  story  and 
base, '  brick'  and  Concrete,  $17,000.  Ar- 
cliitect,  W,  F.  Tohey,  .Sherlock  Bldg.. 
Portl'arid.  Owners,  City  of  Albany. 
Plans-have  been  approved  for  this  work 
■  ihd  th*''  Trustees  have  now  decided  to 
go  ahtad  with  the  construction.  The 
building  will  cover  an  area  of  74x52 
feet,  aiid  is  classical  in  design.  The 
exterior  will  be  faced'  with  pressed 
brick.  There  will  be  a  central  heating 
system:  interior  finish  will  be  of  pirie 
and  '  hardwobd.  Rids  are  now  bein^ 
takeii. 

Uon tracts  Awarded. 

.  SEATTLE.  WASH.  -Library 
ana  base,  reinforced  loncrcte 
Architects.  Harlan  •  Thomas 
.Marlrury  Somervell,  Seattle. 
City  of  Seattle.  Tlie  Board  of 
of  the  ■■  Seattle  ■Public  Libr 
awarded  '  contra<-ts    as    follow! 
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RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

HEliKIOLEV,  ALA.MKDA  Co..  ('AI^_ 
Depot.  1  story,  concrete  and  frame. 
Cost  not  stated.  Architect,  Engineer- 
ing Department  of  the  Southern  Pa- 
cilic  Co.,  Flood  Bldg.,  S.  F.  Owners. 
Soutliern  Pacific  Co.  Plans  for  tills 
work  liave  been  completed  and  bids 
will  be  called  for  shortly.  The  work 
"ill  bo  handled  through  the  department 
iif  .Maintenance  of  Way.  A  general 
contract    will    be   let. 

SAN  FIIANCISCO— Car  barns.  2  story 
and  base,  brick  addition,  $10,000.  Ar- 
chitect, G.  A.  Dodge,  101  Post  St.,  S.  F. 
Owners.  California  Street  Railway  Co. 
Tills  building  is  in  the  nature  of  a  two- 
story  addition  to  the  present  structure 
on  California  street  near  Hyde.  Plans 
for  tills  work  have  been  completed  and 
/placed  in  the  hands  of  the  owners  who 
will   do  the   work  by   Day  Labor. 

SAN  FRANCI.SCO  —  Railroad  con- 
struction. Cost  not  staled.  Engineer. 
City  Department  of  Engineering,  Tem- 
porary City  Hall.  S.  P.  Owners,  City 
and  County  of  San  Francisco.  Plans 
for  the  completion  of  the  Geary  Street 
Municipal  Railroad  down  Market  street 
from  the  west  line  of  Kearny  to  Mar- 
ket and  iSutter  streets  have  been  coin- 
pleted  and  bids  are  now  being  called 
for.  Bids  will  be  opened  by  the  Board 
of  Public  Works  on  February  26th. 
Plans  and  specifications  can  be  secured 
from  tlie  Board  of  Public  Works. 

SBATTL.B  TO  SUMAS,  WASH.— Rail- 
road construction.  Engineers,  Engi- 
neering Dept.  Northern  Pacific  R.  R. 
Co.  Owners,  Northern  Pacific  R.  R,  Co. 
Tl>is  road  has  issued  a  statement  to  the 
effect  that  they  will  relay  with  95- 
pound  rails  for  a  distance  of  120  miles 
on  their  right  of  way  btween  Seattle 
and  Suinas.  The  estimated  cost  is  $1,- 
000,000,  and  includes  the  construction 
of    several    reinforced    concrete    bridges. 
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SAN  FR. 4  NCI  SCO  —  2  story  and 
base,  frame,  $3,500.  Architect,  David 
C.  Coleman,  Western  Metropolis  Bank 
Bldg..  S.  F.  Owner.  M,  Fisher.  The 
house  has-  been  designed  to  contain 
seven  rooms  and  batli.  All  interior 
trim  will  be  of  pine  or  redwood.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  A  central  heating  sys- 
tem will  be  installed.  Mantel  will  be 
of  brick.  Tile  will  be  used  in  the 
bath  room  and  kitciien.  The  exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster  on  i.iietal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  I.^ibor. 

SAN  FRANCISCO — Residences.  2.  2 
story  and  base,  frame,  $2,250  each.  Ar- 
chitect, mine.  Owner,  Oscar  Heyman 
&  Bro.,  7  12  Market  St,,  .S.  F.  Thes« 
houses  will  each  contain  six  rooms  and 
bath.  All  interior  finish  will  be  of 
pine  or  redwood.  Some  hardwood 
lloor.v  will  be  used.  There  will  be 
open  lire  places  and  tile  or  brick  man- 
tels. Tile  will  be  used  in  the  liatb 
room  .10.1  kitchens.  The  exteriors  will 
be     covered     Willi     cement     plaster     on 


metal     lath.      Plans    are    complete    and 
the  work  will  be  done  bv  Day  iMhor. 

SAN  FRANCISCO— Residence.  2  aturf 
ami  base,  frame.  $5,000.  Architect, 
•loseph  T,  Carter.  Balboa  Bldg.,  S.  p! 
Owner,  John  T.  Murphy.  The  houoe 
will  be  erected  at  the  corner  of  32nd 
avenue  and  Lake  street,  and  will  con- 
tain seven  rooms  and  both.  Interior 
llnlsli  will  be  of  pine  and  oak.  Hard- 
wood fioors  will  be  used  throughout. 
A  hot  water  heating  system  Is  to  be 
installed.  There  will  l)e  a  large  open 
lire  place  witli  a  specially  designed 
hardwood  mantel.  Tile  will  be  used 
in  the  bath  roon  and  kitchen.  Consid- 
erable ornamental  plaster  Is  specified. 
The  exterior  of  the  ilwelllng  will  be 
covered  witii  cement  plaster  on  metal 
lath.  Root  will  be  of  red  clay  tile; 
Plans  are   being  prepared. 

SAN  FRANCISCO— Bungalows.  3.  1 
story  and  base,  fj-ame.  $1,000  eat^i. 
Architect,  O.  E.  Evans,  2367  Mission 
St.,  S.  F.  Owner,  C.  Cavaglieri.  These 
dwellings  will  each  contain  six  rooms 
and  bath.  All  interior  finisii  will  be 
either  of  pine  or  redwood.  Some  oak 
fioors  will  l)e  used.  There  will  be  open 
fire  places  and  tile  or  brick  mantels. 
The  exteriors  will  be  covered  with 
rustic  and  cement  plaster.  Plans  are 
complete  and  the  work  will  be  done 
by    Day    Labor. 

SAN  FRANCISCO— Residence.  2  story 
and  base.  frame.  $2.S00.  Architect, 
none.  Owner.  Lillie  Brown.  1434  Gth 
Ave..  S.  F.  The  dwelling  has  been  de- 
signed to  contain  six  rooms  and  bath. 
Interior  finisli  will  be  of  pine  and  red- 
wood. Some  oak  flooring  will  be  used. 
There  will  be  an  open  fire  place  with 
brick  mantel  in  the  living  room.  Tile 
will  be  used  in  the  bath  and  kitciien. 
The  exterior  of  tlie  dwelling  will  be 
covered  with  ceinent  plaster  on  metal 
lath.  Plans  are  complete  and  In  the 
liands  of  the  owner  who  will  do  the 
v.'or'c    by    Day    Labor. 

OAKLAiNU.  C'AL. — Bungalow.  1  story 
and  base,  frame,  $2,000.  Architect,  W. 
H,  Judson.  .■\lbany  Bldg.,  Oakland. 
Owner.  S.  S.  Wright.  The  house  will 
contain  six  rooms  and  bath.  Interior 
will  be  finished  in  pine  throughout. 
Oak  fioors  will  be  used  In  the  living 
and  dining  rooms.  There  will  be  a 
large  open  fire  place  and  tile  or  brick 
mantel.  Tile  will  be  used  in  tlie  bath 
loom  and  kitchen.'  The  exterior  of  the 
bungalow  will  be  covered  with  cie- 
ment  plaster.  Plans  are  complete  and 
the  work  will  be  done  by  D:iy  Labor. 
ALA.MEDA.  ALA.MEDA  CO.,  CAL. — 
Residence.  2  story  '  and  base,  frame, 
$7.0000.  Architect.  .lulia  Jforgan.  Mer- 
cliants'  Exchange  Bldg..  S.  F.  Owner, 
.Mrs.  Alfred  A.  Durney,  This  dwelling 
has  been  designed  for  an  eight-robrri 
bouse  with  bath  and  sleeping  porch. 
Interior  will  be  finished  In  pine,  red- 
wood and  some  hardwood.  Oak  floors 
will  be  used  throughout,  except  in  the 
baths  which  will  liave  composition 
floors.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
brick.  Tile  will  be  used  in  the  bath 
rooms  and  kitchen.  An  autoiAatic 
water  heater  will  be  Installed.  The  ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  ale  complete  and  figures  are 
being    taken. 

OAKLAND.  CAL. — Residence^.  2  story 
an.l  base.  frame.  $5,000.  Architect, 
none.  Owners.  Oakland  Building  Co:, 
Si-iiirily  Bank  Bldg.,  Oakland.  The 
biMisi-  will  contain  eight  rooms  and 
lialb.      Interior    flnisli    will    be    of    pine 
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and  rfdwood  with  some  oak.  Ilanl- 
w<>i),|  rlonr*  will  l>o  iiRecl  HiioiiKlimit. 
Thpro  will  lif  fiiiniii-p  IipiiI  hiuI  open 
rlrp  (iliivPH.  MiintPis  will  l>e  of  hrlck. 
Tllr  will  he  iii<r<l  In  tlip  l>iith  room  nnil 
kitfhpii.  An  aiilomiitic  water  hoalor 
Vlll  l><>  Installeil.  The  exterior  of  the 
lionce  will  he  oovoreil  with  remint 
planter.  Plans  arc  complete  and  the 
work    will   he  done  h.v    Pay   Labor. 

nKHKi:i.i:Y.  .M..\.MicnA  ro.,  cm..— 

He.sldenee.  ::  story  and  hasc.  frame. 
JS.non.  Archltert.  Alhert  II.  I.arsen. 
SSS"  Shatter  Ave..  Berkeley.  Owner, 
K.  A.  Mahon.  The  house  has  heen  dc- 
sluned  for  a  six-room  dwelllnR  with 
liHlh  and  sleeplnK  porch.  Interior  will 
be  tinlslied  In  pine  and  redwimd.  There 
win  be  some  hardwood  (loor.s.  fjpen 
(Ire  places  and  brick  mantels  will  ho 
used.  The  Jiath  room  will  have  a  tile 
floor.  Tile  will  also  be  n.sed  in  tlic 
kitchen.  Tlie  exterior  of  the  dwellins: 
will  be  covered  wltli  cement  plaster. 
Plans  are  complete  and  the  work  will 
be  done  b  Day   Labor. 

BBRKEI/KY.  ALA.MKDA  CO..  CAL.— 
Residence,  2  story  and  base,  frame. 
$3,000.  Architect.  John  Hudson  Thom- 
as. First  National  Bank  Bldg..  Berke- 
ley. Owner.  Sam  n.  Beasley.  The 
bouse  will  contain  seven  rooms,  bath 
and  sleeping-  pordi.  Interior  will  be 
finished  in  pine  and  redwood  with  some 
hardwood  floors.  There  will  be  fur- 
nace heat  and  oiien  tire  places.  Man- 
tel.? will  be  of  tile  or  brick.  Tile  will 
be  used  in  tiie  bath  room  and  kitchen. 
The  exterior  of  the  dwelling  will  be 
covered  w-ltli  shingles  and  shakes. 
Plans  are  being  prepared. 

BERKELEY.  ALAMEDA  CO..  CAL.— 
Residence.  2  story  and  base,  frame, 
JIO.OOO.  Architect.  John  Hudson  Thom- 
as, FIrsf  National  Bank  Bldg.,  Owner, 
Charles  McCreary.  Tlie  house  will  be 
erected  in  Thousand  Oaks.  and  has 
been  designed  to  contain  eight  or  nine 
rooms,  baths  and  sleeping  porches.  All 
Interior  finish  will  lie  of  pine  or  hard- 
woods. Oak  doors  will  be  used  in  the 
principal  rooms.  There  will  be  a  cen- 
tral heating  system  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  An  automatic  water  heater 
will  be  installed.  The  exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Bath  rooms 
will  be  finished  in  tile.  Plans  are  be- 
ing  prepared. 

BERKELEY.  ALAMEDA  CO..  CAL.— 
Residence,  •'-  story  and  base,  frame. 
Cost  not  stated.  Architect.  Jolin  Hud- 
son Thomas.  First  National  Bank 
Bldg..  Berkeley.  Owner.  J.  W.  Hupp. 
This  house  will  contain  seven  roc(  ns 
and  bath.  Interior  finish  will  be  of 
pine  and  redwood  with  some  hard- 
wood floors.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  brick.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  The 
exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are  being   taken   by    the  architect, 

MADBltA.  M.\DERA  CO..  CAL. — 
Residence.  -  story  and  base,  frame. 
$.i.Ono.  Architect.  Carl  Thayer.  Fres- 
no. Owner.  Richard  Roberts.  Tlie 
house  will  contain  about  seven  rooms 
and  bath.  Interior  finish  will  be  of 
pine  and  redwood  throughout.  Oak 
floor.'-  will  be  used  in  the  principal 
rooms.  There  will  be  a  large  open  fire 
place  in  tlie  living  room  with  a  brick 
mantel.  The  hath  room  will  be  fin- 
ished In  tile.  The  exterior  of  tlic 
house     will     be     covereil     with     leinent 


|.l...-^t.-r  rn  incl.il  latti.  Pl.-iiis  :i  re  coin- 
lilete   and    figures   are    being    taken. 

.MILL  VALLEY.  MARIN  CO..  CAL  — 
Bungalow,  1  ^4  story  and  base,  frame. 
H..-.00.  Architects.  Falch  &  Knoll. 
Hearst  Bldg.,  S.  F.  Owner,  John 
i:aker.  The  bungalow  has  been  de- 
signeil  to  contain  seven  rooms,  bath  and 
sleeping  porcli.  Interior  finish  will 
be  of  pine  and  redwood  with  some 
hardwood  floors.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick.  Bath  room  and 
kitchen  will  have  tile  wainscot.  The 
exterior  of  the  house  will  be  covered 
witli  cement  plaster.  Plans  are  nearly 
complete  and  figures  will  be  called  (or 
next  week. 

SAN  FRANIMSCO — Residences,  2,  1 
story  and  base,  frame,  $1,200  each.  Ar- 
chitect, none.  Ownei-.  K.  Anderson. 
L>ni  Church  street,  S.  F.  These  two 
houses  will  be  erected  on  Anderson 
street  near  Ogden.  and  each  will  con- 
tain five  rooms  and  bath.  Interior  fin- 
ish will  be  of  pine  and  redwood 
throughout.  Oak  floors  will  be  used  in 
the  living  and  dining  rooms.  There 
win  be  open  fire  places  and  tile  or 
brick  mantels.  The  exteriors  of  the 
bouses  will  be  covered  with  rustic. 
Plans  are  in  tlie  bands  of  the  owner 
and  the  w-ork  will  be  done  by  Day 
Labor. 

SAN  FRANCISCO — Residence,  2  story 
£.nd  base,  frame,  $12,000.  Architects, 
H.  Geilfuss  &  Son,  46  Kearny  St.,  S.  F. 
Owner's  name  withheld.  This  will  be 
the  first  dwelling  to  be  erected  in  the 
handsome  new  residence  tract  known 
as  St.  Francis  Wood.  The  house  will 
contain  in  the  neighborhood  of  ten 
rooms.  three  baths  and  sleeping 
porch.  A  garage  will  be  erected  on  the 
same  lot.  The  design  is  in  the  Italian 
Renaissance  st.vle.  Interior  finisli  will 
be  of  pine  and  hardwoods  throughout. 
Oak  floors  will  be  used  in  all  of  the 
principal  rooms.  A  hot  water  system 
of  heating  is  to  be  installed.  There 
-n'ill  be  open  fire  places  and  tile  or 
brick  mantels.  Batli  roonis  will  be 
finished  in  tile.  The  exterior  of  the 
dwelling  will  be  covered  W'ith  cement 
plaster  on  metal  lath.  Roof  will  prob- 
ably be  of  red  clay  tile.  Plans  are  be- 
ing  prepai'ed. 

SAN  FRANCISCO — Residence.  3  story 
and  base,  frame.  $10,OuO.  Architect.  C. 
A.  Meu.=*-doi-ffer.  Humboldt  Bank  Bldg.. 
S.  F.  Owner's  name  w'ithheld.  The 
house  will  be  erected  in  the  south  line 
of  Jackson  street  near  Walnut  and  will 
contain  about  eight  rooms,  several 
baths  and  laundry.  A  garage  will  also 
be  built  on  a  part  of  the  lot.  Interior 
will  be  finished  in  hardwood's,  pine  and 
redwood.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  bo 
of  brick  and  tile.  Floors  throughout 
w-ill  be  of  hardwood  except  in  the  baths 
W'hicii  will  have  tile  floors.  .\n  auto- 
matic w-ater  heater  will  be  Installed. 
The  exterior  of  the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  liguies 
.ire   being  taken. 

OAKLAND,  GAL,— Residences.  2.  -J 
story  and  ba,se.  frame,  $12,000  an.l  $1.- 
.■;00.  Architects.  Milwain  "Bros..  Delger 
Rldg..  Oakland.  Owner,  P.  ,  E.  Holt. 
These  two  houses  will  be  erected  in  tlie 
Crocker  Highlands' Tract  and  will  con- 
tain from  seven  to  ten  rooms.  There 
will  le  three  bath  rooms  in  the  larger 
house.  A  garage  will  be  erected  on 
the  rear  of  both  lots.  Interior  finisli 
w-ill  he  of  pine  i-clwood  and  hard- 
woods.      Furnace     lic.-it     and     "pen     lire 


lilaces  will  be  used,  .Mantels  will  be  of 
brick  and  tile.  Bath  rooi-ns  will  be 
nnished  in  tile  and  will  have  compo- 
sition floors.  Automatic  water  heat- 
ers will  be  installed.  The  exteriors 
will  he  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

PIEDMONT,  ALAMEDA  CO.,  CAL.— 
Residences,  2,  2  story  and  base,  frame, 
$3, .500  each.  Architect,  none.  Owners, 
United  Home  Builders,  1762  Broadway. 
Oakland.  These  houses  will  be  erected 
on  Greenbank  avenue,  and  will  each 
contain  seven  rooms,  bath  and  sleep- 
ing porcli.  Interior  finish  will  be  of 
pine  and  redwood  with  oak  floors  In 
Ihc  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  brick.  Bath  rooms  will 
have  composition  floors.  Tile  -will  be 
used  in  the  kitchens.  The  exteriors  of 
the  dwellings  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
ers who  will  do  the  work  by  Day 
Labor. 

Contracts  Awarded. 

HOLLYWOOD,  LOS  ANGELES  CO.. 
CAL. — Residence,  2  story  and  base,  re- 
inforced concrete.  Cost  not  stated. 
..rchitect,  I.  J.  Gill,  623  South  Hill  St., 
L.  A.  Owner.  Mrs.  Sarah  B.  Clark. 
Contractors.  Concrete  Building  and  In- 
vestment Co.,  Citizens'  Bank  Bldg..  L. 
A.     Contract  price   not  stated. 

SEATTLE.  WASH.  —  Residence,  2 
story  and  base,  brick.  $40,000.  Archi- 
tects. Bebb  &  Mendel,  Denny  Bldg.. 
Seattle,  Owner,  S.  S.  Loeb.  Contractor, 
J.  N.  Johnson.  2S43  21st  Ave.,  Seattle. 
Contract   price,    $40,000. 


SCHOOLS. 


SAN  FRANCISCO — College,  3  story 
and  base,  reinforced  concrete.  $100,000. 
Architect.  Sylvain  Schnaittacher.  First 
National  Bank  Bldg..  S.  F.  Owners. 
Hetoh  Investment  Co.  The  Hetch  In- 
vestment Co.  has  leased  the  northwest 
corner  of  Van  Ness  avenue  and  Post 
street  to  Heald's  Business  College,  and 
will  erect  thereon  a  modern  fireproof 
building.  This  property  has  a  frontage 
of  120  feet  on  Van  Ness  avenue  an-d  1£0 
feet  on  Post  street.  The  building  is 
to  cover  practically  the  entire  area. 
Construction  will  be  fireproof.  Plans 
are  being  prepared.'  and  while  definite 
information  of  the  arrange  nent.  etc..  is 
not  available,  the  lessees  state  that  all 
of  the  various  departhiients  of  this  col- 
lege will  be  provided  with  suitable 
space  and  that  the  new  building  will 
be  the  most  modern  structure  devoted 
exclusivel.v  to  a  business  college  of 
any  on  the  coast.  Actual  construction 
w-ill  be  started  as  soon  as  plans  and 
specifications    can    be    completed. 

OAKLAND.  CAL. — .School.  1  story 
and  base,  reinforced  concrete.  $48,000. 
Architect.  J.  J.  Donovan.  Security  Bank 
Bldg..  Oakland.  Owners,  City  of  Oak- 
land. Bids  opened  at  the  last  meeting 
i)f  the  Board  of  Education  sliow  Boyd, 
Kerr  «:  McLean  low-  men  at  $48,800. 
For  a  complete  list  of  all  Hgures  sub- 
mitted for  this  work  see  under  Oak- 
land and   .Mameda  County   in   this  issue. 

.MIDWAY  SCHOOL  DI.'^TRICT.  KERN 
CO..  CAL, — School.  1  story  and  base,  re- 
inforced concrete.  $20,000,  .\rchltect, 
Thomas  B.  Wiseman.  BakersHeld.  Own- 
ers. Midway  School  District.  The  build- 
in.g  will  be  in  the  nature  of  an  addition 
to  the  present  building  and  will  be  ar- 
ranged   to    contain    four     class      rooms. 
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There  will  lie  a  eential  lieatiiiK  sjstoni. 
Interior  tinisli  will  lie  of  pine.  Some 
maple   floors   will   be   used.     There    will 

ibe  composition  blackboards.  The  ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  being 
prepared. 

EL  MOUKNA.  ORANGK  Co..  C.\l.. — 
School,  1  .story  and  base.  Iirii'k.  $L'.'i.i>Oii. 
Architect.  H.  M.  Patterson.  O.  T.  .lolin- 
fOn    Bldgr.,    L.    A.      Owners,    El    Modena 

"Scliool  District.  This  work  has  been 
mentioned  here  before.  Plans  are  com- 
plete and  tigures  are  being  taken.  Bids 
will  he  opened  in  El  Modena  on  Marcli 
iBt.  Bids  are  being  taken  as  a  wliole. 
Plans   and   speciflcations     can      be     ob- 

-talned  from   the  architect. 

PASADENA,  LOS  ANGELES  CO.. 
CAL. — Academy  buildings,  2.  1  story 
and  liase.  reinforced  concrete.  Cost  not 
stated.      Architect,    Elmer  Grey,    Wright 

.and  Callender  Bldg..  L.  A.  Owners, 
Throop  Polytechnic  Institute  of  Pasa- 
dena. One  of  the  buildings  Is  to  be 
designed  for  an  Art  Museu'ii  and  the 
other  for  a  library.  The  style  of  ar- 
chitecture will  conform  to  the  present 
b.ulldings.  Construction  will  be  of  re- 
inforced concrete  throughout.  Interiors 
will  be  finished  In  pine  and  hardwoods. 
There  will  be  a  central  heating  system. 
The  exteriors  will  be  faced  with  ce- 
ment plaster.  Plans  are  being  pre- 
pared. 

LOS  ANGELES.  CAL. — School  work, 
concrete  walls,  plumbing,  etc.  Cost 
not  stated.  Arcliitect  not  stated.  Own- 
ers, City  of  Los  Angeles.  Bids  will  be 
received  by  the  Board  of  Education,  730 
Security  Bldg..  upto  11  o'clock  a.  m. 
of  Thursday,  February  27,  1913,  for  the 
following  construction  work:  For  the 
erection  of  a  frame  sloyd  building  at 
the  West  Vernon  Avenue  School  site. 
West  Vernon  avenue  between  Olive 
street  and  Grand  avenue:  for  remodel- 
ing the  basement  of  the  Custer  Avenue 
Intermediate  School  at  Temple  street 
and  Custer  avenue;  for  constructing  a 
cement  retaining  w^all  at  the  Sherman 
.•School:  tor  constructing  a  cement  re- 
taining wall  at  tlie  Colegrove  School: 
tor  Installing  electric  fixtures  in  seven 
school  buildings:  for  installing  plumb- 
ing in  tlie  cookery  room  at  the  Santa 
Fe  .\venue  School  Santa  Fe  avenue 
and  Sixteenth  street;  and  for  the  sale 
and  re^noval  of  a  building  on  the  Wil- 
mington School  site.  Plans  and  specifi- 
cations for  the  above  work  may  be  ob- 
tained at  the  oflSce  of  the  secretary. 
Wm.    A.   Sheldon,    730   Security   building. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


FULLEKTON.  ORANGE  CO..  CAI* — 
Paving  roads,  etc..  as'phalt  and  mac- 
adam. Cost  not  stated.  Engineer,  C. 
Flske.  Jr..  3001  Leeward  Ave.,  Los  .An- 
geles. Owners,  City  of  FuUerton. 
Plans  for  paving  a  number  of  the  prin- 
cipal streets  and  roads  in  Fullerton 
liave  been  completed  and  are  now  out 
tor  figures.  The  work  was  mentioned 
in  the  last  issue  of  the  News  and  was 
described  in  detail  then.  Tlie  otflcial 
proposal  appears  in  anotlier  column 
of    this    Issue. 

BAKERSFIELD.  KERN  CO..  CAL.— 
Pumping  plant.  Cost  not  stated.  En- 
gineer's name  not  given.  Owner.  H.  .1. 
Saeker.  Kakerstield.  -Mr.  Saeker  Is  to 
Install  a  large  pumping  plant  for  irii- 
gatlon  purpo?es  on  his  ranch  soutii  of 
Bakersfleld.  .Mr.  C.  M.  Stoll.  also  of 
Bakei-sfield,    is    now    taking    Hsures    tor 


in  Chico,  California 


There's  a  Foote  Mixer  for  every  job! 
Carried  in  Stock  by 

EDWARD  R.  BACON  &  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 

FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  NATOMA  ST.,  S.  F. 

Edward  P.  Bacon  is  positively  not  connected  with  any  other  firm. 


the  installation  of  a  pumping  plant  at 
Rio  Bravo.  He  may  be  addressed  at 
Bakersfleld. 

MONTEREY,  MONTEREY  CO.,  CAL. 
— Garbage  incinerator.  Cost  not  stat- 
ed. Engineers,  Constructing  Q.  M. 
officer,  Presidio  of  Monterey.  Plans  for 
tlie  construction  of  a  garbage  inciner- 
ator at  the  Presidio  of  Monterey  have 
been  completed  and  figures  are  now- 
being  taken  by  Major  F.  A.  Grant,  Con- 
structing Quartermaster,  Presidio  of 
Monterey.  Bids  will  be  opened  on 
March  3tli.  Plans  and  speciflcations 
■.nay  be  olitained  by  addresing  Major  F. 
A.    Grant. 

SAN  JACINTO.  RIVERSIDE  CO.. 
CAL. — Irrigation  system,  ditches  and 
concrete  pipe.  Cost  not  stated.  Engi- 
neer's name  not  given.  Owner  S.  S. 
Langley,  Van  Nuys  Bldg.,  L.  A.  Mr. 
Langley  will  shortly  let  a  contract  for 
the  construction  of  about  20,000  feet  of 
irrigation  ditches  and  also  for  a  large 
amount    of    reinforced    concrete    pipe. 

Contracts  Awarded. 

S.\N  FRANCISCO — Sewers,  $4,,S7U,  En- 
gineer, Director  of  Works  of  the  P.  P. 
I.  E.  Co.,  Service  Bldg..  S.  F.  Owners. 
Panama  Pacific  International  Exposi- 
tion Co.  Contractor.  Philip  Schuyler, 
First  National  Bank  Bldg..  Oakland. 
Contract  price  .4.S70.  Nine  bids  were 
submitted  for  tills  work,  all  of  wlilcli 
are  printed  in  tills  Issue  under  San 
Francisco. 

SAN  FRANClSCi:)  —  High  pressure 
and  service  water  supply  system.  Cost 
iiol  stati'il.  Engineer.  Director  of 
Works  I".  I'.  I.  E.  Co..  Service  Bldg..  S. 
F  Owners.  I'.inama-Pacilic  Interna- 
tional KM...sili..n  Co.  Contraclors. 
The    'I'lirni'r    i 'o.    -'"s    Natonia    St..    S.    !■"., 


awanied  contract  for  the  lilgli  pres- 
sure system  at  $l.i2,22,i,  and  Phillip 
Schuyler,  First  National  Bank  Bldg., 
Oakland,  awarded  contract  for  the 
service  supply  system  at  $55,305. 

.SOLDIERS'  HOME.  CAL.— Sewerage 
disposal  plant,  $20,000.  Engineer's 
name  not  given.  Owners.  California's 
Soldiers  Home.  Contractors,  J.  D. 
Kneen  Co..  Sant;v  .Monica.  Contract 
lirice.  $19,.S(Mi. 


STORES  &  OFFICE  BUILDINGS. 


SAN  FR.\NCISCO — Stores  and  offices. 
I  story  and  base,  brick  and  steel.  Cost 
not  stated.  Architect.  Nathaniel  Blais- 
dell,  255  California  St.,  S.  F.  Owners. 
C.  C.  -Moore  Engineering  Co.  The  own- 
ers have  just  announced  their  selection 
of  an  architect  to  prepare  plans  for 
the  Improvement  of  the  property  re- 
cently purchased  at  the  northeast  cor- 
ner of  Mission  and  First  streets.  The 
new  structure  will  have  a  frontage  of 
120  feet  on  First  street  and  113  feet 
on  .Mission  street.  There  will  be  a 
steel  frame  and  exterior  walls  of  brick, 
faced  with  pressed  brick.  Tlie  first 
floor  will  be  occupied  by  the  owners 
and  upper  floors  will  be  arranged  for 
offices  designed  to  meet  the  requlre- 
melts  of  engineers,  assayers  anil  other 
spcclaltlsts.  There  will  besteam  heat, 
elevafor  service,  a  vacuum  cleaning 
plant,  mail  chutes  and  other  modern 
Improvements.  Metal  window  frames 
and  sash  are  to  he  u.sed.  Plans  are  be- 
ing   prepared. 

OAKLAND.  l^AL. — Stores  and  offices. 
Id  story  and  base,  Cla.ss  A  construc- 
liiin.  $150,000.  Architects.  ISeed  & 
.\levi-r.  Oakland  Bank  of  Savings  Bldg.. 
Oakland.     Owner.  Miss   Lucy   F.  Tliomp- 
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•on.  Thl§  hiilldInK  will  b<>  erecteil  ai 
the  iDriuT  of  Hronilway  ami  ITtli  street 
iiml  has  hem  <loslKiie>l  for  a  modern 
coninii-relal  structure.  The  llr.st  Moor 
will  he  oe<*ii|tleil  hy  a  nuinher  of  retail 
i*lore8  antl  the  U|»per  floors  will  he  ar- 
raiiKeil  for  ofllces,  both  en  suite  and 
rhiKle.  There  will  he  steum  heal,  ele- 
vator service,  vacuum  cleaning  sys- 
tem nntl  mall  chutes.  Interior  finish 
will  he  of  pine,  barilwood  and  metal. 
.Metal  window  ca.-ih  and  frames  will  be 
used  Ihrougrhotit.  Halls  and  corridors 
will  he  finished  In  tile  and  marble.  The 
exterior  of  the  hiilldliiK  will  be  faced 
with  pressed  hrlck  and  terra  cotta.  A 
c>^ni>lete  steel  frame  will  be  used. 
I'lans  are  complete  and  tigrures  on  the 
work  are  now  heInK  taken.  Bids  will 
he  closed  on  certain  parts  of  the  work 
on    February    19th. 

KOWI.IOl!.  FRKSNO  CO..  Cal.— Tele- 
fihone  exclianKe.  'i  story  and  ba.=c, 
hrlck.  lU'.iiOO.  Architect,  C.  K.  Klrby, 
Jr..  Fresno.  Owner.  H.  Harris.  This 
huildInK  has  been  leased  to  the  Fowler 
Telephone  Co.  and  will  be  occupied  en- 
tirely J>J  .Jhe  j;oiiUH!Il>'....„TI'*  .fi'"?t_ floor 
•wlli  contain  the  general  offices,  appa- 
jratds  room  and  public  office.  tipper 
ilnftr  win  be  Arranged  for  the  '  ex- 
change. There  will  be  a  central  heat- 
ing .system.  Inteilbr  finish  will  be  of 
pine  and  hardwood.  The  exterior  of 
Uia.  buUdiiig._»iiU  Jije  faced  with  pressed  . 
bilck.  Plans  are  nearly  complete  and 
figures   will  be  called   for  ."liortly. 

I-OS  AXGELKS  CAL.— Stores  and 
lofts.  S  .•^tory  and  base.  Class  A  con- 
struction. Cost  not  stated.  Architects. 
Richards-Xeustadt  Construction  Co., 
Wriglit  and  Callender  Bldg.,  L.  A.  Own- 
ers, Isaacs  Bros.  Co.  The  building  will 
he  erected  .on  Broadway  between  7th 
and  Sth  streets,  and  will  be  Class  A 
in  all  points  of  construction.  There 
will  be  reinforced  concrete  floors  and 
walls  with  pressed  brick  and  terra 
cotta  facing.  Metal  window  frames 
and  sasli  will  be  used.  There  will  be 
fteam  heat,  elevator  service  and  a  vac- 
uum cleaning  plant  Interior  trim  will 
be  of  metal.  Tlie  building  will  have 
two  entrances,  bdth  of  which  will  be 
finished  in  marble.  Plans  are  being 
prepared  and  the  work  will  be  done  by 
tiie    Ricliards-Xeustadt    Co. 

I-OS  AXGELBS.  CAL.— Lofts.  5  story 
and  base,  reinforced  concrete.  Cost  not 
stated.  Architects,  Richards-Xeustadt 
Construction  Co..  Wright  and  cfallender 
Bldg..  L  A.  Owner,  J.  J.  Fay.  Tiie 
building  will  cover  an  area  of  116x111 
feet,  and  has  been  arranged  for  a 
number  of  light  lofts.  There  will  be 
concrete  walls  and  floors.  The  exterior 
will  be  faced  with  cement  plaster. 
There  will  be  copper  window  franes 
and  sasli.  fireproof  doors  and  modern 
elevator  service.  Interior  finlsii  will 
I'c  of  pine  throughout.  An  automatic 
sprinkler  .system  will  he  installed. 
Vacuum  cleaning  r.  ill  be  installed. 
Plans  are  being  piepared  and  wlien 
complete  the  work  will  be  done  by  the 
Ricliards-Xeustadt  Construction  Co. 
C.*L. — Stores  and  offices.  M  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  .Architect's  name  not  given. 
I  >wner.  .Mattiiew  Slavin.  Slavin  Bldg.. 
Pasadena.  Tliis  project  is.  as  yet.  in 
the  tentative  stage  and  only  sketches 
have  been  prepared.  .Mr.  Slavin  is  also 
considering  a  proposition  for  the  con- 
struction of  a  three-story  theatre 
I  uilding  on  tli..  site.  Plans  will  lie 
completed  an,i  a  contract  let  as  soon 
■  IS  a   decision    is   readied   by    the   owner. 


LuS  .\Ni;K1,I';s  cal.— stores  ami 
moving  picture  house.  1  story  and  base, 
hrlck,  $1.1.U00.  Architect,  Frank  L. 
StIfT,  Grosse  Bldg..  L.  A.  Owners,  XUes 
Pease  Investment  Co.  The  building  will 
cover  a  ground  area  of  .57x14"  feet. 
There  will  be  two  stores  besides  tlie 
fiicture  show  house.  The  theatre  will 
have  a  seating  capacity  of  850  people, 
interior  will  be  finished  in  pine.  There 
win  be  a  cement  fioor  and  concrete 
exits.  Tlie  exterior  of  the  building  will 
be  faced  with   pressed  brick.      Plans  are 
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Oontracts  Awarded. 


LOS  AXGKLKt^.  CAL. — Stores  and 
theatre,  brick  and  steel.  Cost  not 
stated.  Architect.  Scott  Quintin,  Doug- 
lass Bldg..  L.  A.  Owners,  Stoff  and 
Scliiller.  Contractors,  CliatziaTioff  & 
Son,  :;109  Central  Ave..  L.  A.  Contract 
price   not   stated. 

•SEATTLE.  WASH.— Stores  and  of- 
fices. 3  story  and  base,  reinforced  con- 
crete. tl.-.O.imo;  Architect,  .7ohn  Gra- 
ham. Lyon  Bldg..  Seattle.  Owners, 
t'rawford  and  Conover.  Contiactors, 
Butler  Construction  Co.,  Central  Bldg.. 
Seattle!  Contract  price.  $1,tO,000.  Xot?: 
This  building  w'ill  cover  an  area  of  60x 
I  OS    feet. 

MADERA.  MADERA  CO..  CAL-^tore, 
1  story  and  base,  brick.  Cost  not  stat- 
ed. Architect's  name  not  given.  Own- 
er. .Madera  Daily  Tribune.  Contractor. 
George  Zoerh,  .Madera.  Contract  price 
not  stated,  Xote:  Tills  building  will 
he  in  tlie  nature  of  an  adition  to  tiie 
Tribune  plant  and  will  cover  an  area  of 
311x90    feet. 

FRESXO,  FRESXO  CO.,  CAL— Stores 
and  rooms,  2  story  and  base,  brick.  Cost 
not  stated.  Architect's  name  not  given. 
Owner.  Thomas  H.  Lynch.  Contractor. 
H.  A.  Hansen.  Fresno.  Contract  price 
not  given.  Xote:  Tliis  building  will 
he  erected  on  a  corner  site  and  will 
cover  an  area  of  100x1.50  feet. 


THEATRES. 


-  OCEAX  PARK,  LOS  AXGELES  CO.. 
CAL. — Amusqnent  pier.  Cost  not  stat- 
ed. Architect's  name  not  given.  Own- 
ers State  Investment  Co..  Severance 
Bldg..  L.  A.  This  company  has  taken 
over  the  interests  of  the  Fraser  Pier 
Co.  and  have  announced  tliat  plans  are 
being  prepared  for  several  new  build- 
ings which  are  to  replace  tliose  re- 
cently destroyed  by  fire.  The  new 
structures  will  include  a  large  theatre, 
roller  skating  rink.  cafe,  dance  pavil- 
lion  and  roller  coaster.  Construction 
will  be  started  as  soon  as  plans  can  be 
completed. 

EL  CEXTRO.  IMPERIAL  CO.,  CAL— 
Theatre.  1  story  and  base,  brick  and 
concrete.  Cost  not  stated.  Architect, 
E.  J.  Borgmeyer.  Stimson  Bldg..  L  A. 
Owner.  C.  M.  Applestill.  The  building 
will  be  50x140  feet.  The  auditorium 
will  have  a  seating  capacity  of  700 
people.  Interior  will  be  finished  in 
pine.  There  will  be  a  cement  floor  and 
a  modern  system  of  ventilation.  Exte- 
rior of  tlie  building  will  be  faced  witli 
pressed  brick.  Plans  are  complete  and 
bids   will  lie  taken   by   the  owner. 

SEALED  PROPOSALS. 

l»m>l'OS\l.s     K<»lt     CAWI,     SriMM.IK.S. 

CANAL  CiUCTTLAR  7.-,;)— Proposals 
r.ir  Structural  Steel.— Sealed  proposals 
Hill  be  receive.l  at  tl:i-  office  of  tile 
general  purduising  otiiccr.  Isthmian 
Canal     Comission,     Wasliington,     D.     C. 


until     It)    n.    ni.    Februnrj-    25,    1013,      at 

wliicli  time  tlie.v  will  lie  opened  in 
public,  for  furnisliing  the  above  men- 
tioned articles.  Blanks  and  general 
information  relating  to  this  circular 
(No.  7591  may  be  obtained  from  this 
office  or  tlie  office  of  the  assistant 
jiurchasing  agent,  1086  North  Point 
street.  .San  Francisco.  Cal.;  also  from 
tlie  U.  S.  engineer  offices  in  the  follow- 
ing cities:  Seattle.  Wash.;  Los  Ange- 
les. Cal.  F.  C.  BOGGS.  major,  corps  of 
engineers,  U.  S.  army,  general  pur- 
cliasing    officer. 


I'liOPOSALS      FOR      GARBAGE      CRE- 
IttATORV. 

CREMATORY  —  Office  of  Quarter- 
master. Presidio  of  Monterey,  Cal. — 
.Sealed  proposals,  in  triplicate,  will  be 
received  in  this  office  until  11  a,  m. 
Mnreh  5.  1913,  and  then  opened,  for 
construction  of  garbage  crematory,  com- 
plete, at  tills  post.  Furtlier  informa- 
tion may  be  obtained  by  applying  at 
this  office.  F.  A.  GRANT,  major,  qnar- 
termaster    corps,    quartermaster. 


l*llOPOS.*I,S     FOR     C.\!V.\L     SUPPLIES. 

CANAL  CIRCUL.\R  761— Proposals 
for  Dynamite.  Steel  Pipe.  Valves, 
Hacksaw  Blades.  Solder,  Stable 
Brooms.  Cliina  ware.  Glassware.  Mess- 
kit  Cups.  Oilcloth.  Canvas,  Candles, 
Fire  Clay,  Long-leaf  Tellow  Pine  and 
White  Oak  Lumber  and  Crossties. — ■ 
Sealed  proposals  will  be  received  at 
the  office  of  the  general  purchasing  of- 
ficer. Isthmian  Canal  CommissioTi, 
Wasliington,  D.  C.  until  10:80  «f.  im, 
Februarj-  36,  lOI.'J,  at  whicli  time  tlV#y 
will  be  opened  in  public,  for  furnish- 
ing the  above  mentioned  articles. 
Blanks  and  general  information  relat- 
ing to  this  circular  (X'o.  761)  may  be 
obtained  from  this  office  or  the  office 
of  the  assistant  purchasing  agent, 
1086  North  Point  street.  San  Frahciscb, 
Cal.;  also  frotn  the  U.  S.  engineer  of- 
fices in  the  following  cities:  Seattle, 
Wasli.;  Los  Angeles.  Cal.  F.  C.  BOGGS, 
major,  corps  of  engineers,  U.  S.  army, 
general    purchasing   officer. 


PROPOSALS    FOR    SEWERS. 

SEWER  WORK— Constructing  yuar- 
termaster's  0.fflce.  Vancouver  Ba.rracks. 
Wash. — Sealed  proposals,  in  triplicate, 
will  he  received  in  tliis  office  until  11 
".  ni.  February  24,  1JH.1.  and  tlien  pub- 
licly opened,  for  the  extension  of  tlie 
storm  water  sewer  at  this  post.  Full 
information  fi.rnished  on  application, 
a  deposit  of  $5  will  be  required  to  In- 
sure return  "of  plans,  sneijlfications, 
etc.  Envelopes  containing  proposals  to 
be  endorsed  "Proposals  for  Sewer"  and 
addressed  to  the  constructing  nuarter- 
master. 


PROPOSALS     FOR     CANAL     SVPPLIBS. 

CAXAL  CIRCULAR  760— Proposals 
for  Structural  Steel  for  Administration 
Building. — Sealed  proposals  will  be  re- 
ceived at  tlie  office  of  the  general  pur- 
chasing officer.  Isthmian  Canal  Com- 
mission. Wasliington.  I).  C.  until  10:80 
II.  111.  Mnn-li  tt.  loi.s.  at  wliich  time 
Ibey  will  be  opened  in  public,  for  the 
IMiicliase  of  the  above  mentioned  arti- 
cles. Blanks  and  general  infornuition 
relating  to  this  circular  ( Xo.  760  1  .ina^v 
lie  obtained  fioih  this  office  or  the  of- 
fice of  the  assistant  iiurchasing  agent. 
IIIS6  Xoith  Pidnt  street.  San  Francis- 
co.  <••!.;    also    from    the    I'.    S.    engineer 
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offices  In  tlie  tollowinK  cities:  Seattle, 
Wash.:  Los  Ang-eles,  Cal.  F.  C.  BOGOS. 
major.  corp.s  of  enKlnecr.s.  IT.  S.  iiimy. 
general    purclia.slng   officer. 


PKOPOSAI^S     KOH     VENTILATING. 

VENTILATl^^G  DUCT.S— Construct- 
ing Quartcrnia.stei''s  OHice,  Vancomer 
Barracks,  Wa.sli. — Sealed  proposal.s,  in 
triplicate,  wl'l  lie  received  in  tliis  of- 
fice until  II  H.  111.  BInrrIt  R,  1913,  and 
tlien  publicly  opened,  for  tlie  installa- 
tion of  ventilating  dvicts  in  elglit  bar- 
racks of  tlie  old  type  at  thl.s  post.  Full 
information  furnished  on  application. 
A  deposit  of  $."i  will  be  reiiuired  to  in- 
sure return  of  plan.  Envelopes  con- 
taining proposals  should  lie  indorsed 
''Proposals  foi"  Ducts"  and  addressed 
to    the    constructing:   quartei-niaster. 


PROPOSAI,S     FOR     BOILER. 

BOIIjEiR — Constructing^  Quartermas- 
ter's Office  Vancouver  Barraclts.  Wash. 
— Sealed  proposals,  intrlplicate,  will 
be  received  in  this  office  until  11  a.  in. 
February  an,  1»1."{,  and  then  publicly 
opened,  for  removing  center  boilei'  of 
battery  of  three,  furnishing  and  in- 
.st^alling-  boiler  at  pumping  plant  at 
tliis'  post.  Intending  hidders  must 
make  special  .measurements.  Informa- 
tion   furnished    on    application. 


PROPOSALS    FOR    TRACK    WORK. 

OFFICE  OF  THE  BOARD  OF  PUB- 
Ic  Works  of  the  City  and  County  of 
San    Francisco. 

;  Sealed  proposals  will  be  received  at 
■4his  office  between  tlie  hours  of  2 
o'elock  p.  m.  anil  3  oVIook  p.  m.  on 
Wednesday,  the  a6th  day  of  Febrnnr;', 
1»13,  for  doing  the  following  work, 
to  wit: 

Railway  track  construction  on  Geary 
street  and  Market  street,  from  the 
westerly  line  of  Kearny  street  at 
Geary  street  to  the  junction  of  Sutter 
•street  and  Market  street 

Progressive  payments  will  be  made- 
Said  work  must  be  dpne  in  aiccord- 
ance  with  the  plans  and  specifications 
therefor  on  file  in  *he  office  of  the 
Board  of  Public  Works,  to  which  ref- 
erence is  hereby  made,  and  must  be 
commenced  within  fifteen  (15)  calen- 
dar days  and  completed  within  forty- 
five  145)  calendar  days  from  the  date 
of  the  contract  to  be  made  and  entered 
into    therefor. 

The  amount  of  bond  for  faithful  per- 
formance lias  been  fixed  at  $10,000.00. 
.^11  proposals  offered  shall  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors  of  said 
Cit  and  County,  for  an  amount  not 
less  than  ten  per  centum  of  the  aggre- 
gate of  tile  proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application 
..It  the  office  of  the  City  Engineer,  and 
all  propos.als  must  be  made  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
the   right  to   reject  any  and  all   bids. 

By  order  of  the  Board  of  Public 
Works.  F.   .1.   CHURCHILL, 

Secretary. 


PROPOSAL.S   FOR  STREET  WORK. 

OFFICE  OF  THE  BO.ARD  OF  PUB- 
ic  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  nt  Z 
o*cloek  p.  lu.  and  3  o'clock  p.  ni.  on 
WedaerMlay,  the  26th  day  of  February, 
1»IS,    tor    doing    the    following    street 


wi.rU.  iM.-hidliiK  Hi..  furnishlMg  of  tlie 
lii-ci'ssar,\  l.il.iir  an, I  luaterialR  tlierefor, 
to    wit: 

The  iiuiir.ivcuii-nl  of  thc>  ii.ulheriy 
OMc-hair  of  I.iii.-oln  Way  from  tlie 
wcsleri.v  line  of  'i'hiity-sixth  avenue  to 
the  westerly  line  of  Forty-flr.st  avenue, 
except  on  the  railroad  co.npanys  right 
of  way,  by  the  construction  of  granite 
curbs,  brick  catchbaslns  with  culvert 
connections    and    an    aspiialt    pavement. 

Progressive    payments    will    be    made. 

Said  work  must  be  done  in  accord- 
ance vvitli  the  plans  and  specifications 
therefor  on  file  in  the  office  of  the 
Board  of  Public  Works,  to  which  ref- 
erence is  hereby  made,  and  must  lie 
lommenced  within  fifteen  (151  calen- 
dar days  and  completed  within  ninety 
(DO)  calendar  days  from  the  date  of 
the  contract  to  be  made  and  entered 
into    therefor. 

The  amount  of  bond  for  faithful  per- 
formance  has   been    fixed   at    $2,000.00. 

.\11  iiroposals  offered  sliail  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors  of  said 
City    and    County,    for    an    amount    not 


le»b  than  ten   per  centum  of  the  aKKro- 
gale  of   the   propowil. 

Prinleil  iiropoHal  furins  will  iie  fur- 
nished Kratullou.<ilv  upon  application 
at  tlie  office  of  the  City  F.nglneer.  and 
all  Iiroposals  must  he  maile  upon  audi 
forms. 

The  Boaiil  of  Public  Works  reKcrvcs 
the  riglit   to   reject  any  and  all   bldii. 

By  order  of  llic  Board  of  Puhilo 
Works.  F.   J.   CHURCHILU 

Secretary. 


NOTICG!  TO   BinnKRK. 

NOTICE  is  hereby  given  by  the  un- 
ilerslgned  that  the  Board  of  Trustees 
of  larkspur  will  receive  up  to  Wednea. 
day,  February  2<l<h,  I0I3,  at  8  o'rioek 
p.  III.  sealed  bids  for  the  construction 
of  a  Town  Hall  as  per  plans  and  speci- 
fications on  file  at  the  office  of  the  Ar- 
chitect, C.  O.  Clausen.  Phelan  Bldg.. 
.San  Francisco.  All  bids  to  be  accom- 
panied by  a  certified  rtieck  for  .■>%  of 
the  bid.  The  Board  reserves  the  right 
to  reject  any  and  all   bids. 

E.  J.  KOCKE, 
City    Clerk    of    the    City      of      l.arkHpur. 

County  of  Marin. 


FIrnui  de»lrlns  news  from  certain  localities  like  San  FrancUeo,  Loa  Angelea, 
Portland,  Seattle,  etc.,  nlll  find  all  auch  Itenia,  commencInK  on  thU  pace,  all 
carefully  classified  as  to  location.  These  same  items  are  repeated  In  the 
fore  part  of  the  news  department,  under  distinct  headings  such  as  Banks, 
Churches,   Hotels,   etc. 


SAN  FEANCISCC. 


-\PART.MENT  HOUSE— 3  story  and 
base,  frame,  $10,000.  San  Francisco. 
Arcliitect.  none.  Owner,  C.  F.  Wyman. 
1959  Hayes  St.,  S.  F.  The  building  is 
to  cover  an  area  of  25x715  feet.  Inte- 
rior will  be  arranged  for  six  apart- 
ments of  three  and  four  rooms  and 
bath.  Wall  beds  will  be  u.sed  through- 
out. A  central  lieating  system  will  be 
installed.  Interior  finisli  will  be  of 
pine  and  redwood  with  some  oak  floors. 
Bath  rooms  will  be  finished  in  tile. 
The  exterior  of  the  building  will  be 
covered  witli  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  ai-e  in  the 
hands  of  the  owner  who  will  do  the 
work    Ijy   Day   Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect. Ijavid  C.  Coleman,  Western  Me- 
tropolis Bank  Bldg.,  S.  F.  Owner,  M. 
Fisher.  The  liouse  has  been  designed 
to  contain  seven  rooms  and  bath.  All 
interior  trim  will  be  of  pine  or  red- 
wood. Hardwood  floors  will  be  u-=ed 
in  the  principal  rooms.  A  central  heat- 
ing system  will  he  installed.  Mantel 
will  be  of  brick.  Tile  will  be  used  in 
tlie  batli  room  and  kitchen.  The  ex- 
terior of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  wlio  will  do  tlie  work 
by    Day    Labor. 

AP.ART.MENT  HOUSE — 4  story  and 
base,  brick  and  steel,  $50,000.  San 
Francisco.  Architect,  Norman  Coulter, 
46  Kearny  St.,  S.  F.  Owner,  Tliomas 
Q.  Swortfiguer.  This  building  will  be 
erected  in  the  north  line  of  Sacra- 
mento street  between  Pierce  and  Scott 
streets.  While  outside  of  the  fire  lim- 
its the  structure  will  be  a  Class  C 
building.  Interior  lias  been  arranged 
for  two.  three  and  four  room  apart- 
ments and  will  cover  an  area  of  68x 
ISTM  feet.  Interior  finish  will  be  of 
pine,  redwood  and  some  hardwoods. 
There  will  be  steam  heat,  elevator 
service,    wall    beds    and    private    baths. 


A  vacuum  cleaning  .system  will  lie  in- 
stalled. The  exterior  will  be  faced 
with  pressed  brick.  Plans  are  now 
being  prepared. 

RESIDENCES — 2,  2  story  and  base, 
fra(iie.  $2,250  each.  San  Francisco.  Ar- 
chitect, none.  Owners.  Oscar  Heyman 
&  Bro.,  742  Market  St.,  .S.  F.  The.se 
houses  will  each  contain  six  rooms  and 
bath.  All  interior  finish  will  be  of 
pine  or  redwood.  Some  hardwood 
floors  will  be  used.  There  will  be  open 
fire  places  and  tile  or  brick  mantels. 
Tile  will  be  used  in  the  hath  rooms 
and  kitchens.  The  exteriors  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor. 

RESIDENCE.  • —  2  story  and  base, 
frame.  $3,500.  San  Franci.sco.  Archi- 
tect, Joseph  T.  Carter,  Balboa  Bldg..  .S. 
F.  Owner.  John  T.  Murphy.  The  house 
will  be  erected  at  the  corner  of  32nd 
avenue  and  I.,ake  street,  and  will  con- 
tain seven  rooms  and  bath.  Interior 
finish  will  be  of  pine  and  oak.  Hard- 
wood floors  will  he  used  throughout. 
A  hot  water  lieating  system  is  to  be 
installed.  Tliere  will  be  a  large  open 
fire  place  with  a  specially  designed 
hardwood  mantel.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  Con- 
siderable ornamental  pla>ter  work  is 
specified.  The  exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  latli.  Roof  will  be  of  red 
clay    tile.      Plans  are    being   prepared. 

BUNGAIXIWS — 3,  1  story  and  base, 
frame.  $1,000  each.  San  Francisco.  .Ar- 
chitect, O.  E.  Evans.  2367  Mission 
street.  S.  F.  Owner.  C.  Cavaglieri. 
These  dwellings  will  each  contain  six 
rooms  and  bath.  .\ll  interior  finish  will 
be  either  of  pine  or  redwood.  Some 
oak  floors  will  be  used.  There  will  be 
open  fire  places  and  tile  or  brick  man- 
tels. The  exteriors  will  he  covered 
with  rustic  and  cement  plaster.  Plans 
are  complete  and  the  work  will  be 
done  by  Day  Labor. 
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Al'AKTMKNT  HltUSl!:— S  h1..i  >  ami 
l>iiiii>.  rmiiii'.  ('out  not  stntril.  Sim 
Kriiiii'luiMi.  Archltpct*,  C.  M.  and  A.  K. 
ItiiiiHHeiin.  Monndnock  Blil);..  S.  F. 
Owni-r.  M  R  S^llon■.  Tlic  InilhllitK  Is  tn 
lie  iirninK^tl  for  six  iiparlnionts  of  four 
romn  anil  liatli  pnrli.  Tliore  will  he  a 
rcnlrnl  heating  RyHtoi.n.  Wall  hcds 
will  he  nspd  In  all  .«iill<>s.  Intorlnr  lln- 
Isli  will  he  or  pine  and  rodwouil  with 
»omc>  hardwood  lloors.  The  pxlcrlor  of 
llii>  liiiildlnf;  will  ho  covored  with  ro- 
mrnt  plaster  on  ntetal  lath.  Plans  are 
romplete  and  In  the  handH  of  the  owner 
who  will  do  the  work  hy   Day  Labor. 

RKSIDKNCK  —  2  story  and  hase. 
frame.  $2. son.  San  Francisco.  Archi- 
tect, none.  Owner.  I.lllle  Brown.  14.14 
«th  Ave..  S.  F.  The  dwellln*;  has  been 
designed  to  contain  six  rooms  and 
hath.  Interior  finish  will  he  of  pine 
and  redwood.  Some  oak  HoorinR  will 
he  used.  There  will  he  an  open  fire 
phice  with  brick  mantel  in  the  living 
room.  Tile  will  be  used  in  the  hath 
and  kitchen.  The  exterior  of  the 
dwelling:  will  he  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands"  of  the  owner 
who  will  do  the  work  by  Day  Labor. 

APAHTMKXT  HOUSK— 3  story  and 
base,  frame,  $10,000.  San  Francisco. 
Architects.  C.  M.  and  A.  P.  Rousseau, 
ifonadnivck  Bldg..  S.  F.  Owners.  Rous- 
seau Realty  Co.  The  building  will  be 
erected  in  the  east  line  of  I^nrkin 
street,  near  Pacific,  and  will  be  ar- 
ranged for  a  number  of  two  and  three 
room  suites,  all  of  which  will  have  con- 
necting- baths  and  private  entrances. 
Interior  finish  will  be  of  pine  and' 
hardwood.  Oak  floors  will  be  used  in 
the  principal  rooms.  A  central  heat- 
ing system  will  be  Installed.  Wall 
beds  are  specified.  The  exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day   Labor. 

RESIDENCES — 2,  1  story  and  base, 
frame,  $1,200.  San  Francisco.  Arclii- 
tect,  none.  Owner.  K.  Anderson.  294 
Church  St.,  S.  F.  These  two  houses 
will  be  erected  on  Anderson  street 
near  Ogden.  and  each  will  contain  five 
rooms  and  bath.  ,  Interior  finish  will 
be  of  pine  and  redwood  tlirougbout. 
Oak  floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  lie  open 
fire  places  and  tile  or  brick  mantels. 
The  exteriors  of  the  houses  will  be 
covered  with  rustic.  Plans  are  in  the 
hands  of  the  owner  and  the  work  will 
be  done  by  Day  Labor. 

REvSIDEXCE  —  2  story  and  base. 
frame.  $12,000.  San  Francisco.  Archi- 
tect. H.  Geilfuss,  46  Kearny  St..  S.  F. 
Owner's  name  withheld.  This  will  be 
the  first  dwelling  to  be  erected  .in  the 
handsome  new  residence  tract  known 
as  St.  Francis  Wood.  The  house  will 
■contain  in  the  neighborhood  of  ten 
rooms,  three  baths  and  a  sleeping 
porch.  A  garage  will  be  erected  on 
the  same  lot.  The  design  is  in  the 
Italian  Renaissance  style.  Interior  fin- 
ish will  be  of  pine  and  hardwoods 
throughout.  Oak  fioors  will  be  used  in 
all  of  the  principal  roojns.  A  hot  water 
system  of  heating  is  to  be  installed. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  Bath  rooms  will  be 
finished  in  tile.  The  exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Roof  will  prob- 
ably be  of  red  clay  tile.  Plans 
being   prepared. 

APAHTMENT  HOUSE— 4  story  and 
base,    brick     and     steel,      $80,000.     San 


are 


FrancL-co.  Arcliilerl,  August  Nordin, 
.Mills  HIdg.,  S.  F.  Ownois.  Franklin 
Itcalty  Co.  The  builillng  will  be  erect- 
ed on  the  north  line  of  O'Farrell  street 
cast  or  Lark  in.  and  will  con ta  1(1  a 
large  number  of  two  and  three  room 
apartments.  Inlcrlor  will  he  finished 
in  pine  ami  re<i\vood.  with  liardwood 
and  ornamental  idaster  in  the  lobby 
and  amusenipnt  rooms.  There  will  be 
steam  heat  and  elevator  service.  All 
suites  will  liave  wall  beds  and  private 
baths.  A  vacuum  cleaning  system  will 
he  in.'-tailed.  Bath  rooms  will  have 
cement  floors  .  The  exterior  of  the 
building  will  be  faced  with  pressed 
lirick.  Plans  are  <'oiuplete  and  in  the 
hands  of  the  owners  who  will  take 
figures  on   the   work. 

RP:SIUKNCE  —  a  story  and  base, 
frame.  $10,000.  San  Francisco.  Archi- 
tect. C.  A.  Meussdorffer.  Humboldt 
Bank  Bldg.,  S.  F.  Owner's  name  with- 
held. The  house  will  be  erected  in  the 
soutli  line  of  Jackson  street  near  Wal- 
nut, and  will  contain  about  eight 
rooms,  several  baths  and  laundry.  A 
garage  will  also  be  built  on  a  part  of 
the  lot.  Interior  will  be  finished  in 
hardwoods.  ])ine  and  redwood.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick  and 
tile  Floors  throughout  will  be  of 
hardwood  except  in  the  baths  which 
will  have  tile  floors.  An  automatic 
water  heater  will  be  installed.  The 
exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are  being  taken. 

APART.MENT  HOUSE— 3  story  and 
base,  frame.  $10,000.  San  Francisco. 
Architect,  none.  Owner,  E.  A.  Knoop, 
137o-A  Stevenson  St.,  S.  F.  The  build- 
ing will  be  28x66  feet,  and  has  been 
arranged  to  contain  six  apartment 
flats.  Interior  flnislh  will  be  of  pine 
and  redwood.  There  will  be  a  bath 
with  each  apartment.  A  hot  water 
heater  will  be  installed.  The  exterior 
of  the  building  will  be  covered  with 
rustic  and  .shiolap.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do   the   work  by  Day  Labor. 

'FLATS — 2  story  and  base,  frame, 
$3,000.  San  Francisco.  Architects, 
Falch  &  Knoll,  Hearst  Bldg.,  S.  F. 
Owner,  George  Piper.  The  building 
has  been  arranged  to  contain  two  small 
flats  of  four  and  five  roo|ns  each  with 
baths.  Interior  will  be  finished  in 
pine  and  redwood.  Modern  plumbing 
and  electric  work  are  specified.  There 
will  be  eitlier  open  fire  places  or  gas 
grates  used.  The  exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  arc  com- 
plete and  the  work  will  be  done  by 
±Jay   Labor. 

APARTMENT  HOUSES  —  4,  3  story 
and  base,  frame,  $10,000  to  $14,000  each. 
San  Francisco.  Architects,  H.  Geilfuss 
&  Son,  46  Kearny  St.,  S.  F.  Owners' 
names  withheld.  Architects  Geilfuss 
&  Son  have  completed  plans  and  speci- 
fications for  two  of  these  buildings 
and  have  taken  figures  on  the  same. 
Contracts  will  be  awarded  for  the  work 
in  a  short  time.  Plans  are  being  pre- 
pared for  two  other  similar  buildings 
and  bids  will  be  taken  within  a  few 
weeks.  All  four  of  the  apartment 
houses  will  he  erected  in  tlie  Western 
--addition. 

GARAGE— 2  story  'and  base,  hein- 
forced  concrete.  $2,t,000  San  Fran- 
cisco. Architect,  A.  Leo  Ellis,  Shreve 
Bldg.,  S.  F.  Owner's  najme  withheld. 
This    building   will    be    erected   on   Van 


Ness  avenue,  and  is  designed  for  a  com- 
mercial garage  with  offices  and  sales 
rooms  occup.ving  the  front  portion  of 
the  structure.  Interior  of  the  ofl[ices 
.and  sales  rooms  will  be  finished  in  tile. 
marble  and  hardwoods.  A  tile  floor 
will  be  used.  Construction  will  be 
practically  fire  proof.  Metal  window 
sash  and  frames  will  be  used.  The  ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  nearly 
complete  and  figures  will  be  called  for 
at   once. 

HOTEL — 7  story  and  base,  rein- 
orced  concrete,  $75,000.  San  Francis- 
co. Architects,  Hladik  &  Thayer,  Mo- 
nadnock  Bldg..  S.  F.  Owner's  name 
withheld.  The  building  will  be  erected 
in  the  Fifty  Vara  District  and  will  be 
arranged  for  a  total  of  120  rooms,  all 
of  which  will  have  connecting  baths. 
There  will  be  steam  heat,  elevator 
service  and  a  vacuum  cleaning  system. 
Interior  finish  will  be  of  pine,  red- 
wood and  hardwood.  Ornamental 
plaster  will  be  used  in  the  lobby  and 
office.  The  exterior  of  the  building 
will  be  faced  with  pressed  brick. 
Plans  are  complete  and  bids  will  be 
called    shortly. 

HOTEL — 2  story  and  base,  reinforced 
concrete,  $35,000.  San  Francisco.  Ar- 
chitect. Clay  N.  Burrell,  Albany  Bldg., 
Oakland.  Owner's  name  withheld.  The 
building  is  to  be  erected  on  Mason 
street  and  will  contain  in  the  neigh- 
borhood of  60  rooms  and  baths.  Inte- 
rior finish  will  be  of  redwood  and 
hardwood.  There  will  be  steam  heat. 
All  rooms  will  be  supplied  with  hot 
and  cold  running  water.  The  exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  now  being 
prepared. 

HOTEI^e  story  and  base  steel  and 
brick,  $100,000.  San  Francisco.  Ar- 
chitect, Creighton  Withers,  125  Sutter 
St.;  engineers,  Leonard  &  Day.  Rialto 
Bldg.,  S.  F.  Owner.  Florence  A.  Browne. 
Contracts  for  parts  of  this  work  have 
been  awarded  as  follows:  Steel  work 
to  the  Ralston  Iron  Works,  concrete 
work  to  Foster-Vogt  Co..  and  terra 
cotta  to  Steiger  Terra  Cotta  Works. 
All  other  parts  of  the  building  will  be 
handled  by  Day  Labor  except  the 
plumbing,  plastering  and  electric 
work,  contracts  for  which  have  not 
been    let. 

COLLEGE— 3  story  and  base,  rein- 
forced concrete,  $100,000.  San  Francis- 
co. Architect.  Sylvaln  ScJinaittacher. 
First  National  Bank  Bldg.,  S.  F.  Own- 
ers, Hetch  Investment  Co.  The  Hetch 
Investment  Co.  has  leased  the  north- 
west corner  of  Van  Ness  avenue  and 
Post  street  to  Heald's  Business  Col- 
lege and  will  erect  thereon  a  modern 
fireproof  building.  This  property  has 
a  frontage  of  120  feet  on  Van  Ness 
and  160  feet  on  Post  street.  The  build- 
ing is  to  cover  practically  the  entire 
area.  Construction  will  be  fireproof. 
Plans  are  being  prepared,  and  while 
definite  information  of  the  arrange- 
ment etc.  is  not  available  the  lessees 
state  that  all  the  various  departments 
of  this  college  will  be  provided  with 
suitable  space,  and  that  the  new  build- 
ing will  be  the  most  inodern  structure 
devoted  txclusively  to  a  business  col- 
lege of  any  on  the  coast.  Actual  con- 
struction will  be  started  as  soon  as 
plans  and  specifications  can  be  com- 
pleted. 

CAR  BARNS — 2  story  and  base, 
brick  addition,  $10,000.  San  Francisco. 
Architect,  G.  A.  Dodge,  101  Post  St.,  S. 
F.       Owners,      California     Street     Rail- 
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«uy  Co.  This  huildini?  is  in  tlic  nature 
of  a  two-story  addition  to  tlie  present 
Structure  on  California  street  near 
Hyde.  Plans  tor  this  work  have  been 
co^npleted  and  placed  in  the  hands  of 
the  owners  who  will  do  tlie  work  liy 
Day    Ijabor. 

CONDUIT  SYSTE.M — Cost  not  stated. 
iiiil  Francisco.  Engineer.  Director  of 
\Forks,  Service  Bldg-.,  S.  F.  Owners, 
Panama-Pacific  International  Flxposi- 
Mon  Co.  Plans  for  tlie  construction  of 
ail  electric  conduit  system  througliout 
the  grounds  of  the  exposition  liave 
tjeen  cormpleted  and  figures  are  now 
lieing-  called  for.  The  official  proposal 
appears  in  another  column  of  tliis  issue. 
Bids  will  be  opened  on  February  ISth. 
Plans  may  be  secured  from  the  Direc- 
tor of  Works  at  the  Service  Bldg-..  San 
Francisco. 

STORES  AND  OFFICES — 4  story 
.and  base,  brick  and  steel.  Cost  not 
jjtated,  San  Francisco.  Architect.  Na- 
.thanlel  Blaisdell,  255  California  St.,  S. 
F.  Owners,  C.  C.  Moore  Engineering 
Qo.  The  owners  have  just  announced 
their  selection  of  an  architect  to  pre- 
pare plans  for  the  improvement  of  the 
property  recently  purchased  at  the 
northeast  corner  of  Mission  and  First 
Streets.  The  new  structure  will  have 
a  frontag-e  of  129  feet  on  First  and  lis 
feet  on  Mission  street.  There  will  be  a 
steel  frame  and  exterior  walls  of  brick, 
faced  with  pressed  brick.  The  first 
.floor  will  be  occupied  by  the  owners 
and  upper  floors  will  be  arranged  for 
offices  designed  to  meet  the  require- 
ments of  engineers,  assayers  and  other 
specialists.  There  will  be  steam  heat, 
elevator  service,  a  vacuum  cleaning 
plant,  mail  chutes  and  other  modern 
Improvements.  Metal  window  frames 
and  sash  are  to  be  used.  Plans  are 
being  prepared. 

EDUCATIONAL.  BUILDING — 2  story 
concrete  and  frame.  Cost  not  stated. 
San  Francisco.  Architects,  Bliss  & 
Faville,  Balboa  Bldg.,  S.  F.  Owners, 
Eanama-Pacific  International  Exposi- 
tion Co.  Plans  for  this  building,  which 
W.!U  be  the  second  largest  of  the  Ex- 
position buildings,  have  been  completed 
and  approved  by  the  Buildings  and 
Grounds  Committee.  Bids  are  now  be- 
ing taken  and  will  be  opened  on  March 
11th.  Separate  figures  are  as'ked  for 
on  the  construction  of  the  building  and 
the  installation  of  sewers,  plumbing 
and  water  piping.  Plans  and  specifica- 
tions can  be  obtained  from  the  Direc- 
tor of  Works,  Service  Bldg.,  San  Fran- 
cisco. The  official  proposal  appears  In 
another    column    of    this    issue. 

RAILROAD  CONSTRUCTION  —  Cost 
not  stated.  San  Francisco.  Engineer, 
City  Department  of  Engineering.  Tem- 
porary City  Hall,  S.  F.  Owners.  City 
and  County  of  San  Francisco.  Plans 
for  the  completion  of  the  Geary  Street 
Municipal  Railroad  down  Market  street 
from  -the  west  line  of  Kearny  to  Mar- 
ket and  Sutter  streets  have  been  com- 
pleted and  bids  are  now  being  called 
for.  Bids  will  be  opened  by  the  Board 
of  Public  Works  on  February  26th. 
Plans  and  specifications  can  be  se- 
cured from  the  Board  of  Public  Works. 
FURNISHING  LOAM  FOR  GARDENS 
— Cost  not  stated.  San  Francisco.  En- 
gineer. Director  of  Works,  Service 
Bldg.,  S.  F.  Owners,  Panama-Pacific 
International  Exposition  Co.  Bids  will 
be  opened  on  February  25th  for  the 
furnishing   of   loam   for   the   Exposition 


licial    proposal    appears 


Contracts  Awarded. 

PIER— Kcinforccd  coiuretc.  $l:!(;,li0ll, 
San  Francisco.  Engineer,  Assistant 
State  Engineer.  Ferry  Bldg.,  S.  F. 
Owners.  State  of  California.  Contract 
tors,  Healy-Tibbitts  Construction  Co., 
S,  F.  Contract  price,  $436, MO.  Five 
sets  of  figures  were  received  for  this 
work  and  the  lowest,  that  of  Healy- 
Tilbbitts  Co.  was  accepted.  For  a 
complete  list  of  the  bids  see  under 
San    Francisco    in    this    issue. 

HOTEL — 3  story  and  base,  brick, 
$21, 000.  San  Francisco.  Architects, 
Hladik  &  Thayer,  Monadnock  Bldg.,  S. 
F.  Owner,  Charles  S.  Howard.  Con- 
tractor, Howard  S.  Williams,  Hearst 
Bldg.,   S.    F.      Contract   price,   $21,000. 

SEWERS — $4,S70,  San       Francisco. 

Engineer,  Director  of  Works  of  the  P. 
P.  I.  E.  Co.,  Service  Bldg.,  S.  F.  Own- 
ers, Panama-Pacific  Internationa!  Ex- 
position Co.  Contractor,  Phillip  Schuy- 
ler, First  National  Bank  Bldg.,  Oak- 
land. Contract  price.  $4,870.  Nine 
bids  were  submitted  for  tliis  work,  all 
of  which  are  printed  in  tliis  issue  under 
San    Francisco, 

HIGH  PRESSURE  AND  SERVICE 
WATER  SUPPLY  SYSTEM, — Cost  not 
state.  San  Francisco.  Engineer  Di- 
rector of  Works  P.  P.  I.  E.  Co.,  Serv- 
ice Bldg.,  S.  F.  Owners,  Panama-Pa- 
cific International  Exposition  Co.  Con- 
tractors. The  Turner  Co.,  27S  Natoma 
St..  S.  F.,  awarded  contract  for  tlie 
high  pressure  system  at  $152,225,  and 
Phillip  Schuyler,  First  National  Bank 
Bids.,  Oakland,  awarded  contract  for 
the    service    supply    system    at    $55,303. 


State    Harbor    Board 
Open  Figures. 

Illfin    (ur    <'<inii<riirtli>n     of     flrr     \o.    30 

NiDMV    Ilrnly-'l'lhlilttii    To.    I,un     And 

Annrd  Made. 


Big  Contrad  Let  By 
P.  P.  I.  E.  Company 

HIeb    Pressure    Water    Supply    and    Ser- 
vice    System     Contracts     I..et.       Bids 
Opened   for  Se«'ers. 


Nine  bids  were  opened  by  tiie  Build- 
ings and  Grounds  Committee  of  the 
Panama-Pacific  International  Exposi- 
tion Company  on  Tuesday,  February 
11th,  for  the  construction  of  sewers  in 
the  Main  Roadway  of  the  Concessions 
District.  Phillip  Schuyler  of  Oakland 
was  awarded  the  contract  on  his  bid 
of  $r4,870.  Th  following  list  shows 
the    other    bids'    presented: 

F.     A.     Gawthorne $4700 

Phillip     Schuyler     ■ISTO 

HIVner    &    O'Connell 4975 

Pringle,    Dunn    &    Co 6330 

Westdahl    &    Hennessy 5300 

Carl    Ehrhart    5500 

James    H.    O'Brien 5980 

Michael     Murphy     7000 

Contra   Costa  Constr  Co 7525 

Contracts  were  also  awarded  at  the 
same  meeting  for  the  construction  of 
the  High  Pressure  Fire  Protection  Sys- 
tem and  for  the  Service  Supply  Water 
System.  The  High  Pressure  System 
went  to  The  Turner  Co.,  278  Natoma 
Street,  for  $152,225  and  the  Service 
Supply  System  was  awarded  to  Phillip 
Schuyler   of  Oakland   for   $55,305. 


Five  sets  of  bids  were  opened  by  the 
State  Board  of  Harbor  Commissioners 
at  their  meeting  held  Tuesday  after- 
noon for  the  construction  of  Pier  No. 
39.  Healy-Tlbbltts  Construction  Com- 
pany presented  the  lowest  figures  and 
were   awarded    the   contract. 

No  action  was  taken  by  the  State 
Board  in  regard  to  the  bid  of  the 
Thompson  Bridge  Company  on  Pier 
No,  37,  but  that  fin.n  has  secured  a 
court  injunction  against  the  Harbor 
Commissioners  cashing  their  check  for 
5%  of  the  amount  of  their  bid  for  that 
work.  The  Thompson  Bridge  Co.  with- 
drew their  bid  on  the  construction  of 
Pier  No.  39  before  the  lime  of  opening 
figures. 

Construction  Pier  No.  39. 
Healy-Tlbbitts   Constr.    Co.  .$436,400 

F.    Rolandl     474,000 

San    Francisco    Bridge  Co...    448,000 

Pacific    Wakefield    Co 443,600 

Grant    Smith    &    Co 528,000 


Bids   For  Reinforced 
Concrete  Bridges. 

^Vo^k  on  Four  Bridges  In  the  Yo«en>lte 

Valley    Attracts    Bids    From    nil 

Const    Cities. 


Bids  have  been  opened  for  the  con- 
struction of  four  reinforced  concrete 
bridges  which  are  to  be  erected  in  the 
Yosemite  Valley  under  the  direction  of 
the  Department  of  Interior.  Oscar 
Parlier  of  Tulare  presented  the  lowest 
figures  for  the  four  bridges  at  $27,498. 
All  bids  have  been  sent  to  Washington 
tor  approval.  The  following  is  a  list 
of   tlie   bids   as   presented: 

Construction  of  Bridses. 

Oscar    Parlier,    Tulare $27,498 

Gildersleeve   Con.    Co.,   Napa.    33.775 

M.    P.    Yunker,  S.   F 37,700 

W.    N.    Concanon,   S.    F 37.700 

Elmer  J.  Chute,   Oakland 37,788 

Munoz  &  Munoz,  Los  Angeles  38,333 
Midland       Bridge      Co.,      Los 

Angeles     <0.13< 

State  Constr.  Co.,  S.  F 41.361 

William   Bruce,   S.   F 49,000 

Southwestern      Constr.      Co., 

Los    Angeles    49,750 

Fisher  Eng.   Co.,   Portland...    51,313 

T.   K.    Beard,   Modesto 53.890 

Westlake    Constr.      Co.,    Los 

Angeles     61,600 


tOTICE       OF      >'0X-RESP0>SIBII,ITY. 

Feb  14,  1913— NE  SIXTEENTH  AND 
Rhode  Island  E  200  N  200  W  100  N 
200  W  100  S  400.  George  L  and 
Samuel  Center  and  Chas  T  Spader 
as  to  improvements  on  leased  prop- 
erty      

PERMITS    ISSITKD    FROM    FEBBl'ARY 
1ST   TO    FEBRI'ARV    7TII,    191S. 

Class  No.    of    Hldgs.        Amount 

Class     -C" 5 »„''t'l«» 

Frames     <1 20o,3io 

Alterations     '« 35,219 

Total    122 $334,694 


16 


BUILDING  AND   INDUSTRIAL  NEWS 


"Self-Sentering" 


Cheap 
Strong 
Light 
Fireproof 
No  Forms 


THE 

FIREPROOFiNG 

HAND- BOOK 


The  FINAL  Word  on  LOW  COST  Fireproofing. 
Would  YOU  Like  a  Copy? 


MM/ 
MA 

# 


Roofs 
Floors 

Curtain  Walls 
Partitions 
Ceilings 


TheLilley  &  Thurston  Co. 


RIALTO  BUILDING, 


SAN  FRANCISCO 


KVANGELICAI,  LUTHERAN  CHURCH 
Sacramento,  Cal. 


Lawrence  B.  Valk,  Architect 
Los  Antreles 


Building  and  Industrial  News 
February  18,  19U 


PLATE  A 


UHMimVtfwftiim'itMi 


APARTMENT  FLATS  FOR  ADOLPH  SPANDAU 
San  Francisco 


William  A.  Newman.  Architect 
San  Francisco 


Building  and  Industrial  News, 
February  IS,  1913. 


PLATE  R 
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Lloyd  S.  Ackerman 


Attorney- At-Law 


Rooms  414-418  Nevada  Bank  BIdg. 

14  Montgomery  St.,  S.  F. 


IIIILUINli    SIH'KRIM'E\I)I-:\T. 

;i;i.ken,  Kdwr.  10.  General  Imildiiig: 
superintendent,  architectural  and 
structural;  supervision  of  any 
(hiss  of  building  construction.  Ex- 
pert in  reinforced  concrete,  in- 
.  lulling-  cost  data,  design,  floor 
l..:id,  (luantitv  .surveying,  etc.  Ad- 
.Iress  S68  Golden  Gate  Ave.  Plione 
l'i:inklin   7619. 


Biiilding  Contracts  Awarded. 
San  Francisco. 


41;:; 

464 


476 
477 
478 
479 
480 
4S1 


490 
491. 
492 
493 
494 
495 
496 
497 
498 
4199 
1,100 


0»vner  Contractor 

Mialocq     Mialicq 

Nestori     Nestori 

Larsen     Larsen 

Chipinti     Chipintl 

Picetti     Picetti 

Laime     Laime 

Keillis     Crotliers 

Green     Green 

Lepaoli     Segurson 

i5chuppert      Burns 

Union    League    Braas 

Ins.    Exoliange    Dow 

Same     Otis 

Same     O'Mara 

Raphael     Sutton 

Heath      Purcell 

L/angenberger     . . .  .Sanford 
American    Pish     ....Speidel 

Serens     McKillop 

Palmer Malsbary 

HeuriouUe      Malmtourg 

Same     Same 

Davis     McKillop 

Wichman     Schmidt 

Dieckelman     Walker 

Goodloe     Lansing 

Ulmer     Barry 

Duffey      McCoy 

Rosenberg     Rosenberg 

Ferrito      McNeil 

Hornlein     Wells 

Welsh      Cutts 

Fortney     Fortney 

Coleman     Urfe"" 

Losqutoff     Losqutoif 

..Sanders      Camp 

Hilson     Deibel 

Milne      GraJin 

Erdelatz     Martinelll 

Mission    Stone     Smith 

Newbert     ....Newfbert 

Browne     Browne 

Heyman     Heyman 

Same      Same 

Liebes     RIalston 

Same     Clinton 

Same     Emanuel 

Same     Petersen 

Same      Bach  man 

San'e      Morehouse 

Same     Schaef  er 

SaiTje     Rudgear 

Same      Fuller 

Same      Otis 

Kaufman      Eliel 

Rlty    &    Rebldg    Lyden 

Same    W'n   Furnace 

Sa,me     Condon 

Same     Lynch 

Rosa    Schalich 

Same      Cereghino 

Bibbero     Leaf 

Same     1.  .Condon 

Same     Heidt 

Same        Ralston 

Sajme     Whitney 


509 
510 
511 


.Hi 


.^on 


.Sar 

Belden      Knox 

Deming     Wilson 

Schleicher     Kearns 

Same      Condon 

Cavagllerl     Cavagllerl 


Amt. 

1000 
500 
1000 


400 
1000 
6750 

730 
15500 
29500 
2447 
6014 
28  SO 
2850 
1925 
5500 
35000 
3000 
3000 
3500 
1000 
1500 
1000 
1200 
1800 
5000 
1000 
1000 

400 
2000 

400 
1250 

800 

450 
1400 

.4'50 
2500 


2250 

2S770 
31250 
33250 
12500 
2859 


3850 

3750  „ 

70010  ^ 

~T2«r 

13060 

3350 

11869 

40270 

2700 

14900 

1425 

2325 

1082 

1740 

2872 

570ft 

3240 

4755 

4278 

130O 

1000 


Same     Same 

Same     Same 

Roussrau      Rousseau 

Cal    Pioneers    Butcher 

Selzer     Seizer 

Moore     Moore 

Ruegg     Ruegg 

Kundrea      Kundrea 

Glynn     Glynn 

Piper      Piper 

Zendrap     ' Zendrap 

Finegan      Harder 

Ha(mmond     Hammond 

Brown     Brown 

Richards     RlchArds 

Duffey     Burke 

Hanze      Westerlund 

Oyster    Loaf     Noveltv 

Ashley     Novelty 

Pacific   Gas    ....Pacific   Gas 

Klcezewskl     Owner 

P  P  I  E Sunset 

Cobb     Fisher 

Pischel     HIppelv 

Sullivan     Williams 

Vallergo      Houie 

Anderson      Anderson 

Same     Same 

Moneta     Braham 

Same    Same 

Same    Same 

Same     Same 

Same     Same 

Same      Same 

Philadelphia   Shoe    ..Owner 

Beaty     Steinauer 

Knoop     Knoop 

Killian     Killian 

Mey  er     Meyer 

Evanikoff     Evanikaff 

Terry     Terry 

:i4.i      McCarthy     Hinson 

544     Anderson      Anderson 

54  5      Coburn     Lee 

(430)      W  TWENTY-THIRD  AVE   125  S 
Geary.      One-story     basement     frame 
dwelling. 
Owner....  J.    Mialocq,    2315    Devisadero, 

San  Francisco. 
Architect  ..  .Fabre    &    Bearwald,    Mer- 
chants  Bank   Bldg..   S.   F. 
Day's   work.  COST,    $1000 


534 
535 
536 
537 
538 
539 
54  0 


ri4i2 


400 

1800 

600 

800 

400 

2500 

1000 

400 

900 

2800 

700 

1000 

900 

40(1 

400 

1000 

2000 

13446 

3776 

3750 

19967 

150O 

1200 

1200 

1900 

1900 

1900 

1900 

1900 

1900 


8000 
500 

1600 
500 
450 
500 

1000 
600 


(431)      NO.    516    PACIFIC.      Alter    front 
and   alter  saloon. 

Owner A.    Nestori,    Premises. 

Architect  .  .  .None. 

Contractor.  .Geo.  NImmo,  634  Clay,  S.  P 
COST,    $500 


f432)      S    SILVER    54    E    Naples.      One- 
story  and  basement  frame  dwelling. 

Owner L.    A.    Larsen,    130    Vienna, 

San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $1000 


(433)      NO.     521     GATES.       Repair     and 
alter    dwelling. 

Owner R.   Oliipinti    et   al,    Prem. 

Architect  . .  .None. 

Day's    work.  COST,    $500 


(434)   NE   NIAGARA   AND    LOUISBERG 
Erect   tank   and    tower. 

Owner A.    Picetti.    Premises. 

Architect  . .  .None. 

Day's  work.  COST,   $400 


(435)  NO.    50   HOFP   AVE.      New   floor. 

Owner J.   Laime,   Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $500 

i^O  

(436)  NO     1257       ARGUBLLO       BLVD. 
Extend'  porch    and   install   window. 

Owner C.    Kellis,    Premises. 

-Architect  .  .  .None. 

Conta-actor.  .P.       Crothers.     1426       10th 
Ave.,    San    Francisco. 

COST,   $400 


(437)      W     EIGHTH    AVE     33     S     ".MJ" 
One-story    and    basement    dwelling. 

Owner P.    Green,    2590    McAllister, 

San    Francisco. 
.Architect  . .  .None. 
Day's  work.  COST,   $1000 


(i:'.S)  s  TEHAMA  75  W  Klftli  W  25xS 
so.  I.ibor,  lumber,  mill,  plumbing, 
plaster,  painting,  tinning,  foundation 
loment  floor,  side  walk  for  three- 
story  and  basement  frame  building 
(room.s). 

Owner G.  Lepaoli,   57  Pierce,  S.  P. 

Architect  . .  .None. 

Contractor.  .Segurson    Bros.,    1545    Fol- 
som,  San  Franclgco. 

Filed  Feb.  10,  '13.     Dated  Feb.   10,  '13. 

Frame    up     $1687.50 

Brown    coaled     1G87.50 

Finished     1687.50 

Usual    35    days 1687.50 

TOTAL    COST.    $6750.00 

Bond,   none.      Limit,    90    day.s.      Forfeit, 

none.     Plans   and  speolflcation»  flied. 

(439)  N  EIGHTEENTH  149-9  E  Guer- 
rero N  lOOxE  25.  All  work  except 
painting,  grading  and  concrete  foun- 
dation forms  for  three-story  and 
basement   frame   flats. 

Owner A.   F.   and   Alice   M.   Scbup- 

pert.    1593    Post,    S.    P. 
Architect  ..  .John   J.    Foley,   Monadnock 

Bldg.,    San    Francisco. 
Contractolr. .  John     Burnis,     2612     McAl- 
lister,   San    Francisco. 
Filed  Feb.   10,  '13.     Dated  Feb.  7,  '13. 

Frame    up     $1592.50 

Brown    coated     1592.50 

Cq|npleted     and    accepted 1592.50 

Usual    35    days 1592.50 

TOTAL  COST,  $6370.00 
Bond,  $3420.  Sureties,  Jas.  L.  Hoover 
and  Jos.  Burns.  Limit,  80  days.  For- 
feit, none.  Plans  and  specifications 
Hied. 


(440)  SE  POWELL  AND  O'PARRELL. 
Altelrations  and  additions  to  Bar 
Alcove  of  Billiard  Room  and  doors 
separating  Red  and  Tapestry  dining 
rooms   of   Club    Building. 

Owner Union    League    Club. 

Architect  .  .Leo.    H.    Smith. 

Contractor.  .Braas      &    Kuhn      Co.,       58 
Dearborn.    San    Francisco. 

Filed  Feb.   10,  '13.     Dated  Feb.   7,  '13. 
Entfre     satisfactdry    ijompletlon 

of    work     $547,50 

Usual  35  days  after  filing  com- 
pletion   notice     182.50 

TOTAL   COST,    $730.00 

Bond,    $730.      Surety,    Nicholas      Epting. 

ILin^it,     none.       Forfeit,     none.       Plans 

and   specifications    filed. 


(441)  SW  CALIFORNIA  &  LEIDES- 
dorff.  Elevator  pump  In  Merchants' 
Exchange    Building. 

Owner The    Insurance    Exchange. 

Architect  ..  .Willis  Polk  &  Co.,  Mer- 
chants' Exchange  Bldg., 
San  Francisco. 
Contractor.  .The  Dow  Pump  &  Diesel 
Engine  Co.,  Sheldon  Bldg., 
San  Francisco. 
Filed  Feb.   11,  '13.     Dated  Feb.  5,  '13. 

On     May     1st 15% 

On    June    list 15% 

On    July    1st 

On    August    1st 

On    September    1st 

Usual    35    days 25% 

TOTAL  COST,  $15,500 
Bond,  $8000.  Surety.  Pacific  Coast 
Casualty  Co.  Limit,  Sept.  1.  '13.  For- 
feit,  $30.     Plans  and  specifications  filed 


15% 
15% 
15% 


(442)  SE  CALIFORNIA  &  LEIDES- 
dorflE  N  107-6x137-6.  Elevator  plant 
consisting  of  4  hydraulic  circulating 
machines  and  a  sidewalk  lift  for 
building. 
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Owner The     Iiisurani-<>     Kxchan^e. 

Architect  ...Wllllii     Polk     &    Co..    Mer- 
chants'  Bldg..  S.   F. 
Contractor.  .The      Otis      Elevator      Co.. 

Beach    &   Stockton.   S.    P. 
Filed  Feb.  11,    13.     Dated  Feb.  5.  '13. 

On    lath   of  each   montli 75% 

Usual    35    days 25% 

TOTL  COST.  129.500 
Bond.  $15,000.  Surt.v.  National  Suret.v 
Co.  Limit,  Augr.  1.  13.  Forfeit.  $50. 
Plans    and    speclflcalions    filed. 


Bond,  tHia  Sureties.  D.  B.  Macdonaid 
and  J.  A.  Mohr.  L.lmit,  90  days.  For- 
feit, none.  Plans  :ind  ^peciflcations 
tiled 


(443)  SE  CALIFORNIA  &  LEIDES- 
dorff  N  107-6x137-6  and  S\V  Cor.  said 
streets  which  latter  is  Merchant's 
Exchange  Bldg.  Pipe  connections 
bet.  Merchants'  Exchange  and  In- 
surance  Exciiange   Buildings. 

Owner The     Insurance     Exchange. 

Architect  ...Willis    Polk     &    Co.,     Mer- 
chants'  BIdg.,  S.  F. 
Contractor.. J.    E.    O'Mara,    449    Minna, 

San    Francisco. 
Filed  Feb.   11,  '13.     Dated  Feb.  5,  '13. 

On    15th   of  each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $2447 
Bond,  $1300.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  Aug.  1,  '13.  For- 
feit, $20.     Plans  and  specifications  filed. 


(Correotlon    In    Total) 

(444)  S  SOUTH  PAHK  AND  SKCOND 
SE  137-6xSWl22.  Automatic  sprink- 
ler equipment  and  hose  reel  equip- 
ment for  three-story  reinforced  con- 
crete   building. 

Owner Nat     Haphael,     3536    .Clay. 

San   Francisco. 
Architect  . .  .VT.  H.  tTrim  Jr..   425  Kear- 
ny,   San   Francisco. 
Contractor.  .John      G.    Sutton    Co..      229 

Minna,  San  Francisco. 
Filed   Feb.    11,   '13.     Dated  Feb.    5,   '13. 

On    1st   of   each    month 75% 

Usual    35    days,    25% $1503.50 

TOTAL  COST.  $6014.00 
Bond,  $3100.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  none.  Forfeit,  $10 
Plans    and    specifications    filed. 


(445)  N  TWENTT-FOLTITH  2S0  W 
Douglas  W  25-lOxX  114.  All  work 
for    two-storj-    frame    building. 

Owner.. Vfm.    C.    and    Pearl    Heath 

4431    24th,    S.    F. 
Architect  . .  .None. 
Contractor.. J.   S.    Purcell,    S36    Presidio 

Ave..    San    Francisco. 
Filed  Feb.   11.  '13.     Dated  Feb.  10,  '13. 

Frame    up    and    completed. $650 

Brown    coated     650 

Completed   and   accepted 700 

$880  to  be  taken   as   mtge.   to   be 
paid  in  $30  monthly  installments 

TOTAL  COST,  $2880 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

(446)  SW  LEAVENWORTH  AND 
Francisco  S  S2-6xW  68-9.  Altera- 
tions to  frame  residence,  a  three- 
toom  lodge  and  addition   to  garage. 

*''^"«'" Amadens    G.    Langenberger 

2455    Leavenworth,    S.    F. 

Architect  ...None. 

Contractor.. Percy      M.      Sanford,      2578 
California,    S.    F. 

Filed  Feb.   11,  '13.     Dated  Feb.   4.  '13. 
Frames   up  of  all  additions. ....  .$500 

Wben   roofed   and    sheathing  and 

shingles    on    550 

Interior     finished    and    all     walls 

plastered    or    finished 500 

Completed   and   accepted 600 

Usual    35     days ][   750 

TOTAL    COST.    $2850 


(447)  N  CLAY  IZ'.-r.  E  Montgomery 
E  45-lOxN  122.  Carpenter,  brick, 
pluntbing.  iron,  roofing,  electric 
work,  (painting  foT  alterations  to 
building. 

Owner The  American  Fish  &  Oyster 

Co.,    556    Clay.    S.    F. 
Architect  ..  .A.    W.    Cornelius.    625    Mar- 
ket.   San    Francisco. 
Contractor.  .P.    F.   Speidel,    402    Kearny, 

San   Francisco. 

Filed   Feb.    11,     13.      Dated   Feb.    5,   '13. 

When     smoke     houses     completed 

except    painting     25% 

Completed    and    accepted 50% 

Usual    85    days 25% 

TOTAL  COST,  $1925 
Bond,  $962.50.  Surety.  Pacific  Coast 
Casualty  Co.  Limit,  30  days.  Forfeit 
$20.      Plans   and    specifications    filed. 


(448)  N  ANZA  82-6  E  Seventh  Ave. 
Three-story  and  basement  fra^e 
fiats. 

Owner Mrs.    and    Mr.    Sernes,     540 

Anza,   San   Francisco. 
.\rchitect  . .   None. 

Contractor.  .MacKillop    &    Pagsdal,    540 
Anza,    San    Francisco. 

COST,  $.5500 


(449)  S  BUSH  107-6  W  Leavenworth. 
Four-story  and  basement  brick  (16) 
apartments. 

Owner Harry    Palmer.    922    Rialto 

Bldg.,   San  Francisco. 
Architect  . .  .None. 

Contractor.  .E.    L.    Malsbary,    922    Rialto 
Bldg.,    San    Francisco. 

COST,   $33,000 


(450)  X  NINETEENTH  175  E  Sanchez 
One  and  one-half-story  and  base- 
ment  frame   dwelling. 

Cwner L.  W.  Heurioulle,  3830  19th 

San   Prancisro. 
Architect  . .    None. 

Contractor..  S.     Malmburg.     3994       23rd, 
San   Francisco. 

COST.    $3000 

C451)  N  Nl.VETEENTH  150  E  Sanchez 
One  and  one-half -story  and  base- 
ment  frame   dwelling. 

<-wner L    W.  Heurioulle,  3830  19th 

San    Francisco. 
Architect  . .  .None. 

Contractor.  .SI.    Malmfcurg,     3994     23rd» 
San    Francisco. 

COST,    $3000 


(432)  a  CALIFOR^^A  150  E  Scott. 
Three  flats  to  be  changed  Into  apart- 
ments. Plumbing,  wiring  and  steam 
heat   to   be   installed. 

Owner H.  H.  Davis.  SW  Page  and 

Masonic  Ave.,  S.  F. 
Architect  . .  .None. 

Contractor.  .McKillop    Bros-.,     540    Cole, 
San  Francisco. 

COST.    $3500 

(453)  NO.  736  MARKET.  Erect  mez- 
zaninie   floor  and   two   tile   partitions. 

Owner Wlchman    &    Wllhelm,    736 

Market,    San    Francisco. 
-Fred    Meyer.    Bankers'    In- 
vestment   Bldg..   S.    F. 
-M.    Schmidt.    1816   Virginia. 
Berkeley. 

COST,     $1000 


Owner H.    Dieckelman    Jr.     et    a], 

1073   Monadnock  Bldg.,  S.F. 
Architect  .  .  .None. 

Contractor.  .P.  J.  Walker  Co.,   1073  M». 
nadnock   Bldg.,  S.  F. 

COST,   $1501 



(455)      S    FILBERT       137-6     E       Pierce 
One-story   frame   garage. 

Owner Paul   T.   Goodloe,    2393    Fl|. 

bert,    San    Francisco. 
Architect  . .  .None. 
Contractor.  .Frank      A.      Lansing,      40t 
Kearny,    San    Francisco, 

COST,  $100( 


(456)      S     GRAFTON     50     W     Plymoutii. 
One-story  and  basement  frame  dwlgj 

Owner W.      LTmer,    222      RaymonJ 

Ave.,   San   Francisco. 
Architect  . .  .None. 
Contractor.  .Stephenson     &     Parry,    221 
Raymond,  San  Francisco. 

COST,    $1200  ' 


Architect  . . 
Contractor. 


(457)  W'  TWENTY-SEVENTH  AVE 
200  N  Judah.  One  and  one-half- 
story  and  basement  frame  dwelling. 

Owner Catherine         Duffey.       3200 

17th,    San    Francisco. 
Architect  . .  .None. 
Contractor.. H.    E.      McCoy,    841      Capp, 
San   Francisco. 

COST,  $1800 


(458)  W  COMMONWEALTH  AVE  605 
S  Euclid  Ave.  Two-story  and  base- 
/ment    frame    dwelling. 

Owner Isidor        Rosenberg,        1570 

Greenwich,    San    Francisco. 
Architect  ..  .Joseph    Cahen,    43    Kearny, 

San    Francisco. 
Day's  work.  COST,  $3000 


(459)  W  LUNDY  LANE  175  S  Esmer- 
alda. One-story  and  basement  frame 
dwelling. 

Owner R.      Ferrlto,       111       Lundy 

Lane,    San    Francisco. 
-Architect  . .  .None. 
Contractor.  .James   McNeil,    674   Vienna, 
San    Francisco. 

COST,    $1000 


(460)      NOS.     100-lOfi     WEBSTER.       Re- 
pair   fire   damages. 
Owner Mary    Hornlein,    114    Web- 
ster,   San    Francisco. 
Architect  . .  .None. 

Contractor.  .J.    C.    Wells,    85    Parnassus 
Ave.,   San    Francisco. 

COST,   $1000 


(461)      NO.     2639    FOLSOM.       Raise    and 
repair    dwelling. 

Owner Joe    Welsh,    276    Sagamore, 

San    Francisco. 
Architect  . .  .None. 

Contractor.  .L.     C.   Cutts,  20   De     Wolf, 
San    Francisco. 

COST.    $400 


(4621  W  TWENTY-SECOND  AVE  240 
S  Ulloa.  One-story  and  basement 
frame   dwelling. 

Owner Louis     Fortney,   118     Capp, 

San    Francisco. 
Architect  ...J.     SL       Geary.     23rd       and 

Folsom,    San    Francisco. 
Day's   work.  COST,    $2000 


(454)      S    GEARY     28-9    E    Jones.       Re 
pair  rooming   house. 


(463)      NO.    77    THIRD.      Remove   plates 
in   front   and    install    sash. 

Owner Alice    S.      Coleman,      San 

Mateo. 
Architect  . .  .None. 

Contractor.  .Chas.    E.    Urfer,    2650    Post, 
San    Francisco. 

COST,    $400 
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(64)      E   DE   HARO    175   S   22nd.      One- 
story    and    basement    frame    dwellins. 

(vner Fred    Losqutoff.    871    Rbode 

Island,   San   Francisco, 
.(■hltect  .  .  .R.    F.   Austin,    S40   Jackson, 

San  Franci.sco. 
,v-s    work.  COST.   $1250 


65)      NW    RAIL,   ROAD    AND    PALOt'. 
■Concrete  foundation   and   rat  proof. 

cvner Estate   of  Sarah   Sanders, 

Humholdt    Bank    Bidg.,     % 
.1.   F.   Davis,   San  Francisco. 
-chitect  .  .  .None. 

mtractor.  .Camp  &  Carrillon,  180  Jes- 
sie,  San   Francisco. 

COST,   $800 


l>laie  of  structural  slecl.  cast  iron 
bases,  painting,  etc.,  tor  ten-stor.v 
Class    "A"    offlce    building. 

Owner Isaac   Liebes      and      Albert 

Meyer,   177   Post.   S.   F. 
Arcliitect  ..  .Havens       &      Toepke,      46 

Kearny,    San    Francisco. 
Contractor.  .Ralston    Iron    Works,    20th 

and    Indiana,    S.    F. 
Filed  Feb.  13,  '13.     Dated  Jan.  15,  '13. 
Payments  on  1st  and  15th  of  each 

month     '^5?9 

Usual    35    days 25% 

TOTAL,  COST,  $28,770 
Bond,  $14,385.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  200 
days.  Forfeit.  $25.  Plans  and  speci- 
nc-ations    filed. 


66)      NO.    426    PACIFIC.      Erect    board 
partition,  new  front  and  new  floor. 

Lwner A.    Hilson,    2    Gunst    Bldg-., 

I  San  Francisco. 

tchitect  . .  .None. 


ontractor.  .Louis    J.    Deibel. 


COST,    $450 


i|67)  E  ANDERSON  150  S  Jarboe. 
One  and'  one-half-story  and  base- 
ment frame   dwelling. 

iwner John    Milne,    451    Anderson, 

San    Francisco. 
rdiltect  . .  .None. 

[■ontractor.  .Wm.   Grahn,   3008   Harrison 
San   Francisco. 

COST.    $1400 


[468)      N  TOWNSEND  45  W  Japan.   Re- 
;  move   wall   and  erect  foundation. 

!»wner J.    Erdelatz,    64    Townsend, 

!  San   Francisco. 

lixchitect  . .  .None. 

Contractor.  .J.     Martinelli,     1122     Mont- 
gomery,   San    Francisco. 
I  COST,    $450 


;469)      W      HARRISON    137-6    N      19th. 

>wner Mission    Stove    Foundry. 

Two-story   frame  wajehouse. 
'Architect  . .  .None. 
Contractor.  .W.      P.    Smith,    109      Brazil 
Ave.,  San  Francisco. 

COST,   $2500 


(470)      NO.  9  FAIR  AVE.  Add  two  bath 
rooms   and   alter   entrance. 

Owner F.   W.  Newbert,   34   Powers 

Ave.,    San   Francisco. 
Architect  . .  .None. 
.Day's  worOc.  COST,   $1500 


1(471)  W  CARSON  156  W  Douglass 
One  and  one-half-story  and  basement 
frame    dwelling. 

Owner J.  F.  Browne,  392  Guerrero 

San  Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $1200 


MSU)      I'AIXTINCJ,     VAllNISHINQ. 

tinting,   etc.,   on   above, 
('ontractor.  .Fred    Schaefer. 
Filed  Feb.  13,  '13.     Dated  Jan.   13,  '13. 

Payments    same    as    above 

TOTAL  COST.  |30(iJ 
Bond,  $1500.  -Surety,  Baas  Hueter 
Paint  Co.  Limit,  40  i-ys.  Forfeit,  »25. 
Plans  and  specillcatlons   filed.' 


(472)  E  SEVENTEENTH  AVE  175  S 
Geary.  Two-story  and  basement 
frame  residence. 

Owner O.    Hey\man      &     Bro.,      742 

Market,    San    Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $2250 


(475)  EXCAVATING,  CONCRETE 
foundation,  reinforced  concret3  walls 
and  floor  slabs,  concrete  flreprooflng, 
outside  cement  plaster  and  Gllddenit 
coating   on   above. 

Contractor.  .Clintion     Flireproofing    Co., 
Mutual   Bank  Bldg.,  S.  F. 

Filed  Feb.  13,  '13.     Dated  Jan.  14,  '13. 

Payments    same    as    above 

TOTAL  COST,  $31,250 

Bond,  $15,625.     Surety,  Globe  Indemnity 

Co.     Limit,  60  days.     Forfeit,  $50.  Plans 

and  specifications  filed. 

(47  6)      CARPE.XTER,      T  B  R;  R  A  Z  Z  O 

floors,    marble    wainscoting,    flooring. 

sleepers,    concrete      fill,    sheet    metal. 

hardwcod   finish   and     mill   work     on 

above. 
Contractor.  .L.  &  E.  Emanuel.  144  12th, 

San    Francisco. 
Filed  Feb.  13,  '13.     Dated  Jan.  14,  '13. 

Payments    saime    as    above 

TOTAL  CaST,  $33,250 
Bond.  $17,000.  Sureties.  Oscar  Heyman 
and  JIaurice  Greenberg.  Limit,  as  fast 
as  required.  Forfeit,  $50.  Plans  and 
specifications   filed. 


(477)  PLUMBING.  SEWERING,  GAS 
fitting,  heating  and  ventilating  on 
above. 

Contractor.  .Petersen- James      Co.,      710 
Larkin,    San    Francisco. 

Filed  Feb.   13,  '13.     Dated  Jan|   13,  '13. 

Favments    same    as    above 

TOTAL    COST,     $12,500 

Bond,    $6250.      Sureties,    R.    W.    Kinney 

and    J.    H.    Wright.      Limit,    as    fast    as 

required.        Forfeit,    $50.        Plans      and 

specifications  filed. 


(478)      CONDUIT    WORK,       ELECTRIC 
wiring,    switches,    etc.,    on    above. 

Contractor.  .Bachman      Elec.      Co.,      681 
Market,    San    Francisco. 

Filed  Feb.  13,  '13.     Dated  Jan.  13,  '13. 

Payments    same    as    above 

TOTAL    COST,    $2859 

Bond,    $1429.50.      Surety,    Massachusetts 

Bonding-    &    Insurance    Co.       Limit,    as 

fast   as    required.      Forfeit,    $25.      Plans 

and  specifications  filed. 


<«3)  E  SEVENTEENTH  AVE  150  S 
Geary.  Two-story  and  basement 
frame  residence. 

Owner O.    Heyman     &      Bro.,      742 

Market,    San    Francisco. 

Architect  . .  .None. 

Daj-'s    work.  COST,    $2250 


(481)  ORNAMEK^TAL  IKON,  CAST 
iron  stairs,  balustrades,  elevator 
fronts,  marquise,  awning  boxes,  etc., 
on   above. 

Contractor.  .Rudgcar-Merle  Co.,   Bay   A 
Stockton,  San  Francisco. 

Filed  Feb.  13,  '13.     Dated  Jan.  13.  '11. 

Payments    same    as    above 

TOTAL  COST.  $9850 

Bond.    $4925.       Sureties.    A.    E.    and    A. 

Sbarbora      Limit,    as    fast    as    required. 

Forfeit.    $50.      Plans    and    specifications 

filed. 


(482)  GLASS  AND  GLAZING.  Ex- 
cept m.arquise.  elevator  fronts,  store 
fronts  and  mirrors,  interior  glass  on 
1st   floor   and  basement   on   above. 

Contractor.  .W.   P.   Fuller   &   Co..   Beale 
and  Mission.  San  Francisco 

Filed  Feb.  13,  '13.     Dated  Jan.  13.  '12. 

Payments    same    as    above 

TOTAL  COST.  $3750 

Bond.    $1875.      Surety,    E.    E.    Simmons 

and    F.    T.    McHenry.        Limit.    20   days 

atteir    ibuild^ng    realdy,       Forfeit,     $25. 

Plans    and    specifications    filed. 


(474)  SW  SANSOME  AND  SUTTER  W 
69-8%  S  69-7  NB  85-10%  N  19-414- 
Furnishlng,      delivering,    setting      in 


(479)  METAL  LATH,  PLASTER,  FUR- 
ring,  suspended  ceilings  and  metal 
studs,    etc..    on    aibove. 

Contractor.. C.    C-    Morehouse,    Crocker 
Bldg.,    San    Francisco. 

Filed  Feb.   13,  '13.     Dated  Jan-   13,  '13. 

Payments   same    as    above 

TOTAL    COST.    $8011 

Bond,    $4005.      Surety,    National    Surety 

Co.     Umit,  45  days.  Forfeit.   $50.  Plans 

and   specifications    filed. 


(483)      FURMSHlNG    A.ND       SETTING 
in    place    of    two    electric    passenger 
elevators    on    tibove. 
Contractor- -Otis    Elevator    Co..    Beach 

and    Stockton.    S.    F. 
Filed   Feb.    13,   '13.      Dated  Jan.   14,  '13. 

Machines    delivered    to    bldg »SS«0 

Machines     in     position 1750 

Completed    and    accepted 1750 

TOTAL  COST,  $7000 
Bond,  $3500.  Surety,  National  Surety 
Co.  Limit,  as  fast  as  possible.  For- 
feit, $50.     Plans  and  specifications  filed. 

(4,84)      NOS.     350     AND     352     KEARNY. 

New    store    front    and      partition      in 

basement      and    partition      enclosing 

toilet   for   building. 

O^-'ner Tbe   Kai.fmann    Realty  Co. 

Architect  ...Alfred      H.       Jacobs,       110 

Sutter,     San    Francisco. 
Contractor-. A-    F.     Eliel,     1762    Broad- 

wav,    Oakland. 
Filed  Feb.  13,  'IS.     Dated  Feb.  11.  'II- 

Completed    and    a^eP'^*^-    ■  ■  ■ '  •.; '    . 

TOTAL   COST,    |12«J 

Bond    $645.     Sureties.  F.  G.  Becker  and 

B     G.    Ensign.      Limit,    none.      FortMt, 

none.     Plans   and   specifications   filed. 

(485)  NE  TURK  AND  FILLMORE  M 
■'75xE  130.  Lath  and  plaster  four- 
storv  and  basement  reinforced  con- 
crete building  (Stores  and  apart- 
ments).  ,,^.       .  _„  .  _ 

owner Realty  &  Rebuilding    Co.  by 

Macdonald   &   Kahn,   Rlalto 
Bldg..    San    Francisco. 
Architect.. -Miller    &    Colmesnll.    Uck 

Bldg..    San    Francisco. 
Contractor.. Lyden   &   Brickel.  269  Fell, 

San    Francisco. 
Filed  Feb.   13,  '13.     Dated  Feb.  8.  'IJ. 
10th   of  each   month J^ 

'*    *•*"     TOTAL  COST. '$1«.0M 

Bond  $6350.  Surety,  Ma»sachu.etts 
Bonding  &  Insurance  Co.  Limit.  none_ 
forfeit    none.      Plans   ad   specification. 

filed. 
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(186>     iXlKKT      METAL      WOHIC       ON 

above. 
Ooiitiactor.  .Western    Furnace    &    Cor- 
nice     Co.,      1646      Howard. 
San    Krnnclsco. 
FHed  Feb.   IS.  '13.     Dated  Jan.   17,  '13. 

.    "Payments    same   as   above 

TOTAL  COST,  »33o0 
Bond,  $1675.  Surety,  Massachusetts 
rtundln^  &  Insurance  Co.  Limit,  none. 
Forfeit,   none.     Plans  and  specifications 

nied. 


^4*7)      PLUMBING  ON  ABOVE. 

'^ontfUci or.  .Condon   ,<l   Band,    31S   E.Us, 
San    Francisco. 

Filed  Feb.  13.  'IS.     Dated  Jan.  22,  'IS. 

■   Payments    same    a.s    above 

TOTAL    COST,     »11,S69 

I^orid,   $5834.50.        Surety,   Massachusetts 
•Bonding  &   Insurance   Co.     Limit,   none. 

Forfeit,  none.     Plans  and  .specifications 

tiled. 


(488)      CONCRETE    WORK   ON   ABOVE 
Contractor.  .A.     Lynch,     185    Stevenson, 

San   Francisco. 
Filed  Feb.  13,  '13.     Dated  Jan.  27,  '13. 

Payments    same    as    above 

TOTAL  COST,  $40,270 
Hond.  $20,500.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  120 
days.  Forfeit,  none.  Plans  and  speci- 
lications   filed. 


Front, 


Mer- 
Bank 


(489)  S  TWENTY-EIGHTH  100  W 
Church  S  34xE  100.  Plumbing, 
sewering  and  gas  fitting  for  three- 
story  and  basement  frame  stores  and 
apartments. 

Owner Alberto    Rosa,      62i 

San   Francisco. 
Architect  ..  .Welsh       &       Carey 
chants"        National 
Bldg.,    San    Francisco. 
.Contractor.  .John      A.      Schalich,       1627 

Church,    San    Francisco. 
Filed   Feb.   13,  "n.     Dated   Feb.   10,  '13. 

Roughed    in    $1000 

Completed     1025 

Usual    35    days 675 

TOTAL  COST.  $2700 
Boud,  $1350.  Sureties,  O.  G.  Freyer- 
jmuth  and  Fred  Sulger.  Limit,  50  days 
Forfeit,  $10.  Plans  and  specifications 
filed. 


(490)      ALL    WORK    EXCEPT    PLUMB- 

.  jng.  ,elc.,   on   above. 

(bontractor.  .L.    Cereghino      &      Son.      6 

Marshall.    San   Francisco. 
Filed  Feb.  13,  '13.     Dated  Feb.  10.  "13. 

.    ^rame    up   aftd    enclosed $3000 

Plaster    Hnisfied    3000 

Standing    finish    on 2500 

Completed    and    accerjted 2676 

Usual    35    days '725 

TOTAL  COST,  $14,90u 
-Bond,  $7450.  Sureties,  R.  Cereghino  & 
.3.  B.  Cordano.  Limit,  120  dayls.  For- 
.feU,  $10.     Plans  and  specifications  filed 


(491)  NW  HOWARD  370  SW  Third 
SW  40xNW  80.  Lath  and  plaster  for 
three-story  and  basement  Class  "C" 
building. 

Owner Clara    B'bbero. 

Architect  ..  .Bernard  J.  Joseph,  1st  Na- 
tional   Bank    Bldg.,    S.    F. 

Contractor.  .Leaf  &  Kaiser,  402  Kear- 
ny,   San    Francisco. 

Filed   Feb.    13,  '13.     Dated  Feb.   3,   '13. 

.   Building  lathed  .S:  brown  coated. $600 

Completed    and    accepted 4,65 

Usual    3i5    days 360 

TOTAL    COST,     $1425 

Bond,  $712.50.     Surety,  Globe  Indemnity 

Co.     Limit,   40   days.      Forfeit,   $5.   Plans 

and   specifications    filed. 


(I?2>      SBWKHING.      PLUMBING.     GAS 
fitting,    steam    piping    radiators,    pipe 
covering,    valve?,    etc.,    on    above. 
Contractor.  .Condon   &    Band.    318   Ellis, 

San    Francisco. 
Filed  Feb.   13,  '13.     Dated  Feb.   3,  '13. 
Rough    plumbing  and   steam   pip- 
ing  cnimpleted    $870 

Completed    and    accepted 870 

Usual   35   days 585 

TOTAL  COST,  $2325 
Bond,  $1170.  Sureties,  C.  W.  Morris  & 
J.  H.  Wright.  Limit,  40  days.  Forfeit, 
$5.      Plans    and    specifications    filed. 

1493)      TIN    AND    GALVANIZED    IRON 
work,    etc.,    on    above. 

Contractor.  .W.    Heldt    Cornice    Works, 
152   First,    San    Francisco. 

Filed  Feb.   13,  "13,     Dated  Feb.   3,  '13. 
Bi-ackets,      galvanized    Iron      belt 

courses   and    cornices   set $300 

Galvanized  iron  work  in  light 
courts,  all  tinning  and  flashing 
and    all    bay    window    galvanized 

iron     completed 300 

Completed    and    accepted 211 

Usual     35     days 271 

TOTAX,    COST,    $1082 

Bond,     $550.      Surety,    National    Surety 

Co.     Limit,   40  days.     Forfeit,   $5.  Plans 

and   specifications   filed. 


(494)  STRUC7TURAL  WROUGHT  IRON 
and  steel  work,  miscellaneous  iron 
work,  trap  door,  sidewalk  lights,  fire 
escapes,  wrought  Iron  grilles,  etc.. 
on   above. 

Contractor.  .Ralston    Iron    Works.,    20th 
and  Indiana.  San  Francisco 

Filed  Feb.   13,   '13.      Dated  Feb.    3.   '13. 
Steel    columns    and    girders,     etc 

to    2nd    floor    line $650 

Completed     and    accepted 650 

Usual   35   days 440 

TOTAL    COST,    $1740 

Bond,      $875.        Surety,      Pacific      Coast 

Casualty    Co.      Limit    25    working    days 

from     recording.       Forfeit.     $f5.       Plane 

and    specifications    filtd. 


(495)     COMMON     AND   FACE      BRICK, 
cementing    fire    walls,     window    sills, 
flue  linings,   etc.,   on  above. 
Contractoii-.  .Whitney     &     Davles^ 
Filed    Feb.    13,    '13.      Dated    Feb.    3,   '13. 
Brick    work    done    to    bottom    of 

3rd    floor   joists,    etc $1077 

Completed   and   accepted 1077 

Usual  35   days 71s 

TOTAL  COST,  $2872 
Bond,  $143».  Surety,  Aetna  Accident 
Co.  Limit,  JS  days.  Forfeit,  none. 
Plans    and    specifications    iiled. 


(496)      MIUL,       CARPENTER,       POLH, 
stairs,     hardware,      glass,      flberstone 
flooring,    etc.,    on   adove. 
Contractor.  .L.    A.    Hinson,    ISO    Jessie, 

San    Francisco. 

Filed  Feb.   13,  '13.     Dated  Feb.   3,  '13. 

1st,    2nd    ana    3rd    floors   set    and 

bearing    partitions    set    on     2nd 

and   3rd   floois.    etc $  750 

Rough      frame      completed,      roof 
boarded,     floors    laid    and    stairs 

up     750 

Sash    glazed   and   hung,   base   and 
picture     molding     on    and    store 

fronts    ready    for    gla.zlng lOOO 

Completed     and    accepted 1275 

Usual    35    days   1425 

TOTAL  COST,  $5700 
Bond,  $2850.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  none. 
Limit,  90  days.  Plans  and  specifications 
filed. 


i»r( 


(497)      E     NINETEENTH     AVE 
Anza  S  25xE  120.     All  woric  for 
story    frame   residence. 

Owner J.    W.    Belden.    1826      Bua 

San    Francisco. 
Arcihtect  . .  .None. 
Contractor.  .Orrin    Knox,    624    7th 

San    Francisco. 
Filed  Feb.   13,  '13.     Dated  Feb.   7,  'l^j 

Frame     up     

Brown   coated    

Completed    and    accepted. 

Usual    36    days 

TOTAL  COST,  %it 
Bond,  $1623.  Surety.  Fidelity  *  B 
posit  Co.  of  Maryland  Limit,  May  1 
'13.  Forfeit,  none.  Plans  and  spe» 
fications   filed. 


• 


(498)  W  POLK  95-9  N  Clay  N  Jl 
W  123-6  S  31-6  B  120.  All  work  "t 
one-story  and  basement  frame  atO 
building. 

Owner Mrs.  Clara  J.   Demlng,  IJ 

Pine,   San    Francisco. 
Architect  . .   None. 
Contractor.  .Wilson   &   Christensen.   S 

Hearst   Bldg..  S.  F. 
Filed  Feb.   13,  '13.     Dated  Feb.   6,  '13. 

Rough   boards   on    $1783. 

Completed    and    accepted 1784. 

Usual    35    days llgg. 

TOTAL  COST,  $4756, 
none.  Limit.  39  days.  Forfe 
Plans   and   specifications   filed, 


Bond, 
none. 


(499)  N  O'FARRELL  100-6  W  Fran) 
lin  W  33-3x120.  All  work  for  alter 
tions  and  additions  except  plumbln 
plastering,  painting  and  paperin 
electric  wiring,  marble  work,  ste» 
heating,  wall  beds,  hardwood  flooi 
light  fixtures,  finish  hardware 
shades       for         three-story  fran 

apartments. 

Owner August   Schleicher. 

Architect  ..  .J.    F.      Dunn,      Monadna 
Bldg.,    San   Francisco, 

Contractor.  .Kearns    &      Finegan,      11 
Ellis.     San     Francisco. 

Filed  Feb.  13,  '13.     Dated  Feb.  10,  "ISi 
Frame  up  of  new  rear  addition. $  • 

Ready   for  lathing fr 

Standing    finish    on 

Completed   and   accepted 8' 

Usual     35    days II 

TOTAL    COST,     $4^ 

Bond,    $2139.      Sureties,    Eugene    McO 

and   Jas.   Hurley.      Limit,   60   days   fr 

Feb.    10,    '13.      Forfeit,    $7.      Plans 

specifications  filed. 


(500)      SEWERING,      PLUMBING     AJ 

gas  fitting  on  above. 
Contractor.  .Condon   &   Band,    31(>   Bl^ 

San   Francisco. 
Filed  Feb.  13,  '13.     Dated  Feb.   11, 

Roughed    in    |4 

Finished    and    accepted 

Usual   35   days 

TOTAL  COST,    $11 
Bond,  $650.     Sureties,  R,  W.  Kinney 
C.  W.  Morris.     Limit,  60  days  from  P«| 
11.     Forf^>it.   none     Plans  and  speclfia 
tions   filed 


(501)      N      NINETEENTH      50    E 
Bruno.        One-story      and      basem<i 
frame    dwelling. 

Owner G.    Cavagllerl,    593    Potr«|| 

Ave.,  San   Francisco. 
Architect  ..  .0.   K.    Evans,   2367   Misslfl 

San   Francisco. 
Day's   work.  COST,   $1( 


1502)      N      NINETEENTH 
Bruno.       One-story       and 
frame   residence. 


IS    E 
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l^ner G.    Cavag-lleri.    593    Potrero 

Ave..   San   Francisco. 

pchitect  . .  .O.  E.  Evans,  2367  Mission, 
San   Francisco. 

ly's    work.  COST,    $!000 

,0S)     N      NINETEENTH      75    E      San 
Bruno.        One-story      and      basement 
frame  residence, 
wner O.    Cavaglierl,    593    Potrero 

Ave..,    San    Francisco, 
roliltect  . .  .O.   B.   Evans,   2367   Mission. 

San  Francisco. 
ay's  work.  COST,  JlOOd 


Conlractor.  .Jolin     Harder,     40     .S-|ii|il«y. 
San   Francisco. 

ccsT,  |4on 


i04)  SE  PACIFIC  AND  LARKIN. 
Three-story  and  basement  frame 
store   ana   apartments. 

lirner Rousseau    Realty    Co.,    Mo- 

nadnock   Bldg.,   S.   F. 
rcliitjct  ...A.   F.  and   C.   M.   Rousseau, 
Monadnock    Bldg,    S.    F 
5    work.  COST,    $8750 


,015)     W    FOURTH   75    N    Jessie.      Un- 
derpin wall. 

►wner Calilornia     Pioneer    Asso- 
ciation, Lick  Place,  S.   F. 
.roiiilect  . .    None. 

ontractcr.  .Butcher      &      Hadley,       180 
Jessie,    San    Francisco. 

COST,    $400 


506)      NO.   337   LEXINGTON.      Add  two 
rooms. 

iwner Max      Selzer,      471      Valley, 

San    Francisco. 
,rcli,itect  . .  .None. 
(ay's   wcrk.  COST,    $400 


i<|7)  B  EDINBURGH  125  N  East  Bay 
Boulevard.  One-story  and  basement 
frame    ciwelling. 

)wner W.  L.  Moore,  99  First,  S.  F. 

Architect  .    .None. 

f)ay's  work.  COST,   »1800 

50S)      W    BRYANT    25    S    2l3t.      Erect 
[    store    room. 

Owner Ruegg   Bros..    2306    Bryant, 

ii  San   Francisco. 

\rcliitect  .  .  .None. 

';ms    work.  COST,    ?600 

i.iOSi      NO.    .'.n    VIRGINIA    AVE.  Alter 
,    residence. 

bwner O.    K'umlera,    Premises. 

Architect  ..  .Hiailili    &   Thayer,    Monad- 
f  nock    UWg-.,    S.    F. 

COST,    $800 


Day's  work. 

ksW)     NO.       1582       McKINNON       AVE. 
Raise     dwelling,     underpin     and     add 
|l    foundation. 

Owner Mrs.   Glynn.    Premises. 

Architect  . .  .None. 

irontractor..J.    M.    Burns,    101    Thornton 
Avi;.,   San   Francisco. 

COST,    $400 


(ul4)      S    OILMAN    75    E    Ingalls.      One- 
story    and    basement   frame   dwlg. 
Owner C.   C.   Haminand,   1141   Gill- 
man    Ave.,   San    Francisco. 
Architect  . .  .None. 
Day's   work.  COST,   $900 


Filed   Fob.    14,   '13.      Dated    Feb.   7,   '13. 

As  work  progrpsscs 75% 

Usual    35    days ,...,,%&% 

TOTAL  COST,    $13,446 

Bond,    $7000.      Surety,    National    Surety 

Co.      Limit,    100      day.'i.        Forfeit,     %1^. 

Plans    and    speclflcatlons    (lied. 


(515)  W  SIXTH  AVE  325  N  Kirkliam. 
Two-story  an  dbasement  frame  resi- 
dence. 

Owner Lillie  Brown.   1434   6th  Ave. 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .L.    Brown,    1434    6th    Ave., 
San  Francisco. 

COST,    $2800 


|(oll)      N  HENRY  495   W   Castro.     Two- 
'i|  -story  and  basement   frame   flats. 

jOw'ner Joe  Piper,  278  Henry,  S.  F. 

JArchitect  ...Falch      &      Knoll,      Hearst 

Bldg.,    San    Francisco, 
inay's  work.  COST,   $2500 



(512)      S    INGERSON    225     E    Jennings. 

.One-story  and  basement  frame  dwlg. 

'Owner M.    Zendgrap,    IO515    Ingerson, 

!,    ^  San    Francisco. 

f!  Architect  .  .  .None. 

pay's    work.  COST,    $1000 

]iai3)      N    FOLSOM    500    E    Sixth.      One- 
1      s.tory    llacksmith   shop. 

'owner i.       Finnegan.     412       Cipp, 

.;  San   Fraiidscr.. 

lAI-chltect  ..  .Ni.ne. 


(516)      W    GATES      150    N      Powhattan. 

One-story  and  basement  frame  dwlg. 

Owner.  ....  .Mason      M.       Richards.      56 

Ellsworth,    S.    F. 
Architect  .  .  .None. 
Day's   work.  COST,   $700 


(517)  W    SUNNYSIDE    125   N  Forester. 
One-story  and  basement  frame  dwlg. 

Owner Edward   A.    Duffey,   314    27th, 

San  Francisco. 

Architect  . .  .None. 

Contractor.  .James    Burke,     1496     Guer- 
rero, San   Francisco. 

COST,  $1000 

(518)  NO.    64    DE    LONG.      Alter    resi- 
dence into  flats  and  add  plumbing. 

Owner Mr.  Hanze.  60  De  Long  Ave 

San   Francisco. 
Arc'.iitect  .  .  .None. 
Contractor.  .John  We'sterlund,  1564  35th 

Ave.,    Fruitvale. 

COST,  $900 


(.119)      NO.  61   EDDY.      Electric  sign. 

Owner Oyster  Loaf  Cafe,  Premises 

Architect  . .  .None. 

Contractor.. Novelty  Elec.  Sign  Co.,   165 
Eddy,   San   Francisco. 

COST,    $400 


(520)  NW       SIXTH       AND       MISSION. 
Electric  sign. 

Owner.... E.   Ashley,   Premises. 
Architect  . .  .None. 

Contractor.  .Novelty  Elec.  Sign  Co.,   1613 
Eddy,  San  Francisco. 

COST,   $4  00 

(521)  SE    SEVENTH    AND    MARKET. 
Erect  small  house  on   roof. 

Owner Pacific  Gas  &  Elec.  Co..  445 

Sutter,    San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,   $1000 


(522)      S    MORAGA    120    E    Ninth     Ave. 

Alter,    repair    and    add    to    store    and 

flat. 

Owner Z.      Kleczewski.    1708      9th 

Ave.,   San  Francisco. 
.\rchltect  .  .  .None. 
Day's  work.  COST,  $2000 


(523)      EXPOSITION      SITE.         Grading 
site   for   Liberal    Arts   Building,   Court 
of  Honor,  north    entrance   to  Court  of 
Honor,    north    road    and    Fulton    basin 
docks. 
Owner Panama-Pacific         Interna- 
tional   Exposition    Co..    Ser- 
vice   Bldg.,    S.    P. 
.Architect  .  .  .None. 

.c.nlrarlor.. Sunset      ron.slr..ction      Co.. 
(,■■    I'. ..St.    S.in    l''rnn<isL-.i, 


(524)  W  PARKER  AVE  333-4  N  Euclid 
Ave  N  40xW  120.  All  work  except 
painting  and  tinting  for  two-stqry 
and  basement  frame  flats.  _      ^., 

Owner Edith   S.  Cobb.  54  Co,inp(ioJl- 

wealth    Ave.,  S.  F.        '  "      '; 

Arcliitect  ...Fred  B.  Wood,  2211  Stelner 

San   Francisco.  ,.i..-, 

Contraictor.  .M.  Fisher,  105  MontS9H)ery 

San    Francisco. 

Filed  Feb.  14,  '13.     Dated  Feb.  12,  MS.., 

Rough    frame      boarded    In      and 

rough    pluimbing   In.   rough    floors 

in     $1794 

Patent      chimneys    up.      shingled 
outside  and  one  coat  motor  on..    1794 

Completed    and   accepted 1794 

Usual     315     days 1729 

TOTAL  COST.  $7176 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

NOTE: — These    payments   are   correct 
as  given  in   the  document  on  file. 

(525)  N  PINE  110  W  Franklin  W  27-6 
xN  137-6  WA  126.  All  work  except 
oil  installation,  light  fixtures,  trim- 
ming, hardware  and  shades  for  two- 
story  building  with  reinforced  con- 
crete for  1st  story  and  frame  and 
shingles  for  2nd  story  (garage  and 
chauffeur'"!   dwelling.) 

Owner Kaspar    Pischel,    1817    Cali- 
fornia.   San    Francisco. 
Architect  ..  .Nathaniel       Blaisdell.  .     255 

CaHfornia,    San    Francisco. 
Contractor.  .L.       Hippely,     1464       Grove, 

San    Francisco. 
Filed  Feb.  14,  '13.     Dated  Feb.   14.  '13. • 

Reinforced    concrete    poured $703 

Root    slated    ''Oi 

Plastering  completed    703 

Usual    35    days . 938 

TOTAL  COST.  $3750 
Bond.  $1873.  Surety,  National  Surety 
Co.  Limit,  60  days  from  recording. 
Forfeit,  $10.  Plans  and.  rpecifications 
filed. 

(526)  oE  THIRD  A_ND  TEHAMA  S  30 
E  SO  S  50  E  25  N  SO  W  105.  AH  work 
for  three-story  Class  "C"  stores  and 
rooms. 

Owner Walter     H.     Sullivan,     20'62 

Grove.,   San    Francisco. 

Ar»liitect  .  .  .Hlad.k  .t  Thayer.  Jlonad- 
nock   Bldg.,   S.   F. 

Contractor.  .Howard   S.   Williams. 

Filed  Feb.  14.  '13.     Dated  Feb.  10.  '13.   _ 

2nd   storv   joists    laid $37<6.25 

Roof    on     , S743.00 

Brown   coated    3743.00 

Finished   and   accepted 3743..9O 

Usual  35  days 4991.75 

TOTAL   COST,    $19,967.00 

Bond.    $9983.50.      Surety,      D.    B.      Mae- 

i./onald   and  J.   O'Shea.     Limit,   90   days. 

Foreit,    none.     Plans   and   specifications 

filed. 

(527)  NW  ATHENS  100  NE  FV'ance 
Ave  NE  50xNW  100  Ptn  Lot  5  Blk  6.2. 
Excelsior  Hd.  Carpenter,  coiicrete. 
plumbing,  painting,  plaster,  etc..  for 
four-room   and    bath    cottage. 

Owner Tony   Vallergo. 

Architect  .  .  .None. 

Contrr.clor  .David  Houle.  660  Market. 
.^:in    Francisco. 

Filed    r.-h     II      1".      Oateii   Fell.   ■!.  MS.' 
K.-..n..    np     :..^.•^ *»--' 
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riastPrpd      

Completed     375 

Usual    35    days 37i 

TOTAL   COST.    $1500 

fiond,    none.      Umlt.    70    days.      Forfeit. 

nOnt.      Plans    and    specillcallons    Hie  1. 

(,i2S)      K    ANDERSON       150    S      Oii<\e- 
One-Hcry    and    basement    frame    re' i- 
4»nc«. 

Owner K.  Anderson.  291  Cliurcli,  3.  F 

Architect  . .  .None. 

Days   work.  COST,   $1200 


(829)  E  ANDERSON  125  S  Ogden. 
One-Etofy  and  basement  frame  resi- 
dence. 

Owner K.  Anderson,  294  Churcli.  S.  F 

Ardiltect  . .  .None. 

Day's  work.  COST,  $1200 


(630)     S  STAPLES  150  E  Genesee.     One 
story    and    basement    rame    re.sidence. 

Owner Monela  Investment  Co.,  91S 

Crocker    Bldg.,    S.    F. 
Architect  .  .  .None. 

Contractor.  .Oscar   Braham,      470     Man- 
gels   Ave.,    San    Francisco. 
COST,   $1900 


(531)     S  STAPLES  175  E  Genessee.  One 
«tory  and   basement   frame   residence. 

Owner Moneta  Investment  Co.,  91S 

Crocker   Bldg.,   S.   F. 
Architect  . .  .None. 

Contractor.  .Oscar    Braham,     470     Mna- 
gles  Ave.,  San  Francisco, 

COST,  $1900 


(532)      S  STAPLES  200  E  Genesee.    One 
story    and    basement    rame    residence. 

Owner Moneta  Investment  Co.,  91S 

Crocker    Bldg-.,    S.    F. 
Architect  . .  .None. 

Contractor.  .Oscar    Braham.     470     Man- 
gles  Ave.,   San   Francisco. 

COST,    $1900 


(5331     S  STAPLES    225    E   Genesee.  One 
story    and    basement    rame    re.sidence. 

Owner Moneta  Investment  Co.,  91S 

Crocker    Bldg..    S.    F. 
Architect  ..  .None. 

Contractor.  .Oscar     Braham,     470    Man- 
kles  Ave.,  San  Francisco. 

COST.    $1900 


(534)  S  STAPLES  250  E  Genessee.  One 
story    and    basement    rame    residence. 

Owner Moneta  Investment  Co.,  91S 

Crocker    Bldg.,    S.    F. 

Arciiitect  . .  .None. 

Contractor.  .Oscar    Braham.,     470     Man- 
gles Ave.,   San   Francisco. 

COST,    $1900 

(535)  S  STAPLES  275  E  Genessee.   One 
story    and    basement    rame    residence. 

Owner Moneta  Investment  Co.,  91S 

Crocker  Bldg.,  S.  F. 

Architect  . .  .None. 

Contractor.  .Oscar    Braham.     470     Man- 
gles Ave.,  San  Francisco. 

COST,   $1900 


(53S)      NO.    S25    MARKET.      Alter    win- 
dows. 
Owner Philadelphia    Shoe    Co.,    S25 

Market,   San   Francisco. 
Architect  ..  .Bernard  J.   Joseph,   602   1st 

National  Bank  Bldg..  S.  F. 
Day's   work.  COST,    $750 

f'o37)      NO.    1138   FOLSOil.      Alterations. 

Owner W.    Beaty,    1405    Call    Bldg., 

San  Francisco. 

Architect  . .  .None. 

Contractor..  S.  Steinauer,  392G  Sacra- 
mento, San   Francisco. 

._  ,  ,  COST,  $:.oii 


(.■,:!S)      SK    KUUKTIOIO.XTII    &    liAMONA. 

Three-story  and   b.Tsement   frame    (6) 

flats. 

Owner E.  A.  Knoop,  1375A  Stevenson 

San    Francisco. 
.\nliltect  . .  .None. 
Ihiy's  work.  COST    $S000 


(.•.39)      NO.   345  SURUKV.      Raise   dwell- 
ing and   underpin. 

Owner E.    Killian,    Piemises. 

Architect  . .  .None. 

Day's  work.  COST,  $500 


(540)      E    CURTIS    25    N    Morse.      One- 
story    and    basement    frame    dwlg. 

Owner Mrs.    C.    Jleyer,    53    Walter, 

San  Francisco. 
Architect  . .  .None. 

Contractor.  .Henry      Meyer,    53      Walter, 
San   Francisco. 

COST,    $1600 


(511)      SE    TWENTY-THIRD    &    CARO- 

lina.     One-stor.\-   frame  store. 
Owner K.     Evanikoff,     922    Arkan- 
sas,   San    Francisco. 
Arcliitect  ...None. 
Day's    work.  COST.    $500 


(5'42)      NO.    30   MARS.      Add   one   roqm. 

Owner C.  E.  Terry,  Premises. 

Architect  . .  .None. 

Day's    work.  COST,    $4i53 


(543)      NO.     719    CO.M.MERCIAL.       Erect 
brick    wall. 

Owner Mrs.       E.       McCarthy.        346 

Kearn.v,   San  Francisco. 
Architect  . .  .None. 

Contractor.  .L.   A.      Hinson.    180    Jessie, 
San  Francisco. 

COST,    $500 


(544)  N  TWENTY-EIGHTH  217  W 
Noe.  One-story  and  basement  frame 
dwelling. 

<^wner C.    Andersen,    18A    Sanchez, 

San  Francisco. 

Architect     .  .None. 

Day's  work.  COST,  $1000 


(545)      NO.      274    STAND      VIEW      AVE. 
One-story  and   basement  frame  dwlg. 

Owner Mary  C.  Coburn,   Premises. 

Architect  ...J.  Maloney,  4137  24th,  S.  F. 
Contractor.  .E.    Lee,    418S   Army,   S.   F. 

COST.    $600 


COMPLETION  NOTICES. 


San  Francisco. 


Jan.  5,  1913— W  BANKS  50  S  Eugenia 
Ave  S  25xW  70  Lot  530  Gift  Map 
No.  1.  Henry  A  and  Gerda  Sala  to 
whom   H   mav   concern.  .Jan.    14,    1913 

Feb.  8,  1913— NW  GOLDEN  GATE 
Ave  and  Jones  N  137-6xW  137-6. 
W  H  Taylor  Co  (cpn)  to  Thomas 
W   Butcher  &  Chas  Hadley.Feb   5.  '13 

Feb.  8,  1913— SW  TWELFTH  262-6 
NW  Folsom  NW  20  SW  140  NW  95 
SW  135  SE  170  NE  135  NW  55  NE 
140.  La  Grande  Laundry  Co  to  Me- 
chanical Installation  Co.. Feb.   1,  1913 

Feb.  10,  1913— NW  VAN  NESS  AVE 
and  Oak  W  157-6  N  SO  W  21  N  40 
E  178-6  S  120.  The  Masonic  Temple 
Association  of  California  to  The 
Clinton    FireproDiing    Co.. Feb.    7,    '13 

Feb.  10.  1913- E  JONES  50  S  Chest- 
nut 25.\6o.  N  Bacigalupi  to  A 
Debendetti   &.  G  Cuneo..Feb.   10,   1913 

Feb.  10.  1913— E  TWENTY-FIRST 
Ave  194  S  Lake  S  50xE  120.  Edward 
Ginley   to  wliom   It   may  conoern... 


Feb.     10,    191 

Feb.  10,  1913— B  FIFTEENTH  AVE 
275  S  Clement  S  25.xE  127-6.  James 
F    Dougherty    to    James    Welsh.... 

Feb.    6.    191 

Feb.  10,  1913 — W  DRU.M.M  91-S  S 
Sacramento  S  31-9  W  70  S  14-4 
W      67-6    N      46-1    E    137-6.        John 

A   Lennon    to   Morrison   &   Co 

Feb.     10,     191 


Feb.  10.  1913— NE  SIXTH  &  MINNA 
N  SO.nE  100.  M  J  Lyon  Co  (cpn)  vs 
C   Meyer   Estate   Co    (cpn) $345 

Feb.  10,  1913 — N  SUTTER  175  W 
Fillmore  W  5CxN  137-6.  A  D 
Nicholson  vs  Frank  Sutton,  Edgar 
R   Redlich    and    Howard    J    Roberts 

and  as  Home  Amusaiient  Co  and  J 
E     MacCorraao $160.'4 

Feb.  11,  1913— N  SUTTER  175  W 
Fillmore  W  50xN  137-6.  Main  St. 
Planing-  Mill  Co  vs  Chas  King  & 
Co  and  Home  Amusement  Co  and 
J   E  MacCormac    $311.3 

Feb.  11,  1913— SW  MISSION  &  COL- 
lege  Ave  W  167.50  S  46.69  NE  58.49 
E  137.50  NE  9.274.  Morris  Epstein 
to  whom  it   may   concern.  .Feb.    8,  '1 

Feb.  11,  1913 — SB  O'FARRELL  AND 
Taylor  S  62-6xE  46-6.  Emily  V 
Flood  to  N  P  Anderson. Feb.    11.   191 

Feb  11,  1913— S  GOLDEN  G.4TE  AVE 
55  W  Scott  W  27-6xS  110.  Clifford 
S  Allred  to  whom  it  may  con- 
cern  Feb.     11.     191 

Feb.  11,  1913— SE  MARKET  150-Hi 
NE  7th  SE  16'5-lxNE  75.  Boston  & 
S    F      Amusement      Co    to      Frank 

Klimm    and    Martin    Peterson 

Feb.    3,    191 

Feb.  11,  1913 — W  DRUMM  91-6  S 
Sacramento  S  31-9  W  70  S  14-4  W 
67-6  N  46-1  E  137-6.  John  A  Len- 
non  to   Jamoe   A   McDonald 

Feb.    10.    191 

Feb.  11.  1913 — W  DIAMOND  85  S  19th 
W  87-6x8  25.  Carl  E  Laye  to  C  C 
Bonde     Feb.    S.    1»1 

Feb.  11,  1913 — S  FOURTEENTH  476 
W  Castro  W  25xS  115.  August  and 
wife  Jennie  Almquist  to  A  E  Olson 
Feb.    7.    191 

Feb.  14,  1913— E  SANCHEZ  84  S  26th 
S  30xE  SO.  Elizabeth  C  Burke  to 
Deming   &    Sampson Feb.    12,    191 

Feb.  14,  1913— S  AL.MA  AVE  150  E 
Cole  25x120.  Charles  A  B  and 
Emma  H  Johanson  to  A  Sarraille 
and  S  Lagomarsino Feb.   8.   191 

Feb.  14,  1913 — NW  TURK  AND  POLK 
X  137-6xW  137-6.  The  German 
House  Association  to  Martin  Pet- 
erson     Feb.    3.    191- 

Feb.  14,  1913— W  CHATTANOOGA  130 

N    22nd    N   26   .      C   L   Bowen    to 

Johnson  &  Holland Jan.  30,  191. 

Feb.  14.  1913— N  BUSH  81-3  E  Fill- 
more E  25xN  127-G.  Pierre  Ducasse 
to  whom  it  may  concern.  .Feb.  14.  T 
Feb.  14,  1913— E  GRANT  AVE  31-6  N 
Union  N  37-6  E  46  S  69  W  23  N  31-6 
W  23.  V  Coliori  and  Eurico  Pog- 
gelli   to  F  Demartini   and  G  Segale 

.Ian.    29,    191. 

Feb.  14,  1913— E  CHATHA.M  PLACE 
70  N  Bush  E  eOxN  43-9.  August 
Peterson  to  Petterson  &  Persson 
Feb.     14.     19i; 


Liens  Filed. 
San  Franolico. 


Feb.  6,  1913 — N  SUTTER  175  W  Fill- 
more W  50xN  137-6.  Chas  King  Co 
Frank  Sutton,  Edgar  R  Redlich 
and  Howard  J  Roberts  (Home 
.\inusement   Co)   and  J   E  Mac  Cor- 
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$'>334  50  Willi     cement     pl^stoi-     on     metal     latli.  These    twii    lidUKes     will    l.e    erected    In 

Ivr'^is"  i 91 3-W     Douglass'  2"5    N  Pla.is     are     oci.plete     a.1,1     llgrm-cs     are  the   t'roeker   HlKhlan.ls   Traet.   and    will 

l^th    '5x91  4.     Hattle  Hill  to  whom  l>olng   taken.  -"tain    tr^:n      seven      to      ten      rooms^ 

It   mav    concern Feb.    13,    1913  RESIDENCE   -   i;      story      and      hase,  There   will   he   three   hath    rooms   In     ho 

.-.h      n     1013— W    THIRD    75    S    Fol-  frame,     $5,000.       Oakland,     Cal.       Archl-  larger  ho.ise.     A  earaBe  will  he  erected 
«om  S  50xW  SO.     W  J  Yore  and  R  E  tect,    none.      Owners,    Oakland    Building  on    M>e   rear   of   hot!,    lots.      Interior   fin- 
RnnskP    to    ■=;   Sarri              Jan     31,    1913  Co.,   Security   Bank   Bldg.,  Oakland.   The  'sh    will   be  of  pine,   redwood  and   hard- 
er Jh     l\     1 9 1 3— E    NEVADA    AVE    150  house     will     contain     eight     rooms     and  woods.       Furnace    heat    and    open       Arc 
*    N  jif^erson  Ave  N  50xE70lIts  962  hath.      Interior    finish    will    be    of    pine  places    will    he    used.      Mantels    will      ... 
and    964    Gift    Map    No.    2.      Gustaf  and    redwood    with     some    oak.       Hard-  of   brick   and   tile.      Hath    rooms   will    he 
Lindberg     to     G..s?af     Lindberff.  .  .  .  wood    Hoors    will    be    u.sed    throughout.  hnusbed    In   tile  ami    will    have   composl- 
Lindberg     to     o.isu           ^^^      b^     ^^^^  _^^^^^^    ^^^^^    ^^    furnace    heat    and    open  tion    floors.      Automatic    water    heaters 
wV    is  "1913— s"  GREEN     143-6     W  flre    places.      Mantels    will    be    of    brick.  will    be    installed.      The    exteriors    will 
'  totl'-    w"'30x'l37^-6.         Mrs     E       1.  Tile  wiU  be  used  in  the  hath   room  and  _'-     --red     w  th     cement     paster     on 
Palache    to    whom    it    may    concern  kitchen.       An    automatic     water    heater  meta     lath.      Plans   aie   no«    helng   pre 

Feb.     13,     1913  will    be    installed.      The    exterior   of   the  pared. 

'Feb'is     1913— K   TENTH   AVE    175   N  house     will     be     covered     with     cement  RBSIDENCB.S— 2,    2    story      and    base. 

Orteg-^     25x120        Gustaf     Johnson  plaster.       Plans    are    complete    and    the  frame,  $3,500  each.     Piedmont,  Alameda 

to   whom    It    may    concern work   will    be   done  by  Day   Labor.  Co..      Cal.       Architect,      none.      Owners, 

..Completed     RESIDENCE  —   2      story      and      liase.  United    Home    Builders,    1762    Broadway, 

iFeb      13      1913— E      BELVEDERE  frame,    $3,000.      Berkeley,    Alameda    Co.,  Oakland.      These    houses    will   be    erect- 

693-l4     S    Parnassus    Ave    S    28xE  Cal.      Architect,    Albert    H.   Darsen.    5337  ed   on   Greenbank  avenue,  and   will  each 

l''4-7>4       John    C    Flood   to    Edward  Shafter    Ave.,    Berkeley.      Owner,    B.    A.  contain  seven  rooms,  bath  and  sleeping 

b'    Manseau                  Feb.     10,     1913  Mahon.      The    house    has    been    designed  porch.      Interior    finish    will    be    of    pine 

,^  K  1.1  1011  N  =!TITTER  175  W  Fill-  for  a  six-room  dwelling  with  bath  and  and  redwood  with  oak  floors  In. the 
^  ■  w  57xN  m  f  Ahlbach  &  sleeping  porch  Interior  will  be  finished  principal  rooms.  There  will  be  fur- 
more  ^^/»^^_l^^t_/Edga,  R  in  pine  and  redwood.  There  will  be  nace  heat  and  open  fire  places.  Man- 
^"^^■^  l^JTrTj  Roberts  some  hardwood  floors.  Open  fire  places  tels  will  be  of  brick.  Bath  rooms  will 
Redl.ch  and  Howard  J  Roberts  '^"J^.l^k  „^„tels  will  be  used.  The  have  composition  doors.  Tile  will  be 
(Home    Amusement    Co)    and    J    E  and^  buck    n^a^^  ^^^^  ^   ^^^^   ^^^_       ^^^^  ^^^^    ^^    ^^^^    ^,^^^^^^^       ^^^    ^^^^^^^^^ 

VeT'w'^mS-w' ■twenty-sixth  win    also   be   used   in    the   kitchen.      The  of    the    dwellings   will   be    covered    with 

Ave\ooSClerentS   25   W   120-2%  exterior    of    the    dwelling    will    be    cov-  cement    planter    on    .metal    lath.      Plans 

m   or  1   N   ■>5    m   or  1    to  a   pt.    300   S  ered    with    cement    plaster.       Plans    are  are    complete   and    in    the   hands    of    the 

Clement    E      parallel      to      Clement  complete    and    the    work    will    be    done  owners   who  will   do   the   work   by   Day 

12a-9y4^       Morris     Stulsaft     Co     vs  by    Day    Labor.  Labor. 

T    Cohen                                    $""'1  68  RESIDENCE  —   2      story      and      base.  FLATS— 2      story      and    base,    frame. 

^®^^*^                         "^ frame.    $3,000.      Berkeley.    Alameda   Co.,  J2,000.      Oakland,    Cal.      Architect,    Rob- 

<^*VT  ««m    A-MT*    AT  AWnPTtA  C-al-      Architect,    John    Hudson    Thomas,  grt    Morgenier,    1644      Telegraph      Ave., 

OAKLAJNU  An U  ALiAauUuri.  ^.^__^     National     Bank     Bldg.,    Berkeley.  Oakland.      Owner.    Joseph    Berlock.    The 

COUNTY.  Owner.    Sam    D.    Beasley.      The      house  building    will    contain    two    small    flats. 

will     contain     seven     rooms,     bath     and  interiors    will    be    finished    in    pine    and 

APARTMENT  HOUSE! — 3  story  and  sleeping  porch.  Interior  will  be  fin-  ,.^^1  w,ood  with  some  oak  floors.  There 
base,  frame.  Cost  not  stated.  Oak-  55,,^^,  in  pine  and  redwood  with  some  ^^.in  ^g  g^s  grates.  Mantels  will  be  of 
land,  Cal.  Architects,  Mitchell  &  |,ardwood  floors.  There  will  be  fur-  (iig  xhe  exterior  of  the  building  will 
Hodges.  Bankers'  Investment  Bldg..  S.  ^^^^^  l^^^j  ^^nd  open  flre  places.  Man-  ,,g  covered  with  rustic.  Plans  are  cnm- 
F.  Owner,  MarsJiall  Davouet.  The  ^^^^  ^,.^^^  j^^  ^f  ji,e  q^  brick.  Tile  will  ,,iete  and  the  arcliitect  is  taking  fig- 
building     will     be     erected     at     766     Sth  ^^^   ^^^^^   ^^   ^^^^  ^ij^jl,    room   and   kitchen.  ^res   on   the  work. 

street,  and  is  to  be  arranged  for  a  ^^^^  exterior  of  the  dwelling  v/ill  be  FLAT  ADDITION — 2  story.  frame, 
nu.nber  of  two  and  three  room  suites.  ^gyered  with  shingles  and  shakes.  ^,.000.  Oakland,  Cal.  Architect,  none. 
All  apartments  will  be  equipped  with  pi^ng  ^re  being  prepared.  Owner,  Mrs.  F.  H.  Benery.  1103  Camp- 
wall  beds  and  have  connecting  bath  RESIDENCE  —  2  story  and  base,  bell  St..  Oakland.  This  work  will  con- 
rooms.  The  interior  of  the  building  .  ^^^  jjOOO  Berkeley,  Alameda  Co..  gist  of  tlie  construction  of  a  two-story 
will  be  finished  in  pine  and  redwood.  Architect  John  Hudson  Thomas,  addition  to  the  present  building  and 
The  exterior  will  be  covered  with  •  National  Bank  Bldg..  Berkeley.  the  alteration  of  the  interior  of  the 
brick  veneer  and  cement  plaster.  A  '"  Cbarles  McCrearv.  The  house  old  portion  of  the  house.  There  will 
central  leatirig  system  will  be  in-  ■  ^^^^^^^  ^^  Thousand  Oaks,  and  be  new  plastering,  plumbing  and  elec- 
stalled.  Plans  are  complete  and  hg-  ^^^^  ^^^^  designed  to  contain  eight  or  trie  work.  The  exterior  will  be  cov- 
ures  are  being  taken.  nine  rooms  baths  and  sleeping  porches.  ered  with  rustic.  Plans  are  in  the 
BUNGALOW  -  1  story  and  base  "■"*'  °  '  ^^,3,,  ^jn  be  of  pine  or  bands  of  the  own6(  who  is  taking  fig- 
frame,   $2,000.     Oakland,  Cal,     Arch. tec  .  A^'    '                             „„„,,  ^.jH   be  used   in  nres  on   the   work. 

W.  H.  ■^^X^.f^Xrrfe^ZTttu  he  principal  rooms.  There  will  be  a  „^j,.,„e-,  story  and  base,  brick. 
Owner.  !.  S.  ^^  f 'nd  bath  TnteHor  central  beating  system  and  open  fire  Oakland.  Cal.  Architect.  Henry 
contam  six  roc,ns  and  batl  Inte,.^^^^  Mantels  will  be  of  tile  or  brick.  *  Delger  Bldg.,  Oakland.  Own- 
will    be    finished    in      pine      th   oughout^  I                                         ,.   heater   will   be   in-  ^"J"    "^  ■           ^         j     „     Gatcbens.      This 

°^^  T-'^  doom's'  "^fer^  wi^t  b  a  staHed  The  exterior  of  the  dwelling  ^  .ilduig^ias  been  designed  for  a  com- 
and  dining  rooms.  Tbere  will  be  ^^^^^  ^.^^^  ^^_^^^,,j  pl^^ter  on  ^„^  „.„,  „e  erected  on 
large  open  fire  place  and  t  le  »  ^^^^^  «  B3t„  ,.«oms  will  be  finished  pj^^,^„J  3,enue  near  tOth  street  In- 
mantel.  Tile  will  ^e  used  in  te  bath  et  1  ^_^  ^^^.^^  prepared.  ^^fj^  ^.,„  ^e  finished  in  pine.  There 
room  and  kitchen.  The  exteiioi  of  the  '"  "'^  gj^^B  —  2  story  and  base.  ','  he  „  large  galvaniiied  iron  sky- 
bungalow  will  be  — «^^,-f^-7  l"^  fr^,^  Co^t  not  stated.  Berkeley.  Ala-  ^ig  t.  Vl^e  exterfor  of  the  building 
plaster.  Plans  are  <-°";P'<^t/  "^f  *''*^  ^^^^^  Co..  Cal.  Architect.  John  Hudson  =  „,ij„  ,tock  brick.  Plans 
work  will  be  done  by  Day  Latao,.  "^^J^^^^  pi,.,t  National  Bank  Bldg..  ^'  ,„„,p,ete  and  figures  are  being 
RESIDENCE   —   2      story      and      base.  j  noma-.                           ,     ^.     Huw-      Tliis  yi 

^^""*!,,'''i  rDunef'  Thi!\lwemng  and  redwood  with  some  '-rdwood  ^^f\t-chUec,.  William  C.  Hays.  Fox- 
Mrs.  Alfred  A.  Duinej.  1  ms  ^iwen.  s  furnace  heat  and  La.,  a  Owners.  Young  Men's 
has  be«n  de-signed  for  an  eight  room  "''°'^'  ^''^'^J,  Mantels  will  be  of  croft  B^''^"  '^J?  .VoY  P  Mns  are  com  • 
house  with  bath  and  f-ping  poncb.  ope.j^  "'^^f ;  f,  be  u-"  '"  «ie  bath  Ohristian  A- -«  -  ;.  J^;;;;^„;;  ,,  t„e 
interior  Will  be  flnished.n  pine.  1-  -  '^-  ^,^^  ^^.,,„en.  The  exterior  of  '•^'.^o'v  V.M  C  A.  building  located 
wood  and  some  hardwood.  Oak  no  -  ,°  dwelling  will  be  covered  with  «-e-  "l^ „,"\,^,  Telegraph  avenue.  Con- 
will    be   used   throughout,   except    in    the  the    rt^^'""^  ^              ,,    ,^^tl,       pjans   are       at    21st    and     ^eleg  a 

open    .fire    places.      Mantels    will    be    o  "y^-  ^^'^'^o,    ,    ,tory      and    base,       b-"""^^    b    X    o.i.      The    beating   sys- 

brick.      Tile    will    be    used    m    the    bath  ^'^'^''     ;„,,„      .,nd      $4,500.      Oakland.        V'"<'   ■'"■]   ''■',,,„„     will     be     cstcnd.-.l 

rooms      and      kitchen.      An      automa Uc       ^---^^  ;::;„;'    fiwain    Bros.,    Delger        .■■-     -;•     ,    '  "         ';:,n."   T. su-.u,,-   of 

.    ..     i,..ilei-     will     be     Insta  led.        Ihe        (al.      Ariiuic.i.,  ..      ir>      1.'      ITolt  rum    H"     mi,|    iimi'i 
rte;!o,ol'nu.dwHl.n.g  will  be  covered        P.ld.g.,     Oakland.       Owner,     P.     K- 
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th.>  l.iillilliiK  alll  lie  faieil  with  inessed 
lirlik.  IMaiis  are  ooinplele  iinil  tlsiires 
arr    beliiR    takt-n. 

Sl'IKM)!.. —  I  ftory  ami  base,  leln- 
fiin.M  iiimirtc.  $I.S.HO«.  Uaklaml.  L'al. 
AieliUrrt.  J.  .J.  Konovan.  Security  Hunk 
lIldK..  Uaklaii.l.  Owneis.  City  of  Oak- 
laiul.  Bills  oi)eneil  at  tlie  last  meeting 
iif  the  (laklaiul  Boaiil  of  K.liicatlon 
show  HomI.  Kerr  &  McLean  low  men 
at  $lx,SO0.  Tor  a  complete  list  of  all 
riKuies  suhmllted  tor  this  work  see 
uniler  Oakland  and  Alameda  County  in 
'his   Issue. 

DEPOT — J  story,  concrete  and  frame. 
Cost  not  stated.  Berkeley.  Alaneda 
Vo..  Cal.  Architect.  Engineering  De- 
partment of  the  Southern  PaclHc  Co.. 
Klood  Bldg.,  S.  F.  Owners,  Southern 
I'l'clHc  Co.  Plans  for  this  work  have 
heen  completed  and  hids  will  lie  called 
for  shortly.  The  work  will  be  handled 
through    the      department      of      ilainte- 


na 


of     Way.       A    general 


itract 


Mil    he   let. 


story 

$'50.- 
Reed 


STORES  AND  OFFICES  —  10 
and  base.  Class  A  construction. 
(100.  Oakland.  Cal.  .\rchitects. 
&  ileyer.  Oakland  Bank  of  .Savings 
Bldg.,  Oakland.  Owner.  Miss  Lucy  F. 
Thompson.  This  building  will  be 
erected  at  the  corner  of  Broadway  and 
17th  street,  and  has  been  designed  for 
a  modern  commercial  structure.  The 
(irst  floor  will  be  occupied  by  a  num- 
ber of  retail  stores  and  the  upper  floors 
will  be  arranged  for  offices,  both  en 
suite  and  single.  There  will  be  steam 
heat,  elevator  service,  vacuum  cleaning 
system  and  mail  chutes.  Interior  fin- 
ish will  be  of  pine,  hardwood  and 
metal.  Metal  window  sash  and  frames 
win  be  used  throughout.  Halls  and 
corridors  wiW  be  finished  in  tile  and 
marble.  The  exterior  of  the  building 
will  be  -  faced  with  pressed  brick  and 
terra  cotta.  A  complete  steel  frame 
will  be  used.  Plans  are  complete  and 
ngures  on  the  work  are  now-  being 
taken.  Bids  will  be  closed  on  certain 
parts  of  the  work  on  February  19th. 


Oakland  School  Bids 
Opened. 

Illdn  for  Market  and  ."Hth   Street  .School 

Opened    nnd    Sh<i«    Boyd-Kerr    and 

McLean    I^o^v    Men. 


Fifteen  hids  were  opened  by  the 
Oakland  Boarj  of  Education  on  .Mon- 
day evening,  February  10th,  for  the 
construction  of  the  54th  and  Market 
street  school.  The  building  will  be 
a  one-story  reinforced  concrete  build- 
ing, plans  for  which  were  prepared  by 
Architect  J.  J.  Donovan.  The  lowest 
tigure  was  received  from  Boyd.  Kerr 
and  McLean  for  J4S.SO0.  The  following 
is-a  complete  list  of  the  bids  received: 
General    Constrnctlon. 

O.  B.  Ackerman   &   Son $53,737 

Van     Sant-Houghton     Co....    54.616 

Carnahan    &    Mulford 54,333 

Moore    &    Burlingame 56.450 

W.    G.    Thornally    Jr 50,970 

•Hostrawser,       Schnebly       & 

Pedgrift    ' 52,532 

McLeran    &    Peterson 54,539 

Central  California  Constr  Co  56.550 

Roberts    Bros.    Co 59,500 

E.    T.    Leiter    &    Son 58,900 

F    Rolandi     58,900 

Wold    &    Kuhn 54.936 

Walter   Sorensen    59 '5I 


Boyd,   Kerr   &    Mcliean 4&,S00 

Thurston    &    Co 57.474 

•    No    check    accompanied    the    bid    of 
llostrawser,   Schnebly   &   Pedgrift. 


Building  oontracts  Awarded 
Oakland. 


3S7 
388 
389 
390 
392 
393 
394 
395 


40S 
409 
410 
411 
413 
414 
415 
416 
417 
418 
419 
420 
421 
422 
423 
424 


428 
429 
430 
431 
432 
433 
434 
435 
436 
437 
438 
439 
(40 


449 
450 
451 
452 

4:53 


Owner  Contractor 

Chung    Git     .Anderson 

Chin    Yuey    Tom    Look 

Taylor     Taylor 

McGehee     McGehee 

Rlty    Syndicate     ....Owner 

Ginochlo     Owner 

Harris     Hudson 

Culbertson     . . .  .Culbertson 

Albers     Albers 

Pleasants     Bocarde 

McQuilkin     Jackman 

Hinkel     Dixon 

Morgenson     Owner 

O'Neill     Morgenson 

Hinkel     Dixon 

Montgojnery     ...Morgenson 
MacGregor     . . .  .ilacGregor 

Foster     McCarty 

Finigan Carleton 

Rodger     Allen 

Townsend     Grove 

Krob'tzsch     Peterson 

Alameda     Sundberg 

Masters     Masters 

Petersen     Petersen 

Ptrang     Pfrang 

Oakland     Tieslau 

Henry     Henry 

Montgomery'     Morgenson 

Friend     Tho.nson 

Garner     Watson 

Korematasu     Owner 

Hyde     Hyde 

Oakland      Christensen 

McLain     Johnson 

Butler     Butler 

Legris     Legris 

Keren      Peterson 

Burritt Burritt 

Dean     HoUenbeck 

Same     Same 

Same     Same 

Same     Same 

Blome    Blome 

Porrj-     Holmes 

Young     Young 

Dean     Hollenbeck 

Andersen    Knight 

Heestand     Harris 

United    BIdrs    Owner 

United    Bldrs    Owner 

Batty     Gunter 

Nic^oll    Anderson 

Heprn    Hearn 

Biggi     Biggi 

Korematasu     Owner 

Ye  Liberty  Cdy Corbett 

Wurts     Cook 

Wagner     Sullivan 

Caldwell     Caldwell 

Rauhut Wilson 

Bislioft    Owner 

Hapahanka    Peake 


400 
400 
800 


1000 

2900 

3500 

250i0 

4200 

2500 

500 

2000 

450 

4150 

2000 

2350 

660'0 

60O 

800 

3000 

2500 

426S 

600 

500 

500 

500 

2350 

2400 

39650 

2800 

2500 

2500 

1500 

2050 

1700 

1650 

1700 

1450 

1800 

2400 

2000 

1T50 

1600 

2100 

3500 

3. =100 

1950 

600 

400 

500 

400 

1000 

1000 

3183 

60000 

2500 


Re- 


(3681      NO.    379    NINTH,    Oakland. 

pairs. 
Owner Chung    Git.    1321    Washing- 
ton.  Oakland. 
Architect  . .  .None. 

Contractor.. T.      Anderson    &   Co..      5456 
College   Ave.,    Oakland. 

COST,    $550 


(369t      NO.       373     EIGHTH,       Oakland. 

Alterations. 
Owner.  ..  .C'n in    Yuey,    Premises. 
-Architect  . .  .None. 
Contractor.  .Tom   Look,   Oakland. 

COST,   $400 

(370>  W  HANOVER  270  S  Brooklyn, 
Oakland.     Two-room   garage. 

Owier Taylor    Bros.,    1st   National 

Bank    Bldg..   Oakland. 
Architect  . .  .None. 
Day's    work.  COST.    $400 

(376)  W  CONGRESS  AVE  250  S  Vicks- 
burg,  Oakland.  One-story  4-room 
<lwelling. 

f'""«^'' McGehee      &    Byrne.      1730 

41st    Ave.,    Oakland. 

.ArrMlect  . .  .None. 


Contractor.  .G.    \V.    McGehee,    1730    list; 
Ave.,    Oakland. 

COST,   $800 


(:;77)      E   LUSK    219   N  Apgar.   Oakland 
One-story    5-room    dwelling. 

Owner Realty         Syndicate        Co., 

Syndicate     Bldg..     Oakland 
.\riliitect  .  .  .None. 
Day's    work.  COST,    $2500 


(37S)      N   FORTY-FIFTH    190   W   Grove 
Oakland.      One-story    5-room   dwlg. 

Owner Jno.    B.    Ginochio,    706    45th 

Oakland. 
Architect  . .  .None. 
Day's  work.  COST,  $150' 


(379)  W  WOODBINE  COURT  140  W 
Fruitvale  Ave.,  Oakland.  One-story 
5-room    dwelling. 

Owner Harris   &   Hudson,    1957   E- 

SSth,    Oakland. 

Architect  .  .  .None. 

Day's    work.  COST.    $2300 


(384)   NO.    990    FIFTY-SEVENTH.    Oak- 
land.    Alterations. 

Owner J.   B.    Culbertson,    1757    7th, 

Oakland. 
Architect  . .  .None. 
Day's  -work  COST,  $400 


(385)  W  FIFTY-SECOND  AVE  699  N 
E-14th,  Oakland.  One-story  4-roora 
dwelling. 

Owner Geo.    A.   Albers,    1616      51st, 

Ave.,    Oakland. 

Architect  ...None. 

Day's     work.  COSTr^i250 


(386)      SW    COR.   THIRTY-NINTH   AVE 
and     E-12th,     Oakland.       One-story     3- 
room  dwelling. 

Owner S.    A.    Pleasants,    E-14th    & 

Leise    Ave..    Oakland. 
Architect  . .  .None. 

Contractor.  .W.    H.    Bocarde.    3932    San 
Juan,    Oakland. 

COST,    $100(1 

(3S7)    B  REGENT  100   N  Alcatraz  Ave., 

Oakland.      Two-story    S-room    dwlg. 
Owner.  . . . .  .J.       C.       McQuilkin.        2S04 

Stuart.   Berkeley. 
Architect  .  .  .None. 

Contractor.  .F.   M.   Jackman,    2144    Rus- 
sell,   Berkeley. 

COST,    $2500 


(3SS)      X     KEITH     AVE     203     E     PryaV 
Oakland.       Two-story     6-room    dwlg.' 

'•■.^ner L.    C.    Hinkel,    1919    Dwlght 

A\ay,    Oakland. 
.\rqhitect  ..  .Walter     Dixon.     18'4'4    '5th 

Ave.,    Oakland. 
Day's    work.  COST.    $3300 


(3S9)  N  FIFTY-SEVENTH  430  E  San 
Pablo  Ave..  Oakland.  One-story  five 
room    dwelling. 

<Jwner Morgenson   Bros.,    554   63rd, 

Oakland. 

.\rrliitect  .  .  .None. 

Day's    work.  COST,    $2500 

(3:10)  X  FIFTY-SEVENTH  100  E  San 
Pablo  Ave  E  37 H  N  90.  N  FIFTY- 
SEVENTH  137^4  E  San  Pablo  Ave  E 
37 Mt  N  90,  Oakland.  All  work  for 
two  dwellings  $2100  each:  1st  du- 
plicate dwelling  at  5731  Park  St.  and 
2nd  duplicate  dwelling  at  1074  57th 
street,    Oakland. 

owner Wlllla..ii  and   Sophie  O'Neil, 

1078  57th.  Oakland. 

.\rchlt.;ct  . .  .None. 

<'ontractor.  .Adolph  Morgensen.  554 
63rd,    Oakland. 
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Pacific  iillantel  and  Tile  Co. 


F.  W.  CRINNION,  Manager 

intels.  Grates  and  Tiles.   Fire  Sets,  Andironi 

Portable  Baskets  and  Grates,     Floor  and 

Wall  Tiling  in  Origional  Designs. 

1727   TBLBGRAPH   AVK. 

OAKLAND,    OAL,. 

Pkone  Oakland  121 

HasldcKM   PhonAi    Oakland  8023 

'lied  Feb.   H,   'IS.      D-Ued   Feb.    6,   '13. 

Frame   of   1st   dwelling-   up $350 

Fram-e   of   2nd   dwelling   up   360 

Balance    by    deed    conveying    fol- 
lowing-   lots:      Lots    4.    11,    12    and 
13   Blk  "G"  Map  Golden  Gate  Tct 
Upon   completion   of   1st  dwlg..2   lots 
Upon  completion  of  2nd  dwlg..2  lots 
TOTAL,   COST,    $4200 

lend.    $2100.      .Sureties.    Emma    S.    and 

Villi.im    Morgensen.       Limit,     60     days. 

forfeit,   none      Plans  and  specifications 

tone. 


392)      N     KEITH    AVE     243     E     Pryal, 

Oakland.      One-story    6-room    dwlg. 

)wner Lewis       C.       Hinkel,       1919 

Dwigbt    Way,    Berkeley. 
Architect  ..  .Walter    ODixon,     1844     Stlij 

Ave.,    Oakland. 
Jay's   work.  COST,    $2500 


|93)      NO.    588    FORTY-SECOND,    Oak- 
land.     Alterations. 

)wner R.  ■  J.    Montgomery. 

Architect  .  .  .None. 

:!ontractor.  .Morgenson   Bros.,   554   G3rd, 
Oakland.  COST,    $300 


(3flS)  S  LAWTON  AVE  TiSO  E  College 
Ave..  Oakland.  One  and  onc-lialt- 
sfory   5-room   dwelling. 

Owner Fred         Townsend.         2954 

Magnolia,    Berkeley. 
.\rcliitcct  .  .  .Olin    S.    Grove,    2911    Tclc- 

gr.'.ph     Ave.,     Oakland. 
Day's  work,  COST,   $2350 


;394)      N    MOSS    AVE    140    E    Leigliton, 
Oakland,       One-story     5-room    dwlg. 

Jwner C.   M.   MacGregor,   470   13tli, 

Oakland. 
Architect  . .  .None. 
Oay's  work.  COST,   $2000 


[895)      NO.    2834      FILBERT,      Oakland. 
Addition. 

Dwner J.    L.    Foster. 

Arcriitect  . .  .None. 
Uontractor.  .Wm.     McCarty. 

COST,    $450 


Owner A.    E.   Friend,    Premises. 

.\rchltect  . .  .None. 

Contractor.  .Alex  Thomson,   2766   Grove, 
Oakland. 

COST,   $500 


(396)     NO.    953    WOOD,    Oakland.  Alter. 

Owner T.     W.     Finigan,     Premises 

Architect  . .  .None. 

Contractor.  .S.      Carleton,    C99G      Weld, 
Oakland.  COST,    $450 


(406)  LOT  24  BLK  "B"  Map  Grand 
A(ve  Heights,  Oakland.  All  work 
for  two-story  and  l>asement  frame 
dwelling. 

Owner R.      W.      Krobitzsch,      1110 

Folsom      S.       F.    and      3525 
Grove,   Oakland. 
Architect  .  .  .Clias.     W.     McCall,    Central 

Bank    Bldg.,    Oakland. 
Contractor.  .Peterson  &  Anderson,  S.  F. 
Filed   Feb.   11,  '13.     Dated  Feb.   6.  '13. 
Frame      up,    roof    sheathed      and 

chimney    built    $1640 

Plumbing  and  electric  roughed 
in,  exterior  mill  work  in  place 
exterior    covering    &    1st    interior 

coat    plaster    completed 1640 

Completed     and    accepted 1640 

Usual     35     days 1680 

TOTAL  COST,  $6600 
Bond,  $3300.  Sureties,  L.  De  Luchi 
and  H.  F.  Lass.  Limit,  100  days.  For- 
feit, none.  Plans  and  specifications 
filed 


(397)      W    .TAMES    AVE    123    N    Clifton, 
Oakland.       One-story     5-room    dwlg. 

Owner A.     B.     Rodger,     473     Jean. 

Oakland. 
Architect  .  .  .None. 

Contractor.  .M.    Allen.    829    52nd,    Okd. 
COST,   $2000 


(407)      FIRE  STATION  NO.  2    (Webster 
St.)      Repairs. 

Owner City  of  .\.amcil:L. 

Architect.. .  .None. 

Contractor.  .E.  H.  Sundbiv:?,   308  Bacon 
Block,    OTk,a-i:; 

Cost,    $600 


(408     SUNNY     COVE     BATHS,     Alame- 
da.    Rest  Room. 

Owner George  Masters,   Prem. 

Architect.. .  .None. 

Days    Work  Cost,    $800 


(409)      E  84TII  AVE.,  80  S  PLYMOUTH. 
Oakland.     Two-story,  9  room  dwelling 

Owner P.      Petersen,      1514      88th 

Ave.,   Oakland. 
Architect.. .  .None. 
Days  Work.  COST,  $3,000 


(410)  W  DOLORES  ST.,  133  N  El  Cen- 
tre, Oakland.  Two  story  6  room 
dwelling. 

Owner C.    J.    Pfrang,    5487    Clare- 

mont  Ave.,  Oakland. 
Architect.. .  .None. 

Days  Work.  COST,  $2,500 


(411)  S  52ND  ST.,  200  E  Shattuck  Ave., 
Oakland.  Two-story  frame  police 
station. 

Owner City  of  Oakland. 

.Architect.. .  .John  J.  Donovan,   Security 

Bank   Bldg.,   Oakland. 
Contractor.  .Tieslau    Bros.,    2814    Grove 
St.,  Berkeley. 

COST,    $4,368 


(416)      NO.    3016      ADELINE,      OakUnJ. 
Alterations. 

Owner Mrsi.   Garner,   Premises. 

Architect  . .  .None. 

Contractor.  .L.      Watfon,    732      Addison, 
Berkeley. 

<30ST,  $50rt 


(417)     —    EDES    AVE    719    S    Partiett 
Ave.,    Oakland.      Four    green    houses. 

Owner K.    Korematasu. 

Architect  . .  .None. 

Day's  work.  COST,   $2350 


(413)      NO.   678  NINTH,   Oakland.     Alter 

Owner Hugh    Henry,    534    10th,   Okd. 

Architect  .  .  .None. 

Day's    work.  COST,   $600 


(418)  t^f  E-TWENTY-FIRST  110  W 
7th  Ave.,  Oakland.  One  and  one-half 
story    6-room   dwelling. 

Owner M.  T.   Ilyd  ,   2043   7th   Ave., 

Oakland. 

.Architect  .  .  .None. 

Day's    work.  COST,    $2400 


(414)      N  FORTY'-SECOND  250  E  Grove 
Oakland.     Garage. 

Owner R.  J.  Montgomery. 

.\rchitect  . .  .None. 

(:;ontractor.  .Morgenson   Bros.,    554    63rd, 
Oakland. 

COST,  $500 


(419)      S    CLEVELAND      AVE      400      E 
Athol  Ave.,  Oakland.  One-story  frame 
school. 
Owner. ..  .City    of   Oakland. 
Architect  ..  .J.     J.      Donovan,     Security 

Bank   Bldg.,   Oakland. 
Contractor.  .C.  Christensen,   237   Wayne 
Ave.,   Oakland. 

COST,    $39,650 


(420)  NW  SANTA  CLARA  &  VALLE 
Vista  Aves.,  Oakland.  One  and  one- 
half-story    6-room    dwelling. 

Owner J.  E.  McLain,  848  24th,  Okd 

Architect  . .  .None. 

Contractor.  .Louis  Johnson,  1732  Ward. 
Berkeley.  COST,   $2800 


(421)  W  LAWTON  AVE  43  N  Clifton, 
Oakland.  One  and  one-half -story  6- 
room    dwelling. 

Owner B.    F.    Butler,    610    Alcatraz 

Ave.,   Oakland. 

Architect  .  .  .None. 

Days  work.  COST,   $2500 


(422)  NW  CLIFTON  &  JAMES  AVES.. 
Oakland.      One-story    six-room    dwlg. 

Owner C.  A.  Legris,  491  5Sth,  Okd. 

Architect  . .  .None. 

Day's  work.  COST,  $2500 

(423)  NO.    130    MOSS    AVE.,      Oakland. 
Two-story   garage. 

Owner.... E.  A.  Heron,  Premises. 
Architect  ..  .John    Hudson    Thomas,    1st 

National   Bank   Bldg..   Bkly. 
Contractor.  .A.   Peterson,   2615   Virginia, 

Berkeley. 

COST,  $1500 


(424)  N  FIFTY-SEVENTH  250  E 
Genoa,  Oakland.  One-story  4-room 
dwelling. 

Owner F.  E.  Burrltt,  824  57th,  Okd 

Architect  . .  .None. 

Contractor.  .O.  L.  Burritt.  427  63rd,  Okd 
COST,  $2000 


(425)      S  NADEAN  AVE  100  W  5l5th  Ave 
Oakland.     One-story  5-room  dwelling 

Owner Dean  &  Wade. 

.\rehltect  . .  .None. 

Contractor.. G.      B.      Hollenbeck,      5210 
Fairfax  Ave..  Oakland. 

COST,    $1700 


(415)      NO.    1527    SAN      PABLO      AVE., 
Oakland,     Brldt  addition. 


(420)     S  NADEAN  AVE  ISO  W  55th  Ave 
Oakland.      One-story    4-room   dwlg. 

Owner Dean  &  Wade. 

Architect  ..  .None. 


26 

Ooiiliactor,.   U.       H.     IloUcnbei-k.       6210 
Fairfax    Ave..    Oakland. 

COST,   11650 
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(427)     S  NADEAN  AVE  260  N  oStli  Ave 
Oakland.      One-story    4-room    dwlg. 

Owner Dean  &  Wade. 

Architect  . .  .None. 

Contractor.  .O.      B.      Hollenbeck.      5210 
Fairfax   Ave.,   Oakland. 

COST.    $1700 


(128)      S  NADEAN  AVE  420  W  55th  Av» 
Oakland.     One-story    4-room   dwlg. 

Owner Dean    &    Wade. 

Architect  . .  .None. 

Contractor..  G.      B.      Hollenbeck.      5210 
Fairfax  Ave..  Oakland. 

COST,   $1450 

(429)      NO.    2002   EIGHTY-THIRD   AVE. 

Oakland.     One-story   6-room  dwlgr. 
Owner.... E.   M.   Blome. 
Architect  ...W.  E.  Allen,  Los  Angeles. 
Contractor.  .H    Blome,    PremU'es. 

COST,  $1800 


(430)      N    CALIFORNIA    401    W    Maple, 
Oakland.     One-story    5-room   dwlg. 

Owner J.  F.  Perry.  1521   25th  Ave., 

Oakland. 
Architect  . .  .None. 

Contractor.  .H.   L.    Holmes,      1521      2l5th 
Ave.,  Oakland. 

COST.    $2400 


(431)  N  FIFTY-SEVENTH  226  E  Mc- 
Call.  Oakland.  One-story  6-room 
dwelling. 

Owner W.  S.     Young.   702     Aileen, 

Oakland. 

Arcihtect  . .  .None. 

Day's   work.  COST,    $2000 


(432)      S  NADEAN  AVE  340  W  55th  Ave 
Oakland.     One-story    5-room    dTvlg. 

0\\ner Dean  &  Wade. 

Architect  . .  .None. 

Contractor.  .G.      B.      Hollenbeck,      5210 
Fairfax  Ave.,  Oakland. 

COST,   $1750 


(433)      NO.       1020       TWENTY-EIGHTH. 
Oakland.      Alterations. 

Owner August   Andersen,    Prem. 

Architect  ..  .None. 

Contractor.. H.   C.   Knight,   1725   Broad- 
Tvay,  Oakland. 

COST.    SlGud 


(434)  NW  E-SEVENTEENTH  ,&  8TH 
Ave.,  Oakland.  One-story  S-room 
flats. 

Owner Elizabeth     Heestand.     Laurel 

Ave.,   Oakland. 
Architect  . .  .None. 

Contractor.  .Harris   &   Hudson,    1957   E- 
38th,    Oakland. 

COST,  $2100 


(435)     S  GREENBANK  AVE  84  E  Rose 
Piedmont.  Two-story  frame  residence 

Owner United     Home  Bldrs,     1762 

Broadway,   Oakland. 
Architect  . .  .None. 
Bay's   work.  COST.    $3500 


(436)     S  GREENBANK  AVE  40  E  Rose 
Piedmont.  Two-story  frame  residence 

Owner United     Home  Bldrs.     176! 

Broadway.   Oakland. 
.Architect  . .  .None. 
uay's   work,  COST,    $3500 


Owner n.    L.    Beatly,    .=.872    Urove., 

Oakland. 
Architect  ...None. 
Contractor.  .R.    Gunter.      4700      Fairfax 

Ave.,  Oakland. 
Fllod  Feb.   14,  '13.     Dated  Feb.   14,  '13. 

Frame  up    $365.50 

Ready    for    inspection 365.50 

Plaster  completed    365.50 

Completed  and  accepted 366.50 

Usual    35    days 488.00 

TOTAL  COST,  $1950.00 
Bond,  none.  Limit,  60  days.  Forfeit, 
$1.      Plans    and    specifications,    none. 


(437)  S  FIFTY-THIRD,  bet  Shattuck 
ana  Telegraph  Aves..  being  Santa  Fe 
Tract  No.  16  Lot  21  Blk  — ,  Oakland. 
All  work  for  one-story  five-room 
frame   dwelling. 


(438)      E     WASHINGTON    75     S    Tenth, 
Oakland.     Alterations. 

Owner Nlcholl    Estate,   470    Ninth, 

Oakland. 
Architect  . .  .None. 

Contrctor.  .Anderson      &      Rainey,      180 
Jessie.   San   Francisco. 

COST,  $600 


(439)     NO.  530  LEWIS,  Oakland.     Alter 

Owner J.  H.  Hearn,   2836  San  Jose 

Ave.,   Alameda. 
Architect  . .  .None. 
Day's  work.  COST,  $400 


(440)      NO.    5539      TELEGRAPH      AVE., 
Oakland.     Alter  barn   to  dwelling. 

Owner J.   Biggi,   Premises. 

Architect  .  .  .None. 

Day's  work.  COST,  $500 


(441)     —    EDES    AVE     719     S     Bartlett 
Ave.,    Oakland. 

Owner K.   Koreraatasu,   Station   G. 

Oakland. 
Architect  . .  .None 
Day's    work.  COST,    $400 


(442)     NO.    1215   BROADWAY,    Oakland 
Owner Ye      Liberty      Candy      Co.. 

Premises. 
.\rchitect  . .  .None. 
Contr.nctor.  .Corbett     &     Bayllss,      1110 

Franklin,   Oakland. 

COST,    $1000 


(443)      S   BROCKHURST   180  E   Market, 
Oakland.     One-story   tour-room  dwlg. 

Owner M.    1.    Wurts,    Commercial 

Bldg.,  Oakland. 
Architect  .  .  .None 

Contra""r.  .L.   T.  Cook,   543   30th,  Okd. 
COST,   $1000 


Architect 
Contracto 


(449)  LOT  16  and  N  12H  ft.  Lot  15, 
Fairview  Tract,  Piedmont.  All  work 
for  two-story  6-room  frame  dwelling. 

Owner Josephine    R.    and    Geo.    J. 

Wagner.    240     Bonita     Ave., 
Piedmont. 
None. 

H.    E.    Sullivan.    6427    Har- 
mon Court,   Oakland. 
Filed  Feb.  15.  "13.     Dated  Feb.  13,  '13. 

Frame   up Vi, 

Plaster    on    % 

Completed    ^4 

Usual    35    days J4 

TOTAL  COST.  $3183 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans   and   specifications,    none. 

(450)  ;S  TWENTY-SECOND  107  W 
Harrison  Boulevard,  Oakland.  Three- 
story   141-room  apartment. 

Owner Dr.      G.W.Caldwell,      2143 

Harrison  Boulevard,  Okd. 
Architect  . .  .None. 
Day's   work.  COST.    $60,000 


owner Carl    Kaiiljut,    1349    K-33rd, 

Oakland. 
Arcliitect  . .  .None. 
Contractor.  .J.    F.    Wilson,    1349    E-33rd, 

Oakland. 

COST,    $250(1 


(452)      E    HAMPEL    150    S    Fourth    Ave., 
Oakland.     Two-story   8-room   dwlg. 

Owner Jno.   A.    BishofT,   349      62nd. 

Oakland.  1 

Architect  .  .  .None. 
Day's  work.  COST,  $3000  ' 


(453)      NW  CHANNING  WAY  &  BONAR 
Berkeley.     One-story   4-room   dwlg. 

Owner Emma      Hapahanka,       1606 

Dorpy,    Berkeley. 
Architect  . .  .None. 

Lontractor.  .F.   R.   Peake  Co..   2127  Uni- 
versity  Ave.,    Berkeley, 

COST.   $1300 


BTiildiJug  Contracts  Awarded. 


Berk«I«j. 


Contractor 


401 
402 
403 
404 
405 
406 
412 


Owner 


Yonkins      Bevel 

Bigelow     Warren 

Same      Same 

Hughes      Hughes 

Marshall      Diggs 

Texdahl     Texdahl 

Bd   Ed   Bkly    Owner 

Marshall     Dlggs 

Same     Same 

Elliott     Elliott 

Akers     Lehre 

Le    Conte     Tieslau 

Marshall     Diggs 

Getze     Hughson 


1600  ' 
1000 
1500 


600 
4000 
1896 


(380)     W    HOLLY    210    N    Cedar.    Ber- 
keley.     One-story    5-room    dwelling. 
Owner Clara    Yonkins,    2918    Ells- 
worth,   Berkeley. 
Architect  .  .  .None. 

Contractor.  .Bevel      &     Jones,       2142^4 
Shattuck   Ave..  Berkeley. 

COST.    $1600 


(381)  N  CHANNING  WAY  260  W 
Dana,  Berkeley.  Alter  2-st  lO-room 
dwelling. 

Owner D.    E.    BiJfelow,    2333   Chan- 

ning   Way.    Berkeley. 
Architect  . .  .None. 

Coniractor.  .C.  H.  Wairen,   2511  Dwiglit 
Way,   Berkeley. 

COST,    $1000 


(382)  N  CHANNING  WAY  260  W  Dana 
Berkeley.  One-story  1-room  brick 
building. 

Owner D.   E.    Bigelow.   2333  Clian- 

nlng    Way,    Berkeley. 
.\rchitect  .  .  .None. 

Contractor.   C.  H.  Warren,   2511  Dwight 
Way,   Berkeley. 

COST,   $600 


(383)  S  ALLSTON  WAY  150  W  Sac- 
ramento, Berkeley.  One-story  five- 
room    dwelling. 

Owner C.    E.    Hughes,    Acton    and 

Allston,     Beilkeley. 

Architect  . .  .None. 

Day's    work.  COST,    $100) 


(451)      N  FIFTY-EIGHTH  —   E   Genoa, 
Oakland.     Two-story  7-room  dwlg. 


(391)      S    RUSSELL    200      W    Claremont 
Ave..     Berkeley.       Two-story     8-room 
dwelling. 
Owner .Marsl  all-Dlggs.    244;    Bow- 
ditch,    Berkeley. 
Architect  ..  .C.    M.    Cook,    Rialto    Bldg. 

.San    Francisco. 
Day's   work.  COST     $4000 


BUILDING  AND  INDUSTRIAL  NEWS 


i7 


)     N   KUSSEI-I-.    H-J    K    iJn.jlir,    Bei- 
sley.      One-story    "i-roonn    dwelling^. 

,er C.     Texdnlil      3035     Harper, 

Oakland, 
jitect  . .  .None. 
'8   work.  COST,    $1800 


(Iwiieil J.    \V.      Morirn-,    I'.Kii      r.uili, 

Oaklantl. 
.\i-L-liitect  .  .  .None. 
D.Tv's    work.  COST.    $1700 


Contracts  Awarded. 


I)     N    ALLSTON      200      E    Sliatliick 
re.,   Berkeley.     Alterations. 

ler Beard    of       Education       of 

Berkeley, 
hltect  . .  .None. 
•s  work.  COST,   HOO 


)     S    RUSSELL    298    W     Claremont 
ve.,    Berkeley.       Two-story     S-room 
veiling. 
ner Marshall-Dlggs,    2444   Bow- 

dltoh,    Berkeley. 
httect  . .  .C.    M.    Cook.    Rialto    BUlg., 

San    Francisco. 
r'8    work.  COST,    $3900 


2)      N     YOLO     100     VV     Milvia,     Ber- 
;eley.       One-story     6-room     dwelliner. 

nei- B.    F.    Wliltton,     2214     Du- 

rant,   Berkeley, 
chitect  . .   None. 
y's   work.  COST,    $2500 


3)      N   ALCATRAZ   AVE    125    W   Cal- 
tornia,    Berkeley.      Alterations. 

er E.    J.    Elliott,    6528    Manila, 

Berkeley. 
chltect  . .  .None. 
y's    work.  COST,    $700 


p4)     S      VIRGINIA      150      W     Euclid, 

Berkeley.      Alterations. 

Vner....T.    J.    Akers,     2432    Virginia, 

Berkeley, 
'chlteot  . .  .None, 
intractor.  .F.     A.     Lehre,     3023     High. 

Oakland.  COST,    $500 


05)      NO.       2739     BANCROFT       WAY, 

Berkeley.      Repairs. 

vrner Oarolin(e     Le    Conte,     2735 

Bancroft    Way,     Berkeley, 
•chltect  . .  .None, 
intractor.  .Tieslau    Bros.,    2814    Grove, 

Berkeley. 

COST.   $600 


12)      E    Bruce    St.,    200      S      Channing 

Way,    Lot    71,    Blk Higgins   St., 

Berkeley.       All     work    for    one-story 

frame  dwelling. 

wner Mary    A.    Getze,    Byron    nr 

Bancroft    Way,       Berkeley, 
rchitect. . .  .None, 
ontractor.  .Hughson  &  Donnolly,   1608 

Stuart,   Berkeley, 
lied  Feb.   13,   '13.     Dated   Feb.    11,   '13. 

Frame    up    $^74 

Plaster    on     <74 

Completed     *''* 

Usual    35    days 474 

TOTAL  COST,  $1896 
ond,  none.  Limit,  90  days  from  Feb. 
r.  Forfeit,  $1.  Plans  and  specifica- 
ons   filed. 

. « 

Building  Contracts  Awarded. 
Alameda. 


(372)      NO.    821      HAIGHT      AVE..    Ala- 
meda.    One-story  dwelling'. 

Owned .1.    W.      Monroe,    690      OOtli, 

Oakland. 
Architect  .  .  .None. 
Day's   work.  COST.    $1700 


(373)      NO.     814     HAIGHT       AV.,       Ala- 
meda.    OnerStory   dwelling. 

Owned J.    W.      Monroe,    690      60th, 

Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $1700 


O.  Owner                      Contractor  Aiut. 

71  Monroe     Monroe  1700 

72  Same     Same  1700 

73  Same     Same  1700 

74  Same     Same  1700 

75  Same     Same  1700 

44  Hillen     Hillen  2000 

15  Same    Same  2000 

4fi  Same     Same  2001 

47  I.in.-iholm     Lindholm  '97.=; 

48  Durney     Frost  S7I6 

J71)     NO.     823     HAIGHT    AVE.,  Ala- 
meda.    One-story  dwelling. 


(374)      NO.      808      HAIGHT    AVE.,    Ala- 
meda.     One-story   dwelling. 

Owned .T.    W.      Monroe,    090      60th, 

Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $1700 


(375)      NO.    812    HAIGHT      AVE.,      Ala- 
meda,    One-story  dwelling. 

Owned J.    W.      Monroe,    690      60th, 

Oakland. 
.Vrchitect  .  .  .None. 
Day's    work.  COST,    $1700 


(444)      NO.   2630  EAGLE  AVE.,  Alameda 
One-story    dwelling. 

(wner R.   C.   Hillen,   Feniside  and 

Liberty     Ave.,     Alameda. 
Designer  ..  .W.    W.    Landgrebe. 
Day's  work,  COST,   $2000 


(445)      NO.    335    SANTA    CLARA    AVE., 
Alameda.     One-story  dwelling. 

Owner R.  C.   Hillen,   Fernslde  and 

Liberty    Ave.,    Alameda. 
Designer  ...W.  W.  Landgrebe. 


Day's    work. 


COST,    $2000 


(446)      NO.    333    SANTA    CLARA    AVE., 
Alameda.      One-story    dwelling. 

Owner R.   C.   Hillen,   Fernslde   and 

Liberty    Ave.,    Alameda. 
Designer  ...W.  W.  Landgrebe. 
Day's   work.  COST,    $2000 


(447)  NO.  735  TAYLOR  AVE.,  Ala- 
meda.    One-story  dwelling. 

Owner John      M.      Lindliolni,      1717 

Wood,   Alameda. 
Architect  ...Plans  by  Owner. 
Day's   work.  COST,    1975 

(44S)  W  SHERMAN  1010  S  San  An- 
tonio Ave  S  60xW  150,  Alameda.  All 
work  for  two-story  and  basement 
frame   dwelling. 

Owner Mrs.      Alfred      A.      Durney, 

1325  Dayton  Ave.,  Alameda. 

Architect  ..  .Julia    Morgan,      Merchants' 
Exchange   Bldg-,   S.  F. 

Contractor.  .T.  P.  Frost,  ISO  Jessie,  S.  P. 

Filed  Feb.  15,  '13.  Dated  Feb.  14,  '13. 
Frame    up,    boarded   in,    chimneys 

up  and  rough  plumbing  In ^ 

1st  coat   plaster   on ^ 

Completed   and   accepted '/4 

Usual   35    days ''"LcnYt 

TOTAL   COST.    $8716 

Bond,   none.     Limit,   100   days.     Forfeit, 

none.     Plans  and  specifications  filed. 

♦- 

ABANDONMENT  OF  HOMESTEAD. 

Feb  14  1913— TRACT  LAND  CON- 
veyed  by  Sophia  C  K  Anderson  to 
William  A  Anderson  by  deed  Dated 
Nov  5.  1904  in  Liber  996  of  Deeds 
Page  314,  Wasliington  Tp.  William 
A  and  Christena  M  Anderson 


Feb.  S,  1913— NE  COK  I'UE  (now  44tli 
Ave)  and  E-14th  K  along  E-14tli  60 
.N  KM,  okd.  J  J  Crowe  to  W  Q 
Thornalley  Jr Feb.  7,   1913 

Feb.  7,  1913— LOT  18  North  Christi- 
ana Tract,  Albany.  Whitney  B  and 
Opal  E  Pope  to  Pcake-Munro  Co 
Feb.    1.    1913 

Feb.  5,  1913— E  Vi  LOTS  6  AND  7  & 
E  50  ft.  of  S  5  ft.  Lot  5  Blk  "A." 
.Map  Edith  Tract,  Bkly.  S  H  Reno 
to  whom  It  may  concern.  .Feb.  1,  1913 

01  uo)E3Jci  J,  saui^r    xiJia  'BmsisH 

'mONI   9A   OJ,   01   JLOa— EI6I   •»    qaj 
Rosa  Lee  Tract,   Brooklyn  Tp.,  Okd 
H  T   Wallace  to   Alex   C  Wleben... 

Feb.    4,    1913 

Feb.  7,  1913 — SE  E-TWENTIETH  & 
23rd    Ave,    Okd        Eva    Marzan     to 

v/   J   David Feb.    6,    1913 

Feb.  10  .1913— LOT  19  BLK  7  Map 
Boulevard  Park,  Brooklyn  Tp. 
George    B    Davis    to    whom    It    may 

concern Feb.    10,    1913 

Feb.  10,  1913— SE  ROSS  AVE  171.77 
SW  Hayward  Ave  SW  60xSE  259.30, 
San    Leandro.      Ore    S    Ewer    to    J 

Branch     Feb.    8,    1913 

Feb.  11,  1913 — LOT  19  BLK  "A"  Map 
Sunny  Slope,  Oakland  Tp.  Inetle 
W  Rose  to  whom  it  may  con- 
cern     Jan     25,    1913 

Feb.  11.  1913— N\V  FIFTY-SECOND 
and  Market  th  along  52nd  90  tt. 
to  pt.  of  couintenoenient  N  90  W 
30,    Okd.      Herman    Bloom    to    Fred 

Harableton    Completed   — 

Feb.  11,  1913 — N  FIFTEENTH  60  E 
Clay  E  120  N  93%  NW  14  tt.  7-10 
in.    W    110    S    103%,    Okd.      Robert 

Dalzlel  Co  to  R  W   Bartram 

Feb.     11.     1913 

Feb.  11,  1913 — LOT  IB  BLK  8  Melrose 
Heights  Tract,  Okd.  K  M  Sheridan 
to  whom  it  may  concernFeb.  10,  1913 
Feb.  13,  1913 — S  25  FT.  LOT  10  AND 
N  25  ft.  Lot  11  Blk  1,  Claremont. 
Bkly.     John  and  Nanette  Trevethan 

to    Walter   Surensen Feb     13,    1913 

Feb.  13,  1913 — LOT  55  Piedmont 
Manor  Tract,  Pldemont.  Daisy  F 
Rountree   to   whom   it  may   concern 

Jan.    24,    1913 

Feb.  13,  1913— SW  FOLKERS  AVE 
50  SE  Warfield  Ave  SE  oOxSW  100. 
Okd.  J  J  Haniaiond  to  C  A  Ander- 
son and  E  A  Lundberg.  .Feb.  S,  1913 
Feb.  13,  1913— PTN.  LOT  28  BLK  16, 
Map  Havenscourt,  Okd.  Piedmont 
Heights  Bldg.   Co   to  J  V   Matteson 

Feb.     12,     1913 

Feb.  14,  1913— LOT  9  BLK  14,. North- 
brae,     Bkly.      Patrick-Nelson    Bldg 

Co   to    whoi.n   it   may   concern 

Feb.    13,    1913 

Feb.  14,  1913— LOT  3  BLK  "B"  San 
Pablo  Park  No.   2.     William  Grade 

Lind  to  E  J  Aalto Feb.  6,  1913 

Feb.  14,  1913— LOT  28  BLK  4  Key 
Route  Terrace  No.  2.  Patrick- 
Nelson    Bldg   Co    to    whom    it    may 

concern Feb.    13,    1913 

Feb  14.  1913— LOT  11  BLK  33  Amend- 
ed Map  Fairmont  Park,  Bkly. 
Patrick-Nelson  Bldg  Co  to  whom  It 

niav    concern Feb.    13,    1913 

p^D  14  1913— LOT  43  BLK  "C" 
Hopkins  Terrace  No.  3,  Bkly.  Eliz- 
abeth M  Roumage  to  J  M  Wiley 

Feb.     8.     1913 

Feb'  '  15', '  iViV-^e'  CHETWOOD  245 
SW  Short  SW  35xSE  132,  Okd. 
Walter  J  De  Martini  to  A  Peterson 

and  J  Anderson Feb.   6,  1913 

Feb  15  1913— N  MILLS  176-206-236  E 
Seminary   Ave    305xl0i5,    Okd.      H   L. 
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,  .1.,,.     s:h-.ii..i,hiiiinr   Urns      143   S-  Coiiti-iuloi' .  .  Jas.     CruitksliHiiks,     Iticli 

W„.,.,  .„  T  10  Stanley.  .  .  .  l-.-L.    1^.   1»13  ^"""aaui  .  '^  j'  ^"""''^  ''"   '^^^^^^            -  „,«„d. 

1.VK    IS.    1913-LOT    IS    North    Chris-  Ciittendc...  ^^"^"^^^     ^^^^^^^  ,,.|^.j.  p^,„    .    .jg      jj^j^^  p^b.  3,     13. 

Iliinln  Tract.  Albany.     Penke-Miinro  "-    •  Walls  ready  for  steel  beams 

re?  W  ^Ju-foTls-No^rChr/s!"  W   THIRTICENTU,   3rd    lot  S   of  Taylor.  Roofln,     oon.pleted     and     plaster 

^T^T'.J^'"-  "'^vrniu  o:^r'-:J':^=. '^^:^:s..  ^^^^^ ^o^^pieted  :::;:::::::- 

.^'n^'.^l^-.^-.oiTcLr  ■rrwo;K"°"^-               ^osT   ,fsoo  """   "   "^^■^•tot.^cost;-,!;;, 

tlanla  Tract.  Albany.     Peake-Munro  l^^y  s   work.        ^ -uoi.  ^^^^     ^^^^       ^^^.^     ^^    working    day. 

Co  to  F  11  ivake.^^^^^b.  S.  1913  ^^.   ^_^    ^^^^  ^^^  FIFTEENTH,   San  Forfeit,     $2.       Plans    and    specification 

r'-rmva ^VTT  wn  Jose.     Five-room  cottage.  A'*^- 

iiLEMB  JTIXjAI'                            Owner E.    Hiatt.    24    Brook.s    Ave.,  

San  Jose.  ON     TIDE       LANDS     IN       MARTINEZ 

Alameda.  Architect  ...None.  All    work    for    municipal    wharf    an. 

Day's  work.                                 COST.  $2000  approach    thereto. 

Feb.  8,  191S— E  MADISON  70  fm  N  In  Owner Town    of    Martinez. 

Seventh    E     125xN    30,    Okd.      J    P  S  ST.  JOHN,  2nd  Lot  W  Fifteenth,  San  Architect  ..  .None. 

Kollch  vs  L  A  Brown J292.94  Jose.     Six-room  cottage.  Contractor.  .Mercer-Fraser  Co.,   16  Ca: 

Feb.   8,   1913— LOT   117   Amended   Map           Owner E.    Hiatt,    24    Brooks    Ave.,  ifornia,   San    Francisco 

Rhoda    Tract    E    Rhoda    Ave    550    S  San  Jose.  Filed  Feb.  10,  '13.     Dated  Feb.  10,  '13. 

Madeline    50x125,    Brooklyn    Tp.      F  Architect  ..  .None.  90%   material   used    necessary .  .$1322 

M    Drelsbach    vs   G   Stackhous    and  Day's  work.                                 COST,  $2000  Completion    of    work 661^ 

Wni    H   Bertsch    $306.32  Usual    35    days Balanci. 

Feb.     10    ,1913— W    SHATTUCK    AVE  s  sT.   JOHN,   3rd  Lot  W  Fifteenth,  San  TOTAL  COST,   $26,44: 

200   S   Los   Angeles   Ave   Lot   4   Blk  jose.     Six-room  cottage.  Bond,     $13,250.     Surety,     Pacific     Coas 

"F"'       Northbrae      Terrace,       Bkly.            Owner E.     Hiatt,     214     Brooks     A^e.,  Casualty  Co.     Limit,   120  working  days' 

Wim  Converse   vs  F  L  Clark.  .$517.85  Ave.,    San    Jose.  Forfeit,    $20.      Plans    and    speclfio.itlon: 

Feb.   11,   1913— PTN.  LOTS  26  AND  27  Architect  ..  .None.  tiled. 

Blk    "C,"    Bryant    Tract,    Bkly.      W  Day's    work.                                  COST,    $2000 ♦ 

E  Bane  and  John  R  Talent  vs  Geo  LieitS  Flldd. 

Eliassen.   A   Bruenn,   Charley   Hoff-  so.    101    S    NEW    TWENTY-FOURTH,  

man   and   John    Doe    $110  san  Jose.     Reunodeling  residence.  MARIN    CODNTY. 

Feb.   13.   1913  PTN  LOT   13  Map  Bray           Owner G.   P.   Wells,   Premises.  

Tract,      Brooklyn      Tp.        Alex   Mc-  Archittct  . .  .N6ne.  RECORDED                                      AMOUNT 

Donald   vs   M  J   Medina $1287.45  Day's  work.                                  COST,   $400  p^j,    g    i9i3_iNVERNESS,  Marin  Co. 

^ E   K  Wood  Lumber   &   Mill   Co   cpn 

•  SW  LATAWAN.A  AND  ST.  JAMES,  San  ^^    Almeric    Coxhead                       $122  ,-< 

SAN   JOSE    AND    THE   SANTA  owTer. .  .^'.^rrFi^rir^emises. 

CLARA  VALLEY.  Architect  ...None.  FRESNO,    MODESTO,    STANIS 
Day's  work.                             COST,  $1800  LAUS  AND   CENTRAL 

GARBAGE    INCINERATOR— Cost    not                          _^ ^ . nATTPnPmA 

stated.       Monterey,    Monterey    Co      Cal.  ]yLft.RIN,    CONTRA    COSTA    AND  CALUOKTIIA. 

Engineers.    Constructing   Q.    M.    Officer,  nr\-Kr^inr  *    t^n-rr-KTm-raa  

Presidio    of    Monterey.      Plans    for    the  SONOMA    COUNTIES.  RESIDENCE  —   2      story      and      ba.s. 

(onstruclion    of    a    garbage    incinerator frame.    $5,000.       Madera,      Madera      d 

at   the-Presidio   of  Monterey   have   been  BUNGALOW— 1%     story       and       base,  Cal.       Architect,    Carl     Thayer,     Fresim 

completed    and    figures    are    now    being  frame,    $4,500.      Mill    Valley.    Marin    Co.,  Owner,     Richard     Roberts.       The     hou.-;. 

taken  by  Major  F.  A.  Grant,  Construct-  *^^'-     -Architects,  Falch  &  Knoll,  Hearst  will    contain    about    seven    rooni-s    am 

ing    Quartermaster.    Presidio    of    Mon-  Bldg.,   S.  F.     Owner,  John   Baker.     The  bath.      Interior    finisli    will    be    of    pinii 

terey.      Elds   will   be   opened    on    Mardi  bungalow    has    been    designed    to    con-  and    redwood    tliroughout.      Oak    fiooril 

5tli.      Plans   and   specifications    may    be  t^'"    seven    rooms,    bath    and    sleeping  w-111    be    used    in    the    principal    rooms! 

obtained    by    addressing    Major    F.    A.  pordi.      Interior   finish    will   be    of   pine  There    will   be   a    large    open    fire    placi 

Orant.  ^""1    redwood      with      some      hardwood  in   the   living  room   with    a   brick    man| 

^ .                .  floors.     There  will  be  furnace  heat  and  tel.     The  bath   room  will   be  finished  ii| 

Buildinff  Contracts  open    fire   places.      Mantels   will    be      of  tile.      The    exterior    of    the    house      wllj 

° '  brick.      Bath    room    and    kitchen      will  be    covered     with     cement     plaster     oni 

SANTA  CLARA  COUNTY.  '"'^^  *^''^  wainscot.     The  exterior  of  the  metal    lath.      Plans    are    complete      ami 

'  house    will    be    covered      with      cement  figures  are  being  taken.                               ] 

NO     216    WEBSTER.    San    Jose.      Two-  P'^^^er.      Plans    are      nearly      complete  TELEPHONE     EXCHANGE— 2      stor>, 

room  addition   and   garage.  '""^    figures    will     be    called    for    next  and  base,  hrick,   $12,000.     Fowler.  Frcs-, 

Owner Frank   Lawlor.   Premises.  '' !^il;  .      „       ,  no  Co.,  Cal.     Architect,  C.  K.  Kirby,  Jr., 

Architect        None  ^         HALI^-2      story      and      base,  Fresno.     Owner,  H.  Harris.     This  build- 
Day's   work.                                 COST.    $650  '''»'"«.    *8,500.      Larkspur.      Marin    Co.,  ing    has     been     leased     to     the     Fowlei 

'  Cal.      Architect.   C.    O.    Clausen,    Phelan  Telephone    Co.     and     will     be     occupiet 

NO.   326  N-THIRD,   San  Jose.     Remodel  ^'•*^'    ^-    ^-      Owners,    City    of    Lark-  entirely     by    the    company.       The     lirsi 

room.  ^''"'■'      "^^^^    building    will    contain    the  floor    will    contain    the    general    offices 

Owner Frank    Zingheim,    Prem  "*^^'    departments,    jail    and    fire    house.  apparatus      room      and      public      office 

Architect  . .  .None.  Interior    will    be    finished    in    pine    and  Upper    floor    will    be    arranged    for    th« 

Day's  work.                                   COST,  $400  'edwood.      Exterior      will      be      covered  exchange.       There     will     be     a     central 

:  "'tb   cement  plaster.     Plans  have   been  i,eating  system.      Interior   finish   will  b< 

SW    MARKET    AND    AUZERAIS    AVE..  "evised    and    new    bids    are    now    being  „f  pine  and  hardwood.     Tlie  exterior  ol 

San  Jose.     Sleeping  porches.  call.d.      Bids    will    be    opened    on    Feb-  tlie  building  will  be  faced  with  pressec 

Owner Dr.   F.   H.   Patterson,  Prem.  'uaiy  26th.     Plans  can  be  secured  from  i,,i(k.      Plans   are    nearly   complete   ano 

Arcihtect  ...None.  "'*  "'diitect  in  this  city.  figures  will  be  called  for  shortly. 

Day's  work.                                     COST,  $400                          ; •_ ♦ APARTMENT     HOUSE — 2     story     anr 

Building  Contracts.  base,    reinforced      concrete.      Cost      not 

SE  GARDNER  AND  SAN  SALVADORE,  stated.      Bakersfleld.   Kern  Co.,  Cal.    Ar- 

San   Jose.      Addition  and  brick   ovens.  CONTRA  COSTA  COUNTY.  chltect.    Thomas    B.    Wiseman,   Bakers. 

Owner J.      Menchle.    448      W-Santa  Held.  Owners,  A.   E.   Wishon  and  ClauJt 

Clara,  San   Jose.  LOTS    3   AND   4    BIK.    60,   City    of    Rich-  Thompson     Estate.       The    building    wll 

Architect  ..  .None.  mond.       Excavating,      concrete      and  cover   a   considerable    ground   area    anc 

Day's  work.                                 COST,  $1400  cement    work,    brick    work    and    car-  is      to    contain      eight      apartaients   nr- 

pentry    work    for    brick    structure.  ranged    in    two    and    three    room    suites 

NOS.    63   AND    66      S-PIRST,    San      Jose.       Owner Wm.-    H.     and     Frances    ®.  All     apartments     will     have     connecting 

Remodel  front.  Hoyt,    Richmond.  baths  and  wall  beds.     Plans  provide  foi 

Owner Gardner    Co.,     Premises;  -Architect  ..  .James     T.   Narbett,      Rich-  .steam   heat   and    hot    and    cold    runnint 

Architect  ..  .None  mond.  water.      Interior    finish    will    be   of   pin( 
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»(1  iiaiiUvoods.  The  exterior  of  the 
ililldins  "ill  he  faced  with  cement 
Ijaster.  Plans  are  being  prepared. 
liCHUKCH — 1  story  and  base,  con- 
iete  and  frame.  Co.st  not  stated. 
[ceter,  Tulare  Co.,  Cal.  Architect,  A. 
jerrlU  Bowser,  Oakland.  Owners,  Bap- 
ft  Churcli  of  Exeter.  The  building- 
llll  he  de.'signed  in  the  Mission  style 
Ith  a  ceinent  plastered  exterior  and 
Je  roof.  The  main  auditorium  wili 
ive  a  seating  capacity  of  500  people 
asides  the  auditorium  tliere  will  be 
mday  school  rooms,  parlors  and  pas- 
r's  study.  Interior  Hnlsh  will  be  of 
ne  and  redwood.  There  will  be  a 
ntral  heating  system.  Plans  are  be- 
g  prepared  and  tig-ures  will  be  called 
jr  shortly. 

JCHURCH— 3  story  and  base,  brick, 
^0,000.  Bakerstield,  Kern  Co.,  Cal.  Ar- 
litect.  Thomas  B.  Wiseman,  Bakers- 
jld.  Owners,  Presbyterian  Church  of 
akersHeld.  The  building  will  contain 
main  auditorium  with  a  seating  ca- 
lcify of  400,  Sunday  school  depart- 
lent,  gymnasium,  social  rooms  and 
•arlors.  Interior  finish  Will  be  of  pine 
iroughout.  There  will  be  a  central 
eating  system.  Plate  and.  art  glass 
■Indows  will  be  installed.  The  exte- 
ior  of  the  building  will  be  faced  with 
ipestry  brick.  Plans  are  being  pre- 
ared  and  figures  will  be  called  for 
liortly. 

WSA-RAGE — 1-  story  and  base  brick 
Ind  steel.:  -Cost  not  stated.  Fresno, 
i'resno  Co.,  Cal.  Architect,  none.  Own- 
rs,  Haynes  Automobile  Co.  This  com- 
ian>-  has  recently  secured  a  site  at  the 
prner  of  Stanislaus  and  I  streets,  and 
lave  liad  plans  prepared  for  a  com- 
nercial  garage  and  sales  rooms.  The 
nterior  of  the  front  portion  of  the 
luilding  will  be  handsomely  finished 
n  tile,  pine  and  hardwood.  Floor  will 
le  of  tile.  The  rear  of  the  building 
vill  contain  the  repair  shop  and  stor- 
ige  space.  There  will  be  a  cement 
ioor  and  metal  window  sash  and 
'rames.  The  exterior  of  the  building 
.vjll    be    faced   with    cement   plaster. 

LODGE  HALL — 3  story  and  base. 
irick.  Cost  not  stated.  Modesto,  Stan- 
slaus  Co..  Cal.  Architect,  Ralph  P. 
Worrell,  Yosemite  Theatre  Bldg.,  Stock- 
ion.  Owner,  .Tohn  TuUy.  This  liuilding 
ivhich  has  been  leased  to  the  Modesto 
Wlk.".  iias  been  fully  described  in  these 
■oUimns  before.  A  contract  for  the 
•onstruction   will    be   let   this    week. 

.SCHOOL — 1  story  and  base,  rein- 
forced concrete,  $20,000.  Midway  School 
District,  Kern  Co..  Cal.  Architect, 
Tho.nas  B.  Wiseman,  Bakersfleld.  Own- 
ers .Midway  School  District.  The  build- 
ing will  be  in  the  nature  of  an  addition 
to  the  present  building  and  will  be  ar- 
ranged to  contain  four  class  rooms. 
There  will  be  a  central  heating  system. 
Iptorinr  finish  will  be  of  pine.  Some 
maple  Hoors  will  be  used.  There  will 
be  composition  blackboards.  The  ex- 
terior of  the  building  will  be  faced 
with  .-ement  plaster.  Plans  are  being 
prepared. 

PUMPING  PLANT — Cost  not  stated. 
Bakersfield,  Kern  Co.,  Cal.  Engineers 
name  not  given.  Owner,  H.  J.  Saeker. 
Bakersfield.  Mr.  Saeker  is  to  install  a 
large  pumping  plant  for  irrigation  pur- 
poses on  his  ranch  Kouth  of  Bakers- 
field. .Mr.  C.  M.  Stoll,  also  of  Bakers- 
li.-ld,  is  nuw  taking  figures  for  the  in- 
stallatiiin  of  a  pumping  plant  al  Ki" 
Bravo.  ll.e  may  he  addre.-iscd  at  Bakers- 
field. 


Oontracta  Awarded. 

STORE — 1  story  ana  base,  brick.  Cost 
not  stated.  Madera,  Madera  Co.,  Cal. 
.\rchitect's  name  not  given.  Owner, 
Madera  Daily  Tribune.  Contractor. 
G  crge  Zoerb,  Madera.  Contract  price 
not  .stated.  Note:  Tliis  building  will 
lie  in  tbe  nature  of  an  addition  to  the 
Tribune  .plant  and  will  cover  an  area 
of   30x90  feet. 

STORES  AND  ROOMS— 2  story  and 
base,  brick.  Cost  not  stated.  Fresno, 
Fresno  Co.,  Cal.  Architect's  name  not 
given.  Owner  Thomas  H.  Lynch.  Con- 
tractor, H.  A.  Hansen,  Fresno.  Con- 
tract price  not  given.  Note:  This 
building  will  be  erected  on  a  corner 
site  and  will  cover  an  area  of  100x150 
feet. 


Completion  Notices. 

FRESNO  COUNTY. 


RECORDED  ACCEPTED 

Feb.  13,  1913^SE  Vi  OF  SE  %  OF 
Sec.  14  Tp  14  S  range  20  E  M  B  & 
M.  Page  School  District  to  whom 
it    may    concern Feb.    6,    1913 


Release  of  Liens. 

FRESNO    COUNTY. 

RECORDED                                        AMOUNT 
Feb.    13    ,1913— LOTS    25    TO    32,    BLK 
81,  Fresno.     C  S  Pierce  Lumber  Co 
to  B   Gottscbalk    &  Co J596 


SACRAMENTO.  STOCKTON  & 
NORTHERN  CALIFORNIA. 


HOG  HOUSE — 1  story,  frame  and 
concrete.  Cost  not  stated.  Davis, 
Yolo  Co.,  Cal.  Architects.  Cunningham 
*  Politeo.  First  National  Bank  Bldg., 
S.  F.  Owners.  Regents  of  the  Univer- 
sity of  Californir.  All  figures  received 
for  this  work  have  been  rejected  and 
plans  will  be  revised.  New  bids  will 
be  called  for  shortly.  Tlie  official  pro- 
po-al  will  appear  in  these  columns  at 
that    time. 


Release  of  Liens. 


SACRAMENTO    COUNTY. 


RECORDED  AMOUNT 
Feb.  11,  1913- LOT  160.22  x  49.96  x 
160.175  ft.  X  40  ft.  the  SW  Cor.  of 
which  is  1327.q4  ft.  E  of  E  line 
31st  St.,  Sacramento.  Capitol 
Paint  Co  to  Louis  Trebina  and  Wm 
Lindsay     ?23.30 


LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 

AP.\RT.^rENT  HOUSE — 5  story  and 
base.  Class  -B  construction.  $125,000. 
Los  Angeles,  Cal.  Architect.  J.  W. 
Clialmers,  Mason  Bldg..  L.  A.  Owner, 
A.  L  Hill.  This  building  has  been  men- 
tioned here  before  when  plans  were 
being  prepared.  The  structure  will  be 
erected  at  the  northwest  corner  of  Ctb 
and  Lake  streets,  and  will  cover  an 
area  of  96x148  feet.  There  will  be  a 
total  of  183  rooms,  which  will  be  ar- 
ranged in  suites  of  two,  three  and  four 
rooms  each  with  private  bath  and  wall 
licd^  Interior  finish  will  be  of  pine 
,,11,1  mahogany.  Baths  will  be  finishe.i 
ill  till-.  Tberi-  will  he  aotoinalic  cle- 
valors,  St.  am  heat  and  a  vacuum  clean- 
In"-  svstem.     The  exterior  of  the  build- 


ing will  he  faced  with  cement  plaster 
and  artificial  stone.  Plans  are  com- 
plete and  figures  are  being  taken. 

APARTA1ENT  HOUSE— 4  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Los  Angeles,  Gal.  Architect.  Scott  Quln- 
lin.  Douglass  Bldg.,  L.  A.  Owners,  Los 
Angeles  Securities  Co.  The  building 
will  cover  and  area  of  72x100  feet. 
The  first  lloor  has  been  arrange  1  for 
two  stores  and  the  upper  floors  for  100 
rooms,  which  will  be  divided  into  two 
and  three  room  suites  with  baths  and 
wall  beds.  Interior  will  be  finished  In 
pine,  redwood  and  some  hardwood. 
There  will  be  steam  heat,  elevator 
service  and  a  vacuum  cleaning  system. 
The  exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  arc 
being  prepared. 

APARTMENT  HOUSE— 5  story  and 
base.  Class  B  construction.  Cost  not 
stated.  Los  Angeles.  Cal.  Architects, 
Dennis  &  Farwell,  Fay  Bldg.,  L.  A. 
Owner,  Louis  C.  Lobpian.  The  build- 
ing is  to  contain  85  rooms,  wliicli  will 
be  arranged  in  suites  of  two  and  'hree 
rooms  each  with  wall  beds  and  private 
baths.  Interior  will  be  finished  In 
birch  and  white  enamel.  Tiiere  will 
be  steam  heat,  elevator  service  and  a 
vacuum  cleaning  plant.  Bath  rooms 
will  have  composition  floors.  The  ex- 
terior of  the  building  will  be  faced 
witli  pressed  brick  and  artificial  stone 
trim.     Plans  are   being  prepared. 

APARTMENT  HOUSE — 4  story  and 
base,  brick  and  steel,  $65,000.  Los  An- 
geles. Cal.  Architects.  Pacific  States 
Investment  Co.,  107  So.  Broadway,  L. 
A.  Owner,  Dr.  T.  J.  Rush,  The  build- 
ing will  cover  an  area  of  50x130  feet, 
and  will  contain  a  large  number  of 
two  and  three  room  suites  with  baths 
and  wall  beds.  Interior  finish  will  be 
of  pine  and  redwood.  Bath  rooms  will 
have  composition  fioors.  There  will  be 
steam  heat,  elevator  service  and  a 
vacuum  cleaning  syste  n.  The  exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  being  pre- 
pared and  when  complete  the  building 
will  be  erected  by  the  Pacific  States 
Investment  Co.  on  a  percentage  basis. 
PAVING  ROADS,  ETC.— Asphalt  and 
macadam.  Cost  not  stated.  Fullerton. 
Orange  Co..  Cal.  Engineer.  C.  FIske. 
Jr..  3001  Leeward  Ave.,  Los  Angeles. 
Owners,  City  of  Fullerton.  Plans  tor 
paving  a  number  of  the  principal 
streets  and  roads  In  Fullerton  have 
been  completed  and  are  now  out  for 
figures.  The  work  was  mentioned  in 
the  last  number  of  the  News  and  was 
described  in  detail  then.  The  official 
proposal  appears  in  another  column  of 
this   issue. 

.STORES  A.vn  LOFTS — 8  story  and 
base.  Class  .\  construction.  Cost  not 
.-■tated.  Los  Angeles,  Cal.  Arch'  ects. 
Richards-Neustadt  Construction  Co.. 
Wright  and  Callender  Bldg..  '...  A.  Own- 
er.s.  Isaacs  Bros.  Co.  The  building  will 
be  erected  on  Broadway  between  7th 
and  Sth  streets  and  wilU.be  Class  A  in 
all  points  of  construction.  There  will 
he  reinforced  concrete  floors  and  walls 
will  pre^■sed  brick  and  terra  ootta 
facing  Metal  window  frames  and  sash 
will  be  used.  There  will  be  steam  heat, 
elevator  service  and  a  vacuum  cleaning 
plant  Interior  trim  will  be  of  metal. 
The  building  will  have  two  entrances, 
both  of  which  will  be  finished  in  mar- 
ble Plans  are  being  prepared  and  the 
w..'rk  will  be  done  by  Itichards-Nens- 
ladt    Co.  ,    ,  , 

I.OFTS— 5  story  and  base,  reinforced 
concrete.      Cost   not   stated.      Iais    Ange- 
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los  I'lil.  Aiihil.Mt.-,  likli:irtl.--NiMl.slaiU 
r.in.-triiilliin  Co..  Wrlsflit  anil  Cnllen- 
ilrr  BlilK  .  1..  A.  Owner,  J.  .1.  Fay.  Tlic 
I  iillilInK  will  rovei-  an  area  bt  llti.xlU 
feet.  «n,i  la.s  I  een  arranKeil  Tor  a  niini- 
1  ^r  of  llBhi  lofts.  Tlere  will  be  rim- 
(•rtle  walls  ami  tloo:-s.  The  exterior 
X  111  !io  faieil  with  cement  jilnster. 
TI>oic  will  le  copper  window  frames 
anil  ^asll.  llreiiroof  rioor.'!  aiul  modern 
etevaior  .'service.  Interior  linlsli  will 
bt  of  pine  throng-liout.  An  antomatlc 
sprinkler  system  will  be  installed. 
Vacuum  cleaning  will  be  installed. 
1  lans  are  being  prepared  and  when 
CO  nplele  the  work  n  ill  be  done  by  the 
klchards-Neustadt    Construction   Co. 

CHrUCH — 1  story  and  base,  brick 
and  frame.  Cost  not  stated.  Orangre, 
Oi-ange  Co..  Cal.  Architect,  E.  E.  Mcin- 
ardiis.  Higsrins  BIdg..  I.,.  A.  Owners, 
Cierman  Lutheran  Congregation  ot 
Orange.  The  building  will  be  one  story 
in  height  with  two  towers.  The  main 
auditorium  will  have  a  seating  capacity 
bf  1. 000  people.  Besides  the  main  aud- 
itorium there  will  be  Sunday  school 
rbonis  and  parlors.  Interior  will  be 
tinished  in  pine  and  redwood.  The  ex- 
terior of  the  edifice  will  be  faced  with 
cement  pl.ister.  Plans  are  nearly  com- 
plete and  the  work  will  probably  be 
done    by    Day    Labor. 

FACTORY  GROUP— 6.  1  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  Torrence,  Los  Angeles  Co..  Cal. 
Architect.  Irving  J.  Gill,  G25  South  Hill 
St..  I*  A.  Owners,  W.  O.  Hendrie 
Rubber  Co.,  Denver,  Colo.  The  com- 
plete plan  includes  the  construction  ot 
six  buildings,  but  only  two  will  be 
erected  at  this  time.  The  first  of  these 
two  will  cover  an  area  of  640x60  feet. 
Other  buildings  will  be  identical  in  size 
covering  an  area  of  50x100  feet.  The 
first  two  buildings  will  be  the  general 
offices  and  factory  and  a  power  plant.- 
Construction  will  be  of  reinforced  con- 
crete throughout.  There  will  be  metal 
window  frames  ana  sash.  Plans  are 
being  prepared. 

LODGL  HALL  AND  STORES— 3  story 
and  base,  reinforced  concrete.  Cost 
not  stateit  Los  Angeles,  Cal.  Archi- 
tects. .Morgan.  Walls  &  Morgan,  Story 
BIdg..  L.  A.  Owners,  Independent 
Order  of  Odd  Fellows.  The  property  at 
the  northwest  corner  of  12th  and  Flow- 
er streets  is  to  be  Luproved  with  a 
three-story  building  covering  an  area 
of  100x150  feet.  On-ly  preliminary 
plans  hi-ve  been  prepared  and  details 
of  the  construction  are  not  available 
at  this  time.  The  plans  so  far  prepared 
show  a  building  with  the  first  floor  ar- 
ranged for  stores  and  upper  floors  for 
lodge  halls.  Fred  E.  Peterson  332 
South  Broadway,  is  the  chairman  of  the 
iluilding  Committee.  Complete  infor- 
mation will  be  furnished  as  the  plans 
IirogreFS. 

HOTEI^l  story  and  base,  brick. 
cost  not  stated.  Ocean  Park,  Los  An- 
geles Co..  Cal.  Architect.  W.  S.  Gar- 
rett. Currier  BIdg.,  L.  A.  Owners. 
Messrs.  Edward  and  John  Xewell.  The 
building  will  have  a  frontage  of  47 
feet  and  a  depth  of  114  feet.  There  will 
be  stores  and  the  general  office  and 
lobby  on  the  first  floor  and  in  the 
neighborhood  of  120  rooms  on  the 
upper  floors.  Plans  provide  for  steam 
heat,  elevator  service  and  hot  and  cold 
running  water  in  all  rooms.  Interior 
finish  will  be  ot  pine.  Tile,  marble 
and  hardwood  will  be  used  in  the  lobby. 
The  exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
being   prepared. 
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(;.\KAGE— 1  stoiy  nnd  base 
Cost  not  stated.  Pasadena,  Los  Angeles 
Co..  Cal.  Architect,  none.  Owners, 
Claude  M.  .Jones  and  J.  H.  Franklin,  6SS 
Fernando  St..  I-.  A.  The  site  is  70x120 
feet.  Tlie  building  will  have  a  cement 
llobr,  composition  roof  and  special  gas- 
oline storage  tanks.  Interior  finish 
Hill  be  of  pine.  The  exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  the  ex- 
cavating has  been  started.  Work  will 
probably   be   dbne   by   Day   Labor. 

HOTEL— 10  story  and  base.  Class  A 
constructibn.  Cost  not  stated.  Los 
Angeles,  Cal.  Architect  not  selected. 
Owner,  N.  W.  Stowell,  667  I.  W,  Hell- 
man  Bidg.,  L.  A.  This  building  will 
he  erected  in  the  east  line  ot  Spring 
street  north  ot  .5th.  Several  architects 
are  now  preparing  sketches  and  a  de- 
cision will  be  made  shortly.  Plans  sub- 
mitted show  27  rooms  to  the  floor,  12 
ot  which  will  have  private  baths.  Con- 
struction will  be  Class  A  throughout 
with  a  complete  steel  frame  and  exte- 
rior walls  ot  brick,  faced  with  pressed 
brick  and  terra  cotta.  The  building 
has  been  leased  to  J.  P.  Stocksdale, 
Delta  BIdg.  Complete  details  will  be 
given  as  soon  as  an  architect  is  select- 
ed. 

HOTEL  AND  STORES — 4  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Los  Angeles,  Cal.  Architect,  Robert  M. 
Taylor.  Douglass  BIdg.,  L.  A.  Owner. 
Jacob  Joseph.  The  building  will  cover 
an  area  of  100x120  feet.  There  will  be 
several  stores  besides  the  lobby  and  of- 
fices on  the  first  floor.  Upper  floors  will 
be  divided  into  100  guest  rooms,  many 
ot  which  will  have  private  baths.  In- 
terior finish  will  be  ot  pine  and  hard- 
wood. There  will  be  steam  heat, 
freight  and  passenger  elevators,  a  vac- 
uum cleaning  system  and  hot  and  cold 
running  water.  Baths  will  have  com- 
position floors.  The  exterior  of  the 
building  will  be  faced  with  pressed 
brick  trimmed  with  artificial  stone. 
Plans    are    being    prepared. 

ACADEMY  BUILDINGS— 2,  1  story 
and  base,  reinforced  concrete.  Cost 
not  stated.  Pasadena,  Los  Angeles  Co., 
Cal.  Architect,  Elmer  Grey,  Wright 
and  Callender  .  BIdg.  I>.  A.  Owners. 
Throop  Polytechnic  Institute  ot  Pa.sa- 
dena.  One  of  the  buildings  is  to  be  de- 
signed for  an  Art  Museum  and  the 
other  for  a  library.  The  style  of  ar- 
chitecture will  conform  to  the  present 
buildings.  Construction  will  be  of  re- 
inforced concrete  throughout.  Inte- 
riors will  be  finished  in  pine  and  hard- 
wods.  There  will  be  a  central  heating 
system.  The  exteriors  will  be  faced 
witli  cement  plaster;  Plaiis  are  being 
prepared^ _„•  .  

SCHOOL  WORK  —  Concrete  walls, 
plumbing,  etc.  Cost  not  stated.  Archi- 
tect not  stated.  Owners,  City  ot  Los 
An;?eles.  Bids  w:'l  be  received  by  the 
Board  ot  Education.  730  Security  build- 
ing, up  to  11  o'clock  a.  m.  of  Thursday. 
February  27,  1913,  for  the  followingr 
construction  work:(  For  the  erection  of 
a  frame  sloyd  building  at  the  West 
Vernon  .\venoe  School  site.  West  Ver- 
non avenue  between  Olive  street  and 
Grand  avenue:  tor  remodeling  the  base- 
ment of  the  Custer  Avenue  Intermedi- 
ate School  at  Temple  street  and  Custer 
avenue:  for  constructing  a  ce  uent  re- 
taining wall  at  the  Sherman  School: 
for  constructing  a  cement  retaining 
wall  at  the  Colegrove  School;  for  in- 
.stalling  electric  fixtures  In  seven  school 
buildings;  for  installing  plumbing  In 
the  cunkery  room  at  the- Santa   Fe  Ave- 


nue Scliool,  Santa  Fe  avenue  and  SlI 
teenth  street;  and  tor  the  sale  and  i 
iiioval  ot  a  building  on  the  Wilmingtj 
school  site.  Plans  and  speciflcatio 
for  the  above  work  may  be  obtain] 
at  tile  office  of  the  secretary.  Wm.  i 
Sheldon,  730  Security  building.  j 

LIBRARY — 1  story  and  base,  brl-i 
$10,000.  Watts,  Los  Angeles  Co.,  C 
Architect,  Elmore  R.  Jeftery,  Citize  I 
National  Bank  BIdg.,  L.  A.  Own! 
Town  ot  Watts.  The  building  will 
40x70  feet,  and  is  to  be  designed  in  t 
classic  style.  There  will  be  one  lai 
reading  room  and  the  stack  room  a| 
librarians'  office.  Interior  will  be  f{ 
ished  in  pine  and  hardwood.  0 
floors  will  be  used.  A  central  heati' 
system  is  to  be  installed.  The  exter' 
of  the  building  will  be  faced  wj 
pressed  brick.  Plans  are  being  p' 
pared.  | 

SCHOCI^-1  story  and  base,  brl 
125,000.  El  Modena,  Orange  Co., 
Architect,  H.  M.  Patterson,  O.  T.  Jol 
son  BIdg-.,  L.  A.  Owners.  El  Modt 
School  District.  This  work  has  be 
mentioned  here  before.  Plans  ar 
plete  and  figures  are  being  taken.  B 
will  be  opened  in  El  Modena  on  Mai 
1st.  Bids  are  being  taken  as  a  wh< 
Plans  and  specifications  can  be 
tained   from   the  architect. 

IRRIGATION    SYSTEM— Ditches 
concrete    pipe.      Cost    not    stated. 
Jacinto.   Riverside  Co.,  Cal.     Engines 
name    not    given.      Owner,    S.    S. 
ley.   Van   Nuys   BIdg.,   L.   A.     Mr.   Lai 
ley    will    shortly   let   a   contract    for 
construction    ot    about     20,000    feet 
irrigation   ditches  and  also   tor  a 
amount   of   reinforced   concrete   pipe. 

STORES  AND  OFFICES — S  story  i 
base,  reinforced  concrete.  Cost 
stated.  Pasadena,  Los  Angeles  Co.,( 
-.rchitect's  name  not  given.  Owr 
Matthew  Slavin,  Slavin  BIdg..  Pas 
na.  This  project  is,  as  yet,  in  the  t 
tative  stage  and  only  sketches 
been  prepared.  Mr.  Slavin  is  also  c 
sidering  a  proposition  tor  the  constr 
tion  of  a  three-story  theatre  build 
on  the  site.  Plans  will  be  comple 
and  a  contract  let  as  soon  as  a  d« 
sion   is  reached  by  the  owner. 

STORES      AND      MOVING      PICTU 
HOUSE — 1    story   and   base,    brick,    $■ 
000.   Los   Angeles,  Cal.   Architect,  Fri 
L.    Stiff.    Grosse    BIdg.,    L.    A.      Owm 
Niles  Pease  In.vestment  Co.     The  bu; 
ing  will  cover  a  ground  area   of 
feet.     There   will   be  two  stores  1 
the    picture    show    house.      Tlie    thea 
win    have    a    seating    capacity    ot 
people.      Interior    will    be    finished 
pine.     There  will  be  a  cement  floor 
concrete    exits.       The     exterior    ot 
building   will    be   faced      with      pres 
brick.      Plans  are  being  prepared. 

AXa'SE.MENT  PIER— Cost  not  sta' 
Ocean   Park.  Los  Angeles  Co..  Cal. 
chltect's      name      not      given.      Own. 
State   Investment  Co.,   Severance    Bit 
L.    A.      This    company    has    taken    ( 
the  interests  of  the  Fraser  Pier  Co. 
have    announced    that    plans    are    b. 
prepared    for      several      new      biiildl 
which   are  to  replace  tliose  recently 
stroyed    by    fire.      The    new    strnctu 
will    include   a      large      theatre,      re 
skating  rink,  cafe,   dance  pavllllon 
roller    coaster.       Construction     will 
started    as    soon    as    plans    can    be    c« 
pleteil. 

THEATRE— 1  story  and  base, 
and  concrete.  Cost  not  stated,  Bl  Cen 
Imperial  Co.,  Cal.  Architect.  B. 
Horgmeyer,  Stlmson  BIdg.,  L.  A.     0\ 
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•,  C.  il.  Applcstill.  The  building  will 
3  60x140  feet.  The  auditorium  will 
ive  a  seating  rapacity  of  700  people. 
iterior  will  be  linished  in  pine.  There 
111  be  a  cement  lluor  and  a  modern 
rsteni  of  ventilation.  Kxterior  of  the 
Ullding  will  be  faced  with  pressed 
rick.  Plans  are  complete  and  bids 
111   be  taken  by   the   owner. 

Contracts  Awarded. 

RE.SI1>10N'CE  —  J  Sinn-  and  base, 
Inforced  con<--retc.  Cost  not  stated, 
lollywood,  Los  Angeles  Co.,  Cal.  Ar- 
hltect,  I.  J.  Gill.  62:',  South  Hill  St., 
Owner,  Mrs.  Sarah  13.  Clark, 
'ontractors.  Concrete  Building  and  In- 
istment    Co.,    Citizens'    Bank    Bldg.,    I.. 

Contract  price  not  stated. 
APARTAIENT  HOUSK — r.  story  and 
ase.  Class  B  construction,  $,'>(•. 000.1 
lOK  Angeles,  Cal.  Architect,  K.  .J.  Borg- 
neyer,  Stimson  Bldg.,  L.  A.  Owner, 
fulius  R.  Smith.  Contractor,  C.  S.  Bloil- 
ctt,  336  North  Burlington  Ave.,  I-.  A. 
ontract  price,  $50,000. 
STOHKS  AND  THEATRE— Brick  and 
teel.  Cost  not  stated.  Los  Angeles, 
!Jal,  Architect,  Scott  Quintin,  Doug- 
ass  Bldg.,  L.  A.  Owners,  Stoft  and 
Scliiller.  Contractors,  J.  Chatzianoft  & 
Son,  2409  Central  Ave.,  L.  A,  Contract 
jrlce    not   stated. 

APARTMENT  ROUS?:— 4  story  and 
l)ase.  brick,  $45,000.  Los  Angeles,  Cal. 
Arcliitect,  none.  Owner,  Mrs.  Lydia 
Monteith.  Contractors,  Pacific  States 
Investment  Co.,  107  South  Broadway,  L. 
A.     Contract   price,    $45,000. 

WAREHOUSE— 4  story  and  base,  re- 
inforced concrete,  $27,000,  Long  Beach, 
iLos  Angeles  Co.,  Cal.  Architect.  George 
W.  Harding,  Citizens'  National  Bank 
[Bldg.,  L.  A.  Owners,  City  Transfer. 
Van  and  Storage  Co.  Contractor,  A.  L. 
IDutro,  617  Orange  Ave.,  Long  Beach, 
iContract  price,   $27,000. 

FACTORY  AND  WAREHOUSE  —  1 
and  2  story  and  base,  reinforced  con- 
crete. Cost  not  stated.  Los  Angeles, 
Cal.  .Architect's  name  not  given.  Own- 
ers, Fraters  Art  Glass  Co.  Contractors, 
O.  F.  Engstrum  Co.,  oth  and  Seaton 
Sts..    L.    A.      Contract   price   not   given. 

GAR.VGE — 1  story  and  base,  rein- 
forced concrete.  $16,000.  Los  .\ngeles. 
Cal.  .Architects,  Train  &  Williams,  Ex- 
change Bldg.,  L.  A.  Owner.  E.  S.  But- 
terfield.  Contractor  Earl  F.  Low. 
Byrne  Bldg.,  L.  A.  Contiact  price,  $16,- 
000. 

HOTEL  CO.MPLETIO.N  AND  ADDI- 
TION— 2  story  and  ba^e,  reinforced 
concrete,  $90,000,  Pasadena,  Los  An- 
geles Co.,  Cal.  Architect,  Myron  Hunt, 
Hibernian  Bldg.,  L.  A.  Owner,  Henry 
E.  Huntington.  Contractors,  Richards- 
Neustadt  Construction  Co.,  Wright  and 
Callender  Bldg.,  L.  A.  Contract  price, 
WO. 000. 

SEWBR.AGE  DISPOSAL  PLANT — 
$20,000.  Soldiers'  Home.  Cal.  Engi- 
neer's name  not  given.  Owners,  Cali- 
fornia's Soldiers  Home.  Contractors,  .7. 
IJ.    Kneen   Co.,    Santa   -Monica.      Contract 
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SEATTLE  AND  WASHINGTON. 


SCHOOLS^2,  2  story  and  base,  re- 
inforced concrete.  $65,000  each.  Seat- 
lie.  Wash.  Architect,  Edgar  Blair, 
Seattle.-  Owners,  City  of  Seattle.  Each 
of  the  buildings  will  cimtain  eight  class 
room."*  and  an  assembly  ball.  Interior 
finish  will  be  of  pine  and  hardwood. 
Plumbing  and  heating  are  to  be  in- 
cluded in  the  general  contract.  One  of 
the    buildings    will    be    erected    on    Con- 


venue,  and  tlie 
otlier  on  the  corner  of  North  55th 
street  and  Latona  avenue.  Plans  have 
been  approved  by  the  Board  of  Educa- 
tion and  bids  will  he  opened  on  Feb- 
ruary 20th.  Plans  can  be  secured 
from  the  architect  or  from  Reuben  W. 
.lones.  Clerk  of  the  Board  of  Educa- 
tion. Working  drawings  are  being 
prepared  foC  two  similar  buildings', 
whicli  are  to  be  erei'ted  in  Seattle  as 
soon   as   plans   can   be   completed. 

HVDRO-ELECTRIC  PLANT  —  $6,- 
000,000.  Anacortes.  Wash.  Engineers. 
Stone  &  Webster  Corp.,  Seattle.  Own- 
ers, Stone  &  Webster  Co.  This  com- 
pany has  recently  secured  the  prop- 
erty of  the  Skagit  Power  Co.,  near 
.Anacortes,  and  will  shortly  start  con- 
struction work  on  what  is  to  be  the 
second  largest  hydro-electric  generat- 
ing  plant   in    the   United'  .States. 

RE.MODELXNG  STORE  FRONTS— 
$60,000,  Seattle,  Wash.  Archite<'t, 
Harlan  Thomas,  Eiler  Bldg.,  Seattle. 
Owners,  Rhodes  Co.  Tills  work  has 
Ijeen  mentioned  here  before.  New  steel 
ceilings  will  be  installed  and  an  auto- 
matic sprinkler  system.  Plans  are 
complete   and    figures   are   being   taken. 

STORES  AND  OFFICES  —  15  story 
and  base.  Class  A  construction,  $550,- 
000.  Vancouver.  B.  C.  Architects,  Rus- 
sell, Babcock  &  Rice,  Metropolitan 
Bldg..  Vancouver.  Owner,  Mr.  Weart. 
Contracts  for  the  construction  of  this 
luiilding  will  not  he  awarded  for  at 
least  another  ten  days.  The  owner  is 
in  the  east  and  no  bids  will  be  opened 
until    his-  return.      Figures   are   all    in. 

THEATRE — 2  story  and  base,  brick 
and  concrete,  $20,000  Pomeroy.  Was'h. 
.Architect.  B.  W.  Houghton,  Collins 
Bldg..  Seattle.  Owner,  C.  H.  Seeley. 
The  building  will  contain  one  balcony 
and  a  large  inain  auditorium.  Con- 
struction will  be  practically  fireproof. 
Interior  will  be  finished  in  pine  and 
ornamental  plaster.  Complete  stage 
equipment  will  be  ordered.  There  will 
he  steam  heat  and  a  modern  system 
of  ventilation.  The  exterior  of  the 
building  will  be  faced  witli  cement 
plaster.  Plans  are  complete  and  the 
work  will   be  done  by  Day  Labor. 

WARFJHOUSE- 4  story  and  base,  re- 
inforced concrete.  $75,000.  Seattle, 
AVash.  Architects,  Weld  &  Thomas. 
Hogg  Bldg..  Seattle.  Owners.  Northern 
Pacific  Railroad  Co.  This  building  will 
be  erected  on  4th  avenue  and  wnll  con- 
tain one  store  room  and  a  large  ware 
liouse.  There  will  be  steam  heat,  ele- 
vators and  automatic  sprinkler  system 
and  metal  window  frames  and  sash. 
Interior  finish  will  be  of  pine  through- 
out. The  exterior  of  the  building  will 
be  faced  will)  cement  plaster.  Plans 
are  complete  and  figures  are  being 
taken. 

BRIDGE- Steel  and  concrete,  $10,000. 
Taconia.  AVash.  Engineer.  County  Sur- 
veyor .M.  Roy  Thompson,  Tacoma.  Own- 
ers, Pierce  County.  Plans  for  a  1,000- 
foot  steel  bridge  over  the  Nisqually 
River  at  La  Grande  are  nearly  complete 
and  bids  will  be  called  for  shortly. 
Complete  information  can  be  secured 
by  addressing  County  Surveyor  Th. imp- 
son,   Taco'.na. 

HOTEL  ADDITIO.N— 10  story  and 
base,  reinforced  concrete,  $250,000.  Se- 
attle. Wash.  Architects,  Black  Con- 
struction Co..  St.  Louis.  Mo.  Owners, 
New  AA'asliington  Hotel  Co.  This  work 
was  mentioned  here  over  a  year  ago. 
The  a;nalgamati..n  iif  the  interests  of 
tbf    New    W.-ishington    Hotel    Co.    of   Se- 


al lie  and  the  St.  FnincU  Hotel  Co,  of 
San  Francisco  makes  the  construction 
of  the  annex  an  assured  fact.  The 
Black  Construction  Co.  will  probably 
carry  out  the  work  as  well  as  prepare 
the    plans. 

LIBRARIES — 2,  1  story  and  base,  re- 
inforced concrete  and  brick.  Cost  not 
stated.  Spokane,  Wash,  Architects  as 
follows.  Owners,  City  of  Spokane.  Ar- 
chitect Julius  Zittel,  Spokane,  has  been 
commissioned  to  design  the  North  Side 
Branch  Library,  and  Architect  Albert 
Held  will  design  the  Union  Branch  Li- 
brary. These  commissions  have  Just 
been  made  and  details  of  the  buildings 
are  not  available  at  this  time. 

RAILROAD  CONSTRUCTION— Seat- 
tle to  Sumas,  Wash.  Engineers,  En- 
gineering Dept.  Northern  Pacific  R.  R. 
Co.  Owners,  Northern  Pacific  R.  R.  Co. 
This  road  lias  just  issued  a  statement  to 
tlie  elTect  that  they  will  relay  with  95- 
pound  rails  for  a  distance  of  120  miles 
on  their  right  of  way  between  Seattle 
and  Sumas.  The  estimated  cost  is  $1,- 
000,000,  and  Includes  the  construction 
of    several    reinforceri    concrete    bridges. 

Contracts  Awarded. 

ASSOCIATIO.N'  lU'lLDLVG  —  6  story 
and  base.  Class  A  construction,  $340,- 
270.  Vancouver,  B.  C.  Architect's 
name  not  given.  Owners,  Young  Men's 
Christian  Association.  Contractors, 
Booker,  Campbell  &  AA'hipple.  413  Gran- 
ville St.,  Vancouver.  Contract  price, 
$340,270.  Note:  Tills  building  when 
completed    will    cost    $600,000. 

LIBRARY — 1  story  and  base,  brick 
and  concrete,  $30,000.  Seattle.  AVasli. 
.Architects,  Thomas  and  Somervell,  as- 
sociated, Seattle.  Owners,  City  of  Se- 
attle. Bids  opened  for  tlie  Queen  .Anna 
Branch  Librar.\-  Sibow  Woeck  &  Bebrns, 
.  (Oriental  Bldg.  low  on  the  general  con- 
struction at  $23,850;  Ernst  Hardware 
Co.  low  on  the  plumbing  at  $2,545,  and 
.1.  J.  -Agutter  &  Co.  low  on  the  electric 
work  at  $322.  The  above  mentioned 
firms  will  probably  be  awarded  the 
contracts. 

DEP.AltT.AlENT  STORE— S  story  and 
base.  Class  A  construction,  $2,500,000. 
Vancouver,  B.  C.  Architects,  Burke, 
Horwood  &  White.  Toronto.  Owners. 
Hudson's  Bay  Co.  Contractor's  Bourke. 
McDonald  &  MoncriefT,  142  Hastings 
St..  Vancouver,  B.  C.  Contract  price. 
$2,500,000.  Note:  Plans  for  the  me- 
chanical equipment  are  being  pre- 
pared by  P.  R.  Mosses  of  New  York, 
and  Taussig  &  Flelsch  of  Chicago  are 
designing    the    fixtures. 

STORES  .AND  OFFICE.S— 3  story  and 
base,  reinforced  concrete.  $150,000.  Se- 
altle.  AA'ash.  .Architect,  ,Iohn  Graham, 
Lyon  Bldg.,  Seattle.  Owners.  Crawford 
and  Conover.  Contractors,  Butler  Con- 
struction Co..  Central  Bldg..  Seattle. 
Contract  price.  $150,000.  Note:  This 
building  will  cover  an  area  of  60x108 
feet. 

HOTEl. — 5  story  and  base  reinforced 
concrete.  $62,077.  Butte.  Mont.  Archi- 
tect. Floyd  Hammill.  Butte.  Owners. 
Alex  Leggat  and  .\I.  B.  Couse.  Con- 
tractor. George  Nelson.  .Madison  Block. 
Seattle.      Contriict   price,    $62,077. 

I.IBR.ARV — 1  story  and  base  .  rein- 
fioced  <-oncrete.  23.000.  Seattle,  Wash. 
Architects.  Harlan  Thomas  and  W. 
Jfarhury  Somervell.  Seattle.  Owners, 
City  of  .Seattle.  The  Board  of  Trustees 
of  tlie  Seattle  Public  Library  has 
awarded  contracts  as  follows  on  the 
yili-cu  Anne  branch  library  l.uilding.  as 
follows: 

W.'cik    .<■       llehrns,      oriental      Bldg., 
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St-nernl   roiitiact.   at    J23.SS0. 

Krnst  Harciwnre  and  I'luinbtiiK  Co. 
fnr  tlip  ptii  nliiiiK.  at  |8S.'.. 

Tiip  l^ivan  riiiiiiliiiiK  an<l  lleatlii); 
l'<>..    for   (III-   lieatinK,   at   li.Kin;  and 

.t.  .1.  AKiittPi'  &  Co.  for  llio  Hiring  at 
$.T.'i. 

llh:si|iKNrK  —  ::  story  and  base. 
I>rlck.  Iia.iiao.  Seattle.  "Wash.  Archl- 
loil.«.  HcM.  *  Mendell.  l>enn.v  Bldg.. 
Seitllo,  Owner.  S.  S.  I.oel>.  ('(intraotor. 
.1.  N.  .lolinson.  JSt,-!  :'lst  Ave..  Seattle, 
(.'.ml rait    price.    $40,iinn. 


PORTLANiD  AND  OREGON. 

<'Ml'Rt-|l--l'  story  and  liase.  stone. 
$l0U.uun.  Irvington.  Ore.  Architect. 
Ellis  R  Lawrence,  Portland.  Owners, 
Westminster  Presbyterian  Cburcli.  Tile 
stone  work  on  the  building  is  .already 
ciKTipIeted.  and  the  architect  is  now 
taking  figures  for  the  carpentry, 
plumbing,  heating,  plastering,  elec- 
tric' work  and  sheet  metal  work.  Art 
glass  and  interior  decoration  will  be 
let  later. 

Cl.UB  HOUSE — 3  story  and  base, 
brick.  $50,000.  Portland.  Ore.  Archi- 
tects. W.  B.  Bell  and  J.  Terry  Wilding, 
Portland.  Property  owners  in  the  Lau- 
relhurst  district  haye  decided  to  giye 
the  district  a  suitable  meeting  place 
and  have  secured  a  large  site.  Plans 
are  as  yet  in  a  preliminary  state  and 
details  of  the  building  cannot  be  given. 
Fuller  mention  will  be  made  in  these 
columns  as  the  plans  progress. 

LIBRART— 1  story  and  base,  brick 
and  concrete.  $17,000.  Albany.  Ore.  Ar- 
chitect. W.  F.  Tobey.  Sherlock  Bldg.. 
Portland.  Owners.  City  of  Albany. 
Plans  have  been  approved  for  this  work 
ana  the  Trustees  have  now  decided  to 
go  a.head  with  the  construction.  The 
building  will  cover  an  area  of  74.\52 
feet  and  is  classical  in  design.  The  ex- 
terior will  be  faced  with  pressed  brick. 
There  will  be  a  central  heating  system. 
Interior  finish  will  be  of  pine  and  hard- 
wood.    Bids  are  now  being  taken. 


TIIIBER    SALES    FOR    1912. 


Tlie  United  States  Forest  Service  re- 
ports thav  during  the  last  fiscal  year 
tliere  was  sold  from  National  Forest 
land  in  California  109,214,000  board 
feet  of  timber  valued  at  $232,697.81. 
These  sales  were  distributed  among 
the  various  National  Forests  of  the 
State   a.s_  follows: 

Forest.  Feet    B.    M.  Value 

Angeles     3.155,000      $5,433.16 

California     747,000  1,642.89 

Cleveland     258.000  759.50 

El    Dorado    59,000  154.70 

I">o     756,000  J, 821. 45 

'■^ern     -458.000  895.97 

Klamath      1.638,000  1,944.84 

Lassen     112,000  311. 6S 

.\rodoc     3,788,000  4.872.25 

^'ono 207,O0n  751.77 


M.>nlor'>      i;;  1.000  L'.i;30.00 

Plumas     4,749,000  7.573.17 

Santa    Barbara     .  .  xiS.OOO  48.10 

Sequoia      1.286,000  2,082.06 

Shasta      358,000  620.00 

Sierra      2,262.000  5,752.11 

Stanislaus      .......  10.799,000  22,735.20 

Tahoe     77.531,000  172,061.95 

Trinity      319,000  607.01 


Totals     109,214.000   $232,697.81 

Of  tnis  amount  12,356,000  feet  were 
sold  to  small  operators  and  local  resi- 
dents In  sales  varying  from  a  few 
dollars  to  $500  each  .and  consisted 
largely  of  cordwood,  posts,  poles, 
mining  timbers,  etc.  The  majority  of 
these  small  sales  were  made  during 
the  Fall  and  Winter  when  mining  op- 
erations are  in  full  force,  fuel  is  in 
demand  and  ranchers  are  making 
their  annual  repairs  and  improve- 
ments. 

Among  me  larger  sales  were  two 
on  the  Tahoe  Forest,  one  of  1,270,000 
feet  to  the  Davis  Box  and  Lumber 
Company  and  one  of  76,000,000  feet 
to  the  Verdi  Lumber  Company.  The 
latter  covers  a  cutting  period  of 
eleven  years.  On  the  Stanislaus  For- 
est two  large  sales  were  made  to  the 
Standard  Lumber  Company,  covering 
a  total  of  8,536.000  feet.  Other  large 
sales  included  one  on  the  Plumas  For- 
est of  2,920,000  feet  to  the  Grizzly 
Creek  Ice  Ccnpany  and  one  on  the 
Angeles  Forest  of  5,260  cords  of  juni- 
per  fuel    wood. 


ixvestigaTiox  op  water  rates. 

Cost   of   AVater   For    Ships    and    Cost   to 


Contractors  Shonm, 

The  investigation  by  the  water  rate 
committee  of  the  supervisors  Tuesday 
night  of  the  rates  charged  steamship 
companies  at  this  port  brought  out 
some  surprising  figures  of  the  amount 
paid  the  Spring  Valley  Water  Company 
by   the  steamship   firms. 

T.  Cary  Friedlander.  appearing  for 
the  Cliamber  of  Commerce,  stated  that 
the  Pacific  Mail  Steamship  Company 
paid  the  water  company  $25,000  per 
year  for  water  for  its  ships.  He  as- 
serted  that  the  high  rate  charged  for 
water  in  San  Francisco  had  driven  the 
Alaska  Packers'  association  to  develop 
water  in  Oakland  and  transport  it  in 
barges  to  the  company's  ships  anchored 
off  the  local   wharfs. 

It  developed  that  the  city  pays  a  rate 
of  $1.50  per  1000  gallons  of  water,  while 
transient  steamship  companies  are 
charged  much   more. 

The  rates  in  Seattle  and  Tacoma  are 
$15  for  a  sliip.  no  matter  what  amount 
of  water  is  used.  In  San  Pedro  the 
rate  is  $1  for  the  first  1,000  gallons  and 
25  cents  for  each  additional  1,000  gal- 
lons. Oakland  charges  50  cents  per 
l.non   gallons. 


There  rates  were  quoted  by  Attorn 
Daniel  Ryan  for  the  board  of  harl 
commission.  He  said  the  high  ra 
discouraged  shippers  from  landing 
this  port,  and  urged  that  the  rate  co 
mittee  fix  the  price  for  all  ships 
$1.50  per  1,000  gallons. 

For      contractors      along    the      wa 
front    he    asked    that    the    rate    be 
duced   from   14   cents  for  enough   wa 
to    mix    a   barrel    of    cement    to    sev< 
eighths  of  a  cent. 

J.   J.   Dwjer,   chairman   of   the  harl 
commission,   said   the   state   had   to  p 
between      $6000    and    $7000      each 
enough   water  to  mix   cement   for  pli 
Xos.   30  and  32. 

He  referred  to  the  charge  of  $!,( 
made  against  the  steamer  Clevela 
last  week. 

Contractors    testified     to     the     ret 
charged    them    for    water    to    mix 
Crete. 

The  investigation  was  continued 
a  further  date  to  be  announced  by  I 
chairman,  Andrew  Gallagher. 

Mayor  Rolph  was  present,  but  to 
no   part   in  the  examination. 


PARCEl^    POST     GROWING. 


WASHINGTON,  February  7— Appr< 
imately  40.000.000  parcel  post  packaf 
were  handled  in  January.  At  the  fli 
largest  postofRces.  19.365,433  pare 
were  handled  in  the  first  month  of  t 
operations  of  the  new  system,  and  t 
iiusiness  of  the  last  two  weeks 
ceeded  that  of  the  first  two  weeks 
more   than   5,000,000   packages. 

Chicago  exceeded  all  other  cities 
the  number  of  parcels  handled,  its  I 
tal  being  4.163,153.  Other  cities  repc 
as    follows: 

New  York,  3,519,788;  Boston,  l,151,4i 
Philadelphia.  1.035,000;  St.  Louis,  91 
800:  Cleveland.  879,768;  Brooklyn, 
000;  Detroit,  510,072;  Cincinnati,  41 
381;  Kansas  City,  357,102:  Ballimo 
328,500:  Minneapolis,  300.000;  San  Fra 
Cisco,  290,000;  Buffalo,  264,006;  Was 
!ngton,  D.  C,  222,953;  Milwaukee,  21 
940;  Pittsburg,  207.076;  Atlanta,  183,01 
St.  Paul,  181,056;  New  Orleans,  166,3! 
Seattle,  155,692;  Indianapolis,  152,9' 
Dallas,  130,200;  Louisville,  114,0' 
Denver,  110.396:  Richmond.  lOO.O" 
Nashville,    62.270;    Jacksonville,    42,96 


«i.04S  SrRPLUS  CARS. 


CHICAGO,      February    11. — .V      stal 
ment    recently    issued    by    the    .\me) 
can    R.ailroad    Association    sliows    th 
there        were        62,045        surplus        C8 
throughout    the    country    on    Februa 
1st,    as    compared    with    a    surplus 
53.230     cars       on     January     15th       I 
There    was    a    total    shortage    of    24 
cars     on     February     1st.    as    compar 
with     a     shortage     of     24,791     car 
J:inu.iry    15th. 


COIMSULXING  EXPERX 

Heating,  Ventilating,   Eledrical  Wiring,  Plumbing,  Etc. 

E.xpert  Architects  assistant  fm  layinof  out  work  as  above.  Hi-lu'st  rcforence.«. 
Formerly  Mechanical  Engineer  for  §tate  Department  of  Engineering  also  Bureau 
of  Architecture  of  San  Francisco. 

Albert  G.Wriglit       TeipougiasaB^i      44S  Sheldon  Bldg.,  S.  F. 
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Contractors  Equipment 


THAT  BRINGS  RESULTS 


"[fRBr' 

Steam  Shovels 

Locomotives 

Hfl 

^^^^^ 

Locomotives 
Cranes 

Dump  Cars 

lfe^,"'"'^--ji 

"■    •    ^    *                  5 

Tractors 

-    ".; 

Crushers 

- 

^^^..   ■ 

Screens 

r                                    i    ,      i  .          . 

'^"  ■    -^-^irX 

Elevators 

•  =,  ;^i:*ia^^^ 

^^ii^ 

f^'Tliii      lilSi 

Concrete  Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Clam   Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


Insley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


We  are  also  West  Coast  Distributors  for 
Lautti-cJurgens 

1,  2,  Sand  5  Xon 

IVIotop  XrucR 

Equipped  with  any  style  bodies  including 
side  or  end  dump. 

Immediate  Deliveries 


Lauth-Juergens 
1  Ton  Truck 


All  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 
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Moving  pictures  of  the  Balkan  war 
convey  interesting  impressions  of  life 
and  customs  ot  the  far  East.  And  to 
judge  from  the  pictures  that  are  shown 
there  can  be  but  one  result  of  the  war 
and  that  is  the  defeat  of  Turkey.  To 
begin  with  every  peasant  and  person 
of  all  the  allied  countries  that  have  so 
long  felt  the  tyranny  of  Turkey  seem 
imbued  with  the  idea  of  freeing  them- 
selves from  the  yoke  and  are  eager  to 
sacrifice  everything  for  the  cause.  An 
intense  and  fervid  patriotism  pre- 
vades  them.  And  they  are  equipped 
with  modern  implements  of  war  and 
are  manned  and  officered  with  com- 
petent authority. 

On  the  other  hand  the  Turkish 
soldiery  seems  to  represent  tlie  ideas 
and  customs  of  500  years  ago.  They 
appeal  to  the  same  religious  fanaticism, 
they  use  the  same  methods  of  convey- 
ing supplies.  They  dress  in  the  same 
fashion.  While  they  are  armed  with 
modern  implements  of  warfare  the  old 
creeds  are  outworn  and  the  govern- 
ment and  the  army  seem  to  be  in  a 
state   of   decreptitude   and   decay. 

And  it  is  only  the  hand  of  destiny. 
For  the  Turkish  nation  has  long  been 
a  barrier  in  the  path  of  progress.  It 
has  been  a  blot  on  civilization.  The 
time  has  come  for  it  to  be  relegated  to 
the  place  where  it  has  long  belonged 
and  the  allies  have  seized  the  oppor- 
tunity. 


The  plan  for  the  control  of  the  Sac- 
ramento river  flood  waters  are  elabo- 
rate and  embrace  a  gigantic  unedrtak- 
ing.  According  to  the  explanation 
given  by  Major  Clieney  of  the  United 
States  Army  the  cost  is  estimated  to 
be  33  million  dollars.  And  the  levees 
to  be  constructed  and  the  excavations 
to  be  made  will  reclaim  400,000  acres  of 
land.  And  this  land  will  be  river  sedi- 
ment as  rich  as  the  valley  of  the  Nile 
and  of  unknown  depth.  It  is  said  that 
this    scheme    involves    the   handling    of 


more  dirt  and  more  excavation  than 
has  been  required  In  the  Panama  canal. 
This  statement  alone  conveys  so'-ne 
idea  of  the  magnitude  of  the  scheme 
that  is  to  be  taken  up  by  the  state  and 
nation    in    conjunction. 


Smoke  and  soot  are  becoming  objects 
of  attention  not  only  as  a  matter  of 
sanitation  and  nuisance  but  also  as  a 
matter  of  industrial  waste.  Chemists 
and  experts  who  have  made  analyses 
and  estimates  as  to  the  amount  of  ma- 
terial that  goes  up  in  the  form  of 
smoke  in  the  great  chimneys  ot  the 
United  States  alone  state  that  at  least 
600  million  dollars  worth  of  property 
is  wasted  by  this  process  every  year. 
And  this  is  a  general  estimate  ot 
damage  and  loss  caused  by  soot  and 
gases  that  destroys  vegitation,  deface 
buildings  and  smudge  and  corrode 
things  generally.  It  is  esti  nated  that 
there  is  an  annual  coal  loss  ot  300 
million    tons. 

The  United  States  Bureau  of  Mines 
has  just  established  in  San  Francisco 
a  special  laboratory  for  the  purpose  of 
studying  the  smoke  given  off  by  copper 
smelting  plants.  The  great  chimney 
constructed  at  Coram  in  Sis'ciyou 
County  for  the  purpose  of  carrying  oft 
the  fumes  that  come  from  the  copper 
smelters  has  had  to  be  abandoned  and 
is  now  crumbling  into  dust.  The 
smoke  that  came  from  the  smelter  de- 
vasted  the  vegetation  for  miles  around 
so  that  the  whole  copper  s  nelting  busi- 
ness in  that  district  had  to  be  abandon- 
ed. 

The  smoke  inspector  of  Chicago  esti- 
mates that  the  annual  damage  caused 
by  the  soot  and  other  ingredients  ot 
smoke  in  that  city  alone  amounts  to 
50   million   dollars. 

Methods  for  control  of  smoke  and  the 
precipitation  of  matter  contained 
therein  have  been  invented  at  various 
times  and  some  of  them  have  stood  the 
tests  of  practical  operation.  The 
throwing  off  of  visible  smoke  may  be 
stopped  by  burning  the  coal  in  a 
proper  way:  or  by  converting  it  into 
gas  and  then  burning  this  gas:  or  by 
precipitating  out  the  soot  by  electricity, 
according  to  the  process  invented  by 
Doctor  Cotrell  of  the  Bureau  of  Mines. 

The  most  injurious  constituents  ot 
the  invisible  smoke  are  sulphu-  dioxide 
and  sulphuric  acid.  These  substances 
have  an  injurious  effect  on  trees.  The 
loss  to  the  forests  in  the  vicinity  ot  the 
smelters  of  the  West  amounts  to  many 
millions  of  dollars.  No  method  has  as 
yet  been  devised  tliat  would  precipitate 
tliese  gases  or  even  the  compounds  of 
copper  that  go  up  the  chimneys.  The 
construction  of  great  cliimneys  from 
the  mountain  tops  have  done  much  to 
nntigate  the  evil  but  no  remedy  has 
yet  been  found  to  do  away  with  the 
deleterious    gases. 
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The  Clironii'lc  prints  an  editorial  on 
Wilson's  book  "New  Freedom,"  which 
ll  i-linraL'terlzr's  a?  a  means  of  settling: 
liusinoss  poik-les  without  any  busi- 
ness experience. 

Certainly  tlie  melhoils  of  modern 
iiu.slness  as  modern  investigations  have 
shown  tliem  to  he  ore  not  commenda- 
tory and  it  requires  no  vast  experience 
In  unythlnsf  to  see  that  they  are  radi- 
cally wrong.  There  Is  a  certain  class 
of  people  who  conduct  modern  busi- 
ness tliat  imac^ines  all  wi?dom  is 
lodged  in  that  particular  class.  When 
It  comes  to  a  showdown  the  great  sum 
of  their  wisdom  is  in  engineering  the 
steam  roller.  And  when  it  comes  to 
an  equal  footing  and  open  competition 
they  are  ordinary  plugs  like  the  rest 
of  us.  If  Wilsons  heart  Is  in  the  right 
place  the  people  will  trust  that  he  lias 
hrains   enough    to   run   the   business. 


Battles  and  Holidays  seeTi  to  occupy 
the  attention  of  the  Mexican  people 
most  of  the  time.  It  is  said  that  there 
are  more  than  .lOO.ooO  people  in  the 
City  of  Mexico  or  that  that  is  its  popu- 
lation at  the  present  time.  With 
battles  raging  in  the  streets  the  non- 
combatants  and  the  innocent  by- 
standers have  certainly  stood  a  good 
show  of  getting  shot.  Certainly  it  is 
a  great  travesty  on  the  peace  con- 
ferences and  modern  civilisation  to  see 
fighting  in  the  streets  of  a  modern 
capitol  with  attendant  loss  of  life  and 
property.  It  is  to  be  hoped  that  the 
resignation  of  Madero  may  be  followed 
by  comparative  peace,  or  that  some 
dictator  may  arise  who  is  able  and 
powerful  enough  to  hold  the  ir- 
responsible and  shiftless  population  in 
subjection. 

A  recent  consular  report  has  an  In- 
teresting account  of  a  new  rubber 
plant  that  Is  said  to  produce  a  rubber 
that  compares  favorably  with  the  pro- 
ducts of  the  rubber  tree  and  in  e.x- 
planation  of  the  process'  has  this  to 
say: 

"Plans  are  pending  for  an  extensive 
cultivation  in  the  Bahama  islands  of 
the  rubber  vine  known  as  cryptostegia 
grandiflora.  A  $500,000  syndicate  hav- 
ing this  object  in  view  was  organized 
several  months  ago  in  Boston,  and 
about  1100  acres  of  land  liave  been  pur- 
chased near  the  city  of  Nassau,  in  the 
island  of  New  Providence.  A  large 
number  of  shoots  to  be  planted  over 
this  land  will  shortly  arrive  from  Mex- 
ico, and  special  machinery  for  extract- 
ing the  rubber  and  fibrous  by-products 
by  a  secret  process  has  been  ordered 
from  the  United   States. 

It  is  understood  that  approximately 
5000  rubber  vines  will  be  planted  to  the 
acre.  After  six  months',  growth  the 
rubber  vine  is  said  to  be  twelve  to 
thirty  feet  long.  The  vines  will  be  cut 
in  about  twelve  months,  when  there 
will  te  presumably  two  pounds  '-of 
shrbb  to  the  plant  as  a  minimum,  yield- 
ing about  2  per  cent  of  rubber,  or  200 
pounds  of  rubber  to  an  acre. 

The  rubber  juice  is  contained  chiefly 
in  the  lactiferous  ducts  of  the  bark, 
but  to  some  extent  also  in  the  wood  of 
the  stem;  in  fact,  the  entire  plant  con- 
tains a  certain  amount  of  rubber.  While 
the  process  of  extraction  is  secret,  yet 
in  the  main  it  appears  that  it  is  analo- 
gous to  the  production  of  sugar  from 
sugar  cane,  the  rubber  vine  being 
ground  up  and  the  juice  extracted  as 
from  sugar  cane.  Samples  of  rubber 
thus  obtained  from  the  rubber  vine  are 


estimated  as  worth  in  the  London  mar- 
ket within  8  cents  a  pound  of  the  price 
of  the   best  Para   rubber." 

Rubber  has  become  such  an  im- 
portant factor  in  the  commerce  of 
today  that  a  new  supply  is  in  much  de- 
mand. If  this  new  process  serves  to 
increase  the  supply  it  will  contribute 
materially  to  a  product  that  has  be- 
come a   modern   necessity. 


For  once  in  its  life  the  Chronicle  is 
coming  out  in  double  leaded  editorials 
denouncing  the  action  of  the  Railroad 
officials  in  uniiierging  the  Union  Pacific 
and  the  Southern  Pacific  and  insisting 
that  it  is  the  duty  of  the  Railroad  Com- 
mission to  prevent  its  consummation. 
What  is  the  cause  of  this  change  of 
attitude  and  championing  of  the 
people's  cause  is  hard  to  determine 
unless  it  is  that  the  proprietor's  per- 
sonal interest  is  cr>ncerned  in  the 
matter. 


The  indictment  of  the  heads  of  the 
Western  Fuel  Company  and  the  sen- 
tencing of  the  heads  of  the  National 
Cash  Register  Company  to  terms  in 
prison  is  bringing  public  attention  to 
the  fact  that  practices  have  been  em- 
ployed for  a  long  time  by  corporations 
that  merited  such  punishment  if  the 
courts  and  public  prosecutors  had 
sought  to  do  justice  under  the  law. 
No  better  evidence  could  be  given  for 
the  justice  of  the  public  agitation  in 
favor  of  the  recall  of  the  judges  and 
the  general  doiiand  that  has  been 
promulgated  by  all  progressive  leaders 
that  all  men  be  equal  before  the  law. 
The  dynamite  cases  and  the  con- 
viction of  many  of  the  labor  leaders 
for  the  conspiracy  has  brought  to  light 
one  phase  of  the  industrial  situation. 
The  conviction  of  conspiracy  in  re- 
straint of  trade  in  tlie  prosecution  of 
the  National  Cash  Register  people 
bring  to  light  another  phase.  And  If 
the  history  of  Standard  Oil  and  other 
corporations  have  been  read  aright  the 
iieads  of  that  corporation  have  not 
only  been  guilty  of  violation  of  the 
intitrust  laws,  but  have  used  every 
■  metliod  known  to  crush  competitors, 
not  even  stopping  at  crimes  even  of 
which    the    dynamiters    stand    accused. 

But  on  account  of  political  control 
and  the  control  of  courts  the  heads  of 
iliese  corporations  have  gone  unpunish- 
ed and  have  grown  to  be  multi- 
millionaires. So  also  with  the  Meat 
Trust.  When  that  greedy  concern  sold 
to  the  United  States  government. 
tlirough  grafting  officials,  the  tainted 
meat  that  caused  the  loss  of  so  many 
lives  during  the  Spanish  war  the  trials 
of  the  guilty  parties  run  through  a 
long  series  of  years  and  were  finally 
disTiissed.  The  crimes  of  which  they 
stood  accused  was  even  worse  than  that 
of  the  men  who  blew  up  the  buildings 
with  dynamite  and  killed  innocent 
persons.  For  the  dynamiters  at  least 
liad  the  excuse  that  they  were  further- 
ing a  cause  that  they  believed  to  be 
just  while  the  meat  barons  had  the  one 
•  ■.ea  to  add  to  their  already  enormous 
wealth.  Yet  the  people  who  applaud 
the  conviction  .of  the  dynamiters  in 
many  cases  approve  the  acquittal  of 
the  Meat  Barons. 

The  action  of  the  Idaho  .Supreme 
Court,  tlie  sentencing  of  Editor  Nelson 
of  the  Kansas  City  -Star  and  other  acts 
of  the  courts  is  crystallizing  public 
opinion  upon  this  subject  for  which 
the   Progressives    have    fought. 

John    L,    McNab,    the    present    U.    S. 


District  Attorney,  is  proving  faithful 
to  his  trust.  He  has  resurrected  many 
suites  that  have  laid  dormant  for 
years.  His  prosecutions  of  tlie  grafters 
has  been  straight-forward  and  clean 
The  Wenern  Fuel  Company  will  no 
doubt  find  that  it  is  up  against  a  real 
prosecution  and  the  public  will  haven 
chance  to  determine  of  what  kind  of 
material  the  judg&s  of  the  federal 
court  in  San  Francisco  are  composed. 

The  Railroad  Com.Tiission  has  become 
famous  throughout  the  length  and 
breadth  of  the  land  as  an  effejtivt- 
cnmmission  to  whom  all  persons 
whether  they  be  corporations  or  ag- 
.scrieved  parties  could  go  and  get  sub- 
stantial justice.  Even  the  corporations 
who  have  been  deposed  and  robbed  of 
their  special  privileges  can  utter  no 
valid  objections  against  the  proceed- 
ings of  that  body.  The  only  objection 
that  has  been  urged  against  these  re- 
forms is  that  they  are  extravagant  and 
expensive.  In  regard  to  what  people 
generally  thing  of  tliis  the  following 
from  the  Fresno  Republican  is  in  point: 
Reform  government  is  denounced  as 
"extravagant"  and  "expensive"  be- 
cause some  of  its  departments  cost 
more  for  doing  work  than  their  pre- 
decessors did  for  loafing  on  the  job. 
The  present  railroad  commission,  for 
instance,  costs  a  lot  more  than  its 
predecessors.  Also,  a  motor  truck  costs 
more  to  run  than  a  wheelbarrow.  But 
it  is  also  a  much  more  economical 
method    of    transporting    goods. 

These  remarks  are  suggested  by  the 
fact  that  among  the  hearings  by  the 
railroad  commission,  in  the  immediate 
future,  are  ten  San  Joaquin  valley 
cases.  That  is  more  cases,  affecting 
this  immediate  district,  in  the  next 
two  or  three  weeks,  than  were  heard 
by  all  the  priviou=  comnisslons  com- 
bined, for  thirty  years.  Is  it  worth 
the   price? 


Si),_-<,King  of  freak  bills  that  have 
been  introduced  into  tlie  legislatures 
from  time  to  time  the  Scientific  Ameri- 
can has  this  to  say  of  a  recent  meas- 
ure that  has  been  introduced  into  tlie 
national  congress  and  has  been  tlie 
subject  of  extended  mention  in  the 
magazine  sections  of  the  Sunday 
papers: 

"It  is  simply  amazing  to  learn  that 
a  bill  has  been  introduced  into  the 
House  of  representatives  seeking  for 
Government  aid  in  the  preliminary 
work  of  building  a  dam  or  jetty,  from 
250  to  500  feet  in  depth  and  200  miles 
long,  reaching  out  into  the  broad  At- 
lantic tram  the  coast  of  Newfoundland. 
Of  all  the  foolish  bills  that  have  found 
their  way  into  the  halls  of  Congress. 
surely  this  is  the  most  conspicuous.  It 
is  the  modest  purpose  of  the  promoter 
of  this  most  modest  proposal  to  divert 
the  Gulf  Stream,  and  thereby  bring 
about  sweeping  climatic  changes  in 
the  United  States,  in  Greenland,  and 
over  various  widely  scattered  areas  of 
the  habitable  and  uninhabitable  globe. 
We  have  been  asked  t  >  comment  on 
tliis  bill,  and  we  d     so. 

The  Scientific  American  expresses 
the  hope  that,  in  the  consideration  of 
the  scheme,  the  gift  of  imagination  will 
be  so  mercifully  tempered  by  the  sav- 
ing grace  of  humor,  that  tlie  measure 
will  he  given  an  eLirly  burial,  with  such 
obsequies  as,  in  the  opinion  of  the 
House,  are  becoming  to  its  dignity  and 
importance." 
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History   of  the  General  Contractors'  Association 

and  Amalgamated  Bodies  as  Told  by 

the  Present  Secretary. 


Kj    \\.  K.  Hiiuiic,  Secretary. 


The  General  Contractors"  Association,  wliile  operating 
under  that  corporate  name  since  April  Gth,  1911,  is  really 
an  amalgamateci  body,  composed  of  the  old  Builders'  As- 
sociation and  the  Associated  General  Building  Contractors. 
In  order  that  its  history  may  he  logically  brought 
down  to  date  we  propose  to  give  you  first  of  all  a  history 
of  the  Builders'  Association,  which  was  the  oldest  organ- 
ization of  the  two  bodies  forming  the  present  association. 
Early  in  the  year  1SS5  a  number  of  the  more  prominent 
San  Francisco  contractors  commenced  agitating  the  nroj- 
ect  of  a  Builders'  Association,  modeled  on  lines  similar 
to  those  of  the  Eastern  cities,  modified  to  meet  existing 
California  conditions. 

After  a  number  of  informal  meetings  a  temporary  or- 
ganization was  effected  on  the  evening  of  May  6,  ISSo, 
at  St.  Andrew's  Hall,  218  Post  street,  eleven  gentlemen, 
C.  C.  Terrill,  Wni.  Pluns,  T.  H.  Day,  J.  G.  Day,  A.  Jack- 
son, C.  Chisholm,  R.  Smilie,  J.  Mahony,  R.  McCann,  T.  C. 
Riddell  and  J.  R.  Wilcox,  being  present  and  paying  the 
assessment  levied. 

.\t  the  following  meeting  on  May  13th  permanent  or- 
ganization was  effected,  a  general  discussion  relative  to 
the  objects  of  the  Association  ensued,  and  officers  were 
elected  as  follows:  Robert  Smilie.  President;  J.  R.  Wil- 
cox, Vice-President:  J.  G.  Day,  Recording  Secretary;  E. 
Owens,  Financial  Secretary;  J.  Mahony,  Treasurer,  and 
the  following  committee  on  Constitution  and  By-Laws  was 
appointed:  Messrs.  Mahony.  Terrill,  Riddell,  McCann, 
Farrell,  Moffitt  and  Moore.  A  committee  was  also  ap- 
pointed to  Invite  the  co-operation  of  Oakland  contractors. 
On  June  3rd,  after  a  number  of  reports  from  the  com- 
mittee and  a  number  of  a'terations  and  amendments,  the 
Constitution  and  By-Laws  were  adopted  as  a  whole,  and 
the  Builders'  Association  of  California  commenced  its 
career  of  usefulness.  At  this  meeting  the  Committee  on 
Hall  reported  that  it  had  secured  two  rooms  in  the  Acad- 
emy Building,  at  330  Pine  street,  which  report  was  adopt- 
ed. After  a  ballot,  Messrs.  Fletcher,  McKillican,  Knight. 
Thompson,  Day,  Gray  and  Terrill  were  ueclared  the  Ex- 
ecutive Committee  elect,  and  were  on  motion  instructed 
to  fit  up  the  rooms  with  the  necessary  furniture,  station- 
ery and  boxes  for  members. 

On  motion  of  Mr.  Terrill,  at  the  meeting  of  July  22nd, 
nominations  for  officers  were  opened,  and  the  following 
were  elected:  Robert  Smilie,  President;  J.  R.  Wilcox, 
Vice-President;  H.  S.  Gray,  Recording  Secretary;  iK 
Owens,  Financial  Secretary;  J.  Mahony,  Theasurer,  and 
Messrs.  Fletcher,  Terrill,  Moore,  Jackson,  Moffitt,  Riddell 
and  Lang  to  the  Executive  Committee. 

At  the  meeting  on  September  9th,  officers  were  nomin- 
ated for  the  ensuing  year,  who  were  elected  on  January 
27,  18S6.  After  that  time  the  annual  elections  were  held 
in  December.  According  to  the  report  of  the  Treasurer, 
C.  P.  Moore,  bearing  date  of  August  1,  1SS6,  the  Associa- 
tion was  in  a  prosperous  condition,  and  had  the  respec- 
tab'.e  sum  of  $303.16  cash  balance.  During  the  little  over 
a  year  of  its  existence  it  had  accomplished  much  good 
work,  had  been  instrumental  in  correcting  many  disa- 
greements between  owners,  architects  and  contractors, 
had  devised  a  form  of  contract,  to  a  great  extent  regulated 
the  proportion  of  bond  to  the  cost  of  structure,  em- 
ployed counsel's  advice  and  laid  a  fine  foundation  for  the 
future.  -_l-:rj. 


In  18S7.  in  a  circular  letter  issued  by  the  Builders'  As- 
sociation, was  an  excerpt  from  Section  2  of  Its  Constitu- 
tion: "Its  objects  shall  he  to  encourage  a  more  intimate 
acnuaintance  and  cultivate  a  feeling  of  friendship  among 
its  members,  to  make  them  better  acquainted  with  the 
v.'ants  and  necessities  of  the  building  business:  to  arbi- 
trate and  settle  disputes,  if  any  may  arise  among  the 
members,  and  generally  to  advance  and  protect  their 
li'usiness  interests  as  contracting  builders." 

The  issuance  of  this  circular  had  its  good  results  as 
shown  by  an  increased  membership  and  the  promotion  of 
a  feeling  between  contractors  and  material  men  that  the 
best  interests  of  both  would  be  conserved  by  the  success 
of  a  strong  central  organization  that  would  carefully  and 
responsibly  guard  the  rights  of  owners,  building  con- 
tractors and  supply  houses. 

In  July,  1887,  the  cash  on  hand  and  no  bills  due  was 
$1,117.46.  In  the  same  month  the  folowing  resolution 
was  carried  by  a  risin.g  vote:  "Moved  and  seconded  that 
when  a  member  withdraws  or  is  expelled  for  non-payment 
of  dues,  every  material  and  millman  who  signs  the  aeree- 
nient  of  this  Association  shall  be  notified  of  that  fact  by 
the  Financial  Secretary."  At  the  same  meeting  the  Exec- 
utive Committee  was  ordered  to  have  building  contracts 
printed,  and  by  a  vote  of  the  Association  in  September  of 
the  same  year,  it  was  decided  that  these  were  the  only 
contracts  that  its  members  could  sign. 

In  June,  1892,  the  Association  moved  to  larger  quarters 
at  17  City  Hall  avenue,  which  were  handsomely  fitted  un. 
Between  1887  and  1893  this  Association  grew  and 
prospered,  but  as  the  exchanges  of  other  building  trades 
had  consolidated  and  had  made  overtures  to  the  .Associa- 
tion to  join  with  them,  early  in  the  year  1893  the  question 
of  amalgamation  was  discussed.  January  30th  a  commit- 
tee to  consider  and  report  on  the  subject  of  amalgama- 
tion was  appointed. 

On  July  24,  1S93,  a  motion  was  made  to  donate  $1.0C0 
to  the  Midwinter  Fair.  President  Jackson  decided  that 
the  motion  need  not  lay  over  for  one  week.  He  was  sus- 
tained and  the  resoution  passed  unanimously.  At  the 
meeting  held  July  31,  1893,  a  report  was  received  from 
the  Joint  Committee  on  Consolidation,  which  was  satis- 
factory to  the  .Association,  and  was  acted  on  favorably  by 
a  unanimous  vote,  and  on  September  1st  the  Association 
removed  to  16  Post  street,  the  Exchange  headquarters, 
and  the  union  was  completed,  the  Association  having  its 
regular  weekly  meeting  ,  however,  on  Monday  at  1:30 
p.  m.  and  preserving  its  own  identity  in  evei-y  respect. 
In  the  fall  of  1896  agitation  towards  securing  sep- 
arate headquarters  for  the  Association  commenced  and 
was  actively  discussed  during  the  winter,  and  in  July, 
1897,  a  committee  was  appointed  to  procure  new  quarters, 
which  recommended  the  old  Standai-d  Theatre  Building. 
31S  Bush  street,  as  the  most  advantageo^us  of  those  of- 
fered. The  report  of  the  committee  was  concurred  in 
and  on  October  1st  the  Association  moved  to  the  quarters, 
which  it  occupied  up  to  the  fire  of  1906. 

The  feeling  of  the  members  that  as  the  Builders'  -As- 
sociation was  a  body  of  complete  contractors,  the  amal- 
gamation with  the  Exchange  was  a  mistake  and  injurious 
to   contractoi-s    and    owners    alike,    and   endless    disputes 
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as  10  wliere  responsibility  began  and  ended  were  con- 
stantly ensning.  The  weeding  out  of  all  persons  wlio 
proved  either  by  mishap  or  want  of  ability  that  they  were 
unable  to  transact  an  honorable  business  increased  the 
Association's  prestige  and  the  reputation  of  the  individ- 
ual members. 

The  entrance  fee.  which  was  at  first  only  ten  dollars, 
was  gradually  increased  until  it  stood  at  one  hundred  and 
forty  dollars,  and  in  addition  was  the  pro  rata  of  the  new 
member  towards  the  bond  fund  for  the  exclusive  use  of 
the  Asociation's  members. 

The  Association  was  located  over  nine  years  on  Hush 
street— busy  years,  too,  for  its  members,  ror  as  San  Fran- 
cisco grew  so  did  the  building  tra,des,  and  for  the  last 
few  years  before  the  fire  especially  there  was  a  large  and 
ever-increasing  number  of  residences,  hotels,  apartments, 
stores,  factories,  etc.,  built,  offering  employment  to  an 
army  of  men. 

Consequent  to  this  growth  of  the  city  there  was  great 
activity  among  the  Association's  members  and  a  large 
increase  in  its  membership  roll,  not  only  of  active,  but  of 
associate  members,  the  later  increasing  at  the  rate  of  ten 
a  month  during  the  summer  and  tall  of  1905.  This  was 
not  only  due  to  the  natural  business  increase,  but  in  a 
large  proportion  to  the  efficient  management  of  the  Asso- 
ciation by  its  officers  and  Executive  Committee,  who  were 
men  of  experience  and  probity.  The  Association  com- 
manded the  confidence  and  respect  of  every  one. 

After  the  fire  of  1906  the  Association  secured  temporary 
quarters  on  the  northeast  corner  of  Grove  and  Fulton 
streets,  where  they  were  located  for  about  two  years. 
As  the  city  grew  up  once  more  it  was  decided  that  it  was 
necessary  to  move  to  a  suitable  location  down  town,  and 
on  May  liith.  190S,  quarters  were  secured  and  occupied 
at  402  Kearny  street.  In  the  meantime,  however,  the 
Builders'  Exchange,  having  moved  down  town  sometime 
pic.ii,js,-  a  considerable  percentage  of  the  membership 
had  resigned  and  withdrawn.  From  then  on  to  1911  the 
old  Association  was  unable  to  get  back  its  former  mem- 
bers and  associate  members,  and  the  quarters  at  402 
Kearny  street  being  rather  small  and  somewhat  out  of 
the  way,  were  probably  the  chief  reasons  that  the  organ- 
ization could  not  continue  to  nrngress. 

In  the  meantime  a  large  number  of  the  general  con- 
tractors who  were  members  of  the  Builders'  Exchange,  a 
few  who  were  members  of  the  Builders'  Association  and 
some  who  were  members  of  neither  body,  decided  to  form 
an  individual  association  of  general  contractors  only  the 
need  of  such  an  organization  being  apparent  to  all.  After 
several  preliminary  meetings,  on  April  6,  1910,  the  Asso- 
ciated General  Building  Contractors  was  therefore  organ- 
ized and  a  constitution  and  by-laws  adopted,  the  orip;inal 
membership  being  composed  of  21  of  the  largest  and  most 
responsible  general  contractors  in  the  city.  This  organi- 
zation elected  Mr.  F.  H.  Masow  as  its  first  President,  Mr. 
Robert  Dewar,  Vice-President;  Mr.  C.  J.  Lindgren,  Treas- 
urer, and  Mr.  Wm.  E.  Hague,  Secretary,  and  secured  an 
office  in  room  240,  Pacific  Building,  with  the  use  of  a 
handsome  meeting  hall  on  the  same  floor.  Bi-monthly 
meetings  were  held  on  the  second  and  fourth  Thursdays 
of  each  month,  and  the  Board  of  Directors  met  almost 
every  week. 

The  men  who  formed  the  Associated  General  Building 
Contractors  were  determined  that  a  progressive  organiza- 
tion should  be  built  up  on  legitimate  lines,  which  would 
eventually  become  a  controlling  factor  in  the  building 
industry  of  San  Francisco. 

Owing  to  the  excellent  business  management  and  to 
the  progressive  policy  of  the  prominent  men  identified 
with  It  the  association  increased  its  membership   in  the 


course  of  a  year  to  71,  who  were  all  men  carefully  select- 
ed for  their  experience  as  general  contractors  and  their 
financial  standing  in  the  community.  At  the  time  of  the 
formation  of  the  association  an  admission  fee  ot  $.'in  was 
fixed,  and  paid  by  all,  and  every  member  makin<r  aijpli- 
cation  thereafter  paid  the  fee. 

Mr.  F.  H.  Masow,  as  President,  was  an  indefatigable 
worker,  and  the  entire  membership  of  the  Board  of  Di- 
rectors gave  him  its  hearty  support. 

During  the  short  time  of  its  existence  the  Associated 
General  Building  Contractors  did  much  to  improve  con- 
ditions for  the  general  contractors  and  to  protect  their 
interests.  The  strike  of  the  Hodcarriers'  Union,  which 
bid  fair  to  tie  up  the  entire  building  business  of  San 
Francisco,  was  handled  in  a  manner  never  before  dreamed 
of  by  the  contractors.  The  Masons'  and  Builders'  Asso- 
ciation and  the  Contracting  Plasterers'  Association  co- 
operated with  the  Associated  General  Building  Contrac- 
tors, and  a  strike  committee  of  nine  was  appointed,  being 
composed  of  three  members  from  each  association,  with 
Mr.  C.  A.  Day  as  Chairman.  After  the  men  had  been  out 
ten  days  and  every  plastering  and  bricklaying  job  but 
three  in  the  whole  city  had  been  tied  up.  the  Building 
Trades  Council  requested  a  meeting  with  the  committee 
and  receded  from  their  demand  for  a  reduction  in  work- 
ing time,  and  ordered  the  men  back  to  work. 

During  the  successful  year  of  its  operation  the  Asso- 
ciated General  Building  Contractors  adopted  many  reso- 
lutions of  great  importance  to  builders,  took  a  leading 
part  in  the  successful  campaign  for  the  new  lien  law. 
which  was  finally  adopted  by  the  State  Legislature  in 
Sacramento  at  its  winter  session  of  1910-1911.  and  ac- 
complished many  other  things  worthy  of  note. 

Frequent  efforts  were  made  during  the  year  to  draw 
in  many  of  the  members  of  the  Builders'  Association  but 
these  men,  while  appreciating  the  merit  and  progressive- 
ness  of  the  new  association,  decided  that  they  could  not 
equitably  belong  to  both  organizations,  and  therefore  re- 
fused to  join.  However,  there  was  a  distinct  desire  on  the 
part  of  both  associations  to  get  together,  and  in  the  spring 
of  1911  definite  plans  began  to  shape  for  the  amalgama- 
tion ot  the  two  bodies.  It  was  finally  decided  after  many 
conferences  between  the  committees  from  the  two  asso- 
ciations that  the  old  Builders'  Association  should  disincor- 
porate and  return  its  funds  to  Its  members,  turing  over 
its  several  thousand  dollars  worth  ot  furniture  and  fix- 
tures to  the  Associated  General  Building  Contractors  in 
lieu  ot  the  admission  fee  to  be  paid  by  the  members.  It 
was  also  understood  at  the  time  of  this  amalgamation  that 
the  amalgamated  bodies  should  incoriiorate  under  some 
new  name  to  be  adopted  later. 

Under  the  terms  of  an  agreement  signed  by  the  officer? 
of  both  organizations  the  Associated  General  Building 
Contractors  took  over  the  headquarters  of  the  Builders' 
Association  on  March  1,  1911,  and  on  April  6.  1911.  in- 
corporated as  a  stock  corporation  under  the  name  of 
"General  Contractors  Association."  with  an  authofized 
capital  of  $125,001),  divided  into  250  shares  of  stock  of  the 
par  value  of  $500  per  share.  A  new  Board  of  Directors 
was  elected,  with  Mr.  C.  A.  Day  as  President:  Mr.  Charles 
W.  Gompertz,  Vice-President;  Mr.  C.  J.  Lindgren,  Treas- 
urer, and  Mr.  M'm.  E.  Hague,  Secretary.  At  the  stock- 
holders' meeting  of  April  6,  1911,  it  was  decided  to  assess 
each  stockholder  $50  as  an  original  stock  subscription 
and  to  assess  them  on  all  work  done  an  amount  of  one- 
tenth  of  1  per  cent  on  the  contract  price  of  a  job. 

During  the  last  eighteen  months  from  the  percentage 
tax  receipts  a  fund  dividend  of  $25.00  has  been  declared 
by  the  Board  of  Directors  in  February  and  August.  These 
dividends  are  not  paid  out  in  cash  but  are  credited  on  the 
stock  certificate,  making  the  value  of  the  certificate  :  l 
this  time  $125:00. 


BUILDING  AND  INDUSTRIAL  NEWS. 


As  part  of  the  amalgamation  i)Ian  it  was  intended  that 
lew  headquarters  commensurate  with  the  size  an.d  ini- 
BOrtance  of  the  new  organization  should  be  located  as 
soon  as  possible,  and  for  this  purpose  a  New  Headquar- 
ters' Committee  was  appointed  without  delay.  Numerous 
locations  were  considered  in  various  portions  of  the  down 
;own  district,  and  after  this  important  question  was  con- 
siflered  at  a  number  of  stockholders'  meetings  it  was  de- 
3lded  to  accept  a  proposition  of  the  Sharon  Estate  Com- 
pany to  erect  a  nine-story,  class  "A"  building  on  the  north- 
sast  corner  of  New  Montgomery  and  ,Tessie  streets,  and  to 
lease  to  the  Association  the  ground  floor,  the  mezzanine 
floor  and  the  basement  of  said  building.  On  October  26, 
1911,  a  lease  for  these  new  headquarters  was  finally 
signed,  and  shortly  thereafter  the  plans  were  out  for  fig- 
ures. Only  stockholders  were  al'owed  to  figure  the  work, 
and  Messrs.  Lange  &  Bergstrom  having  submitted  the 
lowest  estimate  were  awarded  the  general  contract  for 
the  entire  building  at 'a  price  of  $258, .504.  Work  on  the 
new  building  was  started  at  once,  and  as  it  progressed 
to  completion  the  entire  building  business  has  been  sur- 
prised at  the  magnificence  of  the  headquarters  secured. 
They  are  probably  second  to  none  in  the  United  States, 
and  are  a  monument  to  the  progressive  management  of 
the  organization  which  is  to  occupy  them.  There  can  be 
little  doubt  in  the  minds  of  observers  that  the  General 
Contractors'  Association  after  occuoying  its  new  head- 
quarters will  shortly  have  the  largest  meniherPhin  ever 
attained  by  any  bui'ders'  organization  or  builders'  ex- 
change in  this  city. 

The  annual  report  of  the  Secretary  showed  tbat  on 
Anril  6.  1912.  there  were  lOS  stockholders  and  310  asso- 
ciate meiiihers.  This  membershio  has  now  increased  on 
Mavch  1.  1913,  to  12-1  stockbolders  and  420  associate  mem- 
bers. 

S'rre  the  incorDor-ition  of  the  General  Contractors' 
Association  the  st^nd'ng  of  the  or.Tqn'Z'^ti'in  has  steadily 
improved,  and  its  progressive  mRna<'enient  has  done  much 
to  onen  the  eyes  of  the  stockholders  and  the  associate 
members  to  the  possibilities  of  co-oneration  through  a 
good  organization  managed  on  strictly  business  lines. 

All  difficulties  with  anv  Union  are  now  at  once  re- 
ferred to  the  SecretaiT's  office,  and  in  no  case  has  a  strike 
or  boycott  been  declared  on  a  job  of  any  stockholder  of 
the  Association.  Such  matters  are  taken  uo  bv  the  Sec- 
retary and  pouitahly  adiusted  w'th  the  Building  Trades 
Council,  wh'ch  latter  body  has  shown  a  sincere  desire  to 
co-onerate  with  the  builders  and  avoid  trouble.  It  is  an 
unwritten  law  of  the  Association  that  no  lob  of  any  stock- 
holder shall  be  allowed  to  be  struck.  The  advanta-^e  of 
dealing  with  the  Unions  through  an  effective  organization 
has  been  much  appreciated,  and  while  the  peace  has  been 
kent  the  dignity  of  the  employer  at  all  times  has  been 
maintained.  Numerous  demands  of  various  Unions  have 
been  refused  and  withdrawn  by  the  Unions. 

The  suDport  and  recognition  which  the  architects  of 
this  city  have  been  increasingly  giving  to  the  Association 
and  its  work  are  matters  worthy  of  note,  and  as  time 
progresses  this  support  and  co-operation  should  be  in- 
creased, and  would  undoubtedly  be.  of  benefit  not  only  to 
tke  builders  but  to  the  architects  themselves,  who  have 
suffered  from  the  bad  practices  which  have  been  allowed 
to  creep  into  the  business  in  times  past. 

A   feature   of  ,the   nresent    plan    of   operation,   and   one 

worthy  of  note,  is   the   co-operation   between   the   general 

contractor,    specialty    contractor    and    material    man,    now 

firmly    established    through    the    medium    of   the    Building 

f   Trades    Employers'    Association.      That    organization    was 

'    formed  by   Secretary   Hague,  acting  under  instructions  of 

,    the  Board  nf  Directors  of  the  Associated  General"  Building 


Contractors,  and  is  composed  of  eleven  associations,  rep- 
resenting all  crafts  of  the  building  business,  each  rep- 
resented by  three  delegates.  This  central  body,  with  of- 
fices at  533  Pacific  Building,  Secretary  George  S.  McCal- 
lum.  and  a  meeting  hall  in  the  same  building,  has  done 
much  to  protect  the  building  Industry  from  the  encroach- 
ments of  the  Unions  and  the  predatory  interests  of  own- 
ers, etc.  Such  important  matters  as  the  new  conipeusa- 
tion  laws,  and  other  bills  affecting  employers,  are  handled 
by  this  central  body  in  co-niieration  with  other  civic  and 
public  bodies  of  this  city,  and  it  is  doing  much  to  bring 
the  builders  to  the  front.  This  organization.  It  is  firmly 
believed,  will  in  the  course  of  time  become  a  leading  fac- 
tor in  the  building  industry  of  this  city.  It  establishes 
a  proper  medium  between  all  branches  of  the  building 
business,  a.nd  while  the  associate  membership  of  the  Gen- 
eral Contractors'  Association  has  no  vote  in  electing  the 
Directors  of  the  body,  they  are  nevertheless  represented 
and  affiliated  with  the  general  contractor  through  this 
Building  Trades  Employers'  Association.  Exnerience  in 
the  past  has  proven  that  an  organization  where  every 
man  representing  aB  lines  of  the  building  industry  has  a 
vote,  and  which  only  holds  an  annual  and  semi-annual 
meetinsr.  can  accomplish  little  bevond  the  manaeement 
of  a  ereneral  headquarters:  and  the  Bn'iders"  Exchange 
has.  therefore,  proven  soniewh'it  of  a  failure  in  properly 
reijresenting  the  building  industry  of  this  city. 

With  tho  present  evcllent  business  manaeement  of 
the  General  Contractors'  Asooc'Stion.  tbe  strong  lines  on 
which  it  is  organized  and  the  magnificent  new  headnuar- 
ters  which  it  occunies.  there  is  no  reason  whv  every 
bui'der.  snecialty  contractor  and  matpr'al  map  should  not 
belon°r,  and  we  mav  reasonably  look  forward  to  a  period 
of  prnonprHv  unexreHei  v>v  a^v  assooiat'on  or  orTaniza- 
tion  of  bu'iiders  in  t^e  Unned  States.  The  faft  that  the 
a^'s'ts  of  the  Association  have  grown  from  »•?  500  on  Anril 
fi,  1011.  to  the  spi-stantial  sum  of  over  S'^  000  on  March 
1,  1913.  is  in  itself  a  e-uarantee  to  the  public  that  tbis  is 
a  resnonsible  bodv.  pronerlv  finanpptl.  and  one  which  can 
do  much  to  place  the  ^reat  bui'dip!?  inrliistrv  of  San  Fran- 
cisco on  a  footing  with  other  organizations  of  merchants, 
etc. 

The  building  industry  is  toHav  the  erentest  industry 
in  ?pn  Francisco,  gives  emn'oyment  to  piore  piep  than 
anv  nfhor  industry,  is  the  most  imnortant  factor  in  the 
unlniil'^ing  of  tbp  citv.  ap.d  yet,  in  the  past,  the  conimer- 
cial  bodies  of  this  city  have  never  s-iven  it  the  considera- 
tion to  which  those  engaged  in  it  are  entitled.  Tt  is  the 
obiect  of  this  Association  to  elevate  the  building  business 
and  niace  it  on  a  hiehor  moral  and  financial  plane  than 
heretofore  to  establish  the  bui'der  as  a  responsilile  man 
of  business  and  to  further  his  interests  at  any  and  all 
times. 


THE   .VTTOR>'ETS   FOR    THE   ASSOCIATIOX. 


A  few  words  aliout  Messrs.  Aitkin  &  Aitkin,  the  attor- 
neys for  the  Association,  are  not  amiss  at  this  time. 

WHien  it  was  proposed  to  incorporate  the  General  Con- 
tractors' Association.  Messrs.  .\itken  &  Aitken.  being  the 
attorneys  for  several  other  large  organizations  in  this 
city  and  having  a  very  extensive  experience  on  the  build- 
ing laws  of  the  State,  were  selected  as  the  firm  best 
qualified  to  act  as  attorneys  for  the  Association.  The  care- 
ful manner  in  which  the  by-laws  of  the  organization  were 
drawn  up  by  them  has  been  one  of  the  reasons  of  its  en- 
.loying  so  great  a  success.  Their  legal  advice  on  the 
various  important  legal  questions  which  have  come  be- 
fore the  Association  since  its  incorporation  has  proven  of 
the  best,  and  has  kept  the  Association  from  becoming  in- 
volved in  any  legal  difficulties. 
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San  Francisco's  Building  Adtivities,  To-day, 
morrow  and  Ye^erday  —  A  Brief 
Review  With  Illustrations. 


To- 


I'lial  llie  ImiUiiiii;  luisiness,  toKotlier  with  its  kindred 
lines,  is  iiii  iiiii>ortiiiit  factor  in  San  Francisco's  industrial 
life  has  Ions  l>ee"  a  recosnized  fact  by  all  well  informed 
people,  but  just  how  important  a  part  this  line  of  industry 
has  played  in  the  city's  prosperity  during  the  past  ten 
years  can  best  be  shown  by  the  following  table  of  build- 
ing totals  as  compiled  from  the  files  of  the   Daily  Pacific 


all  kinds  in  the  City  and  County  of  San  Francisco  by  the 
above  mentioned  sources  can  be  but  roughly  approximated. 
From  such  records  of  the  period  as  are  available  at  this 
time,  and  which  are  confined  to  the  records  of  the  Federal 
Government,  the  City  and  County  and  the  State,  however, 
it  is  safe  to  say,  that  at  least  two  hundred  million  dollars 
more  found  its  way  into  the  various  channels  of  commerce 


i-i  m 


■fsei 


IXFANTRY  TERRACE   AT  THE  PRESIBIO 

Builder:  and   labor   through   this   source. 

1903  $14,984,514  No  kindred  line  of  industry  so  affects  the  commercial 

1904  16,916,118  life  and  general  prosperity  of  San  Francisco  as  does  the 

1905  20,111.861  building  business;    a  like  amount  of  money  sent  through 

1906  ,...   39,254,467  any    other  of  the   commercial   channels   during   the   same 

1907  50,496,499  period  of  time  would  have  contributed  far  less  to  the  gen- 

1908  35,128,651  eral  prosperity  of  the  community.     This  is  due  to  the  fact 

1909  30,411,196  that  an  exceptionally  large   per  cent  of  the  total  of  each 

1910  22,873,942  construction    enterprise   is   paid   for   labor   and    almost   at 

1911  24,431,268  once  finds  its  way  into  the  hands  of  the  city's  merchants. 

1912  26,179,116  During   the   years    of   reconstruction    following    the    great 

Total    for    ten    years $280,787,632  fire  and   dating  from   1906  to  1909,  years  when  San   Fran- 


XEW    AR.M 


A  grand  total  of  $28C,787,632  spent  in  actual  construc- 
tion by  private  capital  alone  in  the  city  and  county  of 
San  Francisco  during  a  period  of  ten  years.  These  figures 
do  not  include  any  of  ths  enormous  construction  projects 
carried  out  during  this  period  by  the  United  States  Gov- 
ernment, the  State  of  California  the  Municipality  or  the 
many  private  coriwrations  which  do  not  file  their  building 
contracts  with  the  County  Recorder.  -Xo  authentic  rec- 
ords of  such  work  have  been  kept  during  this  period,  and 
the   total    ainnunt   of   money    expended   on    construction   of 


Cisco's  building  totals  ran  from  thirty  million  dollars  and 
over  to  fifty  millicn  dollars  and  over,  this  fact  was  so 
thoroughly  demonstrated  that  the  city  was  said  to  be 
"living  off  of  the  building  trades."  A  decline  of  about 
eight  million  dollars  in  the  year  1910  had  a  marked  effect, 
which  was  noticeabe  in  all  lines  of  business.  Since  the 
year  1910  each  year  has  recorded  a  gain  over  its  pred- 
ecessor of  two  million,  dollars.  At  the  close  of  1912  the 
year's  work  showed  a  total  of  $26,179,116.  and  all  lines  of 
business  reported  a  prosperous  year  as  a  consequence. 


BUILDING  AND  INDUSTRIAL  NEWS. 


CIVIC     CENTKll     PLAN 


rXITKIi    S'I'ATIOS    SL-HTKKASL'RV 
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vrtON    OF    CALIFORNIA 


•>    .  I     MASONIC      TEMPLE,    DESIGNED      BY  BLISS   &   FAVILLE 
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To  look  backward  t«n  years  is  not  a  hard  task  and  one 
iluit  can  be  accomplished  by  nearly  everybody  in  the 
liiiilding  business  in  San  Francisco,  but  to  compile  a  rec- 
(ir.d  of  San  Francisco's  building  activities  during  that 
lu'iiod  is  well  nigh  impossible,  even  a  s-eneral  survey  of 
I  111'  subject  proves  difficult.     Records   above   quoted   show 

I  111'  extent  of  private  endeavor  and  in  a  most  casual  way 
;iii  effort  will  be  made  to  show  the  enoniiity  of  the  work 
iiiMlertaken  by  the  Government.  State  and  City. 

Under    the    direction    of    the    various    State    Hoards    of 

II  irbor  Commissioners  during  this  period  San  Francisco's 
wilier  front  as  it  stands  today  has  been  built.  The  city 
iidw  has  a  total  of  thirty-five  substantial  piers,  nearly 
all  constructed  of  reinforced  concrete  and  each  represent- 


but  a  fraction  of  the  pan  taken  by  the  State  of  Ca.ifonila 
in  the  upbuilding  of  San  Francisco. 

The  Constructing  Quartermaster's  Department  at  Fort 
Mason  has  played  a  silent  but  very  important  part  In  the 
Building  Drama  of  the  past  ten  years.  During  the  greater 
liart  of  that  time  this  branch  of  the  War  Departmei  t  has 
been  in  charge  of  Lt.  Col  George  McK.  Williamson,  under 
whose  direction  has  been  acconiiJished  such  undertakings 
as  the  construction  of  the  new  Transport  Docks  at  Fort 
iVIason,  the  installation  of  central  lighting  and  heating 
systems  in  the  Presidio,  Fort  Winfield  Scott  and  Fort 
Baker.  The  Presidio  of  San  F'rancisco  has  been  practi- 
cally lebuilt  -during  this  period,  while  the  present  nost 
known  as  Fort  Winfield  Scott  is  an  entirely  new  creation 


i«   a    ri  ~  •  »  J  T  T .-     '  I   r ;    ■ 


STAiXDAliU  OIIj  BI^I'G.   DE.SIGN  IO  1 1   BY   I'.KNM     .J-    .Mi'    OOIU^Al.I, 


lug  a  cost  of  a  half  million  dollars,  in  actual  operation. 
Besides  these  there  are  eight  terry  slips  and  other  dock- 
age facilities.  Under  the  administration  of  the  present 
State  Board  of  Harbor  Commissioners,  one  of  the  most 
efficient  bodies,  in  spite  of  the  adverse  criticism  of  the 
daily  press,  contracts  have  been  awarded  for  the  construc- 
tion of  four  more  substantial  piers,  the  cost  of  which  will 
total  nearly  two  million  dollars.  During  the  period  above 
mentioned  the  Belt  Line  Railroad  has  been  constructe,d 
and  thousands  of  feet  of  sea  wall  have  been  completed. 
Such  work  as  noted,  while  the  most  ini])ortant.  represents 


as  far  as  buildings  and  equipment  are  concerned.  The 
Presidio,  including  Fort  Winfield  Scott,  is  considered  one 
of  the  most  modern  military  posts  in  the  United  States. 
A  view  of  "Infantry  Terrace."  one  of  the  most  unique 
features  of  the  reservation  is  shown,  in  which  can  be  seen 
a  number  of  the  representative  new  buildings.  The  con- 
struction of  the  Letterman  General  Hospital,  Commissary 
warehouses.  Quartermaster  stables,  numerous  officers" 
quarters  modern  barracks,  miles  of  road  work  and  sani- 
lai-y  sewers  are  among  the  most  important  of  the  achieve- 
ments whicb  st;inil  Ici  the  credit  of  the  Constructing  Quar- 
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iciiimsi.Tti  lH'parlmiMil.  Of  the  work  ..l'  llie  various  other 
tlppartmeiits  of  the  liovei-nmeiit  iii>Alertakeii  in  this  city 
iniich  iiiiBht  he  said  hut  space  rorhlcis.  The  New  Customs 
House  is  regarded  as  a  masterpiece  of  construction  and 
a  work  of  architectural  beauty.  Since  the  opening  of  the 
new  year  a  contract  has  been  let  for  the  construction  of 
the  Suhtreasury  liuilding  which  will  add  another  splendid 
architectural   feature  to   the  city. 
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•iated.  Perhaps  the  construction  of  the  high-pressuri- 
salt  vvater  fire  protection  system  which  has  extended  over 
the  years  since  1906.  stands  as  the  greatest  of  the  nian> 
accomplishments  of  the  Engineering  Department.  Nn 
other  city  has  a  system  of  such  magnitude.  It  embraces 
miles  of  special  pipe,  two  pumping  plants,  the  Twin 
Peaks'  Reservoir  and  hundreds  of  smaller  res- 
ervoirs under  the  intersection  of  the  principal 
streets.  No  section  of  the  city  has  been  neglec-ted. 
and  several  recent  experiences  in  different  i)arts 
of  the  city  have  proven  the  worth  of  the  system.  A 
Miunici|)al  railroad  became  a  reality  with  the  completion 
n(  the  Geary  street  line,  and  plans  are  now  being  i)re- 
paiert  tor  extensive  additions  to  the  system,  which  will 
.lid  in  carrying  the  people  to  the  filxposition  grounds  in 
IHl.'j.  Foremost  of  these  extensions  is  the  proposed  Van 
.N'et-s  Avenue  line.  Many  other  vast  undertakin.gs  might 
ie  placed  to  the  credit  of  the  Engineering  Department  of 
the  city  during  the  past  tew  years,  but  many  are  too  well 
known  to  the   people  to  need  mention. 

Under  the  direction  of  the  Board  of  Public  Works  the 
Department  of  Architecture  has  designed  new  buildings 
!or   nearly   every   school    in    the   city.      The    San    Francisco 


.N'EWHALL    Bl^nO,     LEWI.S    P.     HO  H.AHT 


When  the  City  and  County  of  San  Francisco  came  to 
appraise  its  loss  by  fire  and  earthquake  it  found  little  of 
the  former  city's  holdings  in  tact,  and  such  of  its  buildings 
as  did  escape  complete  destruction  were  of  comparatively 
small  value  and  located  in  outlying  districts.  Confronted 
with  a  problem  of  how  best  to  set  about  building  a  new- 
city  San  Francisco  started  within  a  tew  months  after  the 
disaster  by  organizing  a  Municipal  Department  of  Engi- 
neering and  Architecture,  both'  of  which  were  placed 
under  the  direction  of  the  Board  of  Public  Works.  It  has 
been  through  this  department  that  all  imijortant  munici- 
pal work  has  been  carried  on.  The  work  has  been  enor- 
mous and  has  embraced  problems  in  every  known  field  of 
eigineering  and  architecture  and  has  called  forth  the  best 
efforts  of  many  experts.  The  vast  majority  of  the  work 
has  been  well  done  and  stands  as  monuments  to  those 
who  planned  and  directed  it.  Some  mistakes  have  been 
made  of  course,  but  as  a  whole  the  municipal  construc- 
tion in  San  Francisco  compares  most  favorably  with  that 
in  any  other  city  of  the  world.  Some  of  the  most  impor- 
tant features  of  this  work  includes  such  undertakings  as 
the  construction  of  a  practically  new  system  of  sanitary 
and  storm  water  sewers,  reconstruction  of  nearly  all 
street  work  and  sidewalks.  The  enormity  of  such  a  task 
in  a  city  the  size  of  San   Francisco  can  easily  be  appre- 


AL.\SKA-COMMERri.\L   BI.DG.    \V.\t:i>       ,v    llI.oll.MK 

Hospital  nearly  completed,  is  one  of  the  largest  and  most 
modern  institutions  of  its  kind  in  the  United  States.  A 
new  Class  A  Hall  of  Justice  has  been  completeKl  and  a 
City  and  County  Jail,  besides  extensive  work  at  the  Relief 
Home  Tract  and  in  various  other  parts  of  the  city.  Under 
this  department  has  been  develoijed  a  Civic  Center  scheme 
costing  eight  millions  and  which  will  be  undertaken  at 
once.     Plans  of  Architects  Bakewell  &  Brown  for  the  four 
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1  nf  thp  nfflre   buildinss  on   upper   Market   street. 

a„a  a   half  million   dollar  City   Hall   are   nearlns  couple-      of  ^e  offl  e   buld>   g  ^^    ^^    ^^^    ^^^^^^^^    ^^^.^^ 

,lon.  „nC  con,.-acts  will  be  let  Bhortly.  In  the  same  con-  J^'^'J^Jl]  ^  „^^i„  p,,,3„g„  depot  will  be  it  is 
noctlon  may  be  mentioned  the  approval  of  plans  for  he  ^"^  ^  ^^"^^  7^,,°7,3,,  „,,„?,,  ,,„,  lapse  before  construc- 
Munlclpa.    Auditorium   which    Is   to   occupy   a   site   in   the      l^^^'l^^lZL  on  a  new  terminal  at  Third  and  Town- 

''"'of'th'rweallh   of   private   construction    undertaken   or      send    streets.     This   work   will    include   a   decided    chan.e 
ur    iiie    wniiui    ui    i<iiyoir  ...  in   thp   comnanv's   trackage,   the   addition   of   several   more 

nroipclpd    the    followlnc    which    are       lustrate^    here    are      '"   tne   company  b   n,iiK<i!^e.    i  ,   ,     •   ^,   ^ 

projpciMi    iiif    luiiimiiif,    lYiiiwii    a  ...        J      ti-nrks   and   the   removal   of  the   present   freight   houses   to 

distinctly    i-ppresenlative.     The   Masonic  Temple,  designed      "acKs  ana   me   removal   ui    ,        i 

liy  .\rchltecls  Uliss  &  FavlUe,  and  now  nearing  completion 

at   the   corner  of  Van   Ness   avenue   and   Oak   street,   cost 

In  the  neighborhood  of  a  million  dollars  and  is  one  of  the 

most  beautiful  structures  in  the  city.     In  the  rear  of  this 

Imriilng  and  facing  Oak  street  the  Young  Men's  Institute 

will   shortly  start  construction  on  a  $1.50.000  building  de- 
voted to  the  purposes  of  the  organization.     Plans  for  this 

work    are   being    prepared    in    the   offices   of    Architect   of 

Will   1>.  Shea. 

Many  new  commercial  stnictures  have  appeared  in  the 

Imsliiess  district  of  which   the  new  ten-story  office  build- 
ing  now   being  erected   at  the   northwest  corner  of   Bush 

and    Sansome   streets    for    the    Standard    Oil    Company    is 

typical.      This    building,    designed    by    Architect    Benj.    G. 

McDougall    is   of  the   Class   A   type,   and   when   conuileted 

will   cost   nearly   $.')00,00».     The   structure   is   fireproof  and 

will  be  occupied  by  the  owners,  associated  companies  and 

offices.     Another  ten  story  office  building  is  to  be  erected 

by  Leibes  and   Meyers  at  the   gore  of  Market  and   Sutter 

streets,  contracts   for   which   have   been   let  in   the  offices 

of    Architects    Havens    &    Toepke.    while    property    in    the 

same   neighborhood,    at    the    corner    of   Market   and   Ecker 

streets  has  recently  been  improved  with  a  four-story  Class 

A   commercial   building   by   the  Crocker   Estate,   Lewis   P. 

Hobart.   Architect.     Further   down   into   the   financial   dis- 
trict   stands    the    Newhall     building,     a     ten-story     office 

structure    designed    by    Architect   Lewis    P.   Hobart.     The 

Alaska    Commercial    Building,     near     the     Newhall,    is    a 

somewhat  older,  but  very   well  known   commercial   build- 
ing  which    was   designed   by    Architects   Meyers   &   Ward. 

Further   up    Market   street   at   Sixth,   and    at   the   present 

time    marking    the    outskirts    of    the    office    building    dis- 
trict  stands   the   David   Hewes   Building,   a  fourteen-story 

structure   designed   by   Architects   Reid   Bros.     The   Giant 

liuilding,  one  block  further  up  Market  street,  is  the  last 
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PACIFIC  UNION  CLUB,   WILLIS  POLK 

a  point  further  from  Third  street.  The  new  depot  Is  to 
be  in  the  California  Mission  style,  the  building  alone 
costing  in  the  neighborhood  of  $100,000. 

No  city  in  the  west  has  finer  private  clubs  than  has 
San  Francisco,  and  many  of  these  buildings  have  been 
erected  within  a  few  years.  The  new  home  of  the  Pacific 
Union  Club,  occupying  the  crest  of  Nob  Hill,  is  consid- 
ered one  of  the  city's  finest  pieces  of  architecture.  The 
building  was  designed  by  Architect  Willis  Polk.  The 
site  commands  a  wonderful  view  of  the  entire  city,  bay 
and  the  Alameda  and  Marin  County  shores.  The  building 
is  constructed  of  brown  stone  and  the  interior  is  finished 
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in  the  most  aiUstic  maniiei-.  The  liohemian  Club,  lo- 
cated at  the  northeast  corner  oC  Post  and  Taylor  streets, 
is  a  three-story  and  basement  Class  A  buiLding,  designed 
by  Architect  Loring  P.   Rixford. 

A  new  home  is  being  erected  for  the  Londou-Livenjool 
and  Globe  Insurance  Company  in  the  heart  of  the  finan- 
cial district  on  California  street,  which  will  cost  be- 
tween $150,000  and  $200,000.  Bliss  &  Faville  are  the 
architects,  and  have  selected  a  classic  design  for  the 
structure.  The  building  will  be  practically  a  two-story 
structure  with  a  complete  steel  frame  and  e.xterior  walls 
of  marble  and  granite.  During  the  passed  two  years 
many  of  San  Francisco's  leading  banlcs  and  financial 
houses  have  constructed  new  buildings,  mostly  of  the 
monumental  type,  ar/1  have  added  greatly  to  the  beauty 
of  the  city's  architecture. 

Hale  Brothers'  new  department  store  at  the  south- 
west corner  of  Fifth  and  Market  streets,  typical  of  this 
type  of  building  in  San  Francisco,  is  a  splendid  six-story 
Class  A  structure  designed  by   Reid  Bros. 

The  following  report  of  the  contracts  so  far  entered 
into  by  the  Panama-Pacific  International  Exposition  Co. 
for  worlt  on  the  Exposition  grounds  shows  better  than 
anything  else  can  how  that  interesting  undertaking  is 
progressing: 

Reclamation  of  Harbor  View  lands  and  Presidio  com- 
peted. More  than  1,500,000  cubic  yards  of  bay  sediment 
used. 

Construction  of  sea-wall  completed  along  water  front 
of  the   grounds. 

About  90  per  cent,  or  two  miles  of  site  fenced. 

Service  building,  first  Exposition  structure,  completed 
and   occupied. 

The  greenhouses  and  potting  houses  for  Exposition 
shrubbery   and   plants   completed. 

Asphalt  roadway  through  Fort  Mason  reservation  built. 

Four  oil  tanks  have  been  removed,  besides  scores  of 
smaller    structures. 

Gas   retort   house   removed. 

North   service   sewers,   3,C00  .feet   long,   completed. 

Sanitary  and  storm  sewers,  forty  miles  long,  in  for- 
eign and   state   pavilion   sections,   under   construction. 


Service  sewers  in  foreign  pavilion  site  3,U0U  feet  long, 
95   per  cent  completed. 

South   Gar.den    sewers   95   per  cent  completed. 

Wharves    and    bulkhead    nearly    half   completed. 

Contract  let  for  ten  miles  of  high  i)re8sure  water 
lines   for   fire   protection. 


LONDON-LIVERPOOL.    & 
BLISS 


GLOBE  INSURANCE    I5LDG. 
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Contract    let   for   service   water   system. 

Rich  loam  from  Sacramento  Valley — G.OOO  cubic  yards 
— unloaded  on  the  grounds,  for  shrubbery  and  plants. 

Contract  awarded  for  erection  of  ferry  slips,  hydraulic 
plant  and  steel  apron. 

Contract  awarded  for  grading  for  Machinery  Hall 
and    its    construction. 

Contract  let  for  construction  of  sewers  in  main  road- 
way  of   concession  -district. 

Construction  of  sunken  gardens  more  than  half  com- 
pleted. 
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S.V.V  l''K.\Ni^lsr() — .Vpailmcnt  iioiise. 
»  stuiy  ami  hiise.  frame  ami  loncrote. 
H."i.O00.  Architect.  Sidney  H.  Nevv.som. 
Xeva.la  Hank  Ulclg..  S.  F.  Owner.  F. 
nolanili.  ."..lO  MontKomery  St..  S.  F.  The 
bulUlinK  will  he  erectej  at  tlie  nortli- 
west  corner  of  Union  and  .Tones  streets 
and  will  cover  an  area  of  45x137 V4  feet. 
There  will  he  a  total  of  30  apartments, 
urransed  In  two  and  three  room  .«ultes 
with  private  haths  and  wall  beds.  Be- 
3ld»s  the  suites  the  building  will  con- 
tain a  large  social  room  and  dance 
hall  and  a  large  roof  garden.  Interior 
flnlsli  win  be  of  pine,  redwood  and 
hardwoods.  iBath  rooms  will  he  finished 
In  tile  and  will  have  composition  lioors. 
Tliere  will  be  steain  heat,  an  automatic 
elevator  and  vacuum  cleaning  system. 
The  exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  comiilete  and  in  the 
hands  of  the  owner  who  will  do  the 
work    by    Day    Labor. 

SAN  FRANCISCO — Apartment  hovi.«e. 
3  story  and  base,  frame,  $17,000.  Ar- 
chitect. C.  M.  Cook,  Rialto  Bidg.,  S.  F. 
Owner.  Mr.  Bender.  The  building  will 
be  arranged  for  12  three-room  suites 
with  baths  and  wall  beds.  Interior 
will  he  finished  in  pine  with  some  elm 
panels.  There  will  he  a  central  heat- 
ing system.  Entrance  vestibule  will 
be  finished  in  tile  and  marble.  The 
exterior  of  the  building  will  be  cov- 
ered with  rustic  and  shiplap.  Plans 
are  complete  and  figures  have  been 
taken.  A  contract  will  be  awarded 
within   a   day  or  two. 

SAN  FRANCISCO— Apartment  lionse. 
10  story  and  base.  Class  A  construc- 
tion. Cost  not  stated.  Architect.  A.  R. 
Denke.  Humboldt  Bank  Bidg.,  S.  F. 
Owners,  Hug  Estate.  The  building 
will  be  erected  at  the  southwest  cor- 
ner of  Stockton  ^nd  Bush  streets. 
Plans  are  being  prepared  for  a  liigh- 
ciass  structure  wiiich  will  be  arranged 
fur  both  apart  nents  and  single  rooms. 
All  modern  conveniences  will  be  in- 
stalled, including  wall  beds,  elevator 
service,  a  vacuum  cleaning  system  and 
steam  heat.  Interior  will  be  finished 
in  pine,  redwood  and  hardwoods.  Bath 
rooms  will  be  wainscoted  with  tile  and 
will  have  composition  floors.  Suites 
will  consist  of  two.  three  and  four 
rooms  each.  All  single  rooms  will 
liave  connecting  bath.  The  exterior  of 
the  building  will  be  faced  with  pressed 
brick  and  terra  cotta.  Plans'  are  being 
prepared. 

SAN  FRANCISCO— Apartment  house, 
3  story  and  base,  frame.  $10,000.  Ar- 
chitect?. C.  M.  and  A.-  F.  Rousseau, 
Monadnock  Bidg..  S.  F.  Owners,  Rous- 
seau Realty  Co.  The  building  will 
have  a  frontage  of  30  feet  and  a  depth 
of  68  feet.  Interior  will  be  arranged 
for  six  apartments  of  three  rooms  each. 
Interior  finish  will  be  of  pine  and  red- 
wood with  some  oak  floors.  Furnace 
heat  will  be  installed.  All  suites  wnll 
have  wall  beds  and  connecting  baths. 
The  exterior  of  the  building  will  be 
'  overed  with  cement  plaster  on  metal 
ith.  Plans  are  co-.nplete  and  the  work 
-vill  he  done  by  Day  Labor. 

SAN  FRANl-I.^CO— Apartn..-nt  liou.=!e. 
.'    story    and    ba.-ic,    r.Miifor.-e  '    .  ,,iu-reto 


I'.ist  nut  sl.iti-d.  Architects,  O'Brien  & 
Werner.  Foxcroft  Bld,g.,  S.  F.  Owner, 
(i.  F.  Bernard.  The  building  will  be 
erccteil  on  Gough  street  between  Page 
and  Lily  alley.  The  structure  has  been 
arranged  for  a  nuiiber  of  two  and 
three  room  suites  witli  private  hath 
rooms  and  wall  beds.  Interior  finish 
will  he  of  pine,  redwood  and  some 
hardwood.  Oak  floors  will  be  used  in 
the  principal  rooms.  Plans  Include 
steam  heat,  elevator  service  and  a  vac- 
uum cleaning  system.  Entrance  will 
be  finished  In  tile  and  marble.  The 
exterior  of  the  building  will  be  faced 
witli  pressed  brick.  Plans  are  com- 
plete and   figures  are  being  taken. 

OAKLAND.  CAL. — Apartment  house. 
3  story  and  base,  concrete  and  frame, 
$60,000.  Architect,  none.  Owner,  Dr. 
a.  W.  Caldwell.  2143  Harrison  Blvd., 
Oakland,.  The  building  will  cover  a 
considerable  ground  area  and  will  be 
arranged  for  two  and  three  room 
suites.  All  suites  will  be  equipped 
w-ith  wall  beds  and  will  have  con- 
necting baths.  There  will  be  steam 
heat,  vacuum  cleaning  and  other  mod- 
ern improvements.  Interior  finish  will 
he  of  pine,  redwood  and  hardwoods. 
Rath  rooms  will  have  composition 
floors.  Entrance  lobby  and  reception 
room  will  be  finished  in  tile  and  mar- 
b:e.  The  exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  in  the  hands  of 
the  ow-ner  and  he  will  let  all  contracts. 

OAKLAND,  CAL. — Apartment  house. 
3  story  and  base,  frame.  $27,000.  Ar- 
cliitect.  C.  W.  McCall,  Central  Bank 
Bidg.  Oakland.  Owner,  John  Spellman. 
The  building  will  he  erected  at  tlie 
corner  of  25th  an  dTelegraph  avenue. 
The  building  will  be  4Sxll2  feet  and 
will  be  arranged  to  contain  .t4,  apart- 
ments of  two  and  three  rooms  each. 
AU  suites  will  have  private  bath 
rooms  and  wall  beds.  Interior  will  be 
finished  in  pine,  redwood  and  some 
hardwood  veneer.  Oak  floors  will  be 
used  in  the  principal  roans.  Steam 
lieat  and  a  hot  water  plant  are  speci- 
fied. Bath  rooms  will  be  finislied  in 
tile  and  will  have  composition  floors. 
The  exterior  of  the  Duilding  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  for  the  building  are  be- 
ing  prepared. 

SAN  FRANCISCO- Apartment  house 
alterations  and  additions,  3  story, 
frame.  Cost  not  stated.  Architect. 
William  H.  Crimm,  Jr..  425  Kearny  St.. 
.S.  F.  Owner.  Wesley  Hohfeld.  An  ad- 
dition of  three  stories  will  be  built 
adjoining  the  present  buildii.g  and  the 
interior  of  tlie  old  structure  will  under- 
go extensive  alterations.  Work  will 
include  new  plumbing,  plastering,  elec- 
tric work  and  painting.  Interior  nn- 
ish  in  the  new  portion  will  be  of  pine 
and  redwood.  The  exterior  of  the 
building  will  be  covered  with  shiplap 
and  rustic.  Plans  "have  been  completed 
and  figures  are  now  being  talten  by 
the    orcbilect. 

S.\N  FRANCISCO— Apartment  house. 
3 'story  and  base,  frame.  Cost  not  stat- 
ed. Architect,  none,  owner,  J.  Pattin- 
son,  20611  Fell  St..  S..  F,  The  huilding 
will  be  erected  on  Parna-;sus  avenue, 
iiaving  a  frontage  or  ,S0  feet  and  a 
'l<-pth    nf    30    feet.      Interior    will    be    ar- 


rimgcil  for  four  four-room  suites  on 
tit'  upper  t\\o  floors  and  a  larger 
:ip:iiiiiient  on  the  first  floor.  Interior 
lliiis'i  will  be  of  pine  and  redwood. 
Furnace  heat  will  be  installed.  Tl  ere 
uill  he  wall  beds  and  private  baths 
with  each  apartment.  The  exterior  of 
tie  huilding  will  he  covered  with  rus- 
tic and  shiplap.  Plans  are  being  pre- 
pared by  the  owner  and  when  complete 
tl  e   work   will   be  done  by  Day  Labor. 

SAN  FRANCISCO — Apartment  house, 
.S  story  and  base,  brick  and  steel,  $55,- 
000.  Architects,  Phillip  Schwerdt  &  Co., 
Phelan  Bidg.,  S  F.  Owners.  Beiij.  and 
H.  Hersch.  The  building  will  be  erect- 
ed at  the  northwest  corner  of  Post  and 
Taylor  streets,  and  will  contain  in  the 
neighborhood  of  66  roo  ns  and  baths. 
A  part  of  the  building  will  be  ar- 
ranged for  small  apartments  and  the 
balance  for  a  commercial  hotel.  Plans 
include  steam  heat,  a  hot  water  plant, 
wall  beds  and  vacuum  cleaning  sys- 
tem. Interior  finish  will  be  of  pine 
and  hardwood.  Elevator  service  will 
also  be  included.  The  exterior  of  the 
structure  will  be  faced  with  tapestry 
brick  and  terra  cotta.  Plans  are  being 
prepared  and  the  excavation  has  been 
sta'-ted. 

OAKLAND.  CAL. — Apartment  house, 
3  story  and  base,  frame.  $17,000.  Archi- 
tect. A.  W.  Smith.  1010  Broadway,  Oak- 
land. Owner,  William  Mann.  The 
building,  which  is  to  oe  erected  at  the 
southeast  corner  of  5th  avenue  and 
East  14th  street,  w-ill  contain  a  total  of 
50  rooms,  which  are  to  be  arranged  in 
two  and  three  room  suites.  All  suites 
will  have  private  baths  and  wall  beds. 
Interior  finish  will  be  of  pine  and  red- 
wood with  some  hardwood.  There  will 
be  a  central  heating  system  and  a 
hot  water  plant.  Tile  and  'marble  will 
he  used  in  the  entrance  and  reception 
room.  Bath  rooms  will  have  composi- 
tion floors.  The  exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
■ind  t'le  worlc  will  lie  done  by  Day 
i^abor. 

SAN  FRANCrSCO--Apartment  house, 
3  story  and  base,  frame,  $12,000.  Ar- 
chitects, Rhodes  &  Marish,  3372  16tli 
St.,  S.  P.  Owner's  name  withheld.  The 
building  has  been  arranged  for  twelve 
apartments  of  two  and  three  rooms 
each.  There  will  be  private  baths  and 
wall  beds.  Interior  finish  will  be  of 
pine  and  redwood  with  some  elm  pan- 
els. Apartments  will  have  gas  grates 
ur  open  fire  places.  Tile  will  be  used 
in  the  baths.  The  exterior  of  the 
huilding  will  be  covered  with  rustic- 
and  shiplap-.  Plan:-  ore  being  pre- 
pared. 

SAN  FRANCISCO— Apartnient  house, 
3  story  and  base,  frame.  $11,000.  Ar- 
chitects. Rhodes  and  Marish,  3372  Ifitli 
St..  S.  F.  Owner,  C.  F.  Hornung.  The 
building  will  be  erected  at  the  south- 
west corner  of  16th  and  Dehon  streets, 
and  will  cover  an  area  of  55x50  feet. 
The  first  floor  will  be  arranged  for 
stores  and  the  two  upper  floors  for 
ten  apartments  of  two  and  three  rooms 
each.  All  suites  will  have  connecting 
baths  and  wall  beds.  Interior  flnisli 
will  be  of  pine,  redwood  and  some  elm 
panels.  Stores  will  be  finished  in  pine 
with  plate  glass  display  windows. 
Rector  vacuum  gas  radiators  will  be 
in-tailed.  The  exterior  will  be  cov- 
ered -n-ith  brick  veneer  and  ceoient 
plaster  on  metal  lath.  Plans  .-ire  nearls 
complete  and  will  short  1>  he  out  for 
figures. 

S.\N     Fn.\\i-i..;C(-i.     Apart  nielll     liousc. 
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4  slu|-.\  1111.1  lii'fle.  bliiU  :iiul  sti-t-l,  ?40.- 
OUU.  Arc'llltect.  C.  S.  .MoNally,  Mccliall- 
ics'  Institute  Bhlg.,  S.  !•'.  Owner,  Mr. 
VVooJ.  Tlie  building  will  be  erected 
on  Slitter  street  near  Hyde,  and  will 
contain  a  number  of  well  arranged 
two  and  tlirce  room  .suites  with  batbs 
ami  wall  beds.  Interior  will  he  finished 
in  pine  and  hardwoods.  Bath  rooms 
will  have  composition  floors.  There 
will  lie  steam  lieat,  elevator  service 
and  a  vacuum  cleaning  system.  The 
u.irk  lias  liccii  mentioned  in  these  col- 
umns hefiii'i'.  I'lana  have  been  out  for 
liKUres.  hul  have  been  reviscii  tii  some 
extpiil  ami  will  be  rc'CiKured  within  a 
few    weeks. 

T..OS  ANGKLES.  CAI.  .—  .Apartment 
bouse,  ,•)  story  and  base,  brick.  Cost 
not  stated.  Architect,  George  M.  Eas- 
ton,  Los  Angeles  Investment  Bldg.,  Ij, 
.\.  Owner.  Oscar  Wlllson.  The  build- 
ing will  cover  an  area  of  .tIxIOS  feet. 
and  will  contain  49  roans  arranged  in 
2i\  suites  witli  baths  ana  wall  beds. 
Interior  finish  will  be  of  pine  and  red- 
wood with  some  hardwood  floors. 
Tliere  will  be  steam  lieat.'  vacuum 
'■leaning  and  a  hot  water  system.  The 
exterior  of  the  building  will  be  faced 
with  pressed  brirt^kv  Metal  window 
sasli  and  frame  are  specifled:  Plans 
are    being    prepared. 

LOS  ANGELES.  CAL.  —  Apartment 
liouse,  3  story  and  base,  bricl?  and 
steel.  Cost  not  stated.  Architects.  R. 
B.  Young  &  Son,  Lankershim  Bldg..  L. 
.\.  Owner,  \V.  W.  .Middlecoft.  The 
I  uildin^".  whicli  is  to  be  erected  on  an 
inside  Int.  will  he  arranged  for  90 
looms  divided  Into  two  and  three  room 
suite?.  Tliere  will  be  wall  beds,  pri- 
vate baths  and  steam  heat.  Interior 
tinisli  will  be  of  pine  throughout.  Plans 
also  include  a  vacuum  cleaning  sys- 
tem, elevator  service  and  metal  win- 
dow sash  and  frames.  The  exterior  of 
the  structure  will  be  faced  with 
]iressed  brick.  Plans  are  complete  and 
ligures  are  now  being  taken  by  the 
architects. 

LOS  ANGELES,  CAL.  —  ApartTient 
I  ouse.  3  story  and  base.  Class  C  con- 
struction. Cost  not  stated.  Architects, 
Ye  Planry  Building  Co.,  Title  Insur- 
ance Bldg,.  L.  A.  Owner,  Dr.  E.  €. 
-Manning.  The  building  will  contain 
7."i  rooms,  which  are  to  be  arranged  in 
two  and  three  room  suites  with-  wall 
beds  and  private  baths.  There  will  be 
steam  heat,  elevator  service,  a  hot 
V.  ater  system  and  a  vacuum  cleaning 
li!ant.  Interior  finish  will  be  of  pine, 
redwood  and  some  hardwood.  Batli 
rooms  will  have  composition  floors. 
Tlie  exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
I'eing    prepared. 

LOS  ANGELES,  CAL.  —  Apartment 
bouse,  t  story  and  base.  Class  C  con- 
struction. Cost  not  stated.  Architect. 
I".  C.  Rittenhouse,  Wilcox  Bldg.,  L.  A. 
Owner.  M  E.  Balisier  The  building- 
will  liave  a  street  frontage  of  5.5  feet 
ami  a  deptli  of  ITI  feet,  and  will  con- 
tain 111!  rooms  arranged  in  two  and 
three  room  suites.  There  will  be  wall 
bpils  and  private  bath  rooms  for  each 
of  the  apartments.  The  interiors  will 
I  e  finished  in  hardwood  and  pine.  Be- 
sidsc  the  suites  the  building  will  con- 
tain a  large  lobby,  amusement  roooii 
and  laundry.  There  will  be  steam 
I  eat.  elevator  service,  a  vacuum  clean- 
ing plant  and  dumb  waiters.  Entrance 
will  be  finished  in  marble  and  tile. 
Tile  will  also  be  used  in  the  bath 
in, mis.       The    exterior    of    tlic    l>iiildin£v 


being    pre- 

Apartment 
brick  and 
Clausen  & 
Dr.  W.  L. 
erected 


will    be    faced    with    prcsscM    brick.    Plans 
are   now   being  prepared. 

LUS  ANGELES,  CAL.  ~  Apartment 
bouse,  4  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  Architect, 
J.  E.  Borgmeyer,  Stimson  Bldg.,  L.  A. 
Owner.  Julius  R.  Smith.  The  building 
will  I'over  an  area  of  ,'i0xl.i0  feet  and 
will  contain  100  rooms  arranged  in 
two  and  three  room  suites  with  pri- 
vate baths  and  wall  beds  There  will 
also  be  a  large  amusement  roo  n,  par- 
lors, lobby  and  playroom.  Plans  in- 
clude steam  heat,  elevator  service,  a 
vacuum  cleaning  system,  dumb  wait- 
ers and  a  hot  water  plant.  Interior 
finish  will  be  of  pine  and  hardwoods. 
Bath  rooms  will  have  composition 
Moors.  The  exterior  of  the  building 
will  be  faced  with  pressed  brick  and 
terra  cotta.  .\  complete  steel  frame 
will  be  used.  Plans  are 
pared. 

PORTLAND,  ORE.     — 

liouse,  4  story  and  base, 
steel,  $100,000.  Architects. 
Clausen.  Portland.  Owner, 
Wood.  The  building  is  to 
on  a  corner  lot  and  will  cover  an  area 
of  100  feet  square.  Suites  will  be  ar- 
ranged in  two  and  three  rooms  each 
with  wall  beds  and  private  baths.  In- 
terior finish  will  be  of  pine  and  hard- 
woods. There  will  be  steam  heat,  ele- 
vator service  and  a  vacuum  cleaning 
systetn.  Tile  and  composition  floors 
will  be  used  in  the  bath  rooms.  The 
exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  co.n- 
plete  and  figures  will  lie  called  for 
shortly. 

Contracts  Awarded. 

STOCKTON.  SAN  JOAQUIN  CO.,  CAL. 
Apartment  house,  4  story  and  base, 
brick  and  steel,  $65,000.  Architect, 
Glenn  Allen,  Phelan  Bldg.,  S.  F.  Own- 
ers. Home  Builders'  Security  and  In- 
vestment Co.  The  following  contracts 
have  been  awarded  on  this  building  by 
.\rchitect    Allen: 

Brick  work  awarded  to  A.  W.  Cowcll. 
Stockton,    for    $12,125. 

Structural  steel  awarded  to  Ralston 
Iron   Works,  San   Francisco,    for   $5,284. 

Ornamental  iron  work  awarded  to 
Valley   Iron   Works,   Stockton,   $1,200. 

Ornamental  cement  work  awarded  to 
11.    F.    Larsen,    San    Francisco,    for    $450. 

Mill,  cabinet  woi-k,  stairs.  glass 
awarded  to  Cotton  &  Brandt,  Stockton, 
for    $I2.39S. 

Marble  and  tile  awarded  to  H.  P. 
Fischer  Marble  and  Tile  Co..  Stockton, 
for   $34  3. 

Plumbing,  heating  and  sheet  metal 
work  awarded  to  Edw.  L.  Gnekow. 
Stockton,    for   $14,322. 

Electric  work  awarded  to  the  Elec- 
tric and  Machinery  Equipment  Co.  for 
$2.2S11. 

BANKS. 

GREENVILLE,  PLUMAS  CO..  CAL.— 
Bank.  1  story  and  base,  reinforced  con- 
crete. Cost  not  stated.  Architect.  J. 
B.  Ogborn.  Richmond.  Owners.  Indian 
Valley  Bank.  This  building  has  been 
mentioned  here  before  when  plans 
were  first  completed.  The  structure 
will  be  a  fireproof  building  designed 
in  the  classic  style.  Banking  quar- 
ters will  be  finished  in  hardwoods,  or- 
namental plaster  and  tile.  There  will 
he  coin  and  safety  deposit  vaults.  A 
central  heating  system  is  to  lie  in- 
stalled       Besides       Ibo       public       room. 


wnik  space  and  vault  room,  plana  pro- 
vide for  a  private  office  and  dlrectorB' 
room.  The  exterior  of  the  bullilInK 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  may  be  ob- 
faliied  from  the  arcliltcci.  Hldii  will  be 
opened   on   .March   3I(it. 

OAKLAND,  CAL.— Bank  and  offlces, 
11  story  and  base.  Class  A  conHtruc- 
tion.  $300,0(10.  Arclillect,  L.  H.  Dut- 
ton.  Chronicle  Bldg..  S.  F.  OwnerH, 
l'"irst  Trust  and  Savings  Bank.  This 
Institution  has  Just  announced  tlie  se- 
lection of  an  architect  to  prepare  plans 
for  the  new  building  which  is  to  be 
erected  at  tlif  corner  of  Ifith  and  San 
I'ablo  avenue.  The  entire  first  floor  of 
the  building  will  be  occupied  by  the 
bank.  Upper  floors  will  he  subdivided 
Into  a  large  number  of  modern  offlces. 
Plans  include  steam  heat,  elevator 
.service,  mail  chutes  and  a  vacuum 
(•leaning  system.  There  will  be  hollow 
tile  Interior  partitions,  concrete  floors 
and  metal  window  frames  and  sash.  A 
comiilele  steel  frame  will  be  erected. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  and  terra  cotta. 
I'lans  are  being  prepared  and  the  work 
will  be  started  as  soon  as  specifications 
ami    plans  can    be  completed. 


FACTORIES  &  WAREHOUSES. 


OAKLAND.  CAL,  --  Col. I  storage 
warehouse,  2  story  and  base,  reinforced 
concrete,  $60,000,  Architect's  name  not 
given.  Owners.  Pacific  Coast  Canning 
Co,.  12tli  and  Pine  .streets,  Oakland. 
This  building  will  be  erected  in  the 
west  line  of  Pine  street  between  11th 
and  12th  streets.  Construction  will  be 
of  reinforced  concrete  throughout,  in- 
cluding walls,  floors  and  roof.  A  large 
amount  of  special  machinery  will  be 
ordered.  Plans  call  for  considerable 
structural  steel.  There  will  be  metal 
window  frames  and  sash.  The  exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  in  the  hands 
nf  the  owners  and  the  work  will  be 
done    by    Day    I«abor. 

LOS  ANGELES.  CAL.— Warehouse,  R 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architect.  Supervisor 
Daum.  of  the  Cit.v  Board  of  Education, 
L.  A.  Owners.  City  of  Los  Angeles. 
The  building  is  to  be  located  on  San 
Pedro  street,  and  will  cover  a  consid- 
erable ground  area.  Construction  will 
be  fireproof  throughout.  Metal  win- 
dow sash  and  frames  will  be  specified. 
There  will  be  elevator  service  and 
modern  plumbing.  Floors  will  be  of 
concrete.  Interior  finish  is  to  be  of 
nf  metal  and  pine.  An  automatic 
sprinkler  system  will  be  installed.  The 
exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  being 
prepared  and  offlcial  bids  will  be  ad- 
vertised   for    within    a    few    weeks. 

FRESNO.  FRESNO  CO..  CAL. — Ware- 
house. 2  story  and  base.  brick  and 
concrete  Cost  not  stated.  Architects, 
Austin  &  Pennell,  Wright  and  Callen- 
dcr  Bldg..  L.  .\.  Owners.  Stewart 
Fruit  Co..  Fresno.  The  buildingr  will 
cover  and  area  of  69x125  feet.  Con- 
struction will  call  for  concrete  foun- 
dation, concrete  floors  and  brick  ex- 
terior walls,  faced  with  cement  pias- 
ter There  will  be  metal  window 
frames  and  sash.  An  automatic  sprink- 
ler system  will  be  Installed.  No  inte- 
rior finish  will  be  specifled.  Plans  are 
neiirly  cu  nplete  and  rtgnres  will  l>e 
called   for   shortly. 
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Contracts  Awarded. 

VICTDIM.V.  U.  C— .liill.  -2  sloiy  and 
liasc.  rclnforccii  comri'to,  $223.4(i."i.  .\i- 
ohltoct,  W.  UldKeway  Wilson.  Victoria. 
(Owners,  City  of  Victoria.  Contractor.^. 
Hrltlsh  CoUimhIa  Construction  and 
Knfrlneerlnfr  Co..  Victoria.  Contract 
price.    IIC-I.^SS. 


FLATS. 

SAN  FRANCISCO— Flats,  2  .«tory  and 
I'HSe.  frame.  $5,000.  Architect,  none. 
Owner.  A.  Harring-ton.  .ith  and  .ludali 
Sts.,  S.  P.  The  buildlns  will  be  erect- 
ed on  17th  street  west  of  Belvedere, 
and  will  have  a  street  frontage  of  2f) 
feet  and  a  depth  of  60  feet.  There  will 
be  three  modern  five  and  six  rooju 
Hats.  Interior  trim  will  be  of  pine, 
redwood  and  hardwood.  Oak  floors  will 
be  used  in  several  of  the  rooms.  There 
will  be  either  gras  srates  or  open  fire 
places.  Mantels  will  be  of  tile  or 
tile  or  brick.  The  exterior  of  the 
building:  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lalh.  Tile 
will  be  used  in  the  bath  rooms  and 
kitchens.  Plans  are  complete  and  In 
the  hands  of  the  owner  who  will  ilo 
the  work  by  Day  Labor. 

SAX  FRANCISCO— Flat.s,  2  story  and 
base,  frame,  $5,000.  Architect,  W.  G. 
V'odden.  1015  Cole  St.,  S.  F.  Owner. 
Thanas  Vodden.  The  building  will  be 
erected  on  ISth  avenue  and  has  been 
designed  to  contain  two  modern  flats 
of  five  and  six  rooms  each.  The  in- 
teriors will  be  finished  in  pine,  red- 
wood and  hardwood.  Oak  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  open  fire  places  and  brick  man- 
tels. Tile  will  be  used  in  the  baths 
and  kitchens.  The  e.vterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath  and  rustic.  Plans 
are  in  the  hands  of  the  ow^ner  and  the 
work   will   be   done  by   Dav  Labor. 

OAKLAND,  CAL.— Flats",  2  storv  and 
base,  frame,  $3,000.  Architect,  Clay  N, 
Burrell.  Albany  BIdg.,  Oakland.  Own- 
er, B.  Saqueira.  ,  There  will  be  one 
store  on  the  first  floor  of  the  building 
and  two  modern  four-room  flats  on  the 
upper  floor.  Interior  trim  will  be  of 
pine  and  redwood.  Some  oak  floors 
will  be  used.  Tile  will  be  used  in  the 
bath  rooms.  The  exterior  of  the  build- 
ing will  be  covered  with  rustic.  Plans 
are  complete  and  figures  are  now^  being 
taken    by    the   architect. 

SAN  FRANCISCO— Flats.  2  story  and 
base,  frame,  $3,000.  Architect,  none. 
Owner,  Julia  A.  Brown,  15S0  Jackson 
St.,  S.  F.  The  building  will  cover  an 
area  of  25x40  feet.  There  w.ill  be  two 
flats  of  five  and  six  rooms  each  with 
bath.  Interiors  will  be  finished  in  pine 
and  redwood  with  some  hardwood 
floors.  There  will  be  open  fire  places 
and  -tile  or  brick  mantels.  Tile  will 
also  be  used  in  the  bath  rooms.  The 
exterior  of  the  building  will  be  cov- 
ered with  rustic.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor. 

SAN  FRANCISCO— Flats.  2  story  and 
base,  frame,  $3,000.  Architect,  "none. 
Owner.  Charles  Katz,  1200  Dolores  St., 
S.  F.  Plans  for  raising  the  present 
building  and  constructing  two  stores 
under  the  same  are  conplete.  The 
upper  floors  will  also  undergo  exten- 
sive alteration.  The  new  -work  will 
include  plumbing,  electric  work,  plas- 
tering,   painting  and   mill    work.      Inte- 


1  iui-  ilnish  will  be  of  jiinc  and  redwood. 
Theic  will  be  open  lire  places  and  brick 
mantels.  Plate  glass  will  he  used  in 
the  store  fronts.  Tne  exterior  of  the 
new  portion  of  the  building  will  be 
covered  with  shlpUp.  Plans  are  in 
the  hands  of  the  owner  and  the  work 
will  be  done  by  Day  Labor. 

S.\N  FRANCISCO — Flats.  2  story  and 
base,  frame.  $3,000.  Architect,  .\I.  Mat- 
tanovlch.  David  Hewes  Bldg.,  S.  F. 
Owner,  F.  Radmanovie.  The  building 
will  cover  an  area  of  25x55  feet,  and 
>vlll  be  erected  on  Leland  street  near 
.Mpha.  Interior  finish  will  be  of  pine 
throughout.  There  will  be  two  Hats 
of  nve  and  six  rooms  each.  Open  fire 
places  and  brick  mantels  will  be  used. 
Baths  and  kitchens  w'ill  have  tili  wain- 
scot. Oak  floors  will  be  used  in  the 
principal  room.s.  The  exterior  of  the 
building  will  be  covered  with  rustic. 
Plans  for  the  work  are  being  prepared. 

OAKLAND,  CAL. — Flat.  2  story  and 
base,  frame.  $9,000.  Architect,  Phillip 
Schwerdt.  Phelan  Bldg.,  S.  F.  Owner. 
Fred  Hennings.  The  building  will  be 
erected  at  the  corner  of  6th  and  Aileen 
streets,  and  in  addition  to  the  flats 
will  contain  a  garage.  Plans  provide 
for  thirteen  rooms,  baths  and  sleeping 
porches.  Each  flat  w'ill  consist  of  four 
or  five  roome.  Interior  will  be  finished 
in  pine,  redwood  and  hardwood.  Oak 
floors  will  be  used  in  some  rooms.  A 
central  heating  system  will  be  in- 
stalled. There  will  be  open  fire  places 
and  brick  «nantels.  Tile  will  be  used  in 
the  bath  rooms.  The  exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and   figures  are  being  taken. 
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.\|>l>:it!itu.s.    Milk   Iti 
eet. 

The  followings  bids  were  opened 
January  22  at  the  office  of  the  U.  S. 
Reclamation  Service,  Los  Angeles,  Cal., 
for  hydraulic  apparatus,  St.  Marys 
Storage  Unit.  Milk  River  Project. 
Mont.; 

C.  C.  Moore  &  Co.,  Los  Angeles,  Cal.. 
item    1.    $6,010,    Dayton,    Ohio,    60    days; 

2.  $541,   Indian   Orchard.   Mass,   60   days; 

3.  $1,710,   Dayton,   Ohio.   60  days;    4,    $12. 
S.    Morgan    Smith,    York,    Pa.,    item    1. 

$7,800,  York,  Pa.;  2,  $485,  York,  $100 
days;  3,  $2,050,  Lombard,  or  $l,i5O0. 
Woodward,    York,    100    days;    4,    $12. 

Joshua  Hendy  Iron  Works,  San 
Francisco,  Cal.,  item  1,  $S,550,  Sunny- 
vale, Cal.,  90  days;  2,  $800,  Sunnyvale. 
60    days;    3,    $1,430.    Sunnyvale,    90    days- 

4.  $12. 

Trump   Mfg.   Co..   Springfield,   O.,   item 

1.  $10,715,    Springfield,    Ohio,    90    days; 

2.  $S00.  Springfield,  60  days;  3,  $1,710, 
Springfield,    75    days;    4,    $13. 

Pelton  Water  Wlieel  Co.,  San  Fran- 
cisco, Cal.,  combination  bid  A,  f.  o.  b. 
Harrisburg,  Pa.,  $S.Oin.  75  davs-  4 
$13.50. 


Electrtcal    Apiiaratus,   Milk    Ulver    Proj- 
ect. 

The  followings  bids  were  opened 
January  22  at  the  ofllce  of  the  U.  S. 
Reclamation  Service,  Los  Angeles,  Cal., 
for  electrical  apparatus. 
Storage  Unit  Power  Plant, 
Project,   Mont.: 

Allis-Chalmers  Co.,  Los  Angeles, 
Cal..  item  1.  $5,800,  delivery  West  Allis! 
Wis..   90  days;   2,   $3,180,   Nor-Wood,   Ohio, 


St.      Marys 
Milk    River 


110  days;  3,  $1,975,  West  AUis.  90  days; 
4,   $47'5,  West  Allis,   90  days. 

Central  Electric  Co.,  Schenectady,  N. 
Y.,  item  1,  $5,S19,  Schenectady,  90  days; 
2,  $3,960,  Pittsfield,  Mass,  90  days;  3. 
$2,515,  Schenectady,  50  days;  4,  $440. 
Pittsfield,   50  days. 

Westinghouse  Electric  &  .^^fg.  Co.. 
Los  Angeles,  Cal..  item  1.  $6,175,  East 
Pittsburgh,  Pa.,  95  days;  2.  $4,400,  same 
delivery,  75  days;  3,  $2,066,  same  de- 
livery, SS  days;  4.  $477.  same  delivery, 
70    days. 


Ridgw 

Kidgwa> 
75  days; 
days;  3. 
4.    $524.    ; 


y  Dynamo  &  Engine  Co.. 
Pa.,  item  1.  $6,119.  Ridgway. 
2,  $4,840,  East  Pittsburgh,  80 
2,272,  same  delivery,  90  days; 
ime  delivery,   90  days. 


Pittsburgh  Transformer  Co.,  Pitts- 
burgh. Pa.,  ite.ii  2.  $3,648.  Pittsburgh, 
90    days. 

Moloney  Electric  Co.,  St.  Louis,  Mo., 
item  2,   $3,660,   St.   Louis,  90  to   100  days. 

Wagner  Electric  Mfg.  Co.,  St.  Louis. 
Mo.,    item    2,    $5,202,    St,    Louis,    56    days. 

Grnnil      Junction,      Colo..      Constmetion, 
Marcii   5. 

The  following  firms  have  applied  for 
plans  and  specifications  of  the  work 
to  be  done  at  Grand  Junction,  Colo- 
rado: 

M.   Yeager   &  Son,    Danville.    111. 

W.    H.    Maxwell.    Phoeni.x.    Ariz. 

W.   D.  Lovell,   Minneapolis,  Minn 

Campbell  Building  Co.,  Salt  Lake 
City,   Utah. 

King  Lumber  Co.,    Charlottesville.  Va. 

J.  E.  &  A.  L.  Pennock.  Land  Title 
Building,    Philadelphia,    Pa. 

Grant  Fee,  2449  16th  street,  San 
Francisco,    Cal. 

Wise   Granite   Co..   Riclimond,   Va. 

Hiram  Lloyd  Building  &  Construc- 
tion Co..  Odd  Fellows'  Building.  St. 
Louis.    Mo. 

George  W.  Stiles  Construction  Co.. 
Rookery   Building,   Chicago.    111. 

J.  H.   Wiese,  Omaha,   Neb. 

Conners    Bros.    Co..    Lowell,    Mass. 

Dieter  &  Wetzel  Construction  Co.. 
Wichita,    Kans. 

W.  C.  Boyer,  P.  O.  Box  373.  Grand 
Junction,    Colo. 

J.  S  Lumsden.  P  O.  Box  S7.  Grand 
Junction,    Colo. 

Inter-State  Construction  Co..  Sagi- 
naw.   Mich. 

Shallenberger  Construction  Co..  Tul- 
sa.   Okla. 

Morrison  Contracting  &  Mfg.  Co.. 
Cooper    Building.    Denver    Colo 

Pueblo-Bonito  Indian   Scbool. 

The  following  bids  were  received 
February  12  by  the  Commissioner  of 
Indian  Affairs,  Washington,  D.  C.  for 
the  erection  of  a  brick  school  house  at 
the  Pueblo-Bonito  Indian  School.  N. 
Mex.: 

W.  G.  Wilson,  Gallup,  N,  Mex..  $10.- 
976;  for  omitting  finished  flooring  and 
substituting  maple  or  other  hard  wood, 
add  $110;  for  omitting  stone  founda- 
tion walls  and  substituting  lonri-ete. 
deduct   $200. 

Thomas  W.  Hall.  Farrnington.  N. 
.Mex..  $10,200;  for  omitting  finished 
Mooring  and  substituting  maple,  $10,- 
300;  for  omitting  stone  foundation 
walls,  and  substituting  concrete,  $10,- 
823. 

Wm.  Bruce,  San  Francisco,  Cal.,  $13.- 
900;  for  omitting  finished  flooring  and 
substituting  maple,  add  $175;  for  omit- 
ting stone  foundation  w-alls  anil  sub- 
stituting- concrete,   add   $1,700. 

W.  D.  Lovell.  Minneapolis.  .Minn..  $9.- 
500:    for   omitting    finished    flooring    and 
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.ibstitiilinii:  maph-.  ndcl  $irill;  I'm'  nmil- 
ng  stone  foundiitUiii  wmUs  :iiiiI  .'^uh- 
tltutlng  concrete,  a.lii  $,".IHI. 
I.,yon  *  Axtell.  I'lieblo,  Co)o..  $11.- 
21.98:  for  omitting-  finished  lloorins 
nd  substitutlnH'  maple,  .add  $117;  I'o]- 
mitting  stone  foundation  vv.-\lls  and 
iibstitntinK'    concrete.    $a7.'i. 

Genr   Wheels.    Ete. 

The  follOH'iiis  hid  for  rurni!ihi;is- 
ear  wheels,  etc..  wa.s  received  hy  the 
ight  house  inspecton.  19th  ilistrict. 
lonolnlu    H.   T..    Dec.    Ifi,    ]!)12: 

De  T.,aval  .^Jteani  Turbine  Co.,  $2.1.3.00: 
ccepted. 

Ciiiinl    UiMiiiixWioiis. 

Bids  will  be  called  lor  at  an  early 
late  by  the  general  purchasing-  officer, 
.sthinian  Canal  Commission.  W.-isihing- 
on.  1).  C.  for  turnishins  Td.iiiii]  lineal 
■ect    lilc    siiuare.  ':■, ',(. -i n(-Ii    .-ins'c    do.-r. 

'  .steel  HriflK-eK. 

'  The  contract  lias  been  aw.-inle.l  to 
the  r.  S.  .Steel  Trortucts  Co.,  of  Xew 
York  city,  under  bids  opened  .January 
14  for  fteel  bridges  to  be  constructed 
in  the  Philippines.  The  award  was 
made  on  the  second  item  only,  wliich 
calls  f(u-  fabricated  steel  and  field  riv- 
pts  for  seven  16n-foot  spans  for  Laoas^ 
hridsc. 

I.iiiiiber  for   :«l:iiiil!i. 

.■V  lontract  amounlins  Ic  .$ss,i;s7.i;!> 
has  hen  awarded  to  t!ic  H;ilCour- 
iJuthrie  Trust  Co..  of  Poitland.  Ore,^.. 
for  furnishing  3, 317. 7.37  feet  of  lumber 
for  tlie  Philippines  under  bids  ojienod 
.January  20  hy  tlie  nuai-terniaster  at 
Seatt:e.  Wash.,  divided  a--  follows: 
For  Lumber.  $47.227.ii;i:  fm-  ri-ci.£;lit  (-. 
I.   f.  Manila.   $41.   460. 

Keelniiilition   Serviee,   (eiiieiit. 

Xo  action  lias  as  yet  been  taken  by 
the  reciarnation  service  in  regard  to 
purchasing  210.000  barrels  of  Portland 
i-eiiient.  bids  for  wliicli  were  opened  on 
Januarx-   fi. 

H:t  (Iriiiilic     ApparatiiN. 

The  reclamation  service  has  not  yet 
taken  any  action  on  bids  recei\-ed  .Tan- 
nary  22  for  furnishing  hydraulic  ap- 
paratus for  use  in  connection  v»-ith 
the  St.  Marys  stoi-age  unit.  .Milk  River 
pru.iec-t.    Montana. 


I.siniler.  Wyo..  Slielvinu. 

Bids  for  Installing  metal  \-aiilt 
shelving  in  the  U.  S.  post  office  at 
Lander.  Wyo..  were  received  Februar.v 
!)  at  the  office  of  the  supervising  ar- 
chitect. Ti-easiii-\-  liepartmciit.  Wash- 
ington.   I>.    ("..    as    follows: 

Crown  .Metal  Construction  Co. 
Jamestown.    X.    Y.,    $267. 

Art  Metal  Constiui-lion  Co.,  .James- 
town,   N,    Y,,    $2S4. 

Watson  .Mfg.  I'o..  .Jumeslovvn.  X.  Y.. 
$31. S. 

Canton  Art  Metal  Co..  Canton.  Ohio. 
|34S..tO. 

Berger    .Mtg    Co..    Canton.    (Ibio.    $373. 

Steel  Fixture  .Mfg.  Co..  Topeka. 
Kans..    $4.10. 

Van  Dorn  Iron  Works.  Cleveland. 
Ohio.    $.t3.S. 


I'liKet   .SiMinll,   GrlKlsn.-:. 

Hills  wpi-c  received  February  .'<  at 
the  bureau  of  yards  and  docks.  Navy 
nepartnient.  Wasliington,  1).  C.  for 
grading  at  the  navy  yard.  Pii.get  Sound, 
Wasli.: 

Item    1,    net   price   for   work,   complete. 


in  accordance  witli  plans  and  spcc-lll- 
calions:  2,  net  price  per  cuhh-  yard  for 
material  excavated  from  the  high  hunk 
loi  the  east  or  the  northeast  corner  of 
the  grounds  and  deposited  on  the  west- 
erly   line    of    the    till. 

.\mliew    I'ctcrsori.    .32  1    I'ioneer   Huild- 
ing.    .Seattle.    \\-.-i»li,.    item     1.    $7,000;    2. 


cubic   .\ 
K.     Ha 


lUf 


l-d. 
-den. 


W, 


W 


'odiawn    ave- 
1.    $7,280;      2. 


l-lckerson  Construction  Co.,  2.-)  Downs 
lUiilding.   Seattle,    Wash.,   item   1.   $8,500. 

h".  A.  Mcli(mald,  Charleston,  Wash,, 
Hem   1.    27c   cubic   yard. 

Agassi/.  &  Hadley,  1172  1st  avenue. 
Smith    Seattle.    Wash,    item    1.   $,"i.S)SO:    2. 


Kufus    Buck.    S2!    17tli 
Wasli..    item    I.    $X,4S0:    2 


iltlt 


Wa--.h 


its 


et.    Seattle. 


2.Sn; 


Y.  *  l>.  IVnilinK  I'rojeetK. 

'r;i.  following  projects,  bids  for 
\\I.i(-h  were  openeil  <>n  dates  indic-iled 
1-eIow.  are  pending  in  tlie  offit-e  of  the 
supervising   architect: 

Jan.  4.  railway  and  liigliway  bridge 
at   the  navy  yard,  Portsmouth,  N,   H. 

l^eb.  S,  1  .i0-ton  locomotive  crane  for 
lelivery    at    the    navy    yard.    New    York. 

I'Vb.    s.   gr.iding  at  Puget  Sound. 


Port    Toivnseuil.    \\'iimIi.,    Fluor. 

The  contract  for  laying  a  new  maple 
iior  in  workroom  of  the  U.  S.  post 
ffi:;e  at  Port  Townsend.  Wash.,  has 
een   awarded   to   Hemlerson   &    Furlong 

t    $(!i;2..-)0. 


I*eii«linv;    l'ro.ieets. 

Tlie  fiiKowing  projects.  hi'l=  for 
which  were  opened  on  dates  in.lii-ated 
below  are  iiending  in  the  o'ffice  of  the 
supervising   .irchitect: 

Billings,  Mont.,  con.^li-iictiou.  i-om- 
plete.   .January    23. 

Sioux   Falls.   S.    D..   elevator.   Feb.    3. 


GARAGES. 


p.1':PlK1-:t.ky.  aj. xjiicpa  co..  caj,.— 

0:irage.  1  story,  brick  and  steel.  $5,000. 
.\n-l  itect.  .\.  Merrill  Bowser.  1007 
1  roadway.  Oakland.  Owner.  F.  .M. 
.S:eggwu___JThe  building  has  been  ile- 
signed  for  a  commercial  garage.  Foun- 
dation will  lie  of  concrete  .-ind  exterior 
walls  of  brick.  faced  with  pressed 
i.rick.  Floor  will  be  of  cement.  There 
will  le  metal  covered  doors,  metal 
V  iiido-,v  frames  and  sash.  Interior  lin- 
is.i  V.  ill  he  of  pine  throughout.  Plans 
are  compete  ami  ilie  architect  is  taking 
■e'?.regated  figures  for  the  various 
parts  of  the  work.  The  building  will 
cover  an  area  of  50x125  feet. 

SAX  FHANCISCO— Garage.  2  story 
and  base,  reinforced  concrete.  $35,000. 
.\rcliitect.  G.  Albert  T.,ansburgh.  70fi 
.Mission  St..  S.  F.  Owners,  Hug  Estate. 
The  building  Will  lie  erected  on  Bush 
street  west  of  Mason,  and  is  designed 
foi  .1  commercial  garage.  Construction 
will  1  e  fireproof  throughout  with  con- 
crete Hoors.  metal  window  sash  and 
frames.  There  will  be  special  gaso- 
line storage  tanks  The  exterior  of 
the  huildiiig  will  be  faced  with  ce.nent 
lilaste--.  Interior  will  he  finished  In 
liiiic  tl  rougliout.  Plans  are  now  being 
prciKU-ed  and  bids  will  he  called  for 
siortly. 

l.ns  AXC.I-:i.KS.  CAI-. — Carage.  2 
story  and  base,  brick.  Cost  not  stated. 
Architects.  Morgan.   Walls     &     .Morgan. 
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Stnry  Hldg..  I,.  A.  Owner,  J.  A.  Oraves. 
The  Inillillng  huR  been  deHlKneil  for  a 
coMimer<lal  garaxe.  The  front  por- 
tion of  the  building  will  lie  urranfred 
for  a  sales  room.  Moor  will  lie  of  tile. 
Concrete  lloors  will  be  uHed  throuKli- 
oiit  the  rest  of  the  bulKllng.  Interior 
trim  will  he  of  hardwoods  and  pine. 
.Metal  window  sash  and  frames  will  he 
used.  Connlderable  Dtrucliiral  steel  Is 
specified.  The  exterior  of  the  building 
will  be  faceil  with  cnnent  plaster. 
Plans  .ire  complete  and  figures  are  be- 
ing taken.  Separate  bids  are  wanted 
for  plumbInK,  electric  wiring  and  ele- 
vators. 

SA.X  FRANCISCO — Carage,  2  story 
and  liase  reinforced  concrete.  Cost  not 
stated.  Architects.  O'Brien  &  Werner. 
Foxiroft  Hldg..  .S.  F.  Owner.  .Mrs. 
Kdward  F.  Hums.  This  building, 
which  has  been  been  designed  for  a 
commercial  garage  and  stores,  will  be 
erected  at  the  northwest  corner  of 
Bush  and  Taylor  streets.  There  will 
If  three  stores  besides  the  garage. 
Interior  fini.'^li  will  be  of  pine  through- 
out Stores  will  have  plate  glass  win- 
dows and  patent  fronts.  The  exterior 
of  the  liuilding  will  be  faced  with  ce- 
ment    plaster.       Plans     are     being     pre- 


ed. 


HALLS  AND  SOCIETY  BUILD- 
INGS. 


SA.VTA  KDSA.  SONU.MA  Cll..  CAI..— 
Cii.\  liall.  2  story  and  base,  brick  and 
steel.  $35,000.  .Architect.  L.  M.  Turlon. 
Xaiia.  Owners.  City  of  Santa  Rosa. 
Bids  for  the  ccnstructfon  of  this  bulia- 
ing  were  opened  b.v  the  City  Council 
on  February  18th.  The  work  was  seg- 
regated and  no  report  of  the  lowest 
man  has  been  recei\-ed.  .\\\  bids  for 
the  work  will  be  found  in  this  issue 
under  Marin.  Contra  Co-ta  and  Sonoma 
Counties. 

Contracts  Awarded. 

FRlCS.Xl).  FUKSXi)  CO..  CAJ..— .Mu- 
nii-ipal  auditorium.  2  story,  reinforced 
concrete.  $35,600.  Architect.  C.  K. 
Kii-by.  Jr..  Fresno.  Owners.  City  of 
Fresno.  Contractors.  McKlroy  &  Rig- 
gins.  Fresno.  Contract  price.  $3C.«00. 
Two  other  bids  were  received  for  this 
work,  one  from  H.  .\.  Hansen.  Fresno. 
$41,887.  and  the  other  from  Trewliitt  & 
Shilds.  Hanford.  for  $40,846.  The  con- 
tract was  awarded  to  .\tcRlroy  &  Rig- 
gins. 

S.\XT.\  ROSA,  SOXO.\I.\  CO..  C.\I,. — 
City  Hall.  2  story  and  base,  brick  and 
steel.  $40,000.  Architect.  T-.  M.  Turton. 
.Vapa  Owners,  City  of  Santa  Rosa. 
The  following  contracts  for  this  struc- 
ture have  been  awardeil  by  the  City 
Council: 

Gallagher  *  Wygant.  S.  F..  general 
.  onstruction.    $24,250. 

Ralston  Iron  Works.  S  F..  structural 
steel.   $4,253. 

M.  G.  West  Co..  S.  F..  vault  and  cell 
work.    $2,766.75 

.lohn  G.  Sutton  Co..  S.  F..  heating. 
$1,770. 

l,OS  .WGICLKS.  C.\l..  —  .Museum 
building.  I  story  an,|  base,  reinforced 
concrete.  Cost  not  stated.  Architects. 
Hunt  &  Burns.  I>aughlin  Bldg..  L.  A. 
Owners.  Soutliwest  Museum.  Contrac- 
tors. C  J.  Kuhach  Co.,  Pacific  Klectric 
Hldg..  L.  A.  Contract  price  not  stated. 
.Note:  This  is  the  first  of  a  group  of 
buildings  which  has  been  planned  by 
tills  institution  and  contracts  for  the 
balance  of  the  work  will  follow 
shortly. 
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SAN  FRANe'lSfD-llotel,  5  story  ami 
baar.  Iu'lck  ntiil  steel,  $130,000.  Arelil- 
tei-t,  Honr.v  H.  .\Ieyer.«,  Kohl  BlJsr..  S. 
F.  tiwnors,  Mnry.  W.  M.  niid  Jo.sepli 
llymnn.  Tlil.s  l>iill<lli»;.  wliloli  has  been 
ileslsneil  for  a  lomnierclnl  house,  will 
he  elected  at  the  soutlswcst  coiner  of 
Kilily  ami  Taylor  streets.  The  bullil- 
hiK  lot  covers  a  large  area.  Plans  so 
far  prepared  show  a  total  of  170  rooms. 
Ilfty  per  cent  of  which  will  have  con- 
nectlns  bath?.  There  will  be  steam 
heat,  elevator  service,  vacuum  clean- 
Ins  and  a  hot  water  plant.  Interior 
finish  will  be  of  pine,  redwood  and 
hardwoods.  Some  oak  and  ornajiiental 
plaster  will  be  used  in  the  offlce  and 
lobby.  There  will  lie  a  concrete  foun- 
dation, brick  walls  and  considerable 
structural  steel  used.  Plate  glass  and 
patent  store  fronts  will  also  be  speci- 
fied. The  exterior  of  the  building  will 
be  faced  with  pressed  brick  and  terr.i 
cotla.      Plans   are    heliiK    prepared. 

RICHMOXn.  CONTRA  CO.=TA  CO.. 
CAL. — Hotel.  3  story  and  base,  brick. 
Cost  not  stated.  Architect.  Sidney  B. 
Xewsom,  Nevada  Bank  Bldg..  S.  F. 
Owner's  name  withheld.  Preliminary 
plans  are  being  prepared  for  a  three- 
story  commercial  structure,  which  will 
shortly  be  erected  on  MaoDonala  ave- 
nue. There  will  lie  stores  and  the 
hotel  lobby  on  the  first  floor  and  in  the 
neighborhood  of  (JO  rooms  on  the  upper 
tloors.  The  building  will  cover  an  area 
If  30x112  feet.  Interior  finish  will  be 
if  pine  and  redwood  A  central  heat- 
iig  system  and  hot  water  plant  will 
lie  in.stalled.  Tlic  e.xterioV  will  prob- 
ably be  faced  with  pressed  brick.  Plans 
are   still   in   the   preliminary   state. 

IvOS  ANGELES.  CAL.— Hotel.  3  story 
and  base,  brick  and  concrete.  Cost 
not  stated.  Architects.  Morgan.  Walls 
,<t  Morgan.  Story  Bldg..  L.  A.  Owner. 
.^.  \V.  Rhodes.  The  building  will  cov- 
er an  area  of  60x140  feet,  and  is  to 
be  arranged  with  stores  ■  on  the  first 
floor  and  in  the  neighborhood  of  50 
rooms  and  2.i  baths  on  the  upper 
floors.  Interior  finish  will  be  of  pine 
and  redwood  with  some  oak  in  the 
lobby.  There  ^jill  be  steam  heat,  a 
hot  water  system  ana  vacuum  cleaning. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  being  taken  by 
the  architect.'!. 

LOS  ANGELES.  CAL.— Hotel.  4  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitect, Peter  \V.  Ehlers.  Delta  Bldg., 
L.  A.  Owner,  Cliarles  R.  Cates.  The 
building  is  to  cover  an  area  of  38x146 
feet  ana  will  contain  a  total  of  100 
guest  rooms.  There  will  be  public 
baths  on  each  floor.  Interior  finish  will 
be  of  pine,  redwood  and,  some  hard- 
wood. Plans  include  a  central  heating 
system.  vacuum  cleaning,  elevator 
service  and  steam  heat.  Ornamental 
plaster  will  be  used  in  the  entrance 
ana-  lobby.  The  exterior  of  the  build- 
ing w-ill  be  faced  with  pressed  brick. 
Plans  are  being  prepared. 

SAN  FRANCISCO— Hotel  and  res- 
taurant, 5  story  and  base,  reinforced 
concrete,  $22,000.  Architects,  Rhodes 
&  Marish,  3372  16th  St.,  S.  F.  Owner, 
C.  F.  Hornung  The  building  will  be 
erected  on  Valencia  street,  the  first 
floor  Leing  arranged  for  an  up-to-date 
restaurant  and  upper  floors  for  a  room- 
ing i.ouse.  The  building  will  cover  an 
area  of  30xS8  feet.  Interior  finish  will 
be  of  pine,  redwood  and  hardwoods. 
There  will  be  a  central  heating  system, 


.■levators  and  vacuu'.u  cleaning.  The 
exterior  will  be  faced  with  cement 
plaster.  Plans  are  being  prepared  and 
IlKures   will  he  called   for  shortly. 

Contracts  Awarded. 

LOS  ANGELES,  CAL.— Hotel,  4  story 
and  base,  brick.  Cost  not  stated.  Ar- 
cliltect.  Joseph  F.  Rhodes,  Central 
Uldg.,  L.  A.  Owner,  Eugene  Pourrey. 
Contractor,  .loseph  F  Rhodes,  Central 
Uldg.,  L.  A.  Contract  price  not  stated. 
Note;  Tliis  building  will  contain  a 
total   of   6.')    rooms. 

LOS  ANGELES,  CAL.— Hotel,  3  story 
and  base,  reinforced  concrete.  Cost 
not  stated.  Architect,  none.  Owner, 
William  S.  Hook.  Contractors.  Rich- 
ard-Neustadt  Construction  Co,  Wright 
and  Callender  Bldg..  L.  A.  Contract 
price  not  stated.  Note;  This  building 
will  contain  69  rooms  and  cover  an 
area    of   ;,")0xl45    feet. 

PANAMA  -  PAUIFIC    EXPOSI- 
TION WORK. 

SAN  FRANCISCO  —  Constructing 
roads.  Cost  not  stated.  Engineer,  Di- 
rector of*  Works,  P.  P.  I.  E.  Co.,  Serv- 
ice Bldg.,  S.  F.  Owners.  Panama-Pa- 
cific Exposition  Co.  Plans  for  con- 
structing roads  adjacent  to  the  Serv- 
ice building  at  the  Fair  site  liave  been 
completed  and  bids  and  now  being 
called  or  by  the  Buildings  and  Grounds 
Cc*nmittee.  Bids  will  be  opened  on 
February  25th.  The  official  proposal 
appears  in  another  column  of  this 
issue. 

SAN  FRANCISCO— Conduit  sy.stem, 
$8,460.  Engineer,  Director  of  Works, 
.Service  Bldg,,  S.  F.  Owners,  Panama- 
Pacfiic  E.xposition  Co.  Bids  for  con- 
structing a  Conduit  system  in  the  con- 
cessions district  at  the  Fair  site  were 
opened  by  the  Buildings  and  Grounds 
Committee,  ana  show  James  O'Brien 
low  at  $8,460.  He  will  be  awarded  the 
contract. 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT, 

PRINCE  IIUPERT,  i;.  C— Passenger 
station,  2  story  ana  base,  reinforced 
concrete,  $500,000.  Architect,  David  J. 
Myers,  Central  Bldg..  Seattle.  Owners. 
Grand  Trunk  Pacific  R.  R.  Co.  Under 
the  direction  of  Consulting  Engineer 
Virgil  Bogue  plans  have  been  prepared 
for  the  big  passenger  station  at  the 
western  terminus  of  tlie  new  trans- 
continental line.  Construction  will  be 
of  reinforced  concrete  throughout.  Bids 
will  be  called  for  within  a  short  time 
for    this    work. 


RESIDENCES, 


SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $20,000.  Architect, 
Lewis  P.  Hobart,  Crocker  Bldg.,  S.  F. 
Owner,  G.  A.  Bos.  The  dwelling  will 
be  erected  in  the  north  line  of  Green 
street  east  of  Leavenworth,  and  will 
contain  twelve  roonis,  several  baths, 
laundry  and  a  .garage.  Interior  will 
be  finished  in  pine,  hardwoods  and 
white  enamel.  There  will  be  furnace 
heat,  open  fire  places  and  brick  and 
tile  mantels.  Bath  rooms  will  be  fin- 
ished in  tile  with  ■composition  floors. 
An  auto.uatic  water  heater  will  be  in- 
stalled and  a  vacuum  cleaning  system. 
The  exterior  of  the  house  will  be  cov- 
ered with  rustic  and  cement  plaster  on 


metal  lath.  Plans  are  'complete  and 
figures   are   being  taken. 

SAN  FRANCISCO — Residences,  3.  2 
story  and  base,  frame.  $3,500  each.  Ar- 
chitect. Joseph  Leonard.  Phelan  Bldg., 
S.  P.  Owners.  Urban  Realty  Co.  These 
houses  will  be  erected  in  Ingleside 
Terrace  and  each  will  contain  seven 
rooms  and  bath.  Interior  finish  will 
lie  of  pine,  redwood  and  oak.  Hard- 
wood floors  W'ill  be  used  in  the  princi- 
pal rooms.  There  will  be  furnace  heat 
and  open  Are  places.  Mantels  will  be 
of  brick.  Tile  will  be  used  in  the 
bath  rooms  and  kitchens.  Exteriors 
will  be  covered  with  cement  plaster, 
rustic  and  shingles.  Plans  are  baing 
prepared  and  when  complete  the  work 
will  he   done   by    Day   Labor. 

SAN  FRANCISCO  —  Residence.  1% 
story  and  base,  frame.  $2,000.  Archi- 
tect, none.  Owner.  C.  Jacobsen.  812 
Hampshire  St.,  S.  F.  The  house  has 
been  designed  for  a  six-room  bunga- 
low with  bath.  All  interior  finish  will 
be  of  pine  or  redwood.  Some  oak 
floors  will  be  used.  There  will  be  open 
fire  places  and  brick  mantels.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  The  exterior  of  the  house 
will  be  covered  with  shiplap  and  rus- 
tic. Plans  are  complete  and  the  work 
will  be  done  by  Day  Labor. 

SAN  FRANCISCO — Residence.  2  story 
and  base,  frame,  $3,000.  Architect,  O. 
E.  Evans.  2132  Mission  St..  S.  F.  Own- 
er, .lames  VN'elsh.  244  20th  St.  The 
house  has  been  designed  tor  a  seven- 
room  dwelling  with  all  modern  conven- 
iences. Interior  will  be  finished  in 
pine  and  redwood  with  some  elm  pan- 
els. Floors  will  be  of  oak  in  the  prin- 
cipal rooms.  There  will  be  open  fire 
places  and  brick  mantels.  Tile  will 
be  used  in  the  bath  room  and  kitchen. 
The  exterior  of  the  liouse  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work   hy    Day  Labor. 

SAN  FRANCISCO — Residence.  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect. Sidney  B.  Newso.-n,  Nevada 
Bank  Bldg..  S.  F.  Owner's  name  with- 
held. This  dwelling  will  be  erected  in 
the  Marine  View  Terrace  at  32nd  ave- 
nue. Plans  will  be  prepared  to  meet 
all  the  requirements  of  a  modern  city 
home.  There  will  be  in  the  neighbor- 
hood of  ten  rooms,  three  baths  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  liardwoods.  Oak  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  probably  be 
of  brick.  Tile  will  be  used  in  the 
bath  rooms  and  kitchen.  An  auto- 
matic water  heater  will  be  installed. 
The  exterior  of  the  dw'elling  will  be 
covered  with  cement  plaster  on  metal 
lath.      Plans   are    being   prepared. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame.  $4,000.  Architect, 
none.  Owner,  G.  Dall  Olmo.  The  house 
will  be  erected  on  Railroad  avenue. 
2614  feet  north  of  Quesada,  and  will 
contain  eight  rooms  and  hath.  All  in- 
terior finish  will  be  either  of  pine  or 
redwood.  Hardwood  floors  will  be 
usea  in  four  of  the  rooms.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  and  brick.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  The  exterior  of  the  dwelling 
will  be  covered  with  rustic  and  ship- 
lap.  Plans  are  in  the  hands  of  the 
owner  ana  the  work  will  be  done  by 
Day    Labor. 

BERKELEY,    ALAMEDA   CO.,    CAL.— 
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ili-nec,     :;     story     iinrt     hasp,     frunip, 
■•I.       Architect,     A,     Merrill     Bowser. 
Broadway.      Oakland.        Owners, 
,ird    VValdie  Co.     Tlie   house   will   be 
led     in     North     Berkeley    and     ■will 
utain    seven    rooms,    bath    and    sleep- 
in-    i.oroh.      Interior   will   he   finished    in 
Ml.,  redwood  and  Fonie  liardwoor'    Oak 
I.    ii«     will     be     used     in     the     principal 

s.       There     will     be     furnace     heat 

I  111  open  Are  places.  Mantels  will  be 
,ri    iiiiok.     Tile  will  be  used  in  the  bath 

1 n       and       kitchen.       An       automatic 

\\  lur  beater  will  be  installed.  The 
.  irrior  of  the  dwelling  will  be  cov- 
.  I .  ,1  with  cement  plaster.  Plans  are 
.  ..iMulete  and  tlie  work  will  1)e  done 
1     Hay    liabor. 

i;i.:rkkley.  ai-a.me1)A  Co..  gal.— 

I  iiimalow,  I  i-tory  and  base,  frame, 
>:;  iMHi.  Arcliitects,  Herrmann  Bros., 
T  liken  Bld.s;.,  San  Diegro.  Owner,  W. 
r,  .\ppleton.  The  bouse  has  been  de- 
signed for  a  six-room  dwelling  with 
bath  and  fleepinsr  porch.  All  interior 
finish  will  be  of  pine  and  white  enamel 
Tliere  will  he  open  fire  places  and 
brick  mantels.  Floors  througrbout  will 
lie  of  oak.  .A  Neposet  root  will  be 
used.  Tile  will  be  used  in  the  bath 
mom  and  kitchen.  Exterior  of  the 
liouse  will  be  covered  witli  cement 
plas'-ter  on  metal  lath.  Plan.';  are  com- 
pete and  the  work  will  be  done  by  Hay 
habor. 

0.\KL.\XU.  CAL. — Residence,  2  story 
and  base,  frame,  $4,000.  Architect, 
none.  Owner,  John  A.  Bishoff,  1353 
Channing:  Way,  Berkeley.  The  house 
has  been  designed  for  an  eight-rooi.ii 
dwelling  with  bath.  Interior  will  be 
finifhed  in  pine  with  liardwood  floors 
in  the  principal  rooms.  There  will  he 
open  fire  places  and  brick  or  tile  man- 
tels. An  automatic  water  heater  will 
be  installed.  Tile  w^ll  be  u.sed  in  the 
kitchen  and  bath  room.  The  exterior 
of  the  dwelling  will  be  covered  with 
rement  plaster.  Plans  are  complete 
and  in  the  bands  of  the  owner  wlio  will 
do  the   work  liy   Day  Labor. 

BERKELEY,  ALA.VIEDA  CO..  CAL.— 
Residence,  2  story  and  base,  frame, 
$5,000.  Architect,  none.  Owner,  Charles 
C.  Beynton,  La  Loma  and  Cedar  Sts., 
Berkeley.  The  dwelMng  has  been  de- 
signed for  an  eight-room  house  with 
bath  and  sleeping  porcli.  Interior  will 
be  finished  in  pine  and  redwood  with 
some  hardwood.  Oak  noors  will  be 
used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick  and 
tile.  .4n  automatic  water  beater  will 
be  installed.  Tile  will  be  used  in  the 
hath  rom  and  kitchen.  The  exterior 
of  the  bouse  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
ccinplete  and  the  work  will  lie  done 
hv    Day    Labor. 

BERKELEY,  ALA.MEUA  CO..  CAL.— 
Itesidence.  2  story  and  base,  frame, 
$1  ."lOO  Architect,  Sidney  B.  Newsom, 
Nevada  Bank  Bldg.,  S.-  F.  Owner, 
Harry  Howard.  The  house  has  been 
designed  to  contain  seven  rooms  and 
bath.  Interior  will  be  finished  in  pine 
and  redwood  with  oak  floors  in  the 
living  and  dining  rooms  and  recep- 
tion hall.  There  will  be  furnace  lieat 
and  open  fire  places.  Mantels  will  be 
nf  brick.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  The  exterior  of 
tlie  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  being  taken  by 
t'-      architect. 

OAKLAND.  CAl..— Residence,  2  story 
and    base,       frame.       $:i..-.on.       Architect. 


Eilwnrd  G.  Rollea,  (ifio  Market  St.,  S.  !■'. 
Owner.  .Mrs.  Susie  Noble.  The  dwell- 
ing will  contain  six  rooms,  sleeping 
porcli  and  bath.  The  Interior  will  be 
finished  in  pine  throughout  with  hard- 
wood floors.  In  the  living  room  and 
dining  room.  There  will  be  open  Are 
places,  furnace  heat  and  an  automatic 
water  lieater.  .Mantels  will  be  of 
brick.  Tile  will  be  used  in  llie  bath 
room.  The  exterior  of  tlie  dwelling 
will  be  covered  with  cement  plaster  on 
netal  lath.  Plans  are  complete  and 
figures   are    now-    being    taken. 

SAN  ,IOSE.  SANTA  CLARA  CO.,  CAL, 
— Cottages,  3.  1  story  and  base,  frame. 
$2,000    each.      Architect,    none.      Owner, 

E.  Hiatt,  24  Brook.s  Ave..  San  Jose. 
These  houses  will  be  erected  In  various 
parts^  of  the  city.  Eacli  will  contain 
five  rooms  and  batli.  Ail  interior  fin- 
ish will  be  of  pine  and  redwood.  Oak 
floors  will  be  used  in  the  living  and 
dining  rooms.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  The 
exteriors  will  be  covered  with  rustic, 
shingles  and  cement  i)laster.  Plans 
are  in  the  hands  of  the  owner  and  tlie 
work    will   be   done  by    Day   Labor. 

ALAMED.^,  ALAMEDA  CO..  CAL.— 
Residence,  1  ^  story  and  base,  frame, 
$3,000.  Architect,  L.  M.  Newsom,  S32 
Broadway,  Oakland.  Owner,  D.  I>und- 
liL.ln.  The  dwelling  will  contain  six 
rooms  and  batli  Interior  finish  will 
be  of  pine  and  redwood  througliout. 
There  will  be  some  hardwood  floors. 
Open  fire  places  and  brick  mantels 
will  be  used  in  the  living  and  dining 
rooms.  Tile  will  be  used  in  the  bath 
and  kitclien.  The  exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  mtal  lath.  Plans  are  complete  and 
the    work    will    be    done   by    Day    Labor. 

BERKELEY,  AL.^MEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame, 
$3,500  Architect,  C.  .M.  Cook.  Rialto 
Bldg-..  S.  F.  Owner,  Mr.  JIarshall.  The 
dwelling  will  contain  eiglit  rooms  and 
liath.  All  interior  finlsli  will  be  of 
pine.  There  will  be  furnace  heat  and 
open  fire  places  Mantels  will  be  of 
lirick.  Oak  floors  will  be  used  in  the 
principal  rooms.  Tile  will  he  used  in 
the  hath  and  kitchen.  The  exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er wlio  will  do  the  work  by  Day  Labor. 

PIEDMONT,  ALAMED.A.  CO..  CVL.— 
Residence,  2  story  and  base,  frame. 
$10,000.  .Architects,  Cunningham  & 
Politeo,    First    National    Bank    Bldg..    S. 

F.  Owner.  H.  L.  Cunningliam.  The 
dwelling  will  contain  nine  rooms, 
baths  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine,  redwood  and  hard- 
woods. Tlie  plans  call  for  a  central 
lieating  system,  open  fire  places  and 
lirick  mantels.  .\n  automatic  water 
heater  will  be  installed.  Hardwood 
floors  will  be  used  throughout.  Tile 
will  be  used  in  the  batii  rooms  and 
kitclien.  The  exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are   being  taken. 

Contracts  Awarded. 

LOS  .\NGELES,  CAL.— Conservatory 
and  palm  houses.  Class  A  construction. 
$210,000.  .Architect.  A.  F.  Rosenheim. 
H.  W.  Hellman  Bldg.,  L.  .\.  Owner.  E. 
L.  Deheny.  The  following  contracts 
for  this  work  have  been  awarded:  Con- 
crete, masonry  and  carpenter  work  to 
J.imes  H  Jacobs  &  Co..  granite  to  Blv 
Bros.,  skylights  and  sheet  metal  work 
I.,   the  California  Corniie   Works,  struc- 


tural steel  to  Llewllyn  Iron  WorkJ. 
interior  Hnish  to  Weber  Showcase  an^l 
Fixtuie  Co.,  marble  and  tile  work  to 
Josepli    Wesselmc. 


SCHOOLS. 

bi'rlin(;a.\ii;,     sa.v     .matko     cc, 

C.\L. — School.  1  story  and  base,  rein- 
forced concrete,  $3,i,n00.  Architect,  W. 
H.  Weeks,  7.i  Po.st  St..  S.  F.  Owners, 
Burlingame  School  District.  Plans  for 
a  new  school  whldi  Is  to  be  erected  In 
Burlingame  have  Just  been  accepted 
by  tlie  Board  nf  Scbonl  Trustees.  There 
will  be  four  class  rooms.  .\  central 
beating  system  Is  to  be  installed.  In- 
terior of  the  building  will  he  finished 
in  pine.  Maple  floors  will  be  used. 
The  exterior  of  the  structure  will  be 
faced  witli  cement  plaster.  A  red  clay 
tile  roof  Is  specified.  Plans  will  lie 
completed  as  rapidly  as  possible  and 
bids    will    be    called. 

OAKL.\ND.  CAL. — School.  2  story 
and  base,  reinforced  concrete.  $66,500. 
.Architect,  J.  J.  Donovan.  Security 
Bldg.,  Oakland.  Owners,  City  of  Oak- 
land. Bids  opened  on  February  17th 
for  the  construction  of  the  Perry 
,School  show  Van  Sant-Houghton  Co. 
low  at  $66,46.<!.  A  complete  list  of  all 
figui-e'.-  received  for  tnls  work  appears 
in  this  issue  under  Oakland  and  .Ma- 
.iieda    Count}'. 

SA.VTA  .MONICA,  LOS  ANOELICS  CO., 
CAL.  —  Gymnasium  building,  brick, 
$60,000  .Vrchitects,  .Allison  &  .\lllson, 
Hibernian  Bldg.,  L.  A.  Owners,  Santa 
-Monica  Polytechnic  High  Sdiool.  This 
building  will  liave  concrete  founda- 
tions, brick  walls,  faced  with  tapestry 
brick,  maple  floors,  modern  plumbing, 
including  shower  baths  and  a  central 
lieating  system.  Hesides  the  building 
there  will  be  an  athletic  field  surround- 
ed by  a  brick  wall  ten  feet  in  height, 
with  two  ornamental  gates  of  brick 
and  stone.  Plans  for  this  work  are 
complete  and  figures  will  be  called  for 
at    once. 

T.ACOM.A.  WASH. — School.  2  story 
and  base,  brick.  $50,000.  Architects, 
Heath  &  Gove,  National  Realty  Bldg., 
Tacoma.  Owners,  City  of  Tacoma. 
Plans  have  been  ordered  tor  another 
two-story  school  building  containing 
from  eight  to  ten  class  rooms,  and 
whicli  will  be  known  as  the  Hawthorne 
School.  There  will  be  a  central  heat- 
ing system  and  modern  plumbing.  In- 
terior will  be  finished  in  pine  and  hard- 
woods. There  will  be  an  assembly 
l-.all  besides  the  class  rooms.  Exte- 
rior will  probably  i>e  faced  with 
pressed  brick.  The  architects  have 
started    the    working    drawings. 


STORES  &  OFFICE  BUILDINGS 


ALA.MEUA.  ALAMEDA  CO..  CAL.— 
Stores.  1  story,  frame  and  corrugated 
iron.  $3,000.  .-Vrcliitect.  Charles  E.  J. 
Rogers,  24  California  St..  S.  F.  Own- 
er. P.  Jorgenson.  The  building  will  be 
erected  on  Webster  street  and  will  be 
arranged  for  several  stores.  Interior 
will  be  flnislied  in  pine  throughout. 
Tliere  will  be  plate  glass  display  win- 
dows and  patent  store  fronts.  The 
street  «levation  will  be  covered  with 
cement  plaster  On  metal  lath.  Plans 
are  complete  and  figures  are  being 
taken  liy   the   architect. 

S.\N  FRANCISCO— Stores,  1  story 
and  base.  Class  .\  construction,  $100.- 
000.  Architect.  Sylvain  Schnalttacher. 
First  National   Bank    Bldg..  S.   F.  Own- 
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jn    Realty    Co. 


Til 


THEATRES. 


Realty  Co.  have  .lu-st  taken  the  large 
rner  property  located  at  the  north- 
east corner  of  New  Montgomery  and 
Jlission  streets  over  in  exchange  for 
their  improved  property  on  Sutter 
eet,  and  have  announced  the  selec- 
tion of  an  arcliiteet  to  prepare  plans 
'or  a  large  store  building.  The  new 
luilding,  whicli  is  to  he  designed  to 
■arry  Ave  additional  stories,  will  liave 
a  frontage  of  14'5  feet  on  Mission  street. 
160  feet  on  New  Montgomery  and  13.S 
feet  on  Jessie.  There  will  be  eight 
stores  fronting  New  Montgomery  sereet 
and  two  larger  stores  fronting  Mission 
street.  Construction  will  be  fireproof, 
flans  are  being  prepared  and  w^iU 
shortly   be   ready   for    figures. 

OCEAN  PARK.  1.0S  ANGELKS  CO.. 
CAIj. — Stores  and  picture  theatre,  3 
story  and  base,  brick.  Cost  not  stated. 
Architect,  Frank  T.  Kegley,  .Jr.,  Con- 
solidated Realty  Bldg.,  L.  A.  Owners, 
Messrs.  Stine.iian  and  Kramer  The 
building  has  been  designed  to  contain 
several  stores  and  a  motion  picture 
theatre  on  the  first  floor  ana  rooms  on 
the  floors  above.  Interior  finish  will 
be  of  pine  and  redwood.  A  central 
heating  system  and  hot  water  plant 
will  be  installed.  There  will  be  flre 
escapes  and  pressed  brick  facing. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

LOS  ANGliLES.  CAJ>. — Stores  and 
offices,  3  to  10  story  and  liase,  rein- 
forced concrete.  Cost  not  stated.  Ar- 
chitect, W.  ,T.  Saunders,  International 
Bank  Bldg.,  L.  A.  Owner.  F.  W.  Braun. 
The  proposed  structure  is  to  be  erect- 
ed on  Broadway,  between  8th  and  9tli 
streets,  and  will  cover  an  area  of 
."i0i,4xl59  feet.  Only  preliminary  plans 
have  been  prepared  and  the  owner  is 
not  decided  on  the  height  to  which  the 
huilding  will  be  carried.  In  any  case 
the  structure  will  be  of  the  class  A 
type.  The  first  floor  will  be  arranged 
for  modern  stores  and  upper  floors  for 
offices.  A  lease  on  the  site  is  pending. 
The  exterior  of  the  building  will  prob- 
ably be  faced  with  cement  plaster. 
Full  particulars  AVill  be  given  in  these 
columns   as    the    plans    progress. 

LOS  ANGELES,  CAL.— Stores  and 
lofts,  3  story  and  base,  brick  and  steel. 
Cost  not  stated.  Architects,  Eisen  ct 
Son,  Wilcox  Bldg.,  L.  A.  Owners, 
George  W,  Walker  and  A.  Fleishman. 
The  building  will  be  erected  on  Broad- 
way, and  will  have  a  frontage  of  50 
feet  and  depth  of  140  feet.  The  first 
floor  will  be  arranged  for  two  stores. 
There  will  be  patent  store  fronts,  plate 
glass  windows  and  hardwood  trim. 
The  upper  floors  will  be  arranged  for 
light  lofts.  There  will  be  elevator 
service  and  Hreproot  doors.  Metal 
window  sash  and  frames  are  specified 
The  exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  figures  are  being  taken. 
SEATTLE,  WASH. — Stores  and  lofts, 
brick  and  steel  construction.  $50,000 
and  $45,000,  Architects,  Bebb  &  Men- 
del, Haight  Bldg..  Seattle.  Owners. 
Times  Bldg.  and  Denny  Bldg.  Both  of 
these  structures  were  recently  dam- 
aged by  flre  and  plans  tor  the  rebuild- 
ing of  the  damaged  portions  of  both 
buildings  will  be  prepared  by  the 
above  named  architects.  This  work 
will  include  plastering,  interior  trim, 
new  plumbing  and  electric  work.  But 
little  exterior  facing  in  either  case  is 
to  "be  restored.  Plans  for  the  work 
will  he  conpleted  as  rapidly  as  possi- 
ble   and    bids    will    be   called. 


TACOMA,  WASH.— Theatre,  1  story 
and  base,  reinforced  concrete,  $50,000. 
Architect,  Max  Umbrecht,  Globe  Block, 
Seattle.  Owner,  Eugene  Levy.  Tlie 
new  building,  which  is  to  be  designed 
for  a  modern  moving  picture  theatre, 
will  be  erected  on  the  site  of  the  old 
Circuit  and  Scenic  theatres  in  Tacoma. 
Construction  will  be  flre  proof 
throughout  witli  concrete  foundations, 
floor,  walls  and  roof  slabs.  Interior 
flnisli  will  be  of  metal,  marble  and 
tile.  The  exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are    being    prepared. 

SEATTLE,  WASH. — Tlieatre,  Class  A 
construction,  $250,000.  Architect,  Max 
Umbrecht,  Globe  Block,  Seattle  Owner, 
Eugene  Levy,  Grand  Opera  House.  Mr. 
Levy  has  just  instructed  his  architect 
to  complete  preliminary  sketches  for 
a  new  anfl  modern  picture  and  vaude^ 
ville  theatre  building,  whicli  is  to  be 
erected  at  once  on  property  in  3rd 
avenue.  Details  of  the  construction 
have  not  been  settled  and  cannot  be 
given  at  this  time.  Further  mention 
of  the  work  will  be  made  in  these 
columns  as  the  plans  progress.  Mr. 
Levy  hopes  to  have  plans  out  for  fig- 
ures   by    April    loth. 
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.".1  u.-iis  tor  the  U.  S.  post  office  at  Lcw- 
iston,  Idalio.  For  further  information 
address  O.  WENDEROTH,  supervising 
architect. 


SEALED  PROPOSALS. 


\«l'rKI<;    TO    tO>TK.*CT«)KS. 

SEALED  BIDS  will  be  received  by 
tlie  Directors  of  the  Indian  Valley  Bank 
for  the  erection  of  a  one-story  rem- 
forceii  concrete  building,  to  be  erected 
,,1,  liicir  iMiiMins  lot,  in  the  town  of 
I  ;r,.,  MX  ill.,  c 'iilil'ornia,  as  per  plans  and 
.,,,.,.,11,  iil.'.ns  II, >w  on  file  at  the  Bank- 
in"  ,1111,,'  ;iiiil  .It  the  office  of  the  Ar- 
chTtect  .1  B.  Oaborn.  Richmond.  Cali- 
fornia ■  All  bids  to  he  filed  not  later 
tlian  ,'»Iaroli  31st,  1913,  with  the  archi- 
tect or  with  the  Directors  of  the  bank 
in  Greenville.  The  Board  reserves  the 
light   to   reiect  any   or  all   bids. 

INDIAN    V4LLEY    BANK.      (*1 


I'ROPOSALS     FOR     CANAL     SUPPLIES. 

CANAL  CIRCULAR  762— Proposals 
for  Galvanized  Sheet  Steel,  Planished 
Iron.  Babbitt  Metal,  Boiler  Tubing, 
Steel  Pipe,  Stovepipe,  Bolts,  Chisels. 
Pliers.  Hasps,  Tacks,  Buckets,  Coal 
Baskets,  Water  Coolers,  Bedroom  Mats, 
Metallic'  Tapes,  Whitewash  Brushes, 
Paint  Brushes.  Emery  Cloth,  Belt  Lac- 
ing, Hose,  Packing,  Sash  Cord,  Rope, 
Mop  Heads,  Twine,  Cotton  Sheeting. 
Cheesecloth,  Magnesia  Pipe  Covering,, 
Chipped  Soap,  Borax,  Muriatic  Acid, 
Aluminum  Paint,  Burnt  Sienna,  As- 
phaltum,  Varnish,  Turpentine,  Card- 
board, Paper.  Tie  Plugs,  Switch  Ties 
and  Pile?.— Sealed  proposals  will  be 
received  at  the  oflice  of  the  general 
purchasing  officer.  Isthmian  Canal 
Com'-nission,  Washington.  D.  C.  until 
lOsSO  a.  111.  March  5,  1913,  at  which 
time  they  will  be  opened  in  public,  for 
furnishing  the  above  mentioned  arti- 
cles. Blanks  and  general  information 
relating  to  this  circular  (No.  762)  may 
he  obtained  from  this  office  or  the  of- 
fice of  the  assistant  purchasing  agent. 
1086  North  point  street,  San  Francisco, 
Cal.;  also  from  the  U.  S.  engineer  of- 
fices in  the  following  cities:  Seattle, 
Wash.;  LOS  Angeles.  Cal.  F.  C.  BOGGS. 
ma.ior,  corps  of  engineers.  U.  t-.  army, 
general    purchasing    officer 


PROPOSALS     FOR     CANAI,     SUPPLIES. 

CANAl..  CIRCULAR  763 — Proposals 
for  Furiilsliing  and  Erecting  Coal- 
llandling  Macliinery  and  Accessories 
for  Two  Coaling  Plants. — Sealed  pro- 
posals will  he  received  at  the  office  of 
tlic  general  purchasing  officer  Isthmian 
Canal  Commission,  Washington,  D.  C 
until  10:30  a.  in  April  14,  1913,  at  wlllch 
lime  they  wili  be  opened  in  public,  for 
furnishing  the  above  mentioned  arti- 
cles. Blanks  and  general  information 
relating  to  this  circular  (No,  763)  may 
he  obtained  from  this  office  or  the  of- 
fice of  tlie  assistant  purchasing  agent. 
1086  North  Point  street,  San  Francisco, 
Cal.;  also  from  the  engineer  offices  in 
tlie  following  cities:  Seattle,  Wash.; 
Los  Angeles,  Cal.  F.  C.  BOGGS,  Major, 
corps  of  engineers,  U,  S.  army,  general 
l>ui'cliasing  officer, 

I'ROPOSALS    FOR    HOSE    COUPLINGS. 

OFFICE  OF  THE  BOARD  OF  FIRK 
Commissioners,    San    Francisco. 

In  accordance  with  a  resolution  of 
the  Board  of  Fire  Commissioners,  duly 
liassed  January  17,  1913,  sealed  pro- 
posals will  be  received  in  open  session 
of  the  Board  on  Friday,  February  28, 
1913,  from  8:30  to  9  o'clock  a.  ni.,  for 
furnishing-  130  or  more  sets  of  3-inch 
hose  couplings  for  use  in  the  San  Fran- 
cisco Fire  Department,  in  strict  ac- 
cordance with  the  specifications  and 
conditions  contained  in  proposal  'blanks 
prepared  by  the  Board  of  Fire  Com- 
•nissioners  on  file  and  which  may  he 
had  at  the  offices  of  the  Board  in  the 
Temporary  City  Hall,  Eighth  and  Mar- 
ket  streets,   San   Francisco. 

FRANK    T.    KENNEDY. 
Secretary    Board    of  Fire  Commissioners. 


PROPOSALS   FOR    WINDOW   SCREENS 

SCREENS  —  Treasury  Department. 
OflRce  of  the  Supervising  Architect, 
Washington,  D.  C.-Sealed  p.'oposals 
will  he  received  at  this  office  until 
March     3.     1913,     for     door     and     window 


NOTICE    TO    CONTRACTORS. 

PANAMA-PACIFIC,      INTERNATIONAL 

EXPOSITION. 

SEALED  PROPOSALS  will  be  receiv- 
ed bv  the  Buildings  and  Grounds  Co:ti- 
mittee  of  the  Panama-Pacific  Inter- 
national Exposition  Co.npany  at  the 
Board  Room  No.  41.5  Expo.=  ition  Build- 
ing. Pine  and  Battery  Streets,  San 
Francisco.  California,  at  11  o'clock  A. 
M.,     Tncsdav,     February    SStli.    1913. 

For  Constructin.g  The  Roadways  Ad- 
.iacent  to  the  Service  Building  in  ac- 
'cordance  with  the  specification.!!  on 
tile  in  the  office  of  the  Director  of 
Works.  .    , 

Each  proposal  must  he  accompanied 
bv  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  or  cash  in 
the  sum  of  ten  (10)  per  cent  of  tie 
amount  bid,  or  the  same  will  not  be 
considered.  When  the  award  of  con- 
tract is  made  all  checks  will  be  re- 
turned to  the  respective  bidders,  except 
that  filed  with  the  accepted  proposal  or 
bid  which  check  will  be  returned  upon 
fhc  successful  bidder  signing  the  con- 
tract and  filing  the  required  bond.  A 
bond  in  the  sum  of  fifty  (50)  per  cent 
of  the  contract  price  will  be  reouired 
for  the  faithful  performance  of  the 
rontrnct;  the  sureties  thereon  must  be 
■  itisfi,-lor\-  to  the  Buildings  and 
lircnmds  '  Committee  of  the  Panama- 
Pacific    International    F-xposition    Com  ■ 

'"''T^rop-ressive   pavments   will   be  -nade. 

The  riglit  is  reserved  to  re.i<;Ct  any 
nnd  all  bids  and  to  waive  lecbnira  de- 
fects if  in  the  interest  of  the  Exposi- 
"'p'lans'and"sneciPcations  for  the  work 
n,,v  he  obt-ined  fom  the  Director  of 
"',irks.    at    Room    ?ftT    Se;yice_  Rinldin^- 

Fill 
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iiiirr   iliotliii-t    Ii<-ii(IIii';n, 


SAN  FRANCISCO. 


.\I'.\UT.Mi;.\T  liorsi':— :!  sloiy  and 
lia.-e.  frame  and  i-oiuipte.  SJ.i.OOO.  San 
Kranelsco.  Architect.  Sidney  R.  New- 
soni.  Nevada  Hank  Bids..  S.  F.  Owner. 
!•'.  Kniandl.  .-i.-iO  Monti^oniery  St.,  S.  F. 
The  hiiildhiK  will  he  erected  at  the 
nnrtliwest  corner  of  Union  and  .Tones 
streets  and  will  cover  an  area  of  4.ix 
KtTH  feet.  There  will  he  a  total  of 
thirty  apartments  arransed  in  two  and 
tl  ree  room  suites  witli  private  baths 
and  wall  beds.  Besides  the  suites  the 
hulldins  will  contain  a  larare  social 
room  and  dance  hall  and  a  large  roof 
garden.  Interior  nnisli  will  be  of  pine, 
redwood  and  hardwoods.  Bath  rooms 
will  be  finished  in  tile  and  will  have 
composition  floors.  There  will  be 
steam  heat,  an  automatic  elevator  and 
vacuian  cleaning  system.  The  exte- 
rior of  the  building  will  he  covered 
with  cement  planter  on  metal  lath. 
Pans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  hy 
I  lay   Labor. 

.APAItTMENT  HOUSE— 3  story  and 
hase.  frame.  J17.000.  San  Francisco. 
.\rchitect.  C.  .M.  Cook.  Rialto  H'.dg..  S. 
F.  Owner,  Jlr.  Bender  The  building 
will  be  arranged  for  twelve  tiiree-rooni 
suites  with  haths  and  wall  beds.  In- 
terior will  be  finished  in  pine  with 
^()me  elm  panels.  There  will  he  a 
central  heating  system.  Entrance  ves- 
tibule will  be  finished  in  tile  and  mar- 
ble. The  exterior  of  the  building  will 
be  covered  with  rustic  and  shiplap. 
Plans  are  complete  and  figures  have 
been  taken.  A  contratt  will  he  award- 
ed  within  a   day   or  two. 

APARTMENT  HOUSE— 10  story  and 
hase.  Class  A  construction.  Cost  not 
stated.  San  Francisco.  Architect,  A. 
It.  Denke.  Humboldt  Bank  Bldg..  S.  F. 
Owners.  Hug  Estate.  The  building 
will  be  erected  at  the  southwest  cor- 
ner of  Bush  and  Stockton  streets. 
Plans  are  being  prepared  for  a  high- 
dass  structure  which  will  be  arranged 
for  both  apartments  and  single  rooms. 
-All  modern  conveniences  will  be  in- 
."italled.  including  wall  beds,  elevator 
service,  a  vacuum  cleaning  sj;stenand 
steam  heat.  •  Interior  will  be  finished 
in  pine,  redwood  and  hardwoods.  Bath 
rooms  will  be  Wainscoted  with  tile 
and  will  have  composition  fioors. 
Suites  will  consist  of  two.  three  and 
four  rooms  eacli.  AH  single  rooms 
will  have  connecting  bath.  The  exterior 
of  the  building  will  be  faced  with 
pressed  brick  and  terra  cntta.  Plans 
are  being  prepared. 

APARTMENT  HOUSE— 3  story  and 
base:  frame.  $10,000.  '  Safi  Francisco 
Architects.  C.  M.  and  .4..  F.  Rousseau. 
-Monadnock  Bldg..  S.  F.  Owners.  Rous- 
seau Realty  Co.  The  building  will  have 
a  frontage  of  30  feet  and  a  depth  of 
6S  feet.  Interior  will  be  arranged  for 
SIX  apartments  of  three  rooms  each 
Interior  finish  will  be  of  pine  and  red- 
wood with  some  oak  floors.  Furnace 
neat  will  be  installed.  All  suites  will 
have  wall  beds  and  connecting  baths 
The  exterior  of  Ihe  building  will  he 
■■■jvered  wilh  cement  plaster  on  metal 
l;u  1.  P:rips  ;,,e  complete  and  tlie  work 
■    '•''■    '  ■     '1-iu-    l.y    Hay    l.:,b„r. 


.\I'.\UT.\IICNT  HOUSE— .5  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  San  Francisco.  Architects. 
o-Brien  &  Werner.  Foxcroft  Bldg.,  S. 
l'".  Owner,  G.  F.  Bernard.  The  build- 
ing will  1)e  erected  on  Gough  street 
between  Page  and  Lily  alley.  The 
i'tructure  ihii^s  been  ^arranged  for  fi 
number  of  two  and  three  room  suites 
with  private  bath  roons  and  wall 
beds.  Interior  finish  will  be  of  pine, 
redwood  and  some  hardwood.  Oak 
floors  will  be  used  in  the  principal 
rooms..  Plans  include  steam  heat,  ele- 
vator service  and  a  vacuum  cleaning 
system.  Entrance  will  be  finished  in 
tile  and  marble.  The  exterior  of  the 
luiilding  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are    being   taken. 

FL.\TS— 2  story  and  base,  frame. 
$3,000.  San  Francisco.  Architect,  none. 
Owner.  .\.  Harrington,  5th  and  Judah 
Sts..  S.  F.  The  buiiding  will  be  erected 
on  17th  street  west  of  Belvedere  and 
will  have  a  street  frontage  of  25  feet 
and  a  deptli  of  60  feet.  There  will  he 
three  modern  five  and  six  room  flats. 
Interior  trim  will  be  of  pine,  redwood 
and  hardwood.  Oak  floors  will  be  used 
in  several  of  the  rooms.  There  will 
be  either  gas  grates  or  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  The  exterior  of  the  building 
will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Tile  will 
•be  used  in  the  bath  rooms  and  kitch- 
ens. Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work   hy    Day   Labor. 

FLATS — 2  story  and  hase.  frame. 
$.'i.0OO.  San  Francisco.  Architect,  none 
Owner.  Julia  A.  Brown,  l,i,<!0  Jackson 
St.,  S.  F.  The  building  will  cover  an 
area  of  25x40  feet.  There  will  be  two 
flats  of  five  and  six  rooms  eacli  with 
bath.  Inteiriors  will  be  finished  in 
iJine  and  redwood  witli  some  hard- 
wood floors.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Tile 
will  also  be  used  in  the  bath  rooms. 
The  exterior  of  the  building  will  be 
covered  with  rustic.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day    Labor. 

FLATS — 2  story  and  base,  frame. 
$3,000.  San  Francisco.  Architect,  none. 
Owner,  Charles  Katz,  1200  Dolores  St.. 
S.  F.  Plans  for  raising  the  present 
building  and  constructing  two  stores 
under  the  same  are  complete.  The 
upper  floors  will  also  undergo  exten- 
>ive  alteration.  The  new  work  will 
include  plumbing,  electric  work,  plas- 
tering, painting  and  mill  work.  In- 
terior finish  will  he  of  pine  and  red- 
wood. There  will  be  open  fire  places 
and  brick  mantels.  Plate  glass  w-ill 
be  used  in  the  store  fronts.  The  exte- 
rior of  the  new  portion  of  the  building 
will  be  covered  with  shiplap.  Plans 
are  in  the  hands  of  the  owner  and  the 
work   will   be  done   by   Day  Labor. 

FLATS — 2  story  and  base,  frame. 
$3,000.  San  Francisco.  Architect.  M. 
JIattanovich.  David  Hewes  Bldg..  S.  F. 
Owner.  F.  Radmanovle  The  building 
will  cover  an  arei  -of  25x55  feet  and 
Avill  be  erected  on  Leland  ."trect  near 
.\lpha.  Interior  finish  will  be  of  pine 
Inroughout.  There  will  lie  two  flats 
"f    five   ;iiul    six    room:;    each.      Open    lire 


Pbiics  and  lirick  mantel.s  will  he  used. 
i;atlis  anil  kitchens  will  have  tile 
wainscot.  Oak  floors  will  be  used  in 
the  principal  rooms.  The  exterior  of 
the  building  will  be  covered  with  rus- 
tic. Plans  for  tlie  work  are  being  pre- 
pared. 

HOTEL — io  story  and  hase,  brick  and 
steel.  $130,000.  San  Francisco.  Archi- 
tect, Henry  H.  Meyers,  Kohl  Bldg.,  S. 
F.  Owners.  Mary,  W.  ^L  and  Joseph 
Hyman.  This  building,  which  has  been 
designed  for  a  commercial  house,  will 
be  erected  at  the  southwest  corner  of 
Eddy  and  Taylor  streets.  The  building 
lot  covers  a  large  area.  Plans  so  far 
prepared  show  a  total  of  170  roonis, 
fifty  per  cent  of  which  will  have  con- 
necting haths.  There  will  be  steam 
heat,  elevator  service,  vacuum  clean- 
ing and  hot  water  plant.  Interior  fin- 
ish will  be  of  pine,  redwood  and  hard- 
woods. Some  oak  and  ornamental 
plaster  will  be  used  in  the  oflice  and 
lobby.  There  will  he  concrete  foun- 
dation, brick  walls  and  considerable 
structural  steel  used.  Plate  glass  and 
patent  store  fronts  will  also  be  speci- 
fied. The  exterior  of  the  building  will 
be  faced  with  pressed  brick  and  terra 
cotia.      Plans   are   being   prepared. 

RESIDENCE  —  2  story  and  base, 
frame.  $20,000.  San  Francisco.  Archi- 
tect. Lewis  P.  Hobart.  Crocker  Bldg.. 
S.  F.  Owner,  G.  A.  Bos.  The  dwellins 
will  he  erected  in  the  north  line  of 
Green  street  east  of  Leavenworth,  and 
will  contain  _  tw-elve  roons.  several 
baths,  laundry  and  a  garage.  Interior 
will  be  finished  in  pine,  hardwoods  and 
white  enamel.  There  will  be  furnace 
heat,  open  fire  places  and  brick  and  tile 
mantels.  Bath  rooms  will  be  finished 
in  tile  with  composition  floors.  The 
exterior  of  the  house  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures   are    being   taken. 

RESIDENCES— 3.  2  story  and  base, 
frame,  $3,500  each.  San  Francisco.  Ar- 
ciiitect.  Joseph  Leonard.  Phelan  Bldg.. 
S.  F.  Owners.  Urban  Realty  Co.  These 
houses  will  be  erected  in  Ingleside 
Terrace  and  each  will  contain  seven 
rooms  and  bath.  Interior  finish  will 
be  of  pine,  redwood  and  oak.  Hard- 
wood floors  will  be  used  in  the  princi-  I 
pal  rooms.  There  will  be  furnace  heat  \ 
and  open  fire  places.  Mantels  will  be 
of  brick.  Tile  will  be  used  in  tlie  batli 
rooms  and  kitchens.  Exteriors  will  be 
covered  with  cement  plaster,  rustic 
and  shingles.  Plans  are  being  pre- 
pared and  when  complete  the  work  will 
be  done  by  Day  Labor. 

RESIDENCE— H4  .-'tory  and  b 
frame.  $2,000.  San  Francisco.  Archi- 
tect, none.  Owner,  C.  Jacobseii.  81: 
Hiunpshire  St..  S.  F.  The  bouse  liai 
heen  designed  for  a  six-room  bungaloy 
with  bath.  All  interior  finish  will  bi 
of  pine  or  redwood.  Some  oak  floors 
will  be  used.  There  will  be  open  fir* 
places  and  brick  mantels.  Tile  viill  b« 
used  in  tlie  bath  room  and  kitchen, 
Tlie  exterior  of  the  iiouse  will  be  cov- 
ered with  shiplap  and  rustic.  Plans 
are  compete  and  the  work  will  be  dona 
by   Day   Labor. 

RESIDENCE  —  2  storv  and  basej 
frame.  $3,000.  San  Francisco.  Archi- 
tect. O.  E.  Evans.  2132  Mission  St., 
F.  Owner,  John  Welsh,  244  20th  St., 
The  house  has  been  designed  for  t 
seven-room  dwelling  with  all  moderii 
conveniences.  Interior  will  be  finishea 
in  pine  and  redwood  with  some  elm 
panels.  Floors  will  bo  of  oak  in  the 
principal    rooms.      There    will    be    open 
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nitelien.  Tlie  exterior  of  the  liouso 
will  lie  ro\erea  with  cement  plaster  on 
metal  latli.  Plans  are  co.iiplete  and  in 
the  haniis  of  the  ownei-  wii.i  will  clu 
II. e   wiirk  liy    Day  Liihor. 

KKSIDK.NCE  —  2  slor.v  anil  liase. 
tramp.  Cost  not  slated.  San  Francisco. 
Arcliitect.  Sidne.v  H.  Newsom.  Nevada 
Bank  Bldg.,  S.  F.  Owner's  name  wltli- 
heki.  This  dwelling  will  be  erected 
in  the  Marine  View  Terrace  at  32nd 
avenne.  Plans  will  be  prepared  to 
meet  all  of  the  requirements  of  a  mod- 
ern city  liome.  There  will  be  in  the 
neigrhhorhood  of  ten  rooms,  three  batlis 
ami  fleeping  jjorcli.  Interior  finish  will 
be  of  pine  and  iiardwoods.  Oak  lloors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
tire  places.  M&ntels  will  probably  be 
of  brick.  Tile  will  be  used  in  the  batli 
rooms  and  kitchen.  An  automatic- 
water  heater  will  be  installed  The 
exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.      Plans   are   being   prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,000.  San  Francisco.  Archi- 
tect, none.  Owner,  G,  Dall  01  .no.  The 
house  will  be  erected  on  Railroad  ave- 
nue, 26 14  feet  north  of  Quesada,  and 
will  contain  eight  rooms  and  bath.  All 
interior  finish  will  be  either  of  pine  or 
redwood.  Hardwood  floors  will  be 
used  in  four  of  the  rooms.  There  will 
be  furnace  heat  and  open '  fire  paces. 
Mantels  will  be  of  tile  and  brick.  Tile 
will  be  used  in  the  bath  room  and 
^  itchen.  The  exterior  of  the  dwelling 
will  be  covered  with  rustic  and  sliip- 
lap.  Plans  are  in  the  hands  of  the 
owner  and  the  work  will  be  done  by 
Day  Labor. 

Stores — 1  story  and  base.  Cass  A 
construction.  $100,000.  San  Francisco. 
Architect.  Sylvain  Schnaittacber.  First 
National  Bank  Bldg.,  S.  F.  Owners, 
Aronson  Realty  Co.  The  Aronson 
Realty  Co.  has  just  taken  the  large 
corner  property  located  at  tlie  north- 
east corner  of  New  Montgomery  and 
Mission  streets  over  in  exchange  for 
their  improved  property  on  Sutter 
street,  and  have  announced  the  se- 
lection of  an  architect  to  prepare  plans 
tor  a  large  store  building.  The  new 
building,  wliich  is  to  be  designed  to 
carry  five  additional  stories,  will  have 
a  frontage  of  145  feet  on  Mission  street. 
160  feet  on  New  Montgomery  and  13S 
feet  on  Jessie.  There  will  be  eight 
stores  fronting  New  Montgomery  street 
and  two  larger  stores  fronting  Mission 
street.  Construction  will  be  fireproof. 
Plans  are  being  prepared  and  will 
shortly    be    ready    for   figures. 

CONSTUCTING  ROADS  —  Cost  not 
stated.  San  Francisco.  Engineer.  Di- 
rector of  Works,  P.  P.  I.  E  Co.,  Service 
Bldg.,  S.  F.  Owners,  Panama-Pacific 
Exposition  Co.  Plans  for  constructing 
roads  adjacent  to  the  Service  building 
at  the  Fair  site  have  been  completed 
and  bids  are  now  being  called  for  by 
tue  Buildings  and  Grounds  Committee. 
Bids  will  be  opened  on  February  25th. 
The  official  proposal  appears  in  another 
column   of   this   issue 

CONDC'IT  SYSTEM  —  $S,4U0.  San 
Francisco.  Engineer,  Direcior  of 
Works,  Service  Bids.,  S.  F.  Owners, 
Panama-Pacific  Exposition  Co.  Bids 
for  constructing  a  conduit  system  in 
the  concession  district  at  the  Fair  site 
were  opened  liy  the  Buildings  and 
Grounds    Committee    and    show    James 
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'iHrlen     low     at     $S,-iGO.       He     will     Im 
avv.irded   the   contract. 

APARTMENT  HOUSE— 3  story  and 
iiase,  frame,  $12,000.  San  Francisco. 
Architects  Rliodes  &  .Vlarlsh,  3372  ICtli 
St.,  S.  F.  Owner's  name  withheld  Tlie 
huilding  has  been  arranged  for  twelvi- 
ajiartments  of  two  and  tliree  rooms 
each.  There  will  be  private  baths  and 
wall  beds.  Interior  finish  w'ill  be  of 
pine  and  redwood  with  some  elm  pan- 
els. Apartments  will  have  gas  grates 
or  open  fire  places.  Tile  will  be  used 
in  tlie  batlis.  The  exterior  of  the 
building  will  be  covered  with  rustic 
and  shiplap.     Plans  are  being  prepared. 

APARTMENT  HOUSE— 3  story  and 
hate,  frame.  $11,0U0.  San  Francisco. 
Arciiitects,  Rhodes  it  Marish,  3372  16tli 
St..  S.  F.  Owner,  C.  F.  Hornung.  The 
Ijuilding  will  be  erected  at  the  soutli- 
west  corner  of  16th  and  Debon  streets 
and  will  cover  an  area  of  55x50  feet. 
Tlie  first  floor  will  be  arranged  for 
stores  and  the  two  upper  floors  foi 
ten  apartments  of  two  and  three  rooms 
each.  All  suites  will  have  connecting 
hatlis  and  wall  beds.  _  Interior  finish 
will  be  of  pine,  redwood  and  some  elm 
panels.  Stores  will  be  finished  in  pine, 
with  plate  glass  display  windows.  Rec- 
tor vacuu\n  gas  radiators  will  be  in- 
.italled.  The  exterior  will  be  covered 
H-ith  brick  veneer  and  cement  plaster 
on  metal  lath.  Plans  are  nearly  com- 
plete and  will  sliortly  be  out  for  fig- 
ures. 
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APARTMENT  HOUSE — 4  story  and 
hase,  brick  and  steel,  $40,000.  San 
Francisco.  Architect.  C.  S.  McNally, 
Mechanics'  Institute  Bldg.,  S.  F.  Own- 
er. Mr.  Wood  The  building  will  be 
erected  on  Sutter  street  near  Hyde  and 
will  contain  a  number  of  well  ar- 
ranged two  and  three  room  suites 
with  baths  and  wall  beds.  Interior  will 
be  finished  in  pine  and  hardwoods. 
Bath  rooms  will  have  composition 
fioors.  There  will  be  steam  heat,  ele- 
vator service  and  a  vacuum  cleaning 
system.  The  work  has  been  mentioned 
in  these  columns  before.  Plans  have 
been  out  for  figures,  but  have  been  re- 
vised to  some  extent  and  will  be  re- 
figured   within   a   tew   weeks. 

GARAGE — 2  story  and  base,  rein- 
forced concrete,  $35,000.  San  Fran- 
cisco. Architect,  G.  Albert  Lansburgh. 
709  Mission  St..  S.  F.  Owners,  Hug 
Estate.  The  building  will  be  erected 
on  Bush  Street  west  of  Mason,  and  is 
designed  tor  a  commercial  garage. 
Construction  will  be  fireproof  through- 
out with  concrete  fioors.  Metal  window- 
sasli  and  frames.  There  will  be  special 
gasoline  storage  tanks.  The  exterior 
of  the  building  will  ue  faced  with  ce- 
ment plaster.  Interior  will  be  finished 
in  pine  throughout.  Plans  are  now 
being  prepared  and  bids  will  be  called 
for  shortly. 

GARAGE^ — 2  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  San 
Francisco.  Architects,  O'Brien  &  Wer- 
ner, Foxcroft  Bldg.,  S.  F.  Owner,  Mrs. 
Edw^ard  F.  Burns.  This  building, 
which  has  been  designed  for  a  com- 
mercial garage  and  stores,  will  be 
erected  at  the  north  w-est  corner  of 
Bush  and  Taylor  streets.  There  will 
be  three  stores  besides  the  garage. 
Interior  finish  will  be  of  pine  through- 
out. Stores  will  have  plate  glass  win- 
dows and  patent  fronts.  The  exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  being  pre- 
pared. 

HOTEL,  AND  RESTAURANT  —  5 
story    and    base,      reinforced      concrete, 
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Munday  &  Williams 

Allorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny   2622 

615  Phelan  Building,        San  l-rancisco 


Lloyd  S.  Ackerman 


Attorney-At-Law 


Rooms  414-418  Nevada  Bank  Bldg. 

14  Montgomery  St.,  S  F. 


Rhode."  &  .Marish.  33T2  lUth  St.,  S.  F. 
Owner.  C.  F.  Hornung  The  building 
will  be  erected  on  Valencia  street,  the 
first  fioor  being  arranged  for  an  up-to- 
date  restaurant  and  upper  floors  for  a 
rooming  house.  The  building  will 
cover  an  area  of  30xS8  feet.  Interior 
finish  will  be  of  pine,  redwood  and 
iiardwoods.  There  will  be  a  central 
heating  system,  elevators  and  vacuum 
cleaning.  The  exterior  will  be  faced 
witli  cement  plaster.  Plans  are  being 
prepared  and  figures  will  be  called  tor 
shortly. 

FL.\TS — 2  story  and  base.  frame, 
$.-,,000.  San  Francisco.  Architect,  W. 
(!.  Vodden,  1015  Cole  St.,  S.  F.  Owner, 
Thomas  Vodden.  The  building  will  be 
erected  on  18th  avenue,  and  has  been 
designed  to  contain  two  modem  flats 
•of  five  and  six  rooms  each.  The  inte- 
riors will  be  finished  in  pine,  redwood 
and  hardwood.  Oak  floors  will  be  used 
in  tlie  priniipal  roo>-.ns.  There  will  be 
open  fire  places  and  brick  mantels. 
Tile  will  be  used  in  tlie  baths  and 
kitchens.  The  exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath  and  rustic.  Plans 
are  in  the  bands  of  the  owner  and  the 
work    will  be  done  by  Day  Labor. 
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BUILDING  SliPERINTEXUENT. 
Glacken.  Edwr.  E.  General  building 
superintendent,  architectural  ana 
structural:  supervision  of  any 
class  of  building  construction.  Ex- 
pert in  reinforced  concrete,  in- 
cluding cost  data,  design,  floor 
load.  <iuantity  surveying,  etc.  Ad- 
dress 56S  Golden  Gate  Ave.  Phone 
Franklin   Ti'.lft. 

f/^ — — 

Building  Contracts  Awarded 
San  Francisco. 

.No.  Owner                    ConJrnctor  .*nit. 

54  6     Roisseau      Rou.sseau  .900 

547     Scl-i;iing     Schilling  SCO 

54S     Nilscn     W^°\'  InS 

549  Schultz     Hatch  400 

550  Nic-otra     vP""-*?^  ,-«« 

551  Knight    Knight  loOO 
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...".;•  I'ac  ii,vK  Co..  Bay   City   Ini 

jj'S  liianciiard    Wiieelcr 

564  Puccinelli     Demurtinl 

.•Tid  l^iuey     caleiir 

•luii  .vU'iiultfaii      Kulnuy 

.'i.'m  N\  tii-tiiiiiun      KoUur 

iijX  MiHoltiKaii      Uediiall 

r>.i!i  Ueiiiurtliil      Deinuitiiii 

•iiiii  Siuhl     Sorbl 

f.iil  iJuKlielliui     Gugllellno 

Jtii  Greeinvuoil     . . .  .Uieenwood 

aUS  liou»seaii      Uoiisseuu 

564  Uenedlct     Benedict 

565  Prasso     Prasso 

566  Marquise     Fahien 

567  Kadmanovic     Owner 

56K  Harris     Schwartz 

5«9  Dellerlch     HI  net 

570  Varnl     Perasso 

571  I^vy     .Miller 

o72  Scliuppert      Faliy 

573  Newbaiier     Holt 

57-1  Slireve     St.     Denis 

5(5  Kolander     Uenke 

576  Uorn     JJasquelletti 

R77  Same     Glaze 

9i8  Peninsular     Stockholm 

5i9  Warden     Warden 

5S0  Leavitt     Zi/nmerma 

oSl  Halton     Lemons 

5S2  Olmo     Olmo 

.iS3  Hinds     Baird 

584  Wright     Hovt 

380  Kemond     Becaas 

586  Lucy     Scanlan 

oil  Plymic     Props 

588  ifartino     Ferroni 

589  Wise     Wise 

590  Schmid     Ploegrer 

'-il.     ^^'^-'    Coast   Iron Owner 

o92     Torrano     Amoroso 

.i93     Kleczewski     Owner 

594     Then     Xicolaides 

.<9o  Anglo  &   London    ....  Bonus 

i't~     Wigwam     Conlin 

.i9i      Same     Boscli 

°     Hud     Anderson 

Col'o"     Glunz 

"■Ptt     Hiett 

Casella     Amoroso 

.lacobsen     Jacolisen 

Campadonico     Pera?so 

Welsh      Welsh 

McGeorge     Logan 

Dobrener     Dobrener 

Frapolli     Carmignani 

Demartini     Segale 

Bushey Bushev 

Bailey     Pegel 

Pope   &   Talbot McLean 

Green     Mahonv 

Cj''*"""     Mahony 

G'-eeg M.ihony 

Cal    St.     Railway Owner 

Barbagelata     Pagano 

^a'l     Cleese 

gat?ert       Brisa 

Pacific  Oil    pao  Rvt 

P   P   I   E Sch"uvler 

.g^"!^     Same 

fi'"wn     Brown 

Schmitz     Crothers 

T'etjen     Bersrren 

Kreig     Kreig 

>ordstroin     , Nordstrom 

Sherry     Burke 

J»"Son      Janson 

Cros^tti     nipn^ 

i^"^°<>     Demartini 

Southern    Pacific     ...Owner 

Harrington    Harrington 

'j'^pver     HooDer 

Hememan     Kronnick 

Hamilton      Goodman 

^foo/e     Moore 

Beattv     st„;„o„  — 

Knenig     .... 

S   P  Co ^.   ^    ^^ 

W?'^'!      .lanson 

_Sicher     Horstmever 

"T"^   Green 

Schrader     S(,v,r3fler 

)?'^i',«n      Vnrtden 

Lirdhurg     Niliisnn 

V  oorman      Gervais 

^"''^      Malmbur- 

Catb    Arrhb    ..Central    Iron 

Loe-an 

■  .  .    Capital 
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MrGenrff_ 
American     Can 


(o46)      E  LARKIN  35  S  Pacific.     Three- 
story  and  basement  frame  apartments 

O"'"^'' Rousseau     Realty     Co..     597 

Monadnock    Bldg      S    F 
Architect  ...A.   F.      &  C.   M.      Rousseau. 
597   Monadnock  Bldg.    S    F 
Day's    work.  COST.    $7900 


Schilling,       22011       .liok.'^oii, 

San  Francisco. 
Architect  .  .  .None. 
Day's  work.  COST.   $800 


(547)  S  JACKSON  130  6-12  N  Buchan- 
an. One-story  and  basement  frame 
dwelling. 

Owner...... -Mary      C.      W.    and    E.      H. 


I54S)      S    C.VSKLLI     175     W     Douglass, 
.'Mitr  and  add  to  dwelling. 

iwner Robert     Nilfon,     35     Caselli 

Ave.,  San  Francisco. 
.\rchilect  .  .  .None. 

irk.  CO.ST.    $450 


l>a 


(540)  .XO.  423  TWENTY-FIRST  AVE. 
.Move  dwelling  and  build  new  founda- 
tion. 

Owner Chas,   J,    H.  Schultz.   Prem. 

-Vrchitect  . .  .None. 

Contractor.  .H.    L.    Hatch,    359    5tli    .\ve.. 
S.nn    Francisco. 

COST,   $400 


(550)  NO.     247    COTTER.      Repair    and 
alter  dwelling. 

Owner A.   Nimotra,   Premises. 

-\rchitect  . .  .None. 

Contractor.  .A.      Draga,      733      Chenery, 
San   Francisco, 

COST.    .fJOO 

(551)  N  ROLPH   125   W  Munich.      One- 
story  and    basenent  frame  dwelling. 

Owner.... C.    L.     Knight,    4093    Mission. 

San  Francisco. 
.\rchit3ot  .  .  .None. 
Day's    work.  COST.    $15011 


(562)  W  MBACHAM  PLACE  74-6  S 
Post  S  62-6xW  56.  Move  stock  and 
breeching  now  at  corner  Spear  and 
Folsom  streets  and  erect  same  at 
owner's  power  plant. 

Owner Pacific   Gas   &    Electric    Co.. 

445  Sutter  San   Francisco. 
-Architect  .  .  .None. 

Contractor.  .Wm.     D.     Halket     (as     Bay 
City  Iron  Wks.),   1243   Har- 
rison.  San   Francisco. 
Filed  Feb.  15.  '13.     Dated  Feb.   13,  'IS. 

On    completion    -j^c;;, 

Usual    35    days 

TOT.\L   COST. 
Bond,       $730.         Surety,      Pacific 
Casualty  Co.     Limit,   3    ^eeks.     Forfeit, 
none.      Plans   and    specifications    filed. 


25% 
$1460 
Coast 


-Architect  . . 
Contractor. 


(553)      E    LEAVENWORTH    24    S   Union 
S  24xE  87-6.     All  work  e.xcept  shades, 
mantels,  gas  and  electric  fi.\lures  and 
gravel  tar  roof  for  three-story  frame 
flats. 
Owner Victor    Puccinelli,    55S    Fil- 
bert.  San  Francisco. 
.Norio  Cavaglia.   946   Greenr 
wich,  San  Francisco. 
.Davide        Demartini.         637 
Greenwich,    San    Francisco. 
Filed   Feb.    15.   '13.      Dated  Feb.    14,   '13. 

Frame   up   and   root  on 25% 

Brown   coated    25% 

Completed    and    accepted 25% 

Usual    35    days 25<" 

TOTAL  COST,  $6800 
Bond,  $3400.  .Sureties,  Jno.  P.  De.niar- 
tini  and  A.  Pessano.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(554)  S  KIRKHAM  (K)  32-6  W  10th 
-A-ve  25.XS  100.  .^Iterations  and  addi- 
tions. Old  house  on  front  of  lot  609 
Kirkham  to  be  moved  to  rear  and 
two  room  addition  in  front. 

Owner Edward    J.    and    Lulu    Blan- 

chard.  Premises. 

Architect  .  ..A.    H.    Wheeler. 

Contractor... -v.  H.  Wheeler,  712  Mont- 
gomery,   San    Francisco. 

Filed  Feb.   15,  '13.     Dated  Feb.   10,   '13. 


Old  building  moved  and  base- 
ment studs  and  1st  floor  joists 
on 


$412.50 

Brown   coated    412.50 

Finished    412.50 

Usual    35    days 412.50 

TOTAL  COST.  $1650.00 
Bond,  $S25.  Sureties,  G.  E.  Holman  and 
V.  L.  .Meyer.  Limit,  60  days.  Forfeit. 
$2.      Plans   and    Sipeoiflcations    filed. 

(555)  NE  NINTH  250  NW  Folsom  NW 
25  SK  75  SE  25  SW  T5.  Concrete, 
stee'.  painting.  c.rpentor,  rdaster. 
roofiiib,  glazing  and  electrical  work 
for  tliree-story  frame  stores  and 
rooming   house. 

Owner E.    V.    Lacey,    1234    Dolores, 

S.  F.  by  Ratto  &  Giannini. 
Arcliitect  ..  ..Joseph    Cahen,    45    Kearny. 

San   Francisco. 
Contraolcr.  .Steur     &     Bury,     609     Olive 

Ave.,  San  Francisco. 
Filed  Feb.   15,   '13.     Dated  Feb.   3,  '13. 

Fraime    up    $1550 

Brown    coated    1550 

Completed    and    accepted 1550 

U.^ual    35    days 1550 

TOTAL  COST,  $6200 
Bond,  none.  Limit,  forfeit,  none.  Plans 
and   specifications,   none. 


(556)      N       STILLMAN     340     W       Third. 
One-story    brick   shop. 

Owner J.      McGuigan.    ISO      .Jessie, 

San   Francisco. 
.Vrcliitect  .  .  .None. 

Contractor.  .Rainey  &  Phillips,   ISO  Jes- 
sie, San  Francisco. 

COST.    $1200 


l5.-,7l       K     .XI.NETEE.VTH     .WE     114-3 
Vincente.       Two-story    and     basement 
frame    fiats. 
Owner B.     Wurthmanii,    1342    Mis- 
sion,   San   Francisco. 
-Arcliitect  ...K.    KoUer.    2659    22nd,   S.   F. 
Contractor.  .K.    Koller.    2659    22nd,    S.    F. 
COST.     $3000 


(53S)  N  .  ILBERT  164Vb  W  Devisadero. 
Two-story  and  basement  frame  resi- 
dence. 

Owner Dr.    C.    D.    McGettigan.    240 

Stockton,    San   Francisco. 
.Architect  ...  .None. 

Contractor.  .W.    W.    Rednall.    2500    Fil- 
bert.   San    Francisco. 

COST,    $6000 


(5i59)      S      V.ALLBJO    71-6    W      Kearny. 
Three-story   and   basement   frame    (6) 
flats. 

•wner J.   B.   and   Paul  De  Martini. 

421  Sth   Ave.,  San  Francisco 
-rchitect  ...Paul    Demartini. 
Contractor.  .Paul     Demartini,     4,21     Sth 
-Ave.,    San    Francisco. 

COST.   $5000 


(500)  W  EDINBURGH  20  OS  Persia. 
One-story  and  basement  frame  resi- 
dence. 

Owner .\.      Sorbi,    348      Edinburgh, 

San   Francisco. 

.Architect  . .  .None. 

Day's    work.  COST,    $1000 


.Alt€ 


(561)      NO.     1709     GRANT     AA'E. 
rooms. 

(Jwner Jos.    Guglielino,    Premises. 

.Architect  .  .  .None. 

Contractor,  .C.       .Marconi       &    Co,,       610 

Grant    .Ave..    San    Francisco. 

COST.    $550 


(562  1      W       .MISSION       160-9  Vi     S      23rd. 
-Alterations   to  store   and   flats. 
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.ner W.     H.       Greenwood,       3ST7 

Army,     San     Francisco. 

•chltect  ...U.    J.    Welsli,    SE    22nd    and 

Mis.sion.    San    Francisco, 
hy's    work.  COST.    $3000 

163)      E  LKAVENWORTH   87-6   S  Pine. 
Tliree-story   and  tiasement  frame    (6) 
Hats, 
wner Rousseau  Realty  Co.,  597  Mo- 

nadnock   Bldg.,   S.   F. 
rcliitect  .  .  .A.    F.    &    C.    M.    Rousseau. 

597   Mon.Tdnock   Bids.,   S.   F. 
ays    work.  COST.    $9,^00 

i64)      NE     POLK     AND     CALIFORNIA. 
Install   steam   heat   with   boiler. 

vpner Mrs.     Emily     W.     Benedict. 

Maryland  Hotel,  S.  F. 
rchitect  .  .  .Rlg-hetti         &         Headman. 

Phelan    Bldg..    S.   F. 
laj.'s    work.  COST,    $100u 

565)      E  JULIUS  77  II  Lombard.     Two- 
story  and   basement  frame  flats. 

iwner P.     Prasso,      320     Lombard. 

San    Francisco, 
irohitect  .  .  .None. 
)ays    work.  COST.    $150n 


Kiled    Fell      17.    'i:;.       Uatrd    Ffli.    I'J.     J3. 

Frame   up  and   root  on $750 

Brown    coated    750 

Completed   and    accepted 750 

Usual    35    days 750 

TOTAL  COST,  $3000 
Hon.i.  $1600.  Sureties,  Simone  Giuston 
and  Luigri  Perasso.  Limit.  90  days 
after  Feb.  25.  Forfeit,  none.  Plans 
!ind    specifications    filed. 


566)  NO.  1221  GREENWICH.  Add  2 
rooms,  alter  front,  install  window 
and  build  roof  garden. 

)wner Dr.    F.    P.    Canoe    .Marquise. 

Premises. 
Vrchitect  .  .  .P.    Brouchoud. 
Contractor.  .Will        G.        Fahien.        1371 
Greenwich.   San   Francisco. 
COST.    $2000 

667)  N  LELAND  2'.-;5  E  Alpha.  Two- 
story   frame   flats. 

3wner F.    Radrnanovic.    560    Third. 

San    Francisco. 
Arcliitect  .  .  .M.       Mattanovich.       Hewes 

San    Francisco. 
Day's   work.  COST,   $3900 

(56S)      E       FIFTEENTH    AVE       150       N 
Geary.         Two-story      and      basement 
frame    dwelling-. 
Owner H.    B.    Harris.    432    Monad- 
nock    Bldg.,    S.    F. 
Architect  .  .  .None. 

Contractor.  .C.    Schwartz,    Phelan    Bldg.. 
San  Francisco. 

COST,    $2800 


(.i71)      E    TWENTY-NINTH    AVE    225    N 
Anza    25xE    120.         All    work      except 
mantel  for  one-story  frame  bungalow- 
Owner ,Tos.   B.   ana   Fannie  Levy. 

.\rchitect  .  .  .None. 

Contractor.  .W.  A.  Miller,  2503  Clement. 
San    Francisco. 

Filed    Feb.    17.   '13.      Dated   Feb.    II,   '13. 

Foundation    on     $22) 

Frame    up    *'>^ 

Bro-n'n    coated    -"lo 

Finished      -"" 

Usual    35    days ■i'"> 

TOTAL   COST.   $1625 

Bond.    none.      Limit.    90    days.      Forfeit. 

none.      Plans    and    specifications,    none. 


(575>  S  SACKAMENTU  4'J  E  Franklin 
E  40xS  87-8 V4.  AH  work  for  three- 
story    frame   apartments. 

Owner Max    and     Dora    Kolander, 

24lli  Ave  and  "K"   (Sunset) 
San   Francisco. 
Architect  ..  .E.     H.     Dcnke,     1317     Hyde, 

San   Francisco. 
Ccinlractor.  .F.     G.     Denke,     Baker     and 

Grove,     San     Francisco. 
Filed  Feb.   17,  '13.     Dated  Feb.   17,  '13. 

1st    floor   Joists   on »3210 

Enclosed    and    roof    on 3210 

1st  coat  of  plaster  on 3210 

Standing    finish    on 321u 

Completed   and    accepted 3210 

Usual    35    days 5350 

TOTAL  COST,  $21,400 
Br.nd,  $10,700.  Sureties.  B.  H.  Denke  & 
Ella  H.  Denke.  Limit,  100  days.  For- 
feit, none.  Plans  and  specilicatlons 
filed. 


15691      E  RAMONA  55  S  14th.     All  work 
for   three-story   frame   flats. 

Owner H.     Oellerich,     50     Shotwell. 

San    Francisco. 

Architect  ...John   J.    Binet   Co..    Inc. 

Contractor.  .John  J.  Binet  Co.,  6S  Ra- 
mona,  San   Francisco. 

Filed   Feb.    17.   '13.      Dated   Feb.    6.    '13. 

2nd    story    joists    on $1250 

Root    on     1250 

Rrow-n    coated     1250 

Completed     1^'° 

Usual    35    da\s 1S75 

TOTAL  COST.    $7500 

Bond.    none.      Li-.^it.    90    days   after   Feb. 

10.      Forfeit.    $!.       ''lans    .,nd    specifica- 
tions   filed. 

1,5701  NW  MISSION  SI. 4  .sW  Geneva 
.\ve  NW  lOOxSW  2'5  m  or  1  Ptn  Blk 
4  West  End  Map  No.  1.  Grading, 
concrete,  carpenter,  mill,  plumbing, 
plaster,  painting,  chimneys,  roofing, 
tinning,  tiling,  gas  piping,  glass  and 
glazing  tor  two-story  frame  store  and 
flat. 

O-wner Carlo  Varni. 

Architect  .  .  C.  O.  Clausen,  Phelan  Bldg.. 
San    Francisco. 

Contractor.  .Jos.  Perasso  and  Gaetano 
Moretton. 


(5721  NE  LAGUNA  AND  CEDAR  AVE 
N  51xB  25.  All  work  except  tinning, 
plumbing,  gas  fitting  and  painting  for 
three-story  and  attic  frane  store  and 
fiats. 

o^vne,. A.    F.    and    Alice    .M.    Schiip- 

pert.     1593    Post,    S.    F. 
Ai-cliitect  .  . -Jolin    J.    Foley,    Monadnock 

Bldg..    San   Francisco. 
Ciintiactor.  .R.    Fahy.    578   Noe,   S.   F. 
Filed    Feb.    17.  '13.      Dated   Feb.    S,   '13. 

Frame     up     *136S 

Brown    coated    13"^ 

Completed     and     accepted 136S 

Usual    35    days 1371 

TOTAL  COST,  $5475 
Bond.  $2737.50.  Surety,  National  Surety 
Co.  Limit.  90  days.  Forfeit,  none. 
Plans    and    specications    led. 

(573  1  NE  LAKE  &  TWENTY-FOURTH 
Ave  E  70  N  90  E  10  NE  36.4  N  35  W 
90  S  160  Lots  16,  17,  IS  W  half  15, 
West  Clay  Park.  Carpenter,  excava- 
tion, grading,  brick,  concrete,  roof- 
ing, galvanized  iron,  etc.,  hardware 
tor  alterations  to  two-story  frame 
residence  and 'garage. 

Owner Hilda  S.  Ne-«-bauer. 

\r.'hitec.L...J.    E.    Kraftt    &    Sons.    Phe- 
lan   Bldg.,    San    Francisco. 
Conli-actoi-      O.     C.     Holt,     366     fith     Ave.. 

San    Francisco. 
Filed  Feb.   17,  '13.     Dated  Feb.   15.  '13. 

(Completed   and   accepted $1100 

Usual    35    da%s ^^l 

TOTAL  COST.  $1531 
Hnnd.  $.-00.  Sureties,  Chas.  H.  Hock 
and  Jos.  Koberling.  Limit,  April  10.  '13 
Forfeit.  $10  Plans  and  .specifications 
filed. 

(574)  S  BRYANT  AND  ZOE  SW  125x 
SE  160.  Painting,  staining,  varnish, 
silexwork,  asbestine  coating,  tinting, 
white  washing,  etc.,  for  four-story 
and   basement   Class   "B"    building. 

Owner Shreve    &   Co. 

Architect  ..  .Nathaniel       Blaisdell,       2.W 

California.    San   Francisco. 

Contractor.  .J.    St.      Denis    &    Co.,      1045 

Sutter,    San    Francisco. 
Filed   Feb.  17,  '13,     Dated  Feb.   14,  '13. 
On   1st  and   15th   of  each   month     75% 

Ur.i.al    35    days 25% 

TOTAL  COST,  $3750 
Bond.  $1875.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  60  days. 
Forfeit.  $25.  Plans  and  specifications 
filed. 


(576)  SE  DAVIS  AND  WASHINGTON 
B  137-6xS  91-8.  Concrete  work  for 
one-story  ana  basement  concret* 
market  building. 

Owner N.    A.    Dorn,    Phelan    Bldg., 

San   Francisco. 
Architect  .  .  .None. 
Contractor.  .Jos.    Pasqueletti.    Humboldt 

Bank    Bldg.,    S.    F. 
Filed  Feb.   17,  '13.     Dated  Feb.   1.  '13. 
When    work       finished    to      point 
where    17    in.    wall   commences     37%% 
When    completed    &    accepted     37%% 

Usual     35     days 25% 

TOTAL  COST,  $6850 
Bond,  $3425.  Sureties,  Giuseppe  Burroni 
and  Felice  Rocca.  Limit.  30  days  after 
pile  drivers  done.  Forfeit.  $60.  Plans 
and  specifications  filed. 

^5771      CAKr-I;.^•^KY.  OALVANl/EI' 

iron,     tin     work,     plumbing,     roofing. 

glazing,    mill   work   and   hardware    on 

above. 

Architect  .  .  .  A.    Arguella. 

Contractor.  .Robert    (-Jlaze.    7i>5    .Market. 

San  Francisco. 
Filed  Feb.    17,  '13.     Dated   Feb.    1,  '13. 

1st   floor  joists   on '■• 

Roof  on    •      ^ 

Building    finished    ^ 

Usual    35    days ^ 

TOTAL  COST,  $5374 
Bond,  $2662.  Sureties,  Cha.s.  Van  Dam- 
me and  A.  F.  Mahony.  Limit.  50  days. 
$60       Plans   and    specifications   filed. 


(57S)      NW     ELLIS     AND     FILLMORE. 
One-story   Class   "C"   stoies 

Owner Peninsular    Realty    Corpor- 
ation.   Butler    Bldg..   S.   F. 

Architect  ..    Reid        Bros..        Cal-Pacific 
Bldg.,    San    Francisco. 

Contractor.  .Stockholm      &    Allyn.      Mo- 
nadnock   Bldg..   S.    F. 

COST.    $25,000 

v^OTE: A  notice  of  Non-Responslbllity 

1  as   been    filed   on    the   above. 

(579)      E    LAIDLEY      225    S      Roanoke. 
One-story  and  basement   frame  dwig. 

owner Fled       Warden.       149       Paris. 

San    Francisco. 
.Architect  .  .  .None. 
Day's    work. 


COST.    $1800 


t5S0)      NO.    2511    OCTAVIA.      One-story 
brick   garage. 

Owner B.    Leavitt,    Premises. 

Architect  . .  .None. 

Contractor.  .H.    Zimmerman.    3017     Bu- 
chanan,   San    Francisco. 

COST,   $400 
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toSI)      Nu'S.    in;-<9    HUA.N'.NAN.      Uepiilr 

roof  unci  add. 
I'wner. . .  .Mr.    Halton,    Pronlses. 
Architect  . .  .Sone. 

I'ontrnctor.  .M.   CI.  Lemon,   22S4   Leaveii- 
woi'tli.    San    Fritnclsco. 

COST.     $400 


(.■.NL'I  K  liAII.KOAIi  AVK  id-T.i  N 
gue.<!nda.  Two-stoiy  frame  .store  and 
dwelllns. 

Owner C.    I  Mil   Olnio. 

Architect  .  .  .Nunc. 

Da.v's    work.  COUT,    $4000 


i'«iier West    Coast    Iron     Co..     .i4:i 

Monailnock    BIdg.,    S.    F. 
Arcliitect  .  .  .None. 
Hay's    work.  COST.    $U'00 

(."■32)  E  VARENNES  .56  N  Union. 
Three-stor.v  and  liasement  frame 
Hats. 

Owner Tony    Torrano,     3S0    Green. 

San  FVanclsco. 
.\rohitect  . .  .None. 

Cuntraclor.  .F.    C.    Amoroso,    1333    Kear- 
ny.   San    Francisco. 

.  COST,     $4(100 


(.■..S3)  \V  (JUEltREUO  60  S  Dorland. 
Three-story  and  liasement  frame  (fi) 
flats. 

Ovvner H.   Hinds,  Care   Haird   Bros. 

Redwood    City. 
Architect  . .  .None. 

Contractor.  .Balrd    Bros.,    Redwood   City 
COST,     $8000 


(.">.N-)      NE    LYON    AND    UNION.      Two- 
story    and    basement    frame   dwlg. 

Owner Emma      G.      Wright,      2321 

Van  Ness  Ave.,  S.  F. 
.\rchltcct  .  .  .J.    A.    DoUiver,    Royal    In- 
surance   Bldg..   S.    F. 
Contr.ictor.  .H.   P.   Hoyt,  822  Monadnock 
Bids.,    San    Francisco. 

COST,    $12,000 

(585)      XO.     4339     CALIFcjIt.XIA.       Alter 
and  repair  laundry. 

Owner E.    Remond,    Pre.iiises. 

-Architect  ...None. 

Contractor.  .B.  Becaas.  915  Pacific,  S.  F. 
COST,    $600 


l.")93)  .S  MORAGA  120  K  Ninth  Ave. 
Alter   and    repair    flats. 

Owner Z.    Kleczewski. 

Arcliitecl  .  .  .None. 

i)ay'.s    work.  CO.ST,    $2000 

(.i94)  N  FORTIETH  AVE  75  N  'A." 
.^11  work  for  one  and  one-lialf-story 
frame  building   (five  rooms  and  bath  i 

Owner M.   and   A.    Tliell. 

Iieaigner  .  .  .  John    F.    Haner,    3579    19tli. 
San    Francisco. 

i-'ontr.xctor.  .W.     O.     Nicolaidee     and     F. 
Kurghardt.   Daly   City. 

Filed  Feb.   IS,  '13.     Dated  Feb.   11,  '13. 
Frame  up  and  roof  boards  on....  $475 
Brown   coated    and    rough    plunib- 


Compleled     and     acceijtcd 475 

Usual    35    da;s 475 

TOTAL   COST,   $1900 

Bond,    none.      Limit.    60    days    from   Feb. 

15.      Forfeit.    $2.       Plans    and    spocifica- 

tion«    filed. 


(586  J  \V  TWENTY-FIRST  AVE  200  S 
Geary.  Two-story  and  basement 
frame    dwelling. 

Owner P.    Lucy,    239    14th.    S.   F. 

-■Architect  ..  .Rhodes      &      Marish,      3372 

16th,  San  Francisco. 
Contractor...!.       Scanlan.     2466       Geary. 
San    Francisco. 

C(jST,    $2000 


One- 


(.i87)      FOOT    OF      ROUSSEAU. 
story  frame  shop. 

Owner Plymic     Bros.,     927     Grove, 

San  Francisco. 
Architect  . .  .None. 

Contractor.  .■«'.       Props,     1301       Gough, 
.San     Francisco. 

COST,     $500 


(588)  S  CHESTNUT  104-9  W  Taylor 
(rear).  Two-story  and  basement 
frame  flats. 

(Jwner ...p.   and  L.    Da   San    Martino. 

931   Chestnut,   S.   F. 
Arcliitect  ..  .Louis      -Mastropasqua,      580 
Washington.  San  Francisco 
Contractor.  .Ferroni     &    Son,     30415     Oc- 
(avia,  San  Francisco. 

COST,    $4600 

1589)  NO.  567  TWENTY-FIRST  AVE. 
Alter  and  repair  dwelling. 

""■ner T.   E.    Wise,    Premises. 

Architect  .  .  .None. 

I>ays    work.  COST.    $400 

(590)  W  OAK  GROVE  200  N  Bryant., 
Two-story    frame    cabinet    shop. 

Owner John    Schmid,    527    Bryant. 

San    Francisco. 
.4rchit.!Ct     ..Xcne. 
Contractor.. J.    M.      Ploeger,    3265     26th. 

San    Francisco. 

COST,    $2975 

(591)  NE  SIXTEENTH  AND  RHODE 
Island.      Alter    storage   building. 


(595)  NW  SUTTER  AND  SANSOME 
Plumbing  in,  Anglo  &  London  Paris 
National  Bank  Bldg.  and  in  Holbrook 
Bldg.  on  N  Sutter,  bet.  Montgomery 
and    Sansome. 

Owner The  Anglo   &  London   Paris 

N-.tio.ial    Bank 
Archiiect  .  .  ,  Albrrt    Pissis.    Flood    Bldg.. 

San  Francisco. 
Contractor.  .Boscus    Bros.,    957    Howard, 

San    Francisco. 
Filed  Feb.   IS,  '13.     Dated  Feb.  12,  '13. 

On   1st  ot  each   month 75% 

Usual    35    days 25% 

TOTAL  COST  $1623 
Bond,  $81150.  Surety,  American  Bond- 
ing Co.  of  Baltimore.  Limit,  as  fast 
as  progress  of  building  will  permit 
Forfeit,  .$25  Plans  and  spedlcations, 
none. 


(596,  E  MISSION  215  N  22nd  N  SS.xE 
122-6  MB  64.  Tin  and  galvanized  iron 
work,  marquise,  roofing,  etc.,  tor  a 
thea'rc   building. 

""■ner The    Wigwam    Amusement 

Company. 
Architect  ...Grim   &    Scott.    (2?    Keaimy, 

San  Francisco. 
Contractor.  .Conlin    &   Roberts,    410    Na- 

toma,    San    Francisco. 
Piled  Feb.   IS,  '13.     Dated  Feb.  14,  '13. 

1st   of   each    month 75<^ 

Usual    35    days,    25% $797.50 

TOTAL  COST,  $3190.00 
Bond.  $1595.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  none.  Forfeit, 
none.      Plans   and   specifications   filed. 


1597  1  INTERIOR  AND  EXTERIOR 
fire  proofing  plaster,  ornamental 
plaster   and    cementing    on    above. 

Contractor.  .Hermann    Bosch,.  4420    20th 
San  Fi-ancisco. 

Filed  Feb.   IS,  'IS.-  Dated  Feb.   13,  '13. 
1st   and   15th   of  each   montli....      75% 


For  the  Man  who  is  particu  ar 


The  Panels  that  are  good  as  they  are  famous 
there  is  no  better  panel  on  the  m&rket 
thin  Wybro  —  Ask  the  fellow  who  uses 
them  -"  He  knows  ! 

White  Bros. 


5th  &  Brannan  Sts, 


San  Francisco 


Usual    35    days. 


25% 

TOTAL  COST,  $7460 
Bond.     $3800.         Surety,       Massachusetts 


]'.ondini^  &  Insurance  Co.  Limit,  a 
fast  as  possible.  Forfeit,  none.  ..-'lans 
and    specifications    filed. 

(-198)      S    WINFIEL^    oO    vV    Esmeralda 
Two-story  and   basement  frame  dwlfi 

°"'"«''- Otto    S.    Rud,    105    Winfieic 

Ave.,   San    Francisco. 
ArcJiitcct  .  .  .None. 
Contractor.. Otto      H.      Anderson.      120; 
Scott.    .San    Francisco. 

COST.    $207« 


(.^99)      W  NINTH  AVE  150  N  California 
Two-story   and   basement  frame   flats. 

owner Franklin  L.  Colton,   625  6th 

Ave.,    San   Francisco. 
.An  liitect  .  .  .None. 
Contractor.. Walter    G.    Glunz,     73S    6th 
■Ave.,   San  Francisco. 

COST,    $5S00 


<600)  W  FORTY-FOURTH  AVE  150 
.X  Judah.  One-story  and  basement 
ti-ame    dw-elling. 

Owner J.  c.   Hiett,   1247   44th   A\ 

San    Francisco. 

-Architect  .  .  .None. 

Day's    work.  COST.    $600 


1601)      E  KEARNY  56-9  S  Green.   Three 

story  and   basement  fi-ame    (6)    flats 
Owner... ...P.      Casella,    1333      Kearny, 

San   Francisco. 
Architect  . .  .None. 

Contractor.. F.   C.   Amoroso,    1333    Kea 
ny.    San    Francisco. 

COST,  $5000 

(602)      NW     HA(RRY     AND     LAIDLEY. 

One  and  one-half-storv  and  basement 

fra,:ne    dwelling. 
O^'nei" C.      Jacobsen.    812      Hamp- 
shire, San  Francisco. 
•Architect  .  .  .None. 
Day's    work.  COST,     $2000 


1603)  W  NAPLES  75  S  Rolph.  One- 
story   and   basement  frame  dw-elling. 

""■"<='" .Attlio        Campadnico,       730 

Naples,    San    Francisco 
•Architect  .  .  .None. 

Contractor..  J.      Perasso       &       Co.,       801 
-Athens,    San    Francisco. 

COST.    $1100 

(604)  E  TWENTY-SECOND  AVE  325 
S  Lake.  Two-story  and  basement 
frame   residence. 

O"^"*""- James       Wi-lsh,       244       20lh 

-•Ave..    San    Francisco. 
Architect  ...o.   B.   Evans,   2132   Mi.ssion, 

San   Francisco. 
Days    work.  COST,    $3000 


(605)      S    SEVENTEENTH    100    E    Mars. 
One-story  and    basement    frame   dw  Ig. 
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Foote  Mixer  on  street  paving 
in  Chico,  California 

There's  a  Foote  Mixer  for  every  job! 
Carried  in  Stock  by 

EDWARD  R.  BACON  &  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 
FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  J675  38-40  NATOMA  ST.,  S.  F. 

Edward  R.  Bacon  is  positively  not  connected  with  any  other  firm. 


LLOYD  S.  ACKERMAN 

Attorney-at-Law 

Building  Law  and  the  Law 
of  Mechanic's  Liens 

Rooms   414-418  Nevana  Bank   Building 
14  Montgomery  St..  San  Francisco 

Refers  to.  Angelo  California  TruA  Co.,  General 
Contractors'  Association,  United  States  Fidelity  & 
Guaranty  Co.,  Daily  Pacific  Builder. 
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Owner I      M.    Mrdeorne,    1721     Val- 

encl.i.    Sim    Kramls.o. 
Ar.l.liecl  .  .  .  None. 

CunCacmr.  .  H.    U)g«n.   3j    Yukon.   S.    F. 
COST.  tliiOO 

(606)  E  RHODE  ISLAND  200  N  22nd. 
One-story  ,-incl  basement  frame  bldg. 

Owner E.     W.     M.     Dobrener,     884 

Kansas-',    San    Francisco. 

Arrhltoct  .  .  .M.  J.  Welsh,  SE  22ncl  and 
Mission,    San    Francisco. 

Da.v's    work.  COST,    jsno 

(607)  NW  GREENWICH  &  STEINER. 
Alter  store  and  loiiffings.  Including 
new  concrete   foundation. 

owner F.      Frapolll,      724       Front, 

San    Francisco 

Architect  ..  .Rlglictti  &  Headman.  1168 
Phelan    Bldg.,    S.    F. 

Contractor.  .P.  CarmlgnanI,  1970  Lom- 
bard,   San    Francisco. 

COST,    J3000 

iiJOS)      W       TAYLOR     SO     .N       Lombard. 
Alter    j^ix     Hats     into     12    apartments. 
Raise,    add    Hre    escapes,    remove    rear 
and    enlarge    ligiit    wells, 
owner Paul    Demartini.    2227    Tay- 
lor, San  Francisco. 
Architect  ..  .Louis      Mastropasqua,      580 
Washington,  San  Francisco 
Contractor.  .L.      Segale.    3S      Arlington, 
San    Francisco. 

COST,    J5000 

1 009)  N  BR.\ZIL  2.T  E  Prague.  One- 
story    and    liasement    frame    dwelling. 

Owner M.       Bushey.       13       Logan, 

San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST.    $1000 

(610)  TWELFTH  AVE  125  S  Cement. 
Two-story  and  basement  frame  dwlg. 

(jwner E.    Bailey.    3630    IStli    Ave.. 

San    Francisco. 
.\i-cliitect  .  .  .None. 

Contractor.  .F.    Pegel.      366    10th      Ave., 
San    Francisco. 

COST.     $2500 

Hill)  NO.  166  EMBARCADERO.  Re- 
pair root,  lay  new  floors,  erect  parti- 
tion  and   raise   sidewalk    to   grade. 

Owner Pope  &  Talbot. 

Architect  ...O'Brien  &  Werner,  6S  Post, 

San   Francisco. 
Contractor.  .Neil       McLean.       Chronicle 
Bldg.,    San    Francisco. 

COST,   $3500 

(612)  N  JACKSON  TS-5V2  E  Laurel. 
Two-story  and  basement  and  attic 
frame    dwelling. 

owner C.  E.   Green,  Crocker  Bldg., 

San    Francisco, 
.uchitect  ..  .Phillip       Overman,      Shreve 

Bldg.,    San    Francisco. 
Contractor.  .Mahony        Bros.,        Crocker 
Bldg..   San   Francisco. 

COST,    $8000 

(613)  N  JACKSON  40  E  Laurel.  Two- 
story,  basement  and  attic  frame  dwlg 

0„-ner C.  B.  Green,  Crocker  Bldg.. 

San    Francisco. 
Architect  ..  .Phillip      Overman.      Slireve 

Bldg.,    San    Francisco. 
Contractor.    Mshony        Bros..       Crocker 
Bide..  San   Francisco. 

COST.   $«00ft 

,f,H\  X  JACKSON  U.i-6V-  E  Uurel. 
Two-stor>-  baseiment  .in.^  attic  frsme 
dwelling:. 
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GRANT  FEE 

General  Contractor 

2440-48  Sixteenth  Street 


Telephone  Market  9120 


SAN  FRANCISCO 


^ 


"■"*''■ '"•    I'-'-   tJrcen.   Crocker  BUlg., 

San    Francisco. 
Architect  ...Phillip      Overman,      Shreve 

BIdgr.,   San   Francisco 
Contractor... Mahony        Bros.,       Crocker 
Bldgr.,  San  Francisco. 

COST,    $iOOO 

itn.5)  S  CALIFORNIA  100  W  Hyde. 
Two-story    hrick    car    liouse. 

Owner California  St.    Railway    Co., 

Premises. 
Architect  ...G.       A.     Dodge,     101       Post. 

San   Francisco. 
Day's    work.  COST,    $9500 

(616)  N  GREEN  23-2  B  Larkin  E  23x 
N  70-Vi4.  Al  work  for  three-storv 
and  basement  frame  flats. 

'^^ner Giovanni    Barbagelata 

Architect  ...L.       Traverso,    S54       Union, 

San    Francisco. 
Contractor.  .Benedetto  Pagano,  4S  Allen 

San   Francisco. 
Filed   Feb.    19,   'U.      Dated  Feb.    IS.   '13. 

Rough    frame    up $1700 

Bron-n    coated     170q 

Completed   and   accepted 1700 

Usual   35   days 1700 

TOTAL,  COST,  ?6S0O 
Bond,  $3400.  Sureties,  S.  Cicerone  and 
N.  Caprlle.  Limit,  90  days  after  Feb. 
20  Forfeit,  $3.  Plans  and  specifications 
filed. 


U.'Ual 


ys 1118.75 

TOTAL   COST,    $4475.0» 
Bond.     $2238.  Surety,     Fidelity     Co. 

Limit,    70   days.      Forfeit,   $5.      Plans  and 
specifications     filed. 


(iil9)  No.  155  TOWNSEND.  AH  work 
for  approved  system  of  Grinnell 
automatic    sprinklers. 

'J«ner Pacific   Oil    &    Lead    Wo.-ks. 

Architect  . .  .None. 

Contractor.  .Pacific    Fire      Exling-uisher 
Co.,         507         Montgomery, 
Sar    Francisco. 
Filed   Feb.    19,   '13.      Dated  Feb.   IS,   '13. 
Payments    on    15th     of    March..      75% 

Additional    on    April    15 75% 

Additional    on   May    15 75% 

Usua  1    35    days Balance 

TOTAL  COST,  $ll,40fl 
Bond,  $5700.  Sureties,  Winfield  S. 
l-)avis  and  Burt  L.  Davis.  Limit,  July 
].  Forfeit,  none.  Specifications  only 
filed. 


(617)  W  TWENTY-FIRST  AVE  225 
S  Geary  25x120.  All  work  except 
lighting  fixtures  and  finish  hardware 
for  one  and  one-half-story  frame 
cottage. 

Ower Glenn   A.      Ball,    3fi36      17th, 

.     San   Francisco. 
Architect  .  .  .None. 
Contractor..  Gto.     F.     Cleese,     524     27th 

Ave.,    San   Francisco. 
Filed  Feb.   19,  '13.     Dated  Feb.   19,  '13. 

Frame   up    jj-q 

Brown    coated 570 

Completed     .; 570 

Usual     35     days ''    570 

TOTAL  COST,  $2280 
Bond,  none.  Limit,  June  1,  '13.  For- 
feit, none.  Pains  and  specifications  filed 

(61S)      E     FILLMORE     59-6     N     Green- 
wich   N    26xE    80    WA   325.      All    work 
for  two-story   frame   store   and   flat 
Owner.... ..,Cc^nrad   and   Henry   Gatzert 

1821    FillLiiore,    S.   F. 
Architect.. ..Fred      J.      .Reinhardt,       892 

■■■;;     ;;,       Green,    San    Francisco. 
Contractor.. A.  Brisa_&  Co.,  525  Vallejo,. 

San   Francisco. 
Filed  Feb!  19,  '13.     Dated  Feb,  18,  '13. 
'  •5'rame"up  '  W. .  .... ......: .-.  .$1118.75 

Brown    coated    -..1118.75 

Completed     ". IIIs'ts 


(620)      EXPOSITION    SITE.      Sewers    in 

main    roadway.    Concession    District. 
Ownev Panama-Pacific        Interna- 
tional   Exposition   Co.,    Ser- 
vice  Bldg.,   3.   F. 
Architect  .  .  .None. 
Contractor.  .Philip         Schuyler,  2424 

Grove,    Oakland. 
Filed  Feb.   19,  '13.     Dated  Feb.  13,  '13. 

A.S    work    progresses 75,5^, 

Usual    35    days  .■ 25% 

TOTAL  COST,  J4S70 
Bond,  $2500.  Sureties,  Elizabeth  Cham- 
bers and  Chas.  E.  Chambers.  Limit. 
60  days.  Forfeit,  none.  Plans  and 
specifications    filed. 

(621)      EXPOSITION       SITE.         Service 

water    supply    system. 
Ov  "er Panama-Pacific         Interna- 
tional  Exposition    Co.,   Ser- 
vice   Bldg.,    S.    F. 
Architect  .  .  .None. 
Contractor.  .Philip         Schuyler,  2424 

Grove,    Oakland. 
Filed  Feb.   19,  '13.     Dated  Feb.   13,   13. 

As    work    progresses 75% 

Usual    35    days 05^ 

TOTAL  COST,  $55,305 
Bond,  $30,000.  Suretiest  Elizabeth 
Chambers  and  Chas.  E.  Chambers. 
Limit  180  days.  Forfeit, 
and  specilcations  filed. 


Plans 


(622)      E  SAN  JOSE  AVE   50  N  Tingley 
Two-story   and   basement  frame   flats. 
Oy/ner Julia  S.   Brown,   1580  Jack- 
son,   San   Francisco. 
Architect  .  .  .None. 
Day's    work.  cOST.    $2600 


(623)  NO.    57S    HAYES.      Alter      froatl 

Owner Mr.    Schmitz,    Premises.    ' 

.Architect  . .  .None.  j 

Contractor.  .F.   Crothers,   1426   10th  Avftf 

San   Francisco.  I 

COST,   $70CI 

(624)  NE   EIGHTEENTH   &   SANCHEfef 
Remove   awning   and   alter   front.        ; 

Owner H.   Tietjen,   Premises.  I 

-Architect  . .  .None.  t 

Contractor.  .L.    G.    Bergren    &   Son,    20J! 

.Sanchez,    San    Francisco,     j 

COST,     $400f 

(625)  NO.    940    MARKET.      Galvanized 
iron  sign. 

Owner w.   K.   Kreig,   Premises. 

-\rcbitect  .  .    None. 

Day's     work.  COST,     $10li 


(626)      W  LUNDY  LANE  125  N  Virginia 
One    and    one-half-story    frame   dwlg. 

Owner David      P.    Nordstrom,      161 

Lundy    Lane,    S.    F. 
-Architect  .  .  .None. 
Day's    work.  COST,    $150" 


(627)      NOS.     345-347       FRONT.         Erec 
cold    storage    room. 

Owner Sherry-Freitas       Co.,       Inc 

Premises. 
.A.rch!tect  .  .  .None. 

Contractor.  .Jas.    E.    Burke.    1496    Guer 
rero,    San    Francisco. 

COST,    $10 


(628)  W  GENESEE   75   N  Flood.      One- 
story   and   basement    frame   dwelling-. 

Own   :• J.     M,.     Janson,     522     Flood 

Ave.,    San    Francisco. 

Arch  I-  ,  ...M.  W.  Janson,  455  Spreck- 
els    Ave,    San   Francisco.        ' 

Day's    work.  COST,    $1200  • 

(629)  NO.       103       BANKS.  Concrete 
foundation,  add  one   room  and  stairs. 

Owner O.  F.  Crosetti. 

-Vrchitect  . .  .None 

Contractor.  .Louis  Dillon,  S47  Duncan. 
San   Francisco. 

COST,    $500 


(630)  NO.    2745   GEARY       Add   and    re- 
pair store. 

Owner John    Risso,    Pra.nises. 

-■Vrchitect  .  .  .None. 

Contractor.  .Paul      Demartinl.    421      Stli 
Ave.,  San   Francisco. 

COST,     $700 

(631)  NE     KE.NTUCKY       &       SOUTH- 
One-story    frame    mill. 

Owner Soutliern  Pacific  Co.,   Flood 

Bldg.,     San     Francisco. 
.Architect  . .  .None. 
Day's   work.  COST,    $350(i 


I 
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Two-story       and       basement 
tlats. 
....A.    Harrington,    NW    Fifth 

Ave    and    Judali.    S.    F. 
1   .  .  .None. 
■  ■■k.  COST,    JoOOO 


NO.  2020  HOWARD.  Raise  walls 
J  detach  from  building-,  change 
;sent  boilers  and  install  others, 
ct  steel  and  remove  partitions  and 
icrete   floor. 

;r Geo.  W.  Hooper. 

itect  .  .  .None. 

5  work.  COST,  $5000 


N  BUSH  147-6  E  Gough  E  60xN 
I.  Carpenter,  plumbing,  plaster, 
nting,  papering,  electric  work  for 
erations  and  additions  to  two- 
).ry  frame  Ibuilding  (flats)  into 
irtments. 
er Arthur    J.    Heineman,    Extr 

E?t.    Harry    M.    Heineman, 

deed.,   130  Bush,  S.  F. 
itect  . .  .None, 
ractor.  .Frank      F.    and      Fred      G. 

Kronnick,     1«56     O'Farrell, 

San   Francisco, 
1  Feb.   20,  '13.     Dated  Feb.   19.   '13. 

rtitions    set    $500 

own    coated    500 

mpleted    and    accepted 500 

ual    35    dajs 500 

TOTAL,  COST,  $2000 
i,  $1000.  Sureties,  Wm.  J.  Smale  & 
chreiber.  Limit,  60  days.  Forfeit, 
Plans  and   specifications   filed. 

)  W  SCOTT  92-6  S  Green  S  4oxW 
Grading,  excavation,  concrete, 
menting,  iron  work  and  drains  for 
ont  walls,  steps  and  approach  to 
elling. 

er Clara    S.       Hamilton,       2512 

Fillmore,    San    Francisco, 
hitect  .  .  .Jno.     R.     Hamilton,     Kohl 

Bldg.,    San    Francisco. 
;ractor.  .George    Goodman    Artificial 
Stone  Co.,  Lick   Bldg.,   S.   F. 
d  Feb.   20,  '13.     Dated  Feb.   20,  '13. 

jmpleted   and   accepted $720 

sual    35    days 243 

TOTAL,  COST,    $963 

3,   $482.50.     Sureties,  John  Faubel   & 

Casaretto.      Limit,    IS    days.      For- 

$5.     Plans  and   specifications   filed. 

)  E  EDINBRUGH  150  N  East  Bay 
oulevard.  One-story  and  basement 
•ame    dwelling. 

ner Wm.  L.  Moore,  520  Crocker 

Bldg.,    San    Francisco, 
hitect  . .  .None, 
r's   work.  COST,    $1900 


U      NO.     1138    FOLSOJI.       Add    wash 
Dom  and  repair  laundry. 

ner W.  Beatty,    1405   Call   Bldg.. 

San   Francisco. 
Ihitect  . .  .None. 

itractor..S.     Steinauer,     3926     Sacra- 
mento, San    Francisco. 

COST,    $500 


Milwaukee 
Concrete  Mixers 


Concrete  Hoists 

Barrows  and   Carts 

Portable    Sawtables 

Brick  Presses 

Block    Machines 
Contractors  Supplies 

Graves-Spears  Road  Machinery  Co. 

PhonalSutter  755 

1041  Monadnock  Bldg,       S,  F.,  Cal. 


(640)      NO.   302   ."ilOULTRIE.      Alter,  add 
and    repair    dwelling. 

Owner John    F.    Walsh.    Prennises. 

Architect  .  .  .None. 

Contractor.  .A.    T.    Janson,    3S27    Army, 
San    Francisco. 

COST,    $700 


(641)      NO.    44    EDDY.      Add    rooms. 

Owner Buar    &    Sicher,    Premises. 

Architect  .  .  .None. 

Contractor.  .W.   Horstmeyer,    39    Eureka 
San    Francisco. 

COST,    $400 


(642)      NO.     22     VULCAN.       Repair    and 
add    three    rooms    to    dwelling. 

Owner A.     Green,     Premises. 

Architect  .  .  -None. 

Day's    work.  COST,    $600 


(643)      NE    KIRKHAJI    AND    SEVENTH 

Ave.      Two-story   frame   flats. 
Owner Otto    R.    Schrader,    56    Wal- 
ter,  San   Francisco. 
.\rchitect  ...W.  L.   Schmolle,   166   Geary, 
Day's    work.  COST,    $4500 


(644)      E    EIGHTEENTH    AVE    109-4    S 
Lake.  Two-story      and       basement 

frame    flats. 
Owner.  ..  .Thomas     Vodden.     1015     Cole. 

San   Francisco. 
Architect  ..  .W.    G.|    Vodden,    1015    Cole, 

San    Francisco 
Day's    work.  COST,    $5000 


8)  NO.    2372    MISSION.   Alter    front. 

I'ner Chas.       W.       Koenig,       520 

!  Church.     San     Francisco 

ihitect  . .  .Non.e 

y's    work.  COST.    $600 

9)  E  KENTUCKY,  bet.  Meriraac 
imd  South.  Remove  front  part  of 
>aint   shop. 

fner Southern    Pacific    Co.,    1088 

Flood    Bldg.,    S.    F. 
chitect  . .  .None. 
|,ys    work.  COST,    $500 


(645)  LOT  21  BLK  "A"  Mission  Ter- 
race. All  work  for  one-story  frame 
dwelling. 

Owner Harold     C.     and     Anna     R. 

Lindburg. 

Architect  ..  .Plans    by     Contractor. 

Contractor.  .N.     F.     Nilsson,     355     Cole- 
ridge  Ave.,    S.   F. 

Filed  Feb.  21,  '13.  Dated  Feb.  17,  '13. 
Owner  is  to  place  $2250  in  hands 
of  Baldwin  &  Howell  and  con- 
tractor to  draw  upon  same  at 
will  during  progress  of  constr. .. 
$250  of  said  amount  to  remain  in 
.hands  of  Baldwin  &  Howell  until 

35    days    after   ca:npletion 

TOTAL,    COST,    $2250 

Bond.   none.     Limit,   120   days.     Forfeit, 

$1.      Plans    and    specifications    filed. 


(646)  NE  MISSION  AND  FOURTH  N 
SOxE  SO.  Terrazzo  work  for  seven 
story  and  basement  Class  "C"  hotel 
and   store   building. 

Owner Voorman    Co..    110    Market, 

S.   F.   by   P.   J.   Walker  Co., 
Monadnock     Bldg.,    S.     F. 
.Architect  -      Washington    J     Miller,     45 
Kearny,    San    Francisco. 
.Henry    Gervais,     1727    Mis- 


Filed   Feb.    21,   '13.      Duted   Feb.    19,  '13. 
Payments     on     1st     and     15th     of 

each    month     75% 

Usual    3d    days 25% 

TOTAL  COST,  $143t 
Bond,  $717.  Sureties,  Valentine  Franz 
and  F.  P.  Fischer.  Limit,  none.  For- 
feit, none.  Plans  and  specifications 
filed. 


(647)  N  NINETEENTH  175  E  Sanchez 
E  25xN  114  MB  93.  Carpenter,  mill, 
plaster,  plum'bing,  tinting,  painting, 
hardware,  shades,  tiling,  mantels, 
concrete  and  excavating  for  two- 
story  and   basement  frame   residence. 

Owner Jos.   &  Linda  E.  Herb,   1165 

Howard.    San    Francisco. 
Architect  ..  .O.    E.    Evans,    2367   Mission. 

San  Francisco. 
Contractor.  .Siegfried     Malmburg      3994 

23rd.    San    Francisco. 
Filed  Feb.    21.  '13.      Dated  Feb.   7.   '13. 

Rough    frame    up $1025 

Brown     coated     1025 

Completed    and    accepted 1025 

Usual    35    days 1025 

TOTAL,  COST.  $4100 
Bond,  $2050.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


Contractc 


sion,    San    Francisco. 


(648)  SW  COR.  SIXTEENTH  AND 
Dolores.  Structural  steel  work, 
painting  manufacture  and  assemb- 
ling and  erecting  of  same  for  church 

(Jwner Roman        Catholic        Arch- 
bishop,        1100         Franklin. 
San    Francisco. 
Architect  . .  .None. 
Contractor.  .Central      Iron    Works.      651 

Florida,     San     Francisco. 
Filed   Feb.   21.   '13.      Dated   Oct.    15,   '12. 

On    1st    of    each   (month 75% 

Usual     35     days 25% 

TOTAL  COST.  $83  per  ton 
Bond.  Guaranty  bond  in  favor  of 
owner.  Sureties,  Geo.  S.  Green  and 
Natale  Olivotti.  Limit  60  days  aft«r 
.Vlarch  1.  Forfeit,  none.  PlaiiS  and 
speciflcatlons,   none 

(649)  S  SEVENTEENTH  100  E  Mars. 
All  work  for  one-story  and  basement 
frame  dw'ellinr;-. 

Owner J.    M.    McGeor.<e.    1721    Val- 

enc;;.     San     Fri.ncisco. 

Architect  .    .  H.    Logan. 

Contractor.  .H.   Logan,   ■•i   Yukon.   S.   F. 

Filed  Feb.    21.  '13.      Dated   Feb.   14.  '13. 

Frame    up '<50 

Plastered     *'" 

Completed     -iS* 

Usual    35    days..-.: 450 

TOT.4L    COST,    JISOO 

Bond.       $900.         Surety.       Massachusetts 

Bonding    &    Insurance    Co.         Limit.    40 
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ilays.     ^ovttU,   none.     Plans  and  specl- 
rlcatlon.    (lied. 

NOTE.— First   report   Feb.    20tli,    con- 
tract   No.    603. 


(650)  NINETEENTH  &  HARHIiSON. 
Sheet  metal  for  three-ftory  ware- 
house. 

Owner .\merlcan      Can      Co..      5.')G 

Clay.   S.    F.   1  y   The   Clinton 
Flreproollns      Co.,      Mutual 
Bank   BIdff.,  S.   F. 
iMiKlnec   ...X.    .M.    T.oney,    Mills    Bljg.. 

San    Francisco. 
Contractor.  .The     Capitol     Sheet     Metal 

Works,   1927   Market,   S.   F. 
Filed  Feb.  21,  '13.     Dated  Feb.  21.  '13. 

On  10th  of  each  month 75% 

TOTAL  COST,  $2724 
Bond.  $1362.  Surety,  Southwestern 
Surety  Ins.  Co.  Limit,  fnrfeit,  plans 
ami   sp'^rilications,    none. 


COMPLETION  NOTICES. 


San  Francisco, 


Feb.  15,  1913— E  TWENTY-FIFTH 
Ave  1S4-8  S  Anza  S  25xE  120.  I 
Paul  C  Funk  to  w-hom  it  may  con- 

'■ern Feb.    1,    1913 

Feb.  13.  1913— S  CLIPPER  290  W 
Castro  W  25xS  IH.  Geo  W  Palmer 
to  Joreph  C  Stromswold  .Peb.  — .  'IS 
Feb.  15,  1913 — E  ROTTECK  135-8^4  £ 
Bosworth  S  50.\E  100,  Lots  15  and 
16  De  Boom  Tct.  Edward  D  Swift 
and  James  F  Heffernan  to  James  F 

Heffernan Feb.     14,    1913 

Feb.  15,  1913— W  DRUMM  91 -S  S  Sac- 
ra, uento  S  31-9  W  70  S  14-4  W  67-6 
N  46-1    E   137-6.     John  A   Lennon  to 

S  F  Elevator  Co Feb.    13,   1913 

Feb.  15,  1913— E  MISSION  203  S  23rd 
40.\122-6.  Elizabeth  M  .Morehouse 
to  Ira  W  Coburn  Inc.... Feb.  6.  1913 
Feb.' 17,  1913— S  UNION  32-6  E  Baker 
S  18  E  2-9  S  45-6  E  24-9  N  63  W 
-7-6.      Julius    Reimer    to    Henry    T 

Grieb    Feb.    15,    1913 

Feb.  17,  1913— N  PARNASSUS  AVE 
100  E  Schrader  —  ino  E  27-6  S  100 
W    27-6.       Mrs      Mary    Feel      to    Ed 

Zinkand  &  Son Feb.   17.   1913 

■"eb,  17.  1913— LOT  OF  LAND  NEAR 
junction  ,  of  Sloat  Boulevard  and 
Great  Highway.  The  Park  Com- 
.-nissioners    to    Vermont    Marble    Co. 

Feb.    7.    1913 

Feb.  17.  1913— E  TWELFTH  AVE  250 
N  Balboa  25x120.  A  R  Laphara  to 
whom  it  may  concern.  .  .Feb.  15,  1913 
Feb.  17.  1913— E  PRESIDIO  .WE 
(Central  Ave)  127-Sy4  N  Washing- 
ton S  36  E  parallel  with  N  Wash- 
ington 90-11  N  36  W  90-11.  Alex- 
ander and   Harry  Levison   to   whom 

it  may  concern   Peb.  13,  1913 

Feb.  17,  1913— SE  LISBON  175  SW 
Persia  Ave  SW  60x100.  Sarah  M 
and  Harry  E  Bowers  to  Fred  War- 

"*^" Feb.    13,    1913 

Feb.  17,  1913— BLK  BDED  BY  BAL- 
boa.  47th  Ave,  Sutro  Heights  Ave 
and  46th  Ave.  Golden  Gate  Ostrich 
Farm  (cpn)  to  Commercial  Bldg  Co 

Feb.    11,    1913 

Feb.  IS  ,1913— SE  TWENTY-FIRST 
26-9  NE  Douglass  NB  25  S  parallel 
with  E  Douglass  to  a  pt  which  is 
perpendicularly  dist  260  N  from  22d 
W  25  m  or  1  N  112-2.  John  Bjork- 
man    to    whom    it   may   concern..., 

„  ' Ffb.-   IS,     1913 

Feb.  18,  1913- W  TWENTY-SIXTH 
Ave  120  N  California  N  23xW  120. 
Charles  Symons  to  George  F  Cleese 
Feb.     17,     191S 


Feb.  1S,  1913— SK  NAPLES  275  NE 
France  Ave  N  K25xSE  100  Lot  3 
BIk  57  Excel  Hd.  William  Zentell 
to  Stephenson  &  Parry... Feb.  S,  1913 
Feb.  IS,  1913— S  CU.\1BERL.\NU  SO  E 
Sanchez  E  25xS  S9.  Martin  Nelson 
and  Martin  Persen  to  whom  It  may 

concern Feb.     15.    1913 

Feb.  19  .lyl3-^E  POWELL  137-6  N 
Bush  .\'  C4xE  113-6.  Charles  W 
Hebman    to   Jolin   Schmidt    &    Son.. 

Feb.     S.     1913 

Fell.  19  .1913— N  FULTON  137-6  W 
Fillmore  W  30xN  137-6.  C  Fur- 
long to  whom  it  may  concern 

Feb.     10,     1913 

Feb.  19  ,1913— E  COMMONWEALTH 
Ave,  bet  California  and  Euclid  Ave 
No.  44  Commonwealth.  Antoinette 
Porter  to  L  L  Berger.  .  .  Feb.  17.  1913 
Feb.  19,  1913— E  NINTH  AVE  150  S 
Cabrillo  (C)  E  120xS  25.  Christ 
R   D   Hansen    to   J   Harold    Johnson 

Feb.    IS,    1913 

P'eb.  19  ,1913— COMG.  24  E  from  NE 
Bryant  and  Chelsea  —  52  N  90  E 
4   N  25  W  SO  S  70  E   24  S  45.   Eliza- 

l  eth    Casey    to    Mat    V    Brady 

Feb.    10,    1913 

Feb.  19,  1913 — MARKET  NO.  S31  (in 
Commercial  Bldg)  S  line  of  Market 
bet    4th    and    5th.       Marks    Bros    to 

Richard    Leach Feb.    15.    1913 

Feb.  19,  1913--  S  "K"  (South)  &  4th 
Ave  SW  200  SE  lOS-1  th  following 
SE  line  of  Butchers"  Francnise  as 
follows:  X  44  12  aiin  E  60-6  m  or 
1;  IV  86  12  min  E  64-6  S  70  4S  min 
E  S4-6:  S  03  4S  min  E  2S7-6  N  83 
JJ  min  E  45  m  or  I  NW  550-3  m  or 
I  all  Blk  79  South  San  Francisco, 
within  boundries  of  Butchers' 
Franchise.  San  Francisco  Dis- 
rosal    Co    to    Mortensen    Constr    Co 

Feb.    17    1913 

Feb.  19.  1913 — W  DI.1UGLASS  166  S 
I7th   S  25xW    136.      L  G  V  Bottarini 

to  Joseph   Gezzi Feb.   IS,   1913 

Feb.  19,  1913— N  O'FARRELL  103-1^4 
W  Mason  W  61-lOi^xN  137-6. 
Samuel       Knight       to     Van       Sanl- 

Houghton    Co Feb.     10.     1913 

Feb.  19.  1913 — W  FILLMORE  209.379 
N  Chestnut  N  200xW  310  m  or  1 
Panama-Pacitic  International  Ex- 
position Co  to  F  P  &  L  L  Fischer.  . 

Feb.     17,     1913 

Feb.  19  ,1913— POINT  LOBOS  ..t  5th 
Aves  (French  Hospital).  Th« 
French    Hospital    to    J    Narbebury.. 

Feb.    3,    1913 

Feb.    20,    1913— W   TENTH  AVE    175   N 
Lawton     N25xl20.       Bridget     Brennan 

to  whom  it  may  concern. Feb.  15,  1913 
Feb.     20,     1913— E     TWEN'TY-EIIRST 
Ave      33-4    N   Ulloa    N      33-4xE    120. 
Parkslde    Home    Bldg   Co    to    whom 

it   may   concern Feb.    19,   1913 

Feb.  20,  1913— SE  HOWARD  175  SW 
Third  SW  20xSE  SO.  A  H  and 
Marie  C  Rochfort  to  R  W   Moller.  . 

Feb.    19.    1913 

Feb.  20,  1913 — GEARY  NO.  34.  The 
Golden  Pheasant  to  Braas  &  Kuhn 

Feb.    13,    1913 

Feb.  20,  1913— SW  MARKET  &  STH 
W  55-lOxSO.  Miss  A  P  Martel  and 
Mrs   E    M   Stovel    to   J    1    Mitrovich 

Bldg    Co Feb.    15,    1913 

Feb.  20,  1913— NE  SIXTH  &  MINNA 
N  SOxE  100.  C  Meyer  Estate  to 
Beach  &. Heffernan.. .  ..Feb.  13,  1913 
Peb.  20,  1913— E  MISSION  215  N  22nd 
N  SSxE  122-6.  The  Wigwa:Ti 
■Amusement  Co   to  The  Judson- iron 

Works    Feb.    IS,    1913 

Feb.     20,     1913 DIAMOND     197-6 


N  21st  N  25xE  100  Blk  191  Horner'' 
Add'n.      Bay   Cities   Home   Bldg  Co| 

Inc   to   whom  it   may   concern I 

Feb.    19,   l!J 

Feb.    20,    1913 DIAMOND    247-6  V 

2ist  N  25xE  100.  Bay  Cities  Homi] 
Bldg  Co  to  whom  it  may  concern.  I 
Feb.    19,    111 

Feb.    20,    1913 DI.\MOND    222-6  fi 

21st  N  2'5xE  100  Blk  191.  Horner' I 
Add'n.  Bay  Cities  Home  Bldg  Ci| 
to  whom  it  may  concern. Feb.  19,  l.i 

Feb.  21,  1913— E  EIGHTH  AVE  U.\ 
S  Irving  25x120.  Wm  J  McKillo)! 
to    whom   it   may  concern. Feb.   21,  | 

Feb.  21  ,1913— E  EIGHTH  AVE  12,1 
N  Irving  25x120.  Wm  J  McKilloij 
to    whom   it  ..may  concern. Feb.    21,  i 

Feb.  21.  1913 — E  EIGHTH  AVE  15' 
N  Irving  25x120.  Wm  J  McKillo]' 
to    whom    it   may   concern. Feb.   21,  : 

Feb.  21,  1913— E  EIGHTH  AVE  17.' 
S  Irving  25x120.  Wm  .1  McKillo;! 
to   whom   it   may   concern. Feb.   21,  j 

Feb.  21,  1913— NW  SACRAMENTO  i\ 
Powell  N  52x  W91-6.   Clay   M  Greeij 

et    111    to    Bradley    &    O'Reilly 

Feb.     19.    I'l 

Feb.  21,  1913 — SW  NIAGARA  AV!, 
2S9.5S  NW  Mission  25x80.10.  Louii, 
J  Roberts  and  John  B  W'oolfrey  ti| 
whom  it  may  concern. ..  .Feb.  1.  1;, 

Feb.  21  .1913— BLK  BDED  BY  ARMfj 
Valencia,  Duncan  and  San  Jos(i 
Ave.  St.  Luke's  Hospital  to  Man  | 
grum    &    Otter Feb.    IS.    I:. 

Feb.  21,  1913— SW  CALIFORNIA  « 
Sansome  W  S7-6xS  87-6.  The  Fire, 
man's  Fund  Insurance  Co  to  Stan  | 
quist    &    Forbes Feb.    15.    V.i 

Feb.  21,  1913— COMG.  153  SW  FAII, 
Ave  and  -■'9  SE  Mission  —  25  SI, 
T3-6  NE  25  SW  73-6.  J  C  Stroms  | 
wold  to  whom  it  may  concern...  j 
Feb.     20,     li| 

Feb.  21,  1913— N  SUTTER  AND  OC-, 
tavia.  The  Coleson  Co  to  L  A  Rosi 
Feb.     1,    li! 

Feb.  21.  1913- NW  TWENTY-FIFTfI 
and  Castro.  Charles  E  Reinhar 
to   Christensen   &  Snith..Feb.   19, 

Feb.  21,  1913 — N  BROADWAY  6S-1 
W   Webster  W   14S-9xN   275.     Jamei 

L  Flood  to  E  M  Huie  &  Co 

. Feb.     13, 

Feb.  21,  1913— S  BRYANT  AND  ZOI 
SW  125xSE  160.  Shreve  &  Co  tc 
H   H  Larsen   &    Bros Feb.    13 

Feb.  21,  1913 — NW  uiAirtfCET  218-1^ 
SW  Van  Ness  Ave  N  parallel  \ 
Van  Ness  Ave  86-7  parallel  witl 
Oak  22-0%  S.  parallel  with  Frank, 
lin  to  a  pt  on  NW  Market  245-6M 
from  W  Van  Ness  Ave  and  Marke' 
NE    27-4%.      Elizabeth    R    Lillis    t( 

Continental     Fireproofing    Co 

..." Dec.     14.     1! 


San  Francisco. 


LIENS  FILED. 


Feb.  19.  1913— LOT  25  BLK  17,  Fair 
mount.  Jacob  Peterson  vs  Geo  i 
Voight     $135 

Feb.  21,  1913— W  TWENTY-SIXTH 
Ave  300  S  Clement  S  25  W  120-2 
m  or  1  N  25  m  or  I  to  a  pt.  300  S 
from  S  Clement  E  parallel  witli 
Clement  122-9 'A  m  or  1.  Leonarc 
Lumber  Co  vs  I  L  and  J  W  Colier 
.^i.j $279 

Feb.  21  1913— S  BUSK  139-6  E  Frank- 
lin B  25xS  120.  Daniel  Sullivan  Vf 
D  R  Webster,  N  Kagami  and  P  A 
Smith    Realty    Co $208 


BUILDING  AND  INDUSTRIAL  NEWS. 


(\KLAND   AND  ALAMEDA 
COUNTY. 

".Mn'.MIO.NT     IIOU.SK — 3     stuiy     anil 
,   piinciote  aiiil   frame.    $(!0,0U0.   Oak- 
Cal.     Arcliitect,   none.     Owner.  Dr. 
V.     Cahlwell.     2U3     Harrison     Blvd.. 
anil.       The     hnildinR     will     cover    a 
idt-ralilo    Krnun.l    area    and    will    be 
rig'iMl    for      twii      und      three      room 
'S,       .Ml     siiitfs      will     he     equipped 
wall     hed.s     and     will     liav?     con- 
ing    hath.s.       There     will     be     steam 
,    \ariium    cleaning-  and    otlier   mod- 
ini|iii)vemenls.      Interior   flnLsh    will 
if     pine,     redwood    and     hardwoods, 
rooms      will      have      co  nposltion 
s.       lOntrance    loDliy    and    reception 
1    will    he   finished    in    tile   and    mar- 
Tlie    e.\terior   of   the   building    will 
covered     with     cement     plaster     on 
il    lath.      Flans  are   in    the   hands   of 
ler  and  he  will  let  all  contracts. 
P.MiTMKNT     HOUSE—.'!     story     and 
rame,       $27,000.       Oakland,       Cal. 
Iiitect,    C.    W,    McCall,    Central    Bank 
lakland.      Owner.      .Tohn      Spell- 
riie    building-    w-ill    be    erected    at 
ner   of   25th   and   Telegraph    ave- 
lie   building-    will    Ixr-    4Sxll2    feet 
11     he    arrange. I     to    contain       .->4 
rtncnts     of     two     .-ind     three     rooms 
.All     suites     w-ill       have      private 
rooms    and    wall    beds.      Interiors 
be    finished    in    idne,    redwood    and 
hardw-ood       veneer.       Oak       floors 
be    used    in    the    principal    rooms, 
m    lieat   and   a   liot    water    plant    are 
1.      Bath    rooms    will    be    finished 
and       will       have       composition 
The     exterior     of     the     building 
covered   with   cement  jilaster  on 
al   lath.      Plans  for  the   building  are 
ig    prepared. 

ANK  AND  OFPICE.S— 11  story  and 
Class  A  construction,  $-300,000. 
land,  Cal,  Architect,  I^.  B.  Dutton, 
oniole  Bldg-..  S.  F,  Owners,  First 
St  and  Savings  Bank.  This  insti- 
on  has  just  announced  the  selection 
I  arcliitect  to  prepare  plans  for  the 
building  which  Is  to  be  erected  at 
corner  of  16th  and  San  Pablo  ave- 
i.  The  entire  flrsi  floor  of  tlie 
Iding-  will  be  occupied  by  the  bank, 
per  doors  will  be  s-ubdivided  into  a 
ge  number  of  modern  offices.  Plans 
lude  steam  Iieat.  elevator  service. 
il  chutes  and  a  i-acuum  cleaning 
tem.  There  w-ill  be  hollow  tile  in- 
ior  partitions,  concrete  floors  and 
tal  windo-w-  frames  and  sash.  .A 
tiplete  steel  frame  will  be  erected, 
terior  of  the  building  will  be  faced 
;h  pressed  brick  and  terra  cotta. 
•  ns  are  being  prepared  and  the  work 
I  be  started  as  soon  as  sp^cifica- 
tis  and  plans  can  be  completed. 
lpartment       house      ALTERA- 

)NS  AND  ADDITIONS  —  3  story, 
me.  Cost  not  stated,  San  Fran- 
co. Architect,  William  H.  Crim,  Jr.. 
Kearny  St..  S.  F.  Owner.  Wesley 
lifeld  An  addition  of  three  stories 
1  be  built  adjoining  the  present 
Iding,  and  the  interior  of  the  old 
ucture  will  undergo  extensive  al- 
ations.  Work  will  include  new 
mhing.  plastering.  electric  w-ork 
i  painting.  Interior  finish  in  the 
V  portion  will  lie  of  pine  and  red- 
od.  The  exterior  of  the  building 
1  be  covered  with  shiplap  and  rus- 
Plans  have  been  completed  and 
ares  are  now  being  taken  by  the  ar- 
tect, 

VPARTMEN'T     HOfSE~3     story     and 
ie,     frame.       Cost     not     stated.       San 


Krancisco.  Arcliilect.  none  (Jwuei-,  ,1. 
I'attlnson,  2060  Fell  St..  S.  F.  Tlie 
building  will  be  erected  on  Parnassus 
avenue  having  a  frontage  of  SO  feet 
and  a  depth  of  30  feet.  Interior  will 
be  arranged  for  four  four-room  suites 
on  the  upper  two  floors  and  a  larger 
apartment  on  the  first  floor.  Interioi- 
Hnlsli  will  be  of  pine  and  redwood. 
I'^urnace  heat  will  be  installed.  There 
will  be  wall  beds  and  private  baths 
with  each  apartment.  The  exterior  of 
the  building  will  be  covered  w-ith  rus- 
tic and  shiplap.  Plans  arc  being  pre- 
pared by  the  owner  and  when  complete 
the  work  will  be  done  by  Day  Labor. 
APART.ME.N'T  HOUSE— S  .<!tory  and 
base.  Iirick  and  steel.  $.ir.,000.  San 
Francisco,  Architects,  Pnillip  .'Jchwerdt 
&  Co.,  Phelan  Bldg.,  S.  !•'.  Ow-ners. 
Henj.  and  H.  Hersch.  The  building 
will  be  erected  at  the  northwest  cor- 
ner of  Post  and  Taylor  strets  and  will 
contain  in  the  neighborhood  of  lifi 
rooms  and  baths.  A  part  of  the  build- 
ing will  be  arranged  for  small  apart- 
ments and  the  balance  for  a  commer- 
cial liotel.  Plans  incUuIe  steam  heat, 
a  hot  water  plant,  wall  beds  and  vac- 
uum (-leaning  system.  Interior  tinish 
will  he  of  pine  and  hardwood.  Eleva- 
tor service  will  also  ne  included.  The 
exterior  of  the  structui-e  will  'be  faced 
with  tapestry  brick  and  terra  cotta. 
Plans  are  being  prepared  and  the  ex- 
(-avation    has   been    started. 

APARTMENT  HOUSE— 3  story  and 
hase.  frame,  $17,000.  Oakland,  Cal 
-Architect,  A.  W.  Smith,  1010  Broadw-ay, 
Oakland,  Owner,  William  Mann.  The 
building,  which  is  to  be  erected  at  the 
southeast  corner  of  lith  avenue  and 
East  14th  street,  will  contain  a  total 
of  50  rooms,  which  are  to  be  arranged 
in  two  and"  three  room  suites.  All 
suites  vpill  have  private  baths  and  wall 
beds.  Interior  finish  will  he  of  pine 
and  redwood  with  some  hardwood. 
There  will  be  a  central  heating  system 
and  a  hot  water  plant.  Tile  and  mar- 
be  will  be  used  in  the  entrance  and 
reception  room.  Bath  rooms  will  have 
composition  fltoors.  The  exterior  of 
the  building  w-ill  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
c-omplete  and  the  work  will  be  done 
liv    Day    Lalior. 

COLD  STORAGE  WAREHOUSE  —  3 
story  and  base,  reinforced  concrete. 
$60,000.  Oakland,  Cal.  Architect's 
name  not  given.  Owners.  Pacific  Coast 
Canning  Co..  12th  and  Pine  streets. 
Oakland.  This  bluilding  will  be  erect- 
ed in  tlie  west  line  of  Pine  street  be- 
tween nth  and  12  streets.  Construc- 
tion w-ill  be  of  reinforced  concrete 
tliroughout.  Including  walls,  floors  and 
roof.  A  large  a  nount  of  special  ma- 
cliinery  will  be  ordered.  Plans  call 
for  considerable  structural  steel.  There 
will  be  metal  window-  frames  and  sash. 
The  exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
in  the  hands  of  the  owners  and  thf 
work    will   be  done  by   Day   Labor. 

FLATS — 2  story  and  base,  frame. 
$S  000.  Oakland,  Cal.  Architect,  Phillip 
Schwerdt,  Phelan  Bldg..  S.  F.  Owner. 
Fred  Hennings.  The  building  will  be 
erected  at  the  corner  of  6th  and  Aileen 
streets,  and  in  addition  to  the  flat.s  will 
contain  a  garage.  Plans  provide  tor 
thirteen  rooms.  baths  and  sleeping 
porches.  Each  flat  will  consist  of  four 
or  five  TOons.  Interior  will  be  finished 
in  pine,  redwood  and  hardwood.  Oak 
floors  will  be  used  in  som.e  rooms.  A 
central  heating  system  will  be  in- 
stalled.    There  will  be   open   fire  places 
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and  brick  mantels.  Tile  will  he  used 
In  the  bath  rooms.  The  exlerlor  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  latn.  Pans  are  com- 
pete  and    flKures   are   belnK   taken. 

FLATS— 2  story  and  base,  frame. 
$3,000.  Oakland.  Cal.  Architect.  Clay 
X.  Burrell.  Albany  Bldg.,  Oakland, 
owner.  H.  Su<|uelra.  Tliere  will  be  one 
store  on  the  first  floor  of  tlie  hiilldlntr 
and  two  modern  four-room  Hals  on 
the  upper  floor.  Interior  trim  will  he 
of  pine  and  redwood.  Some  oak  floors 
will  he  used.  Tile  will  be  used  In  the 
hath  rooms.  The  exterior  of  llie  1  ild- 
ing  will  be  covered  with  rustic.  Plans 
are  complete  iind  figures  are  now  be- 
ing   taken    by    the   architect. 

GARArSE — 1  story,  brick  and  steel. 
$5,000.  Berkeley,  .\luineda  Co.,  Cal, 
.Architect,  .A.  Merrill  Howser,  100" 
Broadway,  Oakland,  owner.  V.  .M. 
Sceggln.  Tlie  building  lias  been  de- 
.'igned  for  a  commercial  garage.  Foun- 
dation w-ill  be  of  i-oncrete  and  exterior 
walls  of  brick,  faced  witli  pressed 
brick.  Floor  will  be  of  (-ement.  There 
will  be  metal  covered  doors,  metal  win- 
dow frames  and  .sash.  Interior  finish 
n-lll  be  of  pine  througliout.  Plans  are 
complete  and  the  architect  is  taking 
segregated  figures  for  the  various 
parts  of  the  work.  The  luiilding  will 
cover  an  area  of  50x125  feet. 

RESIDENCE  —  2  story  and  base, 
frame.  $4,000.  Berkeley,  Alameda  Co.. 
Cal.  Architect.  A.  .-llerrill  Bowser. 
1007  Broadway,  Oakland.  Owners. 
Richard  Waldie  Co.  The  house  will  be 
erected  in  North  Berkeley  and  will 
contain  seven  rooms,  bath  and  sleep- 
ing porch.  Interior  will  he  finished  in 
pine,  redwood  and  .lome  hardwood. 
Oak  floors  will  be  used  in  the  prin- 
cipal rooms.  Tliere  will  be  furnace 
heat  and  open  lire  places.  .Mantels 
w-ill  be  of  brli-k  Tile  w-ill  be  used  in 
the  hath  room  and  kitchen.  -An  auto- 
matic water  heater  will  be  installed. 
The  exterior  of  the  dvvelling  will  he 
covered  with  cement  plaster.  Plans 
are  complete  and  the  work  will  be 
done    by    Day    Labor. 

BUNGALOW  —  1  stor.x  and  base, 
frame.  $3,00o.  Berkeley.  Alameda  Co.. 
Cal.  .Architects.  Herrmann  Bros  .  Ti  n- 
ken  Bldg..  San  Diego.  Owner.  W.  G. 
Appleton.  The  house  has  been  designed 
for  a  six-room  dwelling  with  hath  and 
sleeping  porch.  -AH  interior  finl.'b  will 
be  of  pine  and  while  enamel.  There 
will  be  open  fire  places  and  brick  man- 
tels. Floors  throughout  will  be  of 
oak.  -A  Neposet  roof  will  be  used.  Tile 
will  be  used  in  the  hath  room  and 
kitchen.  Exterior  .if  the  house  will 
be  i-overed  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the    work    w-ill    he    done    by    Day    Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,000.  Oakland.  Cal.  -Architect, 
nore.  Owner,  .lohn  .A.  BishofI".  1353 
Channing  Way.  Berkeley.  The  house 
has  been  designed  for  .-in  eight-room 
dv,  e-lling  with  bath.  Interioi  will  be 
l-;'ished  in  pine  with  hardwood  floors 
in  the  principal  rooms.  There  will  he 
open  fire  places  and  brick  or  tile  man- 
tels. -An  automatic  water  beater  will 
Ie  installed.  Tile  will  be  used  in  the 
l-iiohen  and  hath  room.  The  exterior 
..f  the  dwelling  will  be  covered  with 
cement  plaster.  Plans  are  complete 
aid  in  the  hands  of  the  owner  who  will 
d.i    the    work    by   Day    Labor. 

RESIDENCE  —  2  story  jind  base 
fi-ame.  $5,000.  Berkeley.  .Alameda  Co.. 
Cal  Architect,  none.  0«-ner.  Charles 
C.  Boynton,  La  Loma  and  Cedar  streets. 
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liiikeley.  ,  The  ilwellln;;  lias  been  df- 
sivnecl  for  an  elglit-room  house  with 
■  (ih  nnil  sleeping:  porL-li.  Interior  will 
l>i>  nnlsh(;>J  In  pine  and  redwood  with 
Nome  Imrdwood.  Otik  lloors  will  be 
used  In  the  principal  rooms.  There 
Hill  he  fnrnate  heat  and  open  fire 
places.  .Mantels  will  he  of  brick  and 
tile.  An  automatic  water  heatfr  will 
lie  Installed.  Tile  will  he  u.«ed  in  the 
hath  room  and  kitchen.  The  exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  arc 
complete  and  Hie  work  will  he  done  hv 
Day    Lai. or. 

KKSIDHNCIC  —  :;  story  and  base. 
frame,  JJ,50(I.  Berkeley.  Alameda  Co.. 
t'al.  Architect.  Sidney  B.  Newsoni. 
Nevada  Hank  Bldg..  S.  F.  Owner. 
Hurry  Howard.  The  house  has  been 
designed  to  contain  seven  roons  and 
hath.  Interior  will  be  Hnished  in  pine 
and  redwood  with  oak  doors  In  the 
Uviiiff.  dining^  room  and  reception  hall. 
There  will  he  furnace  heat  and  open 
hre  places.  Mantels  will  be  of  brick. 
Tile  will  he  used  in  the  bath  room  and 
kitclien.  The  e.xterior  of  the  liouse  will 
he  covered  witli  ctment  plaster  on 
metal  lath.  Pluns  are  complete  and 
tigyres  are  being-  taken  by  tlie  archi- 
tect. 

RESID13NCR  --  :;  story  and  base. 
frame..  $3,500.  Oakland.  Cal.  Archi- 
tect. Edward  G.  Holies,  060  Market  St.. 
S.  F.  .Owner,  JIrs,  Susie  Noble.  The 
dwellins  will  contain  six  rooms,  sleep- 
ing porch  and  batli.  The  interior  will 
be  finished  in  pine  throughout  with 
hardwood  floors  in  tlie  living  room  and 
dining  room.  There  will  be  open  fire 
places,  furnace  heat  and  iin  automatic 
water  heater.  Mantels  will  be  of  brick. 
Tile  will  be  used  in  the  bath  room. 
The  exterior  of  the  dwelling  will  be 
covered  with  cemtnt  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
ire   now-   being   taken. 

SCHOOL — 2  story  and  base,  rein- 
forced concrete.  $66,500.  Oakland,  Cal. 
Architect.  .T.  J.  Donovan.  Security  Bank 
Bldg..  Oakland.  Owners.  City  of  Oak- 
land. Bids  opened  on  February  ]7th 
for  the  construction  of  the  Perry- 
School  show.  Van  Sant-Houghton  Co. 
low  at  $66,448.  A  complete  list  of  all- 
figuVes  ^-eceiv^d  for  this  work  appear.? 
in  this  i.ssue  under  Oakland  and  Ala- 
meda County. 

STORES — 1  story,  frame  and  corru- 
gated irop,  $3,000.  AlajTieda.  Alameda 
Co.,  Cal.  Architect,  CTiarles  E.  J.  Rog- 
ers. 24  California  St..  S.  F.  Owner,  P. 
.lorgenson.  The  building  wjll  'be  erect- 
ed .in  We-ljster  street  and  will  be  ar- 
ranged for  several  .stores.  Interior 
will  be  Hnished  in  pine  throughout. 
There  will  be  plate  glass  display  win- 
dows and  patent  store  fronts.  The 
street  elevation  wilj,  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures'  are  being 
taken    by    the    architect. 

RESIDENCE— 11^  story  and  base, 
frame.  $3,000.  Alameda,  Alameda  Co.. 
Cal.  Architect,  L.  M.  Newsom.  832 
Broadway,  Oakland.  Owner,  D.  Lund- 
holm.  Tlie  dwelling  will  contain  six 
rooms  and  bath.  Interior  finish  will 
he  of  pine  'and  redwood  throughout. 
T!-,ere  wijl  be  so;ne  hardwood  floors. 
Open  fire  places  and  brick  mantels  will 
he  used  in'  the  living  and  dining  rooms. 
Tile  will  be  used  In  the  bath  and 
kitchen.  The  exterior  of  the  house 
v.-ill  be  covered  with  cement  plaster' 
on  metal  lath.  Plans  are  compete  and 
tlie  work  will  be  done  by  Dav  Labor 
KEStDEXCE  —  2  story  and  base'. 
I-;<m.:-,    $:!,5u.:'.      Berkeley.    Alameda 


Pacific  Mantel  and  Tile  Co. 

F.  W.  CRINNION,  Manager 

Mantels,  Grates  and  Tiles.   Fire  Sets,  Andirons 

Portable  Baskets  and  Grates,     Floor  and 

Wall  Tiling  in  Origional  Designs. 

1T27    TELEGRAPH    AVB. 

OAKLAND.     CAL. 

Phone  Oakland    121 

ResldcBM   Phonb    Oakland   8622 


Cal.  Arcliitect,  C.  M  Couk.  Rlaito  Bldg.. 
S.  F.  Owner.  Mr.  Marshall.  The  dwell- 
ing- will  eoiitain  eight  rooms  and  bath. 
-\11  interior  finish  will  be  of  pine. 
There  will  be  furnace  heat  and  open 
tire  places.  Mantels  will  be  of  brick. 
Oak  floors  will  be  used  in  the  principa' 
rooms.  Tile  will  be  used  in  the  bath 
and  kitchen.  The  exterior  of  the  dwell- 
ing- will  be  covered  with  cement  plas- 
ter on  metal  lath:  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will  do  the  work  by  Day  Labor. 

RESIDENCE  —  2  story  and  base 
frame,  $10,000.  Piedmont,  Alarneda 
Co..'  Cal.  Architects,  Cunningham  & 
Politeo.  First  National  Bank  Bldg.,  S. 
F.  Owner,  H.  L.  Cunningham.  The 
dwelling  will  contain  nine  rooms, 
baths-  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine,  redwood  and  hard- 
woods The  plans  call  for  a  central 
heating  system,  open  fire  places  and 
brick  mantels.  An  automatic  water 
lieater  -will  be  installed.  Hardwood 
floors  will  be  used  throughout.  Tile 
w-ill  be  used  in  the  bath  rooms  and 
kitchen.  The  exterior  of  the  dwelling 
will  be  covered  -n-ith  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
figures   are   being  taken. 


Bids  For  The  Perry 
School  Are  Opened. 


Oakland       Hoard     of       Ediieatiun       Open 
Fifteen     Bids       For     SeUool.  Van 

Snut-Hoiightun     Co.     .Ire     Low- 
Men. 

Fifteen  sets  of  figures  were  opened 
at  the  Monday  evening  session  of  the 
.Oakland  Board  of  Education  for  the 
( onstruction  of  the  Perry  School.  The 
:.iwest  fi.gure  was  presented  by  Van 
Sant-Houghton  Co.  of  Oakland,  at  $66,- 
468  and  this  firm  will  probably  be 
awarded  the  work  although  there  were 
three  other  very  close  bids.  The  build- 
ing is  to  be  a  two-story  and  basement 
reinforced  concrete  structure  and  will 
be  erected  in  the  west  line  of  Grant 
avenue,  between  Perry  and  Santa 
Cl.ira  streets      PInns  for  the  -«  ork   were 


prepared  by  Supervising  Architect  J.  I 
J.  Donovan,  Security  Bank  Bldg.,  Oafc.  I 
land.  The  following  is  a  list  of  all  I 
ligures    received:  [ 

(ieneral   ConstruetJon  Perry   School,      ' 
O.  B.  Ackerman  &  Son.  ..  .$71,697.00      ' 


Van  Sant-Houghton  Co. 
l^oyd,  Kerr  &  McLean.. 
I'arnahan    &    Mulford... 

\\old    &   Kahn 

K.    Rolandi    

Til  urston   &   Co 

.McLeran    &    Peterson... 
Central    Cal.    Constr    Co. 


66,468.00 
83,985.110 
70,439.00 
71,146.0(1 
77,304.30 
74.000.0.1 
70,000.00 
75.950.00 


Ci.ristensen    Bros 73,985.00 


K.     \V.     Moller 

C.     Larsen      

-Xelson    &    Bauer.... 
Stockholm    &    AUyn. 


68,810.00 
77,450.00 
67,875.00 
74,493.00 


L.    -McLaughlin 67,047.00 


#- 
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476 
477 
478 
479 
480 
481 
482 
483 
484 
485 
486 
494 
495 
496 
497 
498 
499 
500 
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Building  Contracts  Awarded. 
Oakland. 


(>»uer  Contractor 

Langner      Langner 

Freitas      Freitas 

Graves      Lassen 

Fenn     Fenn 

^l"]f     Sai.iie 

Millhone      Bane 

Uarretson      Lassen 

Coit Colt 

Hai-tnig     Hartwig 

5;05'^>'n     Larmer 

Goddard     Guldner 

Tette     Helms 

geeves     Guldner 

Elmona     Brown 

Folwick     Folwick 

McArthur     McArthur 

Pleitner     Pleitner 

.lackson      Jackson 

Pac    Co   Can'rv    Owner 

.^nderson      Anderson 

Stitwell      Harris 

9  Brien      O'Brien 

Lucas      Faulkes 

Mann     Mann 

Starr     Track  well 

n  esten     Winge 

T^''l;ams      Williams 

Reatty     Gunther 

Young     Young 

Trefethen      Burnett 

Benett     Allen 

Arfsten      Costodio 

Henry     Leithmann 

P^.l'de^      Pardeen 

Miller     Price 

Hennings      Sprague 

Gatgens     Legault 

Der    Val     Allen 

^.^'*e     Kennedy 

?atson      Kennedy 

J'o"es     Allen 


2200  ' 
2200  I 
1000  ! 
2500  • 


1350! 
2000  , 
500  I 


'500  I 
1200  I 

400 
1950 
2000 

500 
2000 
1800 
1000 

400 
4224 


3150 


(454)  W  NINETF-SECOND  AVE  40  N' 
"D"  Oakland.  One-storv  two-room, 
dwelling. 

^"^-ner Fred     Langner.    1336      97th  { 

Ave..  Oakland. 

Architect  .  .  .None. 

I  'ny's  work. 


W 


PINE     150 
.Alterations. 

'"'.iier J.    Freitsj 

\rchitect  .  .    None. 
Tay's  work. 


COST,   $500 
N     Sth.     Oakland. 


COST,   $400  ' 


!  4  64  1 


S    THIRTY-NINTH    200    W   Mar- 
ket.  Oakland.   One-story  6-room  dwig 
'5"'"^'" Sidney    N    Graves.   4320   Di- 
vision,  Oakland. 
Architect  .  .  .None. 

.--'ontractor.  .Lassen    Bros.,    4190    Shaffer 
-Ave..    Oakland. 

COST    $2500 


14651      VV    FAIRFAX     140    SWentworth, 
Oakland.     One-story  5-room  dwlg. 

'^W'ler Theo.  Fenn.  749  61st.  Okd. 

.Architect  .  .    None, 


Day 


work. 


COST.   $2200 


IfiUl      AV    FAIRFAX    too    S    Wentworth, 
Oakland.   One-story    6-rn,>ni    dwellinK. 


BUILDING  AND  INDUSTRIAL  NEWS  3:} 

Theo    Fenn    749   61st.   Okd.  Owner John    Folwlck.    CIO    Alleen,        Owner Oicar    C.    W»Mon,    IT    F.rho 

f"'-^o„e             '  Oakland,  Ave.,    OakUnrt 

1  V  u   uni-k    *                              POST,  $2200  .\rcliltect  ,  .  .None.  .Mcliltecr  . .  .None. 

'  Day's   work,                                COST,    $1400  Contractor.,—    Wlnge,      02    Hlo     VUla. 

67)  SE    SEVENTEENTH    AVE    AND  Oakland,             ^^^^ 

E-16th,    Oakland.      One-story    6-room  ^^^„^     -^    FIFTIETH      225      E      Shatter  

TJT^'    W,     F.     Mlllhone,     S320     E-  T.mT'""^'       °""'°''     """'"'"""  '''''      ^°-      -"-"       E-T^WENTY-SIXTH, 

*"*=' ,  awelling.  OnionH        Addition 

14th,   Oakland.                                    0,,„,, Margaret       McArthur,       392  ov^er.  , -H     BWmiams.    Premises, 

■chitect  ...None,                       ,,,   .«  51st,    Oakland.  Architect        None 

,„tractor..W.   E.   Bane,    1505    Ma^son.  .,,,,,,^0^  ,  ,  ,None.  oly    '  work                                  COST,     $400 

Oakland.  Contractor.  .Chas.    McArthur.     392    51st,  '                          

^°"^'^'    ^"°°  Oakland.  ^.^j^      ,.     pifty.tHIRD    400     B    Shat- 

68)  W  DIAMOND  75  N  41st,  Oakland  ^"^'^"'    *^'""'  tuck    Ave.,    Oakland.      One-story    flve- 

One-story    5-room    dwellmi:.  ^,^3)      N    LAUREL    ,00    E    Maine,    Oak-  owner"  .""".'Tl.    Beatty,    .007    Broad- 

wner N,    P,     Garretson,     i,  I    i-osi,  j^^^       One-story    four-room    dwlg,  Oakland 

San   Francisco,                                 0^^^^ H.    A.    Pleitner,    954    Fruit-  ^^ehitect        None 

rchitect...None                      41,0    shifter  vale  Ave.,   Oakland.  Contractor.  .R.     Gunther,     4700     Fairfax 

i,ntractor.,Lassen    Bros      4190    Shafter  A,..,itect  .  .  .None.  Ave  ,   Oakland. 

Ave.,    Oakland.   ^^^^     ^^^^^  ^^^.^  ^.^rk.                                   CO.ST,  $1400  COST,    $1950 

„x,r^>T^w4v    Avn    M^NITA  <-'^^'      W  VIOLA   175   S  Penaman,   Oak-  S  AILEEN  OH  W  Dover,  Oakland 

,69)      NE    BROADWAY    AND    MANILA  ^^^^       One-story   n-room   dwelling.  o  *  -s^orv   6-room  dwellingr. 

Oakland.      Two-story   6-room    dwlg.            ^^.^^^ C    ^    Jackson,   212S  E-lCth,  „  °^;/"" '    j^^""^'   Young,    702    Aileen, 

wner C.   B.  Colt,   1522   Broadway,  Oakland.                                             ""  "" Oakland. 

Oakland.  Architect        None  .                 v 

Lrchitect...A.       J,       Mazurette,       1522  ^      .^    ^^v)^'.            '                     COST,    $1550  f,';':.'.''''''„rk'     '"*"■                     COST.    $2000 

Broadway,    Oakland.  lJa>  s    woik.        

ontractor.. Roger  Colt,  1522   Broadway  ^^^.^      W    PINE,    bet.    Uth      and      12th,  N  JAYNE  AVE  300  E  Lee,  Oak- 

I                        Oakland.                pf,cTS3500  Oakland.         Two-story    and    basement  '  i^„<j. '    Garage, 

^^^'■'   *''''  reinforced      concrete      cold      storage       q^.^^^ Eugene    E.    Trefethen,    291 

„ ^  ,-  „      ,  warehouse.  Javne   Ave.,   Oakland. 

470)      W  FAIRFAX  AVE  100  N   Boule-        .^^^.^^^^ Pacifl--    Coast    Canning   Co..  _.,,,,,         <;„" 

vard,       Oakland,       One-story       6-room  ^2^,^   ^^^   pi„e^   Oakland.  contractor'.  .Bruce       B.     Burnett.       208 

dwelling.                 „     ,     .        ,„„,       .,,t  Architect..   None.  Pantages    Bldg..    Oakland. 

iwner Carl      Hartwig,    1601       51st  ^^^.^   ^^^.j^                                COST,    $60,000  COST,     $500 

Ave.,  Oakland,  

architect  ,.. None.                    on«TS9nnn  ^^se)     NO.        1004        TWENTY-SIXTH,  ^^^^^.^     E  LOCKSLEY   AVE   200   N  Clif- 

)ay's  work.                                cusi,   »-uuu  Oakland.      Alterations.  ^^^     Oakland.       One-story     five-room 

"       „,       ^        ^             Owner Jno.  Anderson,  1422  Broad-  dwelling 

;476)      N    HUDSON       350     W       Lawton,  ^^^    Oakland.  °^  ^              jol,„  senett,   5260  Locksley 

Oakland.      Two-story    6-room    dwlg.  Architect  .,  .None.  ■■••      Ave.,    Oakland. 

3wner Frank         Colbourn           o348  ^ay'swork.                                     COST,    $400  ,,.,^,..1  .  .  .None. 

Shatter    Ave.,     Oakland.  'ontJactor    .Rov    Allen.    S29    52nd,    Okd. 

\rcriitect  .  .  .None.  (194)      MONTANA    ST.     Foot    Fruitvale  COST,  $2000 

Contractor.. Edw    Larmer,    631    Poirier,  ^^^^^    Oakland.      Alterations.  

Oakland.                                                Owner' Grace  L.   Stitwell,   Montana  ■     ^    princETON    240    N    Fairfax, 

CO^T,   $.400  ^^^   Sousel   Creek,    Okd.  Oakland.      One-story     5-room    dwlg. 

■ ,.„    ^,  Architect  ..  .None.  Owner              A.     Arfsten,     3032     E-12th, 

(477)      E    THIRTY-FIFTH    AVE    150    N  contractor .  .Harris    &   HLUi.on.    1957    E-        0«  "^' o^uiand. 

Boulevard,    Oakland.      One-story    live-  ,,^j,^^    Oakland.  A,.i-hiteet        None 

room   dwelling.  COST,    $400  contractor '.' J.     J.     Costodio.     1701     55th 

Dwner Ira    Goddard,    -Merced,    Cal.  Cont.acto.  .  .^^^      Oakland. 

.\rchitect  ...None.  ^^^-^      j.,   FIPTY-FIFTH  120  E   Market,  COST.   $1800 

Contractor.. E.     F.     Guldner,     51S     22nd,  Qaklind       One-story    3-room    dwlg.  

°"''''"'-                COST,    $1350        owner Geo.   O'Brien,  880   55th,  Okd  ,.^„,      ,,,    j,h0DA    AVE    250    N   Carmel, 

,  Architect  ...None.  Oakland.     One-story  three-roa.Ti  dwlg 

,.3)      NE     FIF:^N.NTH    .     DOVER,  Wswork.        CO.T,    $.          ^_ ,V  O^klaTd. ""    "  "°" 

Oakland.      one-story    o-ro^ndwI„.  ,^g^,      ,,    ^p^ICOT    500    E    107th    Ave.,  _^,,„,,t  .  .  .None. 

Owner....^.A      M.     Tette,     3117     Gro  oaKUna.      One-story    4-room    dwlg  contractor .  .  J.  -A.  Leithmann,  24 .4  Mon- 

Oakland.  Owner              Frank   Lucas.    San    Leandro  ^^J^^_   Oakland. 

Architect  ...None.                            „.^„  ivrhitert        None  COST,    $1000 

Contractor..  Wm.  C.  Helms,   lb34  Felton  -^' ^^>;;'^^;^t^;,    '^^    Faulkes,  9S2S   E-14th,  

°'''''"'-               COST,    $2000  '              Oakland.  ^,,,,      j,0.   1445   BROADWAY.   Oakland. 
COST,    $la.iu  Alterations. 

dwelling.                                                           ,  uaiid-iiu.      ^  Oikland 

owner H^^E.^Heeves,    3317    E-Uth,  ^  me^nt  bui,dn.g.     ^^^^^    ^^^^    ^^^    ^^,^  O. ^^^^^^    ^^^„ 

ContrlTtor  ■    E^^F.     Guldner,     518     22nd,  Architect  ..  •A^^^'w^^Smith,    1010    Broad-  ^.^^^      ^^      6ROADWAY     234     N     29tU, 

Oakland.                COST,    $500  way,   Oakland.                      ^^^  Oakland.     One-story  brick  and  frame 

Day's    work.                                          •          ■  creamery. 

(480)      W   EIGHTY-EIGHTH   AVE    90    S  -_ Owner F.    E.      Miller,      1724      Tele- 
Olive,     Oakland.         One-story     4-room  9OI6    SUNNYSIDE,    Oakland.  ^raph    Ave.,    Oakland. 
dwelling.                                                     ,,^  'one-storv    3-room  dwelling.  Architect  ..  .A.   P.   Yemck.   Blake   Bldg 

Owner Herman   Elmona,    1955    SSth  ..;  .j.   H.  Starr.   2106   90th    Ave..  Oakland.         ,,,    ^,    .       „,.^ 

Ave.,   Oakland  °^"^'^-           Oakland.  Contractor.  .J.  O.  Price,  231   Blake  Bldg 

Architect... None.  Architect  ..    None.  Oakland.             COST.     $4224 

Contractor.. Tom  Brown.    1641    S9th   .Ave        contractor .  .M,     Trackwell.    Sunnyside^  "~^,^„~  A-irr-  ■tnn  V  R.,v 

Oakland.  COST.    $500  ,-^^3^      \V   MONTECITO  AVE  300  N  Ba> 

COST.    $700  Pace.     Oakland.       Two-story     4-room 

,481)      E  SEVE^^^^^IRD  AVE   300   S        '  "9>      ^    SEQOIA      ..VE      100    E      G^^^^^        ^^^flat^s. ^^^^^        Hennings.       600 

Spencer      Oal^land.       One-story     Sve-  Court.      Oakland.        One  .^to,>  ^^.^^     0.,k,..na. 

room    dwelling.  dwelling. 


.•!4 
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.\|-.lilteit  ...Plill        Scliwur.it.        Plielaii 

'BI(1b.,  San   I-'rnnclsco. 
Contractor.  ..I.     B.     SpraKue,     163'i     4Cth 
.We.    Oakland. 

COST,    J7000 


(.•.in      W    RICHMOND  AVE   224   S   24tli, 
Onklaml.      One-story    brick    sarnge. 

Owner V.    \V.    and    J.    H.    Oatsens. 

iri30    Orove.    Oakland. 
.\rchlteL-t  ..  .J.       II.       Boehrer,      Delger 

Bldg..    Oakland. 

Conlracvr.  ..Vjlfred  Leprault,         2929 

West.    Oakland. 

COST,   J.5600 

(Jlo)      NO.    34.".    MC.NOX    AVt:  .    Oakand 
Oarage. 

Owner \V.    M.    Oer    Val,    Premises. 

.\rchltect  . .  .None. 

Contractor.  .F.    K.    Allen,    468    23th,    Okd 
COST.    $500 


(517)      NO.       43S       EIGHTH,       Oakland. 

Alterations. 
Owner Walter  Watson,   Sll   Broad- 
way,   Oakland. 
-Architect  . .  .None. 

Contractor.  .  F.     T.     Kennedy,     954     Rose 
Ave.,    Oakland 

CO.ST,     $S00 


(521)  LOT  2t;  BL  K--A"  Piedmont  Vista 
Oakland.  All  work  tor  one-story  and 
liasement    and    attic    frame   dwelling. 

Owner Hiram   R.  Jones,   Piedmont. 

Architect  .  .  .None. 

Contractor.  .F.   E.   Allen.    468   34th,    Okd. 

Filed  Felj.  21,  '13.     Dated  Feb.   20,    13. 

Frame    up    i.^ 

Brown    coated    ij 

Completed     and     accepted 14 

Usual    3.-,    d;iys ■ 14 

TOTAL    COST,    $3150 

Bond.    none.      Limit.    90    days.      Forfeit. 

none       Plans   ;ind    sp?ciHcatic-,s    fiieti. 

Building  Contracts  Awarded 
Berkeley. 

JVo.  Onner                     Contractor         Vint. 

4d6     Downie     Peake  4-,i) 

Vil     W'"«i=h      Grant 

458     Bruce     Bruce 

lln  i*;^*'^-    Ingels 

460  Pfrang:     Pfran^- 

461  Same      ...Same 

462  Saime     Same 

463  Same     ..Same 

f  H  P?n"in.^     Rlchter 

4SS  Hincn      Hineh 

■^n?     ¥J''u-\     Michel 

-90     MicJiel     .A^ichel 

ill    Scog-£in     Scoggin 

492     Bosch     Porter 

il%    Macgregor    Poreer 

.104     Williams     Hicks 

-)«.•>     Holme.s     '\ndPrson 

506-    Cal    Ink -Moore 

.".IS     Holmes     Turner 

-l^     -^9ller     Birming-ham 

.120     Diggs      TOgsrs        5,(ici 

(456)  E    REGENT    270    S    Stuart.    Ber 
keley.      Repairs. 

0"'ner Chas.  Downie,  2.<52I    Regent. 

Berkeley. 

■  Vrchitect  .  .    None. 

Contractor.  .F.   R.   Peake   Co.,    2127   Uni- 
versity   Ave.,    Berkeley. 

COST,    S450 

(457)  S     KITTRBDGE  .150     E     Grove 
Berkeley.     One-story  4-room  dwlg. 


1200 

400 
1200 
2000 

200 
2000 
2000 

600 
2500 
1500 
1500 
4000 

400 
1100 
4500 
12150 
1325 
1200 

40n 
250n 
3  5011 


Owner 1.   H,   Whittich,  2014  Center  '492)      S  MONTERKT  AVE  W  Alamed*  I 

Berkeley.  being   Lot    31    Blk    3,   Northbrae,   Ber-  . 

.\rchltect  . . .  L.  S.  Tlbballs,   750  Sanchez,  keley.       All    work    for    second  '  story 

San    Francisco.  of  frame  residence. 

Contraciiir.  ,H.  Grant  ana  W.  G.  Parker,       Owner Mr.    Henry    and    Mrs.    Edna   I 

1164    Hanover    and    S42    E-  Almira   Bosch    Jr.,    Bkly.        I 

I7lh,    oakhinil.  Architect  ..  .John    Hudson    Thomas     ist 

COST,    $1200  National    Bank    Bldg,,    iikly    I 

—  : Contractor.    Porter    Bro?.,    Berkeley           ' 

(458)     N   DELAWARE   215   E   Chestnut,  Filed   Feb.  IS,  '13.     Dated  Feb.  13,  'ij        I 

Berkeley.     Two-story  factory.  Deed  to  Lot  11   Bk   S   Case  Tract,           | 

Owner Bruce    Lumber   &    Mill    Co.,  Kky.,   subject   to   single   mortgage 

1291    Delaware    Berkeley.  not   in   excess   of   $500  at   comple-           I 

Architect  . .  .None.  tion     I 

Day's   work.                                     COST,    $400  TOTAl' COST.   $400 

Hon.1,    none.      Li,.nit,    40    days.      Forfeit 

I4.i9)      S    HEARST    289    W    .Sacram    nto,  none.      Plans    and    speciflcations    lied      ' 

Berkeley.      One-story    4-room    dwlg.  '         I 

Owner.  ..  .Erik    A.    Ingels,    1433    Hearst 

Ave.,   Berkeley. 
-Vrihitcct  .  .  .None. 
Day's    work.  COST.    $1200 


(516)      NOS.    711-713    HARRISON.    Oak- 
land.     Repairs. 

Owner Myers    &    White,    I7tli    and 

Broadway,    Oakland. 
Architect  . .  .None. 

Contractor.  .F.    T.    Kenned.v,    954    Rose 
Ave.,   Oakland. 

COST,    $450 


W   Mc- 
5-roora 


Siiafter 


(4liH)  W  DK1..\\\ARE  2.-.S  9-1 
'Gee,  Berkele.N.  One-story 
dwelling. 

Owner.... C.  J.  Pfrang,  5451 
.^^e.,    Berkeley. 

.\rchitect  .  .  .None. 

Day's    work.  COST,     $2000 

(401)      N      DELAWARE    225    X      McGee, 

Ber'Keley.      One-story    5-rooni    dwlg. 
Owner.... C.      J.    Pfrang,    5455      Shafter 

Ave,,  Berkeley. 
Architect  .  .  .None. 
Day's    work.  COST,    $2000 

(462)      N  DEL.-VWARE   32C      W      .McGee, 
Berkeley.       One-story    5-room    dwig. 

Owner C.  J.   Pfrang,     5455  Shafter 

A\e.,   Berkeley. 
Architect  .  .  .one. 
Day's    work.  COST,    $2000 


(463)      N   DBL.^WARB    292^    AV   McGee, 
Berkeley.      One-story    o-room    dwlg. 

Owner C.    J.    Pfrang,    54'55    Shafter 

Ave..   Berkeiev. 
Architect  .  .  .None. 
Day's    work.  i.'OST.    $2000 

(4S7)      NW  CEDAR  &  SIXTH.   Berkeley 
Complete    apper    story. 

Owner Henry    Penning.    1528     6th, 

Berkeley. 
.Architect  .  .  .None. 

Contractor.  .T.     C.     Richter.     1912     Vine, 
Berkeley. 

COST,    $600 


(4SS)      W  KING  165  S  Ashby  Ave.,  Ber- 
keley.    One-story   o-roorti   dwelling. 
Owner J.     T.     Hinch,     1542     Broad- 
way.  Berkeley. 
Architect  .  .  .None. 
Day's    work.  COST.    $2509 


(489)      NE   MABEL  AND  SIXTY-SIXTH 
Berkeley.       One-story    4-roon    dwlg. 

Owner Adolf      Michel,     1092      66th, 

Oa'Kland. 
Archi:ect  .  .    N'oiic. 
Day's    work.  COST,    $1600 


(490)      E   MABEL   130    N   66th,   Berkeley 
One-story   4-room  dwelling. 

Owner .Adolf     Micheil,     1^092     66th, 

Berkeley. 
.\rchitect  .  .  .  None. 
Day's    work.  COST.    $1500 


{4!)1)  E  CLARE.MONT  AVE.  opp  Ash- 
by  Ave.,  Berkeley,  One-story  Class 
"C"  garage. 

Owner F.    M.    Scoggin,    2512    Ashby 

Ave.,  Berkeley. 
Architect  ..  ..A.      Merrill      Bowser,      1007 

Broadway,    Oakland. 
Day's    work.  COST.    $4000 


(493)  E  SHATTUCK  AVE,  bet.  Alston 
Way  and  Kittridge,  Berkeley.  All 
work  for  one-stor\-  addition  to  brick 
buildinir. 

Owner Lucy       W.    G.       MacGregor, 

Berkeley. 

.\i    hitert     ..None. 

Contractor.  .Porter    Bros.,    Berkeley. 

Filed   Feb.  IS.  '13.     Dated  Feb.   17,  '13. 

Brick    work    completed    $S65 

Completed    and     accepted 355 

Usual    35    days j^q 

TOTAL   COST,    $1100 

Bond,    none.      Limit.    40    days.      Forfeit. 

none.      Plans   and   specifications    filed. 

1502)  N  PLAZA  DRIVE  300  E  Encina 
Place,  Berkeley.  Two-story  S-room 
dwelling. 

""■"fr Gladys   O.    Ghirardelli.    2765 

Prince,   Berkeley. 
Architect  ...Sidney   B.   Newsom.   Nevada 

Bank    Bldg..    S.    F. 
Contractor.  .Anthony       &       Heyer,       465 
Moss    Ave..    Oakland. 

COST.    $4500 

(504)  S  ASHBY  AVE  120  E  San  Pablo 
Ave..  Berkeley.  One-story  five-room 
dwelling. 

Owner Mrs.  H.  E.   Williams,  520  .•?6th 

Oakland. 
Arcliitect  .  .    None. 

r'ontractor..A.    L.    Hicks,      5719      Dover, 
Oakland. 

COST,    $1250 


1505)  S  RUSSELL  340  E  San  Pablo 
Ave.,  Berkeley.  One-Story  five-room 
dwelling. 

Owner A.    Holmes,    Rust,    P.    O. 

Architect  . .  .None. 

Contractor..  S.    W.     Andersen,     2114     E- 
30th,    Oakland. 

COST.    $1325 


(5061  W  FOURTH  200  N  Camelia. 
Berkeley.  One-Ptory  one-room  cor- 
rugated iron  still. 

Owner California     Ink     Co..     Third 

and    Camelia,    Berkeley. 
.\rcli.itect  . .  .None. 

Cnntiaclor.  .Moore    X-    Burlingame,    2432 
Grant,   Berkeley. 

COST,    $1200 


(.".1S)N    FOREST    AVE    430    E    Piedmont 
Ave.,    Berkeley.      One-Story    one-room 
garage 
Owner... E.    Clarence      Holmes,      2829 

Forest    Ave.,     Berkeley. 
Aic-liitect  ..  .Albert    Farr,    Oakland    Ave 
Pied,-:nont. 

Contractor.. Turner,     2829     Forest 

-Ave.,     Berkeley. 

COST,     $400 


(.•119)      W   ADELINE    150  N  Ashbv   Ave.. 

Berkeley.      Two-.nory  2-room    dwlg. 

.Mr.     .Moller,  2966     Adeline, 
Berkeley, 


(Twner. 
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3") 


3003 


cliitect  .  .  .None. 

nitraotof.  .H.    D.      Birniin.i^liam. 
Fulton,    Berkeley. 

COST,    $2500 


,20)  S  RUSSELL  450  \V  Chiremont 
Ave.,  Berkeley.  Two-story  S-room 
dwelling. 

vvner Marslmll-Diggs,    2967    Ava- 

lon,   Berkeley, 
rchitect  .  .  .C.    M.    Cook,    Rialto    Bldg., 
San     Francisco. 

COST,    $3300 


ly  s 


Building  Contracts  Awarded 
Alameda. 


!o         Own»r  Cout-notor        Aliit. 

n     Strang     Strang        2000 

72  Woodbury      Dufour  ;>no 

73  Co-op    Bldg    ........Owner        2000 

74  MacGregor     .  .  .  .MacGregor        ISOO 

75  Same     Same        1800 

471)      i'lO.     136S    BURBANK,     Alameda. 

One-stury    5-room    dwelling. 

Dwner V.  N.  Strang,  2015  ISth  Ave 

\  Oaitland. 

(ircliitect  .  .  .None. 

Ws  work.  COST.  $2000 

1 472)      NO.     1413     EVERETT,     Alameda. 
I    Alterations. 

ijwner Clark    G.    Woodbury,    Prem. 

\rchitect  .  .  .None. 

Llontractor.  .Wm.     D.>four,     232S     Sinta 
Clara    Ave.,    Alameda. 

COST.    $5000 


mont  1!      W     Is'inncv    to    Oliver 

Duval    *   Son Jan.    25,    1913 

Feb.  IS,  1913  — LOT  11  nLK  ".M"  Har- 
mon Tract  .\'  Asliby  Ave  ^%'>  B  Cal- 
ifornia, Bkly.     R  E  Cotter  to  Erns- 

berger   &    Dlidine Feb.    15,    1913 

Feb.  l.S.  1913— W  CAMPBELL  20  N 
10th  N  30xW  70,  Okd.  Marie  and 
Jacob  Barlin  to  Henry  Ahneteld.. 
Feb.  19.  1913— SE  BARTLETT  AVE 
53.25  SW  Grafflan  SW  3SxSE  100, 
Okd.       Caude    Scheelk     to    whom    It 

may    concern Feb.    11,    1913 

Feb.  19  ,1913 — SE  BARTLETT  AVE 
91.25  SW  Grafflan  SW  37xSE  100, 
Okd.      Claude    Scheelk    to    whom    it 

may    concern Feb.    11,    1913 

Feb.  20,  1913 — LOT  26  BLK  "F"  Map 
Mastick  Park,  Ala.  Mark  T  Cole 
to  whom  it  may  concern. Feb.  17,  1913 
Feb.  20  ,1913— LOT  14  North  Chris- 
tiania  Tract.  Albany.  Peake- 
Munro  Co  to  F  R  Peakc.Feb.  15,  '13 
Feb.  20,  1913— NE  PALA  AVE  AND 
Monte  Ave  N  along  Monte  Ave 
117.72  E  125  S  130.98  W  125.75, 
Piedmont.      A    H    Higgins    to    J    H 

Dingwelll ...Feb.     20,     1913 

Feb.  21,  1913 — ALL  LOT  15  BLK  27 
and  Lot  14  Blk  27  which  SW  line 
parallel  to  SW  line  Lot  14  and  dis- 
tant at  L  lo  NE  theretroMi,  Hav- 
enscourt,  Okd.  Extension  Bldg  Co 
to  R  H  Van  Sant Feb.  20.  191.1 


(473)  NO.    ^.;dd    CENTRAL   AVE.,    Ala- 
meda.     One-story   dwelling. 

Owner Co-Operative      Bldg.         Co.. 

3014    Central    Ave.,    Ala. 
Architect  .  .  .None. 
Days  work.  COST,   $2000 

(474)  NO.  639  BUENA  VIST  AVE,  Ala- 
meda.     One-story   dwe'li"S- 

Owner C.    M.   MacGregor,    470    13th, 

Oakland. 
.ii.rchitect  .  .  .None. 
Day's   work. 


COST,    $1800 


(475)      NO.     641     BUENA     VISTA    AVE., 
Alameda.      One-story  dwelling. 

Owner C.    M.   MacGregor,    470    13th, 

Oakland. 
Architect  .  .    None. 
Day's   work.  COST,    $1800 


COMPLETION  NOTICES. 


AL.IMED.-V    COITXTV. 

Feb.  17,  1913— S  37  FT.  7 '/j  IN.  LOT 
35  Blk  11  Map  of  Lands  of  Regent 
St.  Homestead  Ass'n,  Bkly.  George 
W  Hughes  to  Paul  E  Woodburn.. 
Jan.    18,    1913 

Feb.  17,  1D13 — LOT  S3  Piedmont-by- 
the-Lake  Tract,  Okd.  John  J 
Hammond  to  Anderson  &  Lundberg 
Feb.    12,    1913 

Feb.  17,  1913 — LOT  11  North  Chris- 
tiania  Tract,  Bkly.  Peake-Munro 
Co   to  F  R  Peake Feb.    14,    1913 

Feb.  17,  1913— LOT  12  North  Chris- 
tiania  Tract,  Bkly.  Peake-Munro 
Co  to  F  R  Peake Feb.   13,   1913 

Feb.  18,  1913— N  TWELFTH  100  B 
Franklin  E  50xN  100,  Okd.  Martin 
E  Marks  to  Carnahan  &  Muiford 
Feb.    13,    1913 

Feb.  18,  1913— S  Vi  BLK  1  Bishop 
Subdivision  Piedmont  Park.  Pied- 
mont. R  W  Kinney  to  Oliver 
Duval    &    Son Jan.    25,    1913 

Feb.  IS,  1913— S  %  BLK  1  Bishop's 
Subdivision    Piedmont    Park,    Pied- 


floors  will  be  uf'ed  m  ti.i-  lIvInK  ami 
dining  rooms.  There  kIII  !c  open  (In.' 
Idacet  and  tile  or  '■  rlik  mintels.  Ti  e 
exteriors  v.lll  le  eoveel  with  rustic, 
blilnsles  and  cement  plaster.  Plann  are 
In  the  hands  of  the  owner  and  the 
work  will  be  done  by   Day  Labor. 

SCHOOL — 1  story  and  base,  rein- 
forced concrete,  $35,000.  BurllnKame, 
San  .Mateo  Co..  Cal.  Architect,  W.  H. 
Weeks,  7.')  Post  St.,  f>.  F.  Owners.  Bur- 
llngamc  School  District.  Plans  for  a 
new  school  which  l»  to  be  erected  In 
Hurllngame  have  Just  been  accepted 
liy  the  Board  of  School  Tru.stees.  There 
win  be  four  class  rooms.  A  central 
heating  f-ystem  Is  to  be  Installed.  In- 
terior of  the  building  will  be  Hnished 
in  pine.  Maple  lloors  will  be  used.  The 
exterior  of  the  structure  will  tit  faced 
with  cement  plar.ter.  A  red  clay  tile 
roof  is  specified.  Plans  will  be  complet- 
ed us  rapidly  as  possible  and  bids  will 
lie    calle* 


LIENS  FILED. 

AI.A^IEDV    COUNTY.  « 

Feb.  15,  1913— SW  LINDA  AVE  and 
SE  Glen  Ave  SW  along  Glen  Ave 
40  SE  110  NE  47.50.  NW  110.20,  Okd. 
Pacific   Mfg   Co    vs   Joseph    Gavello 

$236.10 

Feb.  15,  1913 — LOT  11  Map  Cunha  & 
Walker  Ppty,  Brooklyn  Tp.  Brit- 
tain  &  Co  vs  B  J  Radclifte $29.50 

Feb  IS,  1913— SE  BUENA  VISTA  AVE 
and  Foley  E  along  Buena  Vista 
Ave   66   2-3xS   100,   Ala.     M   Mazzini 

vs   L   Gottheim    $121.82 

Feb  IS,  1913— S  BUENA  VISTA  AVE 
66  2-3  E  Foley  E  33  l-3xS  100,  Ala. 

M  Mazzini   vs   L  Gottheim    $46,85 

Feb  18  1313— W  AYAL.'^.  AVE  132.53 
N  H(5rman  N  64  W  97  S  71.42  E 
65.40,    Okd.      Standard    Supply    Co    s 

William     H     Robinson $124 

Feb  19  ,1913— LOT  10  Bachelder  Tct, 
Oakland  Tp.  Pacific  Architectural 
&   Engineering   Co   vs   Parthenea   D 

and    Blinn    S    Bryant $107.50 

Feb  21  191-3- SE  FRUITVALE  AVE 
579  63  NE  E-14th  SB  165  SW  60  SE 
100  SW  33  NW  130  NE  50  NW  135 
NE  45,  Okd.  Inlaid  Floor  vs  M 
J     Medina       and       Alexander       Mc-  ^ 

Donald .$78J2i 

Feb.  21  ,1913— LOT  11  Map  Cunha  & 
Walker  Ppty,  Brooklyn  Tp.  Cali- 
fornia Door  Co,  $204.60:  George 
Berkel,  $87.25:  J  J  Douglass  and 
Clifford  Meikel  (Crescent  Fix- 
ture Co),  $57.70;  G  H  Andrews,  $25: 
(-  W  Hamilton,  $43.25;  F  J  Keegan, 
$139.62   vs   B   J   Radcliffe 

SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 

COTTAGES— 3.  1  story  and  b.ise. 
travne  $2,000  each.  San  Jose.  Santa 
Clara  Co..  Cal.  Architect,  none.  Own- 
er E  Hlatt,  24  Brooks  Ave.,  San  Jose. 
The<e  liouses  will  be  erected  in  va- 
rious parts  of  the  city.  Each  will  con- 
tain live  rooms  and  bath.  M  interior 
liniM.    will  be  nf  pine  and   redwood.  Oak 


Building  Contracts. 


SANTA     CIaARA    COUNTY. 


E    EIGHTH,    2nd    Lot    S    of    San    Carlos, 
San    Jose.      Five-room   cottage. 

Owner Edwin    Comer,    Premises. 

-\rchitect  .  .  .None. 

Dmv's     wn-k.  COST.    $1S<00 


Re 


XO.    3S    S-M.\RKET.      San    Jose, 
modeling    store    front. 

owner B.   Myers  &   Sons,   Premises 

.\rchiteet  .  .  .None. 

Day's    work.  COST,    $400 

ADJOINING  GOLDEN  GATE  CAN- 
nery,  92  feet  on  Third  and  extending 
through  to  Fourth  St.,  San  Jose. 
Carpenter  work  on  warehouse. 

Owner H.    B.    Martin    &    Co.,    65    3- 

Market,    San    Jose. 
Architect  ...Geo.  W.  Page,  51  Rea  Bldg. 

San   Jose. 
Contractor.    J.  H.  Miller,  San  Jose. 
Filed  Feb.   18,  '13.     Dated  Feb.   18.  '13.^ 

As  work   progresses '?5% 

Usual    35    days 25% 

TOTAL  COST.  $1990 
Bond,  $1000  Surety,  Fidelity  &  De- 
liosit  Co.  of  Maryland.  Limit.  50  work- 
ing days.  Forfeit,  none.  Plans  and 
specifications    filed. 

BRICK   WORK   ON    ABOVE. 
Contractor.. E.    F.    Smith,    San    Jose. 
Filed   Feb.    IS,  '13.      Dated   Feb.    17,  '13. 
Wall  up  scaffold  high  all  around. $500 
Walls    up    2      scaffold      high      all 

,  . .    500 

around     

Walls      up    3      scaffold      high      all 

J  . .    500 

around     

Wall      up    4    scaffold      high      all 

around     '^ 

Usual    35    days ^65 

TOTAL  COST,  »266o 
Bond  $133250.  Suretyfi  Fidelity  &  De- 
posit Co.  of  Maryland.  Linit.  30  work- 
ing days.  Forfeit,  none.  Plans  and 
specifications    filed. 

Completion  Notices. 

SANTA   CtABA    COUNTY 

RECORDED  ACCEPTED 

Feb     IS.    1913— SECTION    12    AND    IS 
twp   South   Range   2   West.   West   of 
Town    of    Saratoga.      Eri    H    Richard- 
son   (Brick    and    tile)    contract...    _ 
Jan.    4.    191 '^ 

Feb.'l5.1913-^aN-E  XO.  129.  San  Jose 
4.  Bressani  to  J  B  Lamb.  .Feb.   13.    13 

Fc'b     13   .1913— W    WARK    AVE   about 
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\    i>(  a    mile   S   of  dry   creek    road. 

.Mis  S  G  Roy  to  P  J  Schmidt 

Fell.    3,    1913 

Kol..  10  ,1913— SE  NINTH  &  MARGA- 
rot.  Snn  Jose.  Annie  M  Snertncr 
10  J    B  I.,anil) Fel).    10.   1913 


Liens  Filed. 


Santa  olaba  county. 

KKCORHKn                                        A.MOltNT 
I'VI).   19.  1913— KIFTH  ST.  near  Ulgle- 
liury.  Gllroy.     S  S  McLeod  vs  How- 
:ird    Wllley     $3!.", 

MARIN,   CONTRA   COSTA  AND 
SONOMA  COUNTIES. 


llUTKI a      .slor.v      ^111. 1         has,..      l.rirU. 

Cost  not  stated.  Ki.hiiinrul,  Contra 
Costa  Co..  Cal.  Arolilteot.  Sidney  B. 
Ne'wroni.  Nevada  Hank  liklg.,.  S.  F. 
Owner's  name  \vltlilield.  Preliniinar.v 
plans  are  heiiiK  prepared  for  a  lliree- 
story  fommeri-ial  .s-triicture.  wliicli  will 
shortly  he  erected  on  .McDonald  avenue. 
There  will  he  stores  and  the  hotel 
lohhy  on  the  Mrst  lloor  and  in  the 
nelBlihorhood  of  lio  rooms  on  tlie  upper 
lloors.  The  huildinK  will  cover  an 
area  of  30.\11:;  feet.  Interior  fini.sh  will 
he  of  pine  and  redwood.  A  central 
healing  system  and  not  water  plant 
will  he  installed.  The  e.\terlor  will 
prohahly  he  faced  with  pressed  brick. 
Plans  are  still  in  the  preliminary  state. 

CITY  HAI-1. — 2  story  and  base,  brick 
and  steel.  $35,000.  Santa  Rosa,  Sono- 
ma Co..  Cal.  Architect,  L.  M.  Turton. 
Napa.  Owners.  Cit.\-  of  .Santa  Rosa. 
Kids  for  the  coni^truction  of  this  build- 
ing were  opened  hy  the  City  Council 
on  February  ISth.  The  work  was  seg- 
regated and  no  report  ot  the  lowest 
man  has  been  received.  All  bids  for 
the  work  will  be  found  in  this  issue 
under  Marin.  Contra  Cn.ata  and  Ponoma 
Counties. 

Contracts  Awarded. 

CITY  HALL — 2  story  and  base,  brick 
and  steel.  $40,000.  Santa  Rosa,  Sono- 
ma Co..  Cal.  Architect.  L.  M.  Turton, 
Napa.  Owners.  City  of  Santa  Rosa. 
The  following  contracts  for  this  struc- 
ture have  been  awarded  by  the  City 
Council:  ' 

Gallagher  \r  Wygant.  S.  F..  general 
construction.    $24,250. 

Ralston  Iron  Works,  S  F..  structural 
steel.    $4,253. 

.M.  G.  West  Co..  .S.  F..  vault  and  cell 
work.    $2,766.75 

John  G.  .^utton  Co..  S.  F.',  heating. 
$1,770. 


Bids  For  City  Hall  At 
Santa  Rosa  Opened. 

NoiMirate  Hids  for  General  Con.strue(ion, 

HpRtiug,     Structural     Steel     nod 

Vault  and  iDi-ll  Work. 


Bids  for  the  construction  of  the  new 
City  Hall  at  Santa  Rosa  were  opened 
on  the  ISth  by  the  Board  of  Trustees 
and  all  figures  w-ere  taken  under  ad- 
visement until  the  next  meeting  of  the 
Bqard,  which  will  be  held  on  Thursday 
evening.  The  building  is  to  be  a  two- 
story  and  basement  steel  frame  struc- 
ture .v'ith.  exterior  walls  of  pressed 
hrick.  Plans  were  prepared  by  Archi- ' 
tect  L.  ir. -Turtpn  of  Napa.  Gallagher 
&    Wygan't    (if    this    city    presented    the 


lowest  l)id  for  the  general  construc- 
tion. Separate  llsures  were  taken  for 
the  steel  work,  heating  and  vault  and 
cell  work.  The  following  is  a  com- 
idete  list  ot  the  figures  as  received: 
General    Coniitructlon. 

Leech    &    Waters $28,500 

Burt   T.   Owsley 26.629 

J.    O.    Kuykendall 26.344 

(Jallagl.cr    &    W.vgant 25,250 

Frank      Sullivan      (including 
steel    work,    heating,    vault 

and    cell    work 37,909 

Geo.    Rielly    (including    steel 

work    and    heating) 32,400 

Roberts    Bros.     Co 26,778 

Wold    &    Kuhn 27,800 

Structural     Steel     Work, 

Gallagher    &    Wygant $4,295 

Ralston    Iron    Works 4.253 

Schrader   Iron    Works 4,765 

Judson    Mfg.    Co 5.725 

Erode   Iron    Works 4,994 

Pacific     Rolling     Mills 5,093 

Western    Iron     Works 4.300 

Mortenson    Constr.    Co 4.528 

Vault     and     Cell    Work. 

Gallagher   &    Wygant $3,500.00 

Ralston    Iron    Works 2, 828. CO 

.Tudson    Mfg.    Co 3.400.00 

.M.    G.    West    Co 2.766.75 

Acme   Iron   &   Wire  Works.    3,737.00 
Heating. 

Charles    E.    Thomas    Co $1,911 

J.     E.     O'Mara 1,777 

John    G.    Sutton 1.770 


Building  Contracts. 


MARIN    COUNTY. 


BELVEDERE.      All    work   for   one-story 
frame    residence. 

Owner Dr.    Florence    N.    Ward    by 

H.    L.    Burleson,    Agt.,   Hyde 
and    Bush,    San    Francisco. 
Architect  ..  .Herbert  A.   Schmidt.   Royal 

Ins.  Bldg.,  San  Francisco. 
Contractor.  .B.     L.     Turner,     3137     Per- 

alta  Ave.,  Oakland. 
Filed    Feb.    17,    '13.      Dated    Feb.    8.    '13. 

Rafters    in    place $853 

Ready     for    plastering 853 

Plastered   and   sash    glazed 853 

Completed    and     accepted 854 

Usual   35   days 1137 

TOTAL  COST.  $4550 
Bond,  $2275.  Sureties,  Arthur  R.  Slater 
and  Chas.  Bucholtz.  Limit,  75  days. 
Forfeit.    $5.      Specifications    only    filed. 


SVV  FOURTH  AND  CUDS  S  105  W  62 
N  105  E  62.  San  Rafael.  All  work 
for  one-story  addition  to  present 
garage    .building. 

''wner W.  I.  Thayer,  San  Rafael. 

Architect  ...T.    O'Connor.    San    Rafael. 
Contractor.  .Jos.       P.       Williams,       San 

Rafael. 
Filed    Feb.    6.    '13.      Dated    Feb.    5,    '13. 

Frame    up     $324.45 

Enclosed    and    galvanized    iron 

on     r42.4'5 

Completed    and    accepted 342.40 

Usual    35    days 342.43 

TOTAL  COST,  $1369.73 
Boi1a.  $342.45.  Sureties,  R.  W.  John- 
son and  M.  D.  Butler.  Limit,  25  days. 
Forfeit,  $.t  Plans  and  specifications 
filed. 


UEER    PARK,    Fairfax.      All    work    for 
one-story    and    basement    frame    bldg. 

Owner John    Musso. 

'  Architect  .  .  .Emil    D.    Lecher. 

CoYiti-actol-.  .G.    Ferroni    &   Son. 

Filed   Feb.'   17.    '13.      Dated    Feb.    13.    'K! 
Frame  ■  up,   eiu'lo-'ed   and    roof  on.  $437 


Brown    coated    and    outside    com- 
pleted        43, 

Completed    and    accepted 437 

Usual   35   days 435 

TOTAL  COST.  $1750 
Bond,  none.  Limit.  60  days  from  re- 
cording. Forfeit.  $5  Plans  and  speci- 
fications.' none, 

NW  MADRONE  AVE  200  SW  fm  in- 
tersection of  Madrone  .'^ve  with  E 
line  lot  W.  San  Anselmo.  All  work 
except  shades  and  electric  fixtures 
for  one-story  and  basement  frame 
building. 

Owner G.    Pagann. 

Architect  . .  .None. 

Contractor.  .L.   N.   Devincenzi  and   M,   A. 
Perini. 

Filed  Feb.   18,  '13.     Dater  Feb.    IS,   '13. 

Rough    frame    up $575 

Enclosed   &   ready   for   plastering  575 

Completed    and    accepted 575 

Usual    35   days 575 

*-x'AL    COST,    $2300 

Bond.    none.      Limit,    60   days   from    Mar. 

1.      Forfeit.      plans    and      specifications. 

none. 


Building  Contracts. 

CONTRA     COSTA     COUNTY. 


AT  AVON       All   work   for  brick   setting 

for  5    70-h.   p.   boilers. 

Owner Associated    Oil    Company. 

Engineer  ...A.  F.  L.  Bell. 

Contractor.  .J.   T.     Thorpe     .fc  Son,      5i:T 

Anza,     San     Francisco. 
Filed  Feb.   19,  '13.     Dated  Jan.   29,  '13. 

10th    of    each    month 75tj. 

Usual    35    days 25f; 

TOTAL  COST,  $1175 
Bond.  $600  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  forfeit, 
none.     Plans  and  specifications  filed. 


DRAUGHTS.MAN  wants  position 
Three  years'  office  experience;  1  y- 
years'  college  course.  General  ex- 
prience.  Can  give  references.  ROY'  C 
MILLER.  2426  Virginia  St..  Berkelev. 
Cal. 


Completion  Not.ces. 

MARIN    COUNTY. 

RECORDED  ACCEPTED 

Feb.  IS,  1913— BGE  A  PT  150  SW 
"Li"  and  San  Rafael  Ave  r  a  S  150 
r  a  E  35  r  a  parallel  with  "D"  N 
150,  San  Rafael.  Harry  Fletcher 
to  Le  Cornec  &  Warden  Feb.  13,  191?. 
Feb.  19,  1913— SAN  -ANSELMO  (Mug- 
nolia  Tct).  The  Shield  Co  to  Boyd 
&    Kerr peb.    8.    1913 


SACRAMENTO,    STOCKTON 
NORTHERN  CALIFORNIA. 


BANK— 1  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Greenville. 
Plumas  Co..  Cal.  Architect,  J.  B  Og- 
born,  Richmond.  Owners,  Indian  Val- 
ley Bank.  This  building  has  been  men- 
tioned here  before  vvhen  plans  were 
first  completed.  The  structure  will  be 
a  fireproof  building  designed  in  the 
classic  style.  Banking  quarters  will 
he  finished  in  hardwoods,  ornamental 
IJlaster  and  tile.  There  will  be  coin 
and  safety  deposit  vaults.  A  central 
lieating  system  is  to  be  installed.  Be- 
sides the  public  room,  work  space  and 
vault  room,  plans  provide  for  a  private 
office  and  directors'  room.  The  ex- 
terioi-  of  the  building  will  he  faced 
Willi    cement    plaster.       Plans    are    i-.vn- 


BUILDING  AND  INDUSTRIAL  NEWS  .i? 

iu"r'    B-d    '"■.,"'";'""■''   '■'■"'"   *'"■  Completion  Notices.  FRESNO,    MODESTO,    STANIS- 

■•'cr^vst.   "   "'        "-     °'^^"*"      ""  sacramk^tT/coi.ntv.  LAUS  AND  CENTRAL 

«     .       ^     .         ,  ^  CALIFORNIA. 

Contracts  Awarded.  krc^orded                         accepted  

\PART:\IENT     ll()i;.SK-   l     >tcpi.\      and  l"f'''-    -'1,    191.3— JEPFRY   SHOPS    (roof  \V  A  l:l':l  |i  i|i.S|.;— ;;       stdl-y       mikI       liaKe. 

se,    I>i-iok    and    steel,    ?U.i,(IOO.      Stock-  work),  Sacramento.     Western  Paci-  '•''"■k    Mini    concrptc.      Con     ncil    Kliited. 

1,    San    .loaquin    Co..    Cal.      Aroliitefl.  lie    Railway   Co    to   Malott,    Peter.«on  l''re>iii..     Fresno    Co.,     V:il.       Arclilti>c-tH. 

enn   Allen.    Phelan    Bdg-,,    S.    F.      Own-  '"^^    .Adams Feb.    12,    191.'!  Austin    *    Ponnell,   WrlRlit    *    Cullender 

5,    Home    Builders'    Security    and    In-  l'"el>-     13.     1913— ELEVENTH    AND    K  IJUr-.     I..     A,       f)wner.>!,     Stoworl     Fruit 

stnient   Co.      Tlie   following-   contracts  Sts.,    Sacra'.nento,       B    Frammer    to  '"••    '■'''<'«""■      The    building    will    covqr 

ve  been  awarded   on   tliis  building  bv  Latourette-Fical   Co Feb,   7,    1913  ''"''    "''"'"    "'    i;9.vl2.i    teet.      Construction 

cliitect  Allen:                                                                              # "''"    '"'>'l    '"''   concrete    foundation.    con- 
Brick  work  awarded  to  A.  \v.  Cnweii  Buildins-  Cnntrant<!  '■'"'''^   """'■''  """^   '""''^■''   •''<'<''•'"'•   walls. 

xkton,    for    $12,125,  PUliaing  UOncraCtS.  r^^.^^   ^,jt„    ^^^^^^^    piaster.      There   will 

Structural    steel    awarded    to    Ralston  SAN   JOAauilV   COUNTY  ''^    '"''""    ^''"'"'^^'   f'"nes  and   sash.    An 

Dn    Works.   San    Francisco,    for    $5  284  '  automatic  sprinkler  s.v.nem    will   be   in- 

Ornamentai     iron     work     awarded     to  S\V     CALIFORNIA     AND    .lEFFEUSON  '"'"f,!'- ,    •">'"    '"'^''io'-    "ni^h       will       be 

illey   Iron  Works,   Stockton.    $1,200,  Stockton.         All    work    tor    store    and  '■P"''''^'"-       '''•'"f  ;"'<'     "<""-lV     complete 

Ornamental  cement   work  awarded  to  (lat,  '"'       """'f-^    "'i'    '"'   lallc!    for   slioilly. 

F.    Larsen,    San    Francisco,    for    $45(1.        (Uvner .\Ir.s.       J,        \V,        Wilkeson  ContraCtS   Awarded. 

Mill.      cabinet      work,      stairs,      glass  Robert    Island!                     '  .\1U.MCI  PAL   AlUilTDRiU-M — 2    story, 

rarded   to  Cotton   &   Biandt,  Stockton,  Architect         R    P     Morrell     2'6-2''7    Yo-  reinforced    concrete.       $33,600.       Fresno. 

r    $12„'?9,S.  "  Semite    BIdg.,  ' Stockton.  Fresno  Co..   Cal.   Architect.  C.   K.   Kirby. 

Marble    and     tile     awarded     to     H,     I'.  Contractor.  .Frank    Tucker,     321     North  ■'■■■•    I'-'-esno.      Owners,    City    of    Fresno, 

scher   .Marble   and    Tile    Co,,   .Stockton,  Sierra    Nevada,     Stockton  Contractors.  .McElroy    &    Riggins.    Fres- 

r    $343,  Pi,g3   jrgb.   S,  '13,      Dated   Feb.  10.  '1.1.  ""■     Contract   price,  $35,600.     Two  other 

Plumbing,    heating    and    sheet    metal  Frame    up                                                   $800  '"''^    were    received    for    this    work,    one 

jork    awarded   to      Edw,      L.      Gnekow,  Plaster    completed    800  f'"om     H,     A.     Hansen,     i'resno.     $41,SS7. 

lockton.    for    $14,322  Covnpleted                     ... 800  """^  "'^  other  from  Trewhitt  &  Shields. 

Electric    work    awarded    to    the    Elec-  TOTAL  COST,   $2400  Hanford,     for       $40.S4fi,       Tlie      contract 

ic   and    .Machinery    Rquiprient    Co,    for  Bond,    $1S00,       .Sureties,    C,    Totte'n    and  » ''-^  ;. warded   to   MciOiroy   n    Itlggins. 

2S0-  R,   C,    Brandt,     Limit,   40   davs.      Forfeit.                           ♦ 

* '"■  —  i^!!!!i— «-■  Award   Contract   For 

Building  Contracts.  lots  lo  and  12  blk  239  e,  Stockton,  _,,                   »       i-         • 

Addition  to  frame  building,  r*rp<^nn  AnnitoriiiiTi 

SACRAMENTO     COUNTY.                        Hvner Mrs.    H    Jones  I   I  C»1IU     fVUUUUl  lUlll. 

Architect  ...None.  

M    OP    LOT    5    AND    5  V^    OP    LOT    6,    U,  Day's     work.                                       COST,     $3500  "nlj      'Mire.-      Itiils     Were      lU'c-eiveil     for 

V,    21st    and    22nd    Sts„      Sacramento,  FiiiisliinK   fonstriicdon   of   niiiiaine 

Two-story     dn-eliing     and     one-story  LOT    12   bi^is.   u.-)    a.   Stockton,      Remodel  Hm    Job    i«    .\"ariliMl. 

garage.  Pioneer    Hall.  

wner A.    A.    Jlerkley,                                   Owner San      Joaquin       Investment  only     three     bids     were     receiyed     for 

rchitect  ,  .  .Seadler      &    Hoen,      Gerber  Co.,    Stockton,  the     finishing       construction       of       the 

Bldg.,   Sacramento  Arclntect  ,,  .Walter    King,    Elks'    BIdg,,  Rowell    Auditorium    in    Fresno    by    the 

ontractor.  .G.   s.   Hayes,  Stockton,  City   Council   on    Monday   evening.   Feb. 

iled  Feb,   15,  '13,     Dated  Feb,   10,  '13.  Contractor ,  .T,     Lewis,     5     San     Joaquin  ]7th.     The   work    w^as   estimated   to  co=t 

COST,  $10,962  S'-'   Stockton,  $40,000    and    all    bids    were    well    within 

COST,    $25,000  the  appropriation.     Plans  for  tlie  build- 

.     6U    FT,    LOT    6,    J,    K.    13TH    &    IJTH  ^'OT     G     BLK     ISO     E.Stockton.       Frame  jpg,    .^-ere    prepared    liy    Architect    C.    K. 

Stsi,          Sacramentoi,            Three-story  building,  Kirby   Jr.,   of  Fresno,      This   is   the  sec- 

a;iartment    house    and    one-story    gar-        Owner L    C,    Kennedy.  ond    time    that    the    work    has    been    out 

age.  .\rchitcet  .  .  .None,  for  figures,   all  bids   received   on   former 

wner J.    D.    Lauppe.  Day's     work,                                COST,     $1,tOO  plans    were    in    e.vcess    of    the    amount 

rchitect  ,  ,  .Seadler      &      Hoen,    Gerber  available  and    plans   were   revised.     The 

Bldg,,    Sacramento,  ^'C     H     E-FLORA,     Stockton.       Add     to  structure    is       a    two-story       reinforced 

ontractor.  .Lindgren     Co.,     Monadnock  frame    building,  concrete  building,  now  partly  cnnstruct- 

Bldg,  San  Francisco,                      owner Kyra    D,    Brien,  p,)        Resides    being    used    as    an    audi- 

'iled    Feb.    15,  '13.      Dated  Feb.   13,   '13  Architect  ..  .None,  torium    the   building   win    contain    large 

COST,   $41,530  Day's    work.                                   COST,    $150  ^i^^,    grounds    and    rooms    for    children, 

The    followin.g    is    a    list    of    all    figures 

!E    FIFTH    AND    J    STS,    LOT    8,    I,    J,  I'CT    1    BLK    9S    W,    Stockton.        Frame  received: 

5th    and    6th    Sts,    Sacramento.      Sheet  building.  Fsnisililn-:  Conx«r»ietloii. 

metal     for     five-story     and     basement       ()wner Oscar  Eldridge.  j^     _^     Hansen,    Fresno $4i.SS7 

Class  "C"  brick  building.  Architect  ,,,Nonc.  Trewhitt   &   Sliilds.   Hanford.    40.846 

'wner Young  Men's  Christian   As-  r>a\ 's    work.                                  COST,    $'.000  McElroy    &   Riggins,    Fresno.    35,600 

sociation.  Final    action    was    taken    by    the   City 

n-chitect  ...E.     C.     Hennlngs,     1005     K  I-OT    13    BLK    78    W,    Stockton,      Frame  Council    and    the   contract    was   awarded 

St,,    Sacramento.  bungalow,  j^^    McFlroy    *    Riasins    for    $35,600, 

:ontractor,  ,RanEome   Concrete   Co.,    32S       Owner John    Moore.    999    N-Lincoln  ^ ^ 

J  St..  Sacramento,  ,    ,  .,    .      Iv'  f""""""  Building  Contracts. 

iub-Contractor,  , Frank    Ahl    and    W,    J,  Arc.ul-ci..    None,                     ^     ^^         ^  "            ° 

AT'pLaiie-li  lin       (4)il       ,C'      Mlc-  *   a\''s       work.                                      COST.       $2900 

Aici^augniin      (Am     cV     .\iic  ■>.>                                   FRESNO  COU.NT\ 

Lauglilin),  ^ 

■iled   Feb,  13,  '13.     Dated   Feb.   11.   '13,  LOT    11    B^K    =19    E,Sto,-kton,      Three-  _                                                -         ,„    ruk    86. 

COST,    $3150  room    buigalow,  '                  .,,           „  f„ .  „„\>  ..„r,.  Krw.lr 

owner Elizabeth    M.    Barth,  Fresno.     All  work  for  one-stor>    bri.  k 

s  8-5  FT.  LOT  8,  J,  K.  14TH  &  15TH  STS  Architect  .  ,  .None.  building.               .         r-„=fi..   r„     KTe.!no 

„                   ^       '        .    1.         „          ^                J  n„,.'„    „r,,.w                                    COST     $9SC,        Owner Pythian    Castle   Co,,    b  resno 

Sacramento,      Painting   flve-story   and  na,^s.^n,k.         ,.M,    5-  ,,rchitect  ..  .Starbuck    &    Clark.    Fresno. 

basement    reinforced    concrete    apart-  ',      .       .         t->     «     r-n^-an    n<rosii<i 

ment  house  I.INSAY    AND    SIERRA    NEVADA    STS,.  (Contractor.  .  D.    A.    Cowan     Fiesno. 

CnT;..'^.':':^ChaunceyDunn.  Stockton,       One-story     frame     bunya-  -^/^f  •-'„;''„,--   LI'  .IL  "' 

'"''""  ••,'a"rame°,'o"""   '"'"'    ''""'        orer Frank     Tucker,     321     North  terials    tless    previot.s    payments) 

contractor.. Ransome    Concrete    Co.  Sierra    Nevada,    Stockton,  on   1st  and  3rd  Saludrays  of  each 

5ub-Controctor., Capitol   Paint   Co,  Architect  ,.  .R.      P.    Morrell,     Yosenite  "'°"  ,    ,1" " ' " 'J 'h.'.ianre ■•-,'•• 

nied  Feb,   17,  '13.     Dated  Feb.   11,  '13,  Bldg,,    Stockton.  T'--.    3..    ««>  ^  .^^^^^  COS^T.' '  $U.Vo 

COST,    $1900  Day's  work.                                   COST,   $2200 


.•!S 

Kond,  $i'.)>(MI.  Siiretl 
V.  HIelenlierK.  Limit 
l''orfi'll.  none.  Plun: 
nicd. 

Building  Contracts 
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Win.  SImw  luui 
.'«  workinK  da.v.'s. 
nd  specifications 


.>>\C'II  \>IK\'r«l    ««U!\TV. 

I.UT  IN  K.\ST  1,.\\VN  CK.VIKTICHV, 
Siii-rainento.  llullil  nnd  erect  loin- 
pu'le  granite  niau^olctini. 

Owner I'lillllp    Sclielil.    no.-,    I,    St.. 

Sacramtnio 
Architect  . .  .None. 
Contractor..!.    1,.    Deiano. 
Klled    Feb.    lit.    '13.      Dated    Fcl>.    13.    '13 
COST,    $ri900 

ICI..\IlirU.^T.  Hainlinf,'.  putt.ving.  stain- 
ing, varnishing  and  enameling  resi- 
dence. 

Owner Julius        Oattman.        Hotel 

Sacramento. 
.Vrchiti'ct  .  .  .Sealder    &    Floen.    .'i  M    I'^or- 

uni    Bldg..    Sacramento. 
Contractor.  .C.    P.    Blankin.ship.    2712    N 

St..   Sacramento, 
riled    Feb.    20,  '13.      Dated   — 

COST.    $101."i 

l,iiC.\TION  NOT  GIVEN.  All  work  for 
canner.v  buildings,  comprisin??  re- 
ceiving,   preparation,    cook,    etc. 

Owner Libby,      McNeill      &      Libby, 

Corporation. 
Plans   by  ...Philip   Larmon   Price. 
Contractor.  .Thos.    Day's    Sons.    Monad- 
nock  Bldg..  San  Francisco. 
Filed  Feb.   21    '13.     Dated  Jan.   7.  '13. 

COST.    $127,7!>« 

TWO     BUILDINGS     KNOWN     AS     CAN 
factory    and   can    storage    buildins^    on 
above. 
Contractor.  .Thos.    Day's    Sons.    Monad- 
nock    Bldg..    San    Francisco. 
Plans   by... Philip    Lar  non. 
Filed  Feb.   21,  '13.     Dited  Jan.  7.  '13. 

COST,   $53,nno 


LOTS    1    AND   2   BLK    1.    Leona    Heights. 
Fresno.      All    work    for  frame   dwlg. 

'5wner Mamie    G.    Victor.    Fresno. 

Architect  .  .  .None. 

Contractor.  .Ed.    T.    Temple.    Fresno. 

Filed   Feb.   IS,   '13.     Dated    Feb.    14.   '13. 

Walls    up    J595 

Hoofed  and   plastered 595 

When    completed    59S 

Usual    35    days 59S 

TOTAL    COST,     $2392 

Bond,    J1196.      Sureties,    V..  J.    Cox    and 

J.    A.    Dake.      Limit,    75    working    days. 

Forfeit,   none.      Plan?   and   specifications 

filed. 


.NE  %  OF  SW  14  OF  SEC  23  TP  13  S 
range  18  E  M  D  B  and  M.  All  work 
for   frame   dwelling. 

Owner Wm.       and     Mary       uiiver. 

Kerman. 

Architect  . .  .None. 

Contractor.  .Christian  Tedersen,  Fresno 

Filed  Feb.  15,  '13.     Dated  Feb.  10,  '13. 

In    15    days J500 

In    30    days    500 

In    45    days 500 

In    60    days 400 

TOTAL     COST,     $1900 

Bond,    none.      Limit,    60    working    days. 

Forfeit,  none.     Specifications  only   filed. 
^ 

Liens  Filed. 

CONTRA    COSTA    COUNTY. 

RECORDED  AMOUNT 

Feb.    11,    1913— LOT    103,    San    Pablo 


li;iiuh,.        Til, IS    KarliMKcr    v.s    .\hul.-o 

Glnocchlo     $20.60 

Feb.     13,     1913— LOT     103,    San     Pablo 
Rancho.      V.    M    .Maloney    vs    Madeo 

Glnocclilo      $150 


Release  of  Liens. 


CONTRA    COSTA    COUNTY. 

RECORDED  AMOUNT 
Feb.  13,  1913— 2  Vi  ACRES  IN  SE  Cor 
Swamp  and  Overflow  Land  Survey 
No.  171.  W  E  Berry  to  The  Jud- 
sun  Dynamite  &  Powder  Co  and  E 
N  Congdon  and    R   Wriedt $42.20 


LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 


.M'.\i:'r.\ii';NT  m  irsi.;—",  .sioiy  and 
lia.'-e.  brick.  Cost  not  slated.  Los  An- 
geles, Cal.  Architect.  George  .M.  Sas- 
lon.  Los  Angeles  Investment  Bldg.,  L. 
A.  Owner.  Oscar  Willson.  The  build- 
ing will  cover  an  area  of  51x108  feet, 
and  will  contain  49  rooms  arranged  in 
211  suites  with  baths  and  wall  beds, 
will  be  of  pine  and 
some  hardwood  floors, 
steam  heat.  vacuum 
iiot  water  system.  The 
building    will    be    faced 


nterior  finish 
pdwond  with 
iiere  will  be 
'eanin.g  and  a 
xterinr    of    tlie 


witli  pre-'sed  brick.  .Metal  window 
•■^ash  and  frames  are  specified.  Plans 
ale    being    prepared. 

APARTMENT  HOUSE— 3  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Los  Angeles,  Cal.  Aichitects,  R.  B. 
Young  &  Son.  Lankershim  Bldg.,  L.  A. 
Owner,  W.  W.'  Midd'.ecoff.  The  build- 
whicli  is  to  be  erected  on  an  inside  lot. 
will  le  arranged  for  90  rooms  divided 
into  tun  and  three  room  suites.  There 
will  be  wall  beds,  private  baths  and 
steam  heat.  Interior  finish  will  be  of 
pine  throughout.  Plans  also  include 
a  vacuum  cleaning  system.  elevator 
service  and  metal  window  sasji  and 
frames.  Tlie  exterior  of  the  structure 
will  be  fated  with  pressed  brick.  Plans 
ire  complete  and  figures  are  now  being 
taken    liy    the    architects. 

APARTMENT  HOUSE— 3  story  and 
base.  Class  C  construction.  Cost  not 
.rtated.  Los  Angeles,  Cal.  Architects, 
Ye  Planry  Building  Co.,  Title  Insur- 
ance BWg..  L.  A.  Owner,  Dr.  E.  C. 
Manning.  The  building  will  contain 
75  rooms  which  are  to  be  arranged  in 
two  and  three  room  suites  with  wall 
beds  and  private  baths  There  will  be 
steam  heat,  elevator  service,  a  hot 
water  system  and  a  vacuum  cleaning 
plant.  Interior  finish  will  be  of  pine, 
redw^ood  and  some  hardwood.  Bath 
rooms  will  have  composition  floors.  The 
exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 

-^PART.MENT  HOUSE— 4 
base.  Class  C  construction, 
stated.  Los  Angeles,  Cal. 
C.  C.  Rittenhouse,  Wilcox  Bldg.,  L. 
Owner,  .^I.  E.  Balisier.  The  building 
will  have  a  street  frontage  of  55  feet 
and  a  depth  of  171  feet,  and  will  con- 
tain 116  rooms  arranged  in  two  and 
three  room  suites  There  will  be  wall 
beds  and  private  bath  rooms  for  each 
of  the  apartments.  The  interiors  will 
be  finished  in  hardwood  and' pine.  Be- 
sides the  suites  the  building  will  con- 
tain a  large  lobby,  amusement  room 
and  laundry.  There  will  .  be  steam 
lieat,  elevator  service,  a  vacuum  clean- 
ing plant  and  dumb  waiters.  Entrance 
will     be    finished     in    marble    and     tile. 


•tory  and 
Cost  not 
Architect, 


Tile  will  also  be  used  in  the  b.n 
rooms.  The  exterior  of  the  liuiUli, 
will  be  faced  with  pressed  brick.  P:;i 
are   now  being  prepared. 

APARTMENT  HOUSE— 4  story  and 
hase.  Class  A  construction.  Cost  not 
slated.  Los  Angeles,  Cal.  Architect 
.1.  lO.  Borgmeyer,  Stimson  Bldg.,  L.  A. 
iiwTiei-.  Julius  R,  Smith.  The  building 
will  cover  an  area  of  50x150  feet,  and 
Hill  contain  100  rooms  arranged  In 
I  w  u  .and  three  rooin  suites  w*itli  pri- 
vate baths  and  wall  beds.  There  will 
al.*o  be  a  large  amusement  room, 
parlors,  lobby  and  playroom.  Plans 
include  steam  heat,  elevator  service, 
a  vacuum  cleaning  system,  dumb  wait- 
ers and  a  iiot  water  plant.  Interior 
linish  will  he  of  pine  and  hardwoods. 
Rath  rooms  will  have  conposition 
ilooi-s.  The  exterior  of  the  building 
will  be  faced  with  pressed  brick  and 
terra  cotta.  A  complete  steel  frame 
will  be  used.  Plans  are  being  pre- 
pared 

GARAGE — 2  story  and  base,  brick. 
Cost  not  stated.  Los  Angeles,  Cal.  Ar- 
cl'.itects.  Morgan.  Walls  &  Morgan. 
Story  Bldg.,  L.  A.  Owner,  J.  A  Graves. 
The  building  has  been  designed  for  a 
coinmercial  garage.  The  front  portion 
of  the  building  will  be  arranged  for  a 
sales  room,  floor  will  be  of  tile.  Con- 
crete floors  will  be  used  throughout 
ti.e  rest  of  the  building.  Interior  trim 
will  be  of  hardwoods  and  pine.  Metal 
window  sasii  .and  frames  wull  be  used. 
Considerable  structural  steel  is  speci- 
fied. The  exterior  of  the  building  will 
be  faced  with  ceinient  plaster.  Plans 
arc  complete  and  figures  are  being 
laken.  Separate  bids  are  wanted  for 
idumbing.  electric  W'irin.g  and  eleva- 
tors. 

W'.AREHOUSE — 5  story  and  base,  re- 
inforced concrete.  Cost  not  stated.  Los 
.\ngeles,  Cal.  Architect,  Supervisor 
Daum,  of  the  City  Board  of  Education, 
L.  A.  Owners,  City  of  Los  Angeles. 
The  building  is  to  be  located  on  San 
Pedro  street  and  will  coved  a  consider- 
a'alc  ground  area.  Construction  will 
be  fireproof  throughout.  Metal  window 
.-ash  and  frames  w'ill  be  specified. 
There  Will  be  elevator  service  and 
modern  pluinbing.  Foors  will  be  of 
concrete.  Interior  finish  is  to  be  of 
metal  anfl  pine,  ."^ii  automatic  sprink- 
ler system  will  be  installed.  The  ex- 
terior of  the  building  will  be  fai  e  I 
with  cement  plaster.  Plans  are  bein^ 
prepared  and  ofRcial  bids  will  be  ad- 
vertised  for   within    a   few    weeks. 

HOTEL — 3  story  and  base,  brick  and 
concrete.  Cost  not  stated.  Los  Ange- 
les. Cal.  Architects,  Morgan,  Walls  & 
ilorgan.  Story  Bldg.,  L.  A.  Owner.  A 
W.  Rhodes.  The  building  will  covci 
an 'area  of  60x140  feet,  and  is  to  hf 
arranged  with  stores  on  the  first  tlom 
and  in  the  neighborhood  of  50  room- 
and  25  baths  on  the  upper  floors.  In- 
terior finish  will  be  of  pine  and  rel- 
wood  with  some  oak  in  the  lobby 
There  will  be  steam  heat,  a  hot  watii 
system  and  vacuum  cleaning.  Exte- 
rior of  the  building  will  be  laced  with 
pressed  brick.  Plans  are  complete  and 
figures  are  being  taken  by  the  arclii- 
tects. 

HOTEL — 4  story  and  base,  brick. 
Cost  not  stated,  Los  Angeles,  Cal.  Ar- 
chitect. Peter  W.  Ehlers.  Delta  Bids. 
L.  A.  Owner,  Charles  R.  Gates.  Tlu 
building  is  to  cover  an  area  of  3Sxl4i; 
feet  and  will  contain  a  total  of  ion 
guest  rooms.  There  will  be  a  numboi 
of  public  baths  on  each  floor.  Intcrbn 
tinisli     will    be    of    pine,    redwood      and 
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ne  liaidwdii,).  I'luiis  Irnliule  a  loii- 
al  heating  system,  vacuum  cleaning, 
evator  service  and  steam  heat.  Or- 
imental    pla.=ter    will    be    used    in    the 

trance    and    lobby.      The    exterior    of 

e  Iniilding-  will  be  faced   with  pressed 

Ick.      Plans   are   being   prepared. 

MUSEUM  BUILDING— 1  stor.N"  Miid 
ise.      reinforced      concrete.      Oost      iiol 

ated.      I..OS    Angeles.    Cal.      Arcliitccts. 

lint  *  Burns.  I^aughlin  Bldg.,  Ij.  A. 
wners.    Southwest    Museum.      Contrac- 

rs,  C.  .1.  Kubach  Co.,  Pacific  Electric 
Idg..  1m  a.  Contract  price  not  stated, 
ote:  This  is  the  Hrst  of  a  group  of 
Jildings  whicli  lia."  been  planned  by 
institution  anil  contracts  for  th- 
ilance  of  the  work  will  follow 
|iortly. 

I  SCHOOL  GYMNASIUM  BUII-IjING — 
Irick,  $60,000.  Santa  Monica.  Los  An- 
eles  Co.,  Cal.  Architects.  Allison  & 
[llison.  Hibernian  Rldg.,  L  A.  Own- 
rs,  Santa  Monica  Polytechnic  High 
Ichool.  This  building  will  have  ron- 
rete  foundations,  brick  walls,  faced 
^itb  tapestry  brick,  maple  floors,  mod- 
rn  plumbing,  including  shower  baths 
nd  a  central  beating  system.  Besides 
he  Iniilding  there  will  be  an  athletic 
leld  surrounded  by  a  brick  wall  ten 
eet  in  iieiglit,  with  two  ornamental 
rates  of  brick  and  stone.  Plans  for 
his  work  are  compete  and  figures  will 
e   called   for   at   once. 

STOREvS  AND  PICTURE  THEATRE 
—3  story  and  base,  brick.  Cost  noi 
tated.  Ocean  Park,  Los  Angeles  Co., 
;al.  Architect,  Frank  T.  Kegley,  .Tr.. 
Jontolidated  Realty  Bldg..  L.  A.  Own- 
!rs.  Jlessrs  Stineman  &  Kramer.  The 
luilding  has  been  designed  to  contain 
everal  stores  and  a  motion  picture 
heatre  on  the  first  floor  and  rooms  on 
he  floors  above.  Interior  finish  will 
le  of  pine  and  redwood.  A  central 
leating  system  and  hot  water  plant 
vill  be  installed.  There  will  be  fire 
escapes  and  pressed  brick  facing. 
?lans  are  complete  and  figures  are 
leing    taken. 

STORES  .-VND  OFFICES— 3  to  II) 
;tory  and  base,  reinforced  concrete. 
:!ost  not  stated.  Los  Angeles,  Cal. 
Architect,  W.  .1.  Saunders,  Interna- 
ional  Bank  Bldg.,  L.  A.  Owner.  F.  W. 
Braun.  The  proposed  structure  is  to 
)e  erected  on  Broadway  between  Stii 
ind  9  th  streets,  and  will  cover  an  area 
)f  oOVfexlnS  feet.  Only  preliminary 
jlans  liave  been  prepared  and  tlie 
jwner  is  not  decided  on  the  height  to 
ivhicb  the  building  will  be  carried.  In 
my  ca.'e  the  structure  will  be  of  the 
31ass  A  type.  The  first  floor  will  be 
irranged  for  modern  stores  and  upper 
floors  for  offices.  A  lease  on  the  site 
is  pending.  The  exterior  of  the  build- 
ing will  probably  bs  faced  with  ce- 
ment plaster.  Full  particulars  will  be 
?iven  in  these  columns  as  tlie  plan.^ 
Drogress. 

STORES  AND  LOFTS— 3  story  ami 
base.  Iirick  and  steel.  Cost  not  stated. 
Los  Angeles,  Cal.  Architects,  Eisen  & 
Son,  Wilcox  Bldg..  L.  A.  Owners. 
George  W.  Walker  and  A.  Fleishman. 
Tlie  building  will  be  erected  on  Broarl- 
way  and  will  hae  a  frontage  of  50  feet 
and  a  depth  of  140  feet.  The  first  floor 
will  be  arranged  for  two  stores.  There 
will  he  patent  ftore  fronts,  plate  glass 
windows  and  liardwood  trim.  Tlie 
upper  floors  will  he  arranged  for  li.ght 
lofts.  There  will  be  elevator  service 
and  fireproof  doors.  Metal  window 
sash  and  frames  are  specified  Tlie 
exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete  and    figures  are   being   taken. 


Contracts  Awarded. 

HOTEL— I  story  and  ba^e.  Iirlck. 
Cost  not  stated.  Los  Angeles,  Cal.  Ar- 
chitect, .Joseph  F.  Rhodes.  Central 
Bldg.,  L.  A.  Owner.  Eugene  Pourrey. 
Contractor,  Joseph  F.  Rhodes,  Central 
Bldg..  T,.  A.  Contract  price  not  stated. 
N'dte:  This  building  wiM  contain  a 
total   of   (i.i   rooms. 

IIOTEI. — S  story  and  base,  rein- 
forced concrete.  Cost  not  .-itated.  Los 
Angeles,  Cal.  Architect,  none.  Owner, 
William  S.  Hook.  Contractors.  Kicb- 
ard-Neustadt  Construction  Co.,  Wright 
and  Callender  Bldg..  L.  A.  Contract 
price  not  stated.  Note:  This  liuilding 
will  contain  69  roms  and  cover  an  area 
of   .-)0xl4.5   feet 

CONSEIiVATORV  ,\  N  II  !•  A  I,  .M 

HOUSES— Class  A  conslriiction.  .$'Jlii.- 
000.  T^os  .\ngeles,  Cal.  Architect.  A.  I". 
Rosenheim.  H.  W.  Hellman  Bldg.,  L.  A. 
Owner.  E  L.  Deheny.  The  following 
contracts  for  this  work  have  been 
awarded:  Concrete,  masonry  and  car- 
penter work  to  Jaines  H.  .Jacobs  &  Co.. 
.granite  to  Ely  Bros.,  skyliglits  and 
sheet  metal  work  to  the  California 
Cornice  Works,  structural  steel  to 
LlewUyn  Iron  Works,  interior  finish  to 
Weber  Showcase  and  Fixture  Co.,  mar- 
ble and    tile   work   to   .loseph    Wesselme. 


Ml,  ,jf  tlie  old  Circuit  and  !<eeiilc  tlma- 
Ires  in  Taco.na.  Conntructlon  will  lie 
fireproof  throughout  with  concrete 
foundations,  floor,  walla  and  roof  Blabs. 
Interior  Hnisb  will  be  of  metal,  iniir- 
iile  and  Ule.  The  exterior  of  the  build- 
ing will  lie  faced  with  cement  plaHter. 
I'lans   are   beluK   prepared. 

THEATRE— Class  A  construction, 
$:;.io,000  Seattle.  Wash.  Architect. 
.Max  Umbrecht.  Globe  Block.  Seattle. 
Owner.  I<^ugene  IjBv.v.  (Jrand  Opera 
House.  .Mr.  Levy  has  .iui-t  indtructed 
his  arcliltect  to  complete  preliminary 
^■ketches  for  a  new  and  modern  picture 
and  vaudeville  theatre  building  wlilch 
is  to  he  erected  at  once  on  property  In 
3rd  avenue.  Details  of  the  construc- 
tion have  not  been  settled  and  cannot 
he  given  at  this  time.  Fiirtliei"  men- 
tion of  the  work  will  be  made  in  these 
columns  as  the  plans  progress.  .Mr. 
Levy  hopes  to  have  plans  out  for  tig- 
ures   by    April    l.'itli 

Contracts  Awarded. 

.lAlI.— :!  an,i  :;  .-torv  ami  base,  rein- 
forced concrete.  rii:\.li:r,.  Victoria,  B. 
c.  Architect.  V\'.  Ridgeway  Wilson. 
Victoria.  Owners.  City  of  Victoria. 
Contractors.  British  Columbia  Con- 
struction ami  Engineering  Co..  Victo- 
ria.     Contract    price.    5:;::3.  lo.-.. 


SEATTLE  AND  WASHINGTON. 

SCHOOL — 2  story  and  base,  liriek. 
J.'iO.OOO.  Tacoma.  Wasli.  Architects. 
Heath  &  Gove,  National  Realty  Bldg.. 
Tacoma.  Owners,  City  of  Tacoma. 
Plans  have  been  ordered  for  another 
two-story  school  building  containing 
from  eight  to  ten  class  rooms,  and 
which  will  be  known  as  the  Hawthorne 
School.  There  will  be  a  central  heat- 
ing system  and  modern  plumbing.  In- 
terior will  be  finished  in  pine  &nd 
hardwoods.  There  will  be  an  assembly 
hall  bet-ides  the  class  rooms.  Exterior 
will  probably  be  faced  with  pressed 
brick.  The  architects  have  started  the 
working   drawings. 

STORES  AND  LOFTS— Brick  and 
steel  construction,  $,t0.000  and  $45,000. 
Seattle,  Wash.  Archrtects.  Bebb  .>t 
.Vlendel  Haight  Bldg..  Seattle.  Own- 
ers. Tirng-s^ldg,  and  Denny  Bldg.  Both 
of  tliese  structures  were  recently  badly 
damaged  by  Are  and  plans  for  the  re- 
building of  the  damaged  portions  of 
hoth  buildings  will  be  prepared  by  the 
above  named  architects.  This  work 
will  include  plastering,  interior  trim. 
new  plumbing  and  electric  work.  But 
little  exterior  facing  in  either  case  is 
to  be  restored.  Plans  for  the  work  will 
he  completed  as  rapidl\-  as  jios-Mble  and 
bids    will    be   called. 

PASSENGER  STATION— J  story  and 
base,  reinforced  concrete.  $r,00,000. 
Prince  Rupert.  B.  C.  Architect.  David 
.1.  Meyers.  Central  .Bldg.,  Seattle.  Own- 
ers. Grand  Trunk  Pacific  R.  R.  Co. 
Under  the  direction  of  Consulting  En- 
gineer Virgil  Bogue  plans  liave  been 
prepared  for  the  big  passenger  sta- 
tion at  the  western  terminus  of  the 
new  transcontinental  line.  Construc- 
tion will  lie  of  reinforced  concrete 
throughout.  Bids  will  be  called  for 
within  a  short  time  for  this  work. 

THEATRE — 1  story  and  base,  rein- 
forced concrete.  $.'50,000.  Tacoma, 
Wash.  Architect.  Max  Umbrecht. 
Globe  Block,  Seattle.  Owner.  Eugene 
Levy.  The  new  building,  which  is  to 
be  designed  for  a  modern  moving  pic- 
ture   tlieatre.    will    be    erected    on    the 


PORTLAND  AND  OREGON. 

APART.MENT  HOUSE — 4  story  and 
liase.  brick  and  steel.  $100,000.  Port- 
land. Ore.  .Architects,  Clausen  & 
Clausen.  Portland  Owner,  Dr.  W.  L. 
Wood.  The  building  is  to  be  erected 
on  a  corner  lot  and  will  cover  an  area 
of  100  feet  siiuare.  Suites  will  be  ar- 
ranged in  two  and  three  rooms  each 
with  wall  beds  and  private  baths.  In- 
terior finish  will  be  of  pine  and  hard- 
woods. There  will  be  steam  heat,  ele- 
vator service  and  a  vacuum  cleaning 
system.  Tile  and  composition  floors 
will  be  used  in  the  liatb  rooms.  The 
exterior  of  tlie  building  will  he  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  will  lie  called  for 
siiortly. 


NOTKK    TO    CKKDITOIIS. 

IN    THE    DISTRICT    COURT    OF    THE 
UNITED   STATES   IN    .\NI)   F.)H   T  .1 
NORTHERN     DISTRICT      OF      CALI- 
FORNIA. 

IN  THE  MATTER  OF  G.  H.  GIBSON. 
doing  business  under  tiie  firm  name  of 
PHOENIX  IRON  &  SHEET  .METAL 
WORKS,  otiierwise  PlIENIX  IRON  .V: 
SHEET  METAL  WtiRKS.  Bankrupt. 
No.  7939  111  Bankruptcy. 
Take  notice,  that  G.  H.  GIBSON,  do- 
ing business  under  the  firm  name  of 
PHOENIX  IRON  &  SHEET  METAL 
WORKS,  otherwire  PHENIX  IRON  & 
SHEET  .METAL  WORKS  has  been  duly 
adjudicated  bankrupt  under  the  Act  of 
Congress  of  .lulv  I.  1S9S.  and  tiiat  the 
first  meeting  of  the  creditors  has  been 
called  to  meet  at  the  oflfice  of  the  un- 
dersigned in  the  U.  .■^.  Post  Office  and 
Court  Hou-e  Building.  San  Francisco. 
Lalifornia.  on  Saturday  the  Sth  day  of 
March.  1913.  al  the  hour  of  10  o'clock 
a  im.,  for  the  purpose  of  proving  tiieir 
claims  against  the  estate  of  said  bank- 
rupt, and  examining  said  baukriipf- 
and  that  at  tlie  same  time  and  place  all 
creditors  whofe  claims  have  been  dulv 
proven  and  allowed  shall  apooint  one 
or  three  trustees  of  .«aid  estate,  and 
also  mav  con-ider  whether  such  trustee 
or  trustees  sliall  be  autl>oriited  to  sell 
the  propertv  of  the  estate. 

Claims  muft  be  prepared  in  fo'in  re- 
ouired  by  the  Bankruptcy  Act.  and 
sworn    to  .  „  ,.      ., .      .„,, 

Dated.    San    Francisco.    Feb.    M 2  ^ 

ARMAND   B.    KREFT. 
Referee   in   Bankruptcv    in   and   for   the 
City   ana   County   of   San   Francisco. 
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Kit  I  III  lite  l>y  I'liiteil  S«nte!i  ricolnglcnl 
Wiirvoy  Slio«j*  Iii4*re»!>te  of  Tliree  nnd 
Onc-Hiilf   :^:iIlloii   KnrrelN. 

According  to  returns  received  by  the 
United  States  Geolosical  Survey  up  to 
.January  15.  1913,  it  is  estimated  by 
Urnest  F.  Burchard,  of  the  Survey,  tiiat 
the  total  quantity  of  Portland  cement 
manufactured  in  the  United  States  in 
1912  was  approxi  nately  81,941,998  bar- 
rels. It  Is  believed  tliat  this  estimate 
is  within  l.ii  per  cent  of  the  exact  fig- 
ure--'.  Tliis  quantity  represents  an  in- 
crease of  3.-113.3C1  barrels  over  the  78,- 
528.637  barrels  manufactured  in  1911, 
or  4.3  per  cent.  The  shipments  of 
Portland  cement  during  1912  are  esti- 
mated at  84,750,291  barrels,  compared 
with  75,547,829  barrels  in  1911,  an  in- 
crease of  9.202.462  barrels,  or  12.2  per 
cent.  The  production  in  1912  was  thus 
held  in  check  sufficiently  to  permit  a 
material  reduction  in  the  stocks  of 
cement  at  the  mills  at  the  close  of  1911, 
which,  amounted  to  nearly  12,000,000 
barrel.". 

The  continued  increase  in  the  produc- 
tion of  Portland  cement  is  significant  in 
view  of  tile  fluctuations  in  the  output 
of  other  leading  mineral  products  such 
as  coal,  iron,  and  copper.  The  curve  of 
production  of  Portland  cement,  al- 
though not  now  rising  at  so  rapid  .a 
rate  as  during  1909  and  1910,  is  still 
pointing  upft-ard  and  has  yet  to  take 
its    first   downward   drop. 

Business    Condttions    nnd    Prices. 

Practically  all  mlns  report  having  to 
contend  with  adverse  business  condi- 
tions during  tlie  first  six  months  of  the 
year.  Prices  were  lower  than  the  aver- 
age for  1911  during  this  period,  and 
some  plants  reported  that  lowest  prices 
for  whicli  they  had  ever  sold  cement. 
-After  the  middle  of  the  year  conditions 
improved  materially  and  generally  dur- 
ing the  last  four  months  of  1912  the 
demand  for  Portland  cement  was  suf- 
ficient to  keep  most  mills  running  at 
full  capacity.  In  the  Lehigh  district 
production  was  curtailed  slightly  In 
order  to  diminish  accumulated  stocks. 
Production  and  shipments  In  New  York 
show  the  greatest  proportionate  in- 
crease of  all  districts.  In  the  South- 
eastern States  the  increase  in  pro- 
duction and  shipment  was  gratifylngly 
large,  as  it  was  also  in  the  vicinity  of 
Chicago,  111,,  and  In  Iowa  and  Missouri. 

Certain  plants  In  Kansas  were  much 
hampered  by  the  failure  of  the  supply 
of  natural  gas,  and  were  obliged  to 
shut  down  temporarily  while  installing 
coal-burning  devices.  This  feature  con- 
tributed to  the  decrease  in  production 
In  the  Great  Plains  States.  In  the 
Pacific   Coast   States   and    in   certain   of 


I  hi-  Uocky  .Mountain  States  production 
did  not  keep  pace  with  that  of  1911, 
owing  to  the  lack  of  demand  for  ce- 
ment for  large  public   works. 

The  average  price  for  the  whole 
country  of  Portland  cement  per  barrel 
in  liUlk  at  the  mills  will  probably  show 
a  slight  decrease  when  coiiplete  re- 
turns are  received,  although  at  the 
close  of  the  year  prices  were  much 
better  than  they  had  l)een  during  tlie 
K-.st    two   years. 

Production    by    Districts. 

In  addition  to  estimating  the  total 
production  and  shipments  of  Portland 
cement  during  1912  It  Is  possible  to 
present  fairly  complete  statistics  of 
production  and  shipments  by  districts. 

Lehigh  district — Eastern  Pcnnsyl- 
v.uiia  and  New  Jersey,  which  together 
form  the  leading  Portland  ce  pent  man- 
ufacturing district  of  the  United  States, 
produced  approximately  24,449,523  bar- 
rels of  Portland  cement  in  1912,  com- 
pared with  25,972,108  barrels  in  1911. 
Tliis  represents  a  decrease  of  1,522,585 
barrels,  or  5.9  per  cent.  The  shipments 
of  Portland  cement  in  1912  approxi- 
mated 25,905,257  barrels,  compared  with 
25,192,464  barrels  shipped  in  1911,  an 
increase  of  712,793  barrels,  or  2.8  per 
cent.  There  were  20  mills  reported  as 
active    In    1912,    against    24    in    1911. 

New  York— Mills  In  the  State  of  New 
York  produced  approximately  4,490,180 
larrels  of  Portland  cement  in  1912, 
compared  with  3,314.217  barrels  In  1911. 
This  represents  an  increase  of  1,175,963 
barrels,  or  35.5  per  cent.  The  shipments 
of  Portland  cement  in  1912  approxi- 
mated 4,547,195  barrels,  compared  with 
3,058.463  barrels  shipped  in  1911,  an 
increase  of  1,488,732  barrels,  or  48.7 
per  cent.  Tiiere  were  7  mills  reported 
as  active  in  1912,  the  same  numlier  as 
in  1911. 

Otiio  and  western  Pennsylvania. — In 
Ohio  and  western  Pennsylvania  there 
were  produced  approximately  7,239.775 
barrels  of  Portland  cement  in  1912,  com- 
pared with  6,756,313  barrels  In  1911. 
Tliis  represents  an  increase  of  483.462 
barrels,  or  7.2  per  cent.  The  shipments 
of  Portland  cement  in  1912  approximat- 
ed 7,400,885  harrels,  co.npared  with  6,- 
654.269  barrels  shipped  in  1911,  an  In- 
crease of  746",616  barrels,  or  11.2  per 
cent.  There  were  9  mills  reported  as 
active  in  1912,  the  same  number  as  in 
1911. 

Jlichlgan  and  northwestern  Indiana. 
— This  district  produced  approximately 
4,449,274  barrels  of  Portland  cement  in 
1912,  compared  with  519,726  barrels  in 
1911.  Tills  represents  a  decrease  of  70,- 
452  barrels,  or  1.6  per  cent.  The  ship- 
ments of  Portland  cement  in  1912  ap- 
proximated 4,451,838  barrels,  compared 
with  4,550,896  barrels  shipped  in  1911, 
a  decrease  of  99,058  barrels,  or  2.2  per 
cent.  There  were  12  mills  reported  as 
active  in  1912,  the  same  number  as  in 
1911. 

Kentucky  and  southeastern  Indiana — 
Mills  near  Ohio  River  in  Kentucky  and 
Indiana  produced  approximately  3,071,- 
467  barrels  of  Portland  cement  in  1912, 
co.npared  with  2,818,820  barrels  in  1911. 
This  represents  an  increase  of  252.647 
barrels,  or  9.  per  cent.  Slie  shipments 
of  Portland  cement  in  1912  approximat- 
ed 3,134,874  barrels,  compared  with  2,- 
800,526  barrels  shipped  in  1911,  an  in- 
crease of  334.348  barrels,  or  11.9  per 
cent.  Three  mills  were  reported  as 
active  in  1912,  th«;  same  number  as  in 
1911. 

Southeastern  States. — Mills  In  the 
States      of    Maryland,      Virginia,      West 


Virginia,  Tennessee,  Georgia,  and  Al, 
bama  produced  approximately  4.664,4. 
barrels  of  Portland  cement  in  I9i 
compared  with  4,049,063  barrels  in  13] 
Tills  represents  an  increase  of  CU.si 
barrels,  or  15.2  per  cent.  Tlie  shi| 
ments  of  Portland  cement  in  i:m2  ai 
proximated  4.961,662  barrels,  cnnpan 
with  3,72,3,183  barrels  shipped  in  1911,  a 
increase  of  1,238.479  barrels,  or  33 
per  cent.  There  were  9  mills  reporti 
as   active   in   1912,   against   11   in    1911. 

Iowa  and  Missouri. — The  outjmt 
I'ortiand  cement  In  low'a  and  -Missou 
amounted  to  approximately  T,.",:,7,0! 
barrels  in  1912,  compared  with  d, 111:7,4. 
barrels  In  1911.  This  represent.*  an  ii 
crease    of    1,489,641    barrels,    or    L'l.C    p, 


hi     C( 


'i9.3( 


:ikl£ 


cent.  The  shipments  of  Portia 
ment  in  1912  approximated  '. 
barrels,  compared  with  5.932,S5(;  1 
shipped  in  1911,  an  increase  of  1, 
barrels,  or  31.3  per  cent.  Then 
8  mills  reported  as  active  ir 
against   7  mills   active   in    1911. 

Great  Plains  States — InKansa- 
homa,  and  central  Texas  approxi 
5,760,938  barrels  of  Portland  , 
were  produced  in  1912,  comparei 
7,010,396  barrels  in  1911.  This  represent 
a  decrease  of  1,249,458  barrels,  or  17. 
per  cent.  The  shipments  of  Portlan 
cenent  in  1912  approximated  11.132,; 
harrels,  compared  w-ith  6,332,698  barr 
shipped  in  1911,  a  decrease  of  ISO.! 
barrels,  or  2.8  per  cent.  There  were  1 
mills  reported  as  active  In  1912,  agains 
17   mills  active   in    1911. 

Rocky  Mountain  States. — Colorado 
Utali,  Montana,  and  western  Texas  to 
gether  produced  approximately  2,298, 
649  barrels  of  Portland  cement  in  191- 
compared  with  2,124.930  oarrels  in  1911 
Tiiis  represents  an  increase  of  173.71 
barrels,  or  8.2  per  cent.  The  shipment 
of  Portland  cement  in  1912  approxi 
mated  2,234,766  barrels,  compared  witi 
1,994,790  barrels  shipped  in  1911, 
increase  of  239,976  barrels,  or  12  pe 
cent.  Seven  mills  were  reported  a: 
active  In  1912,  and  the  same  number  li 
1911. 

Pacific  coast. — The  States  of  Callfor 
nia  and  Washington  produced  approxi 
mately  7,258,52,4  barrels  of  Portland  ce 
ment  In  1912,  conpared  with  7,278.2'< 
barrels  in  1911.  This  represents 
crease  of  19,732  barrels,  or  0.3  per  cent 
Tlie  shipments  of  Portland  cement  ii 
1912  approximated  7,483.852  barrels 
compared  with  6.770,242  barrels  shippec 
in  1911,  an  increase  of  713,610  barrels 
or  10.5  per  cent.  There  were  11  niilll 
reported  as  active  In  1912,  the  samt 
number  as  in   1911. 


BAiVK   CLEARINGS  FOR  PAST  \VEEH 


Bank  clearings  as  reported  to  the 
California  Development  Board  by  th( 
several  Clearing  House  cities  for  th( 
week  ending  February  13  1913,  show, 
ing  the  increase  or  decrease  from  th< 
amount  of  clearings  for  the  corre- 
sponding week  of  1912,  (five  banking 
days)    follow: 

San  Francisco,  $45,249,000,  decrease, 
$7,123,610:  Los  Angeles,  $20,801,951,  in- 
crease, $288,513:  Oakland,  $3,492,573, 
decrease  $121,290:  Sacra.nento.  $1,- 
781.375.  increase.  $375,473;  San  Diego. 
$3,062,282,  increase,  $864,4-86;  Fresno, 
$894,306,  increase,  $105,196;  Stockton, 
$814,435,  Increase,  $40,733;  San  Jose, 
$606,575,  Increase,  $24,228;  Pasadena, 
$973,069,  increase,  $90,205;  Bakersfield. 
$316,903. 
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Tlie  ailion  of  tiie  State  Itailroad 
Commission,  or  more  properly  the 
Public  Utilities  Commission,  in  pre- 
venting the  unmerging  sclieme  of  the 
Southern  Pacific  and  Union  Pacific 
Railroads  has  caused  the  people  all 
over  tlie  country  to  take  notice.  It  is 
another  illustration  of  what  Governor 
.lohnson  lias  called  a  law  with  teeth 
in  it  and  with  men  on  tlie  commission 
who  have  the  ability  and  the  integrity 
to  look  after  the  interest  of  the  people. 
And  in  regard  to  the  men  on  this  com- 
mission an  editorial  in  the  Fresno  Re- 
iniblican  lias  an  interesting  biography 
of  the  President  of  the  Commission: 

Probably  few  of  tho-re  who  heard 
Itailroad  Co  nmissioner  Eshleman  the 
other  night  at  the  Merchants'  Associa- 
tion banquet  realized  that  the  speaker 
of  the  evening  began  hisrailroad  career 
in  Fresno,  as  a  section  hand,  shoveling 
dirt  on  the  very  railroad  whose 
president  appeared  before  him  this 
week  appealing  to  liim  as  arbiter  of 
the  de?tiny  to  that  railroad  in  the 
grsatest  crisis  that  ever  confronted  it 
or  any  other  railroad.  From  section 
hand  to  tlie  president  of  the  most 
famous  state  railroad  commission  in 
America  is  a  sufficiently  remarkable, 
though  characteristically  American, 
carter. 

■•JacV;"  Eshleman.  thrown  on  his  own 
resources  with  only  a  grammar  school 
education,  began  work  as  a  section 
hand,  and  rose  to  some  minor  position 
as  straw  boss  or  tine  clerk.  During 
his  service  on  the  section,  earning  his 
living  by  manual  labor  in  the  day- 
time, he  gave  himself  a  high  school 
education  by  studying  at  night  in  the 
camp.  Then  he  made  his  own  way 
through  the  university  and  graduated 
with  honors.  He  studied  law  and  be- 
gan practice  in  Berkeley,  where  he  was 
later  elected  city  attorney.  He  also 
served  for  a  time  on  the  state  labor 
bureau.  Elected  to  the  legislature 
from  Berkeley,  he  first  came  to  state- 
wide notice  as  the  author  of  the  orig- 
inal race-track  gambling  law.  The 
push,  tlien  in  control  of  the  legislature, 
succeeded  in  killing  the  bill,  and 
nearly  killed  Eshleman  in  the  process. 
He  was  taken  from  a  Sacramento  hos- 
pital and  sent  to  the  then  just-opened 
Imperial  Valley,  in  Southern  California, 
to  die  of  tuberculosis — a  process  in 
whicli  lie  is  still  vigorously  engaged, 
and  gives  promise  of  continuing  for 
the  ne.xt  forty  years.  He  is  a  living 
example  of  Oliver  Wendell  Holmes' 
aphorism  that  "the  best  guarantee  of 
a  long  life  is  to  get  an  incurable 
disrase."  As  the  Imperial  settlement 
grew  into  Imperial  county.  Eshleman 
l.cianic  its  chief  citizen,  and  was 
.i.-ilci  .li.-ilrict  attorney.  They  tried 
to   run    liim    for   judge,   and    have   since 


tried  to  run  him  for  Congress.  He  was 
chosen  on  the  Lincoln-Roosevelt  ticket 
to  run  for  railroad  commissioner,  was 
elected  and  then  chosen  president  of 
the  board,  wrote  the  railroad  coniniis- 
K-ion  law  of  California,  recognize. I  as 
the  most  advanced  legislation  on  the 
subject  in  the  United  States,  and  took 
the  leadership  in  transforming  (Cali- 
fornia's railroad  co-nmission  from  at 
least  efticient  to  the  most  efficient  com- 
mission in  the  United  States.  lie  has 
made  a  state  and  national  reputation, 
and  now  they  are  trying,  against  his 
protest,  to  boom  lilni  for  governor. 
And  he  is  not  yet  forty  years  old! 

Such  a  career  is  a  tribute  to  energy 
and  ability.  Still  more,  it  is  a  tribute 
to  American  opportunity. 


It  is  altogether  probable  that  the 
Hetch-Hetchy  permit  will  be  decided 
today  by  Secretary  Fisher,  It  should 
be  without  any  question.  It  would 
seem  to  tlie  casual  observer  that  this 
question  has  been  before  the  depart- 
met  long  enough  for  everybody  to 
know  the  merits  of  the  case.  Certain 
it  is  that  if  there  had  been  but  the 
single  question  to  decide  as  to  whether 
tlie  government  should  allow  the  city 
to  get  a  water  supply  the  question 
would    have   been   decided   long   ago. 

This  splitting  of  hairs  and  dispute 
about  inconsequential  things  are  dis- 
posed to  make  one  weary  of  the  whole 
affair  and  wonder  wiien  there  will  be 
a  man  in  the  interior  department  with 
tl-.e  courage  and  integrity  to  solve  a 
matter  and  decide  like  any  man  should 
in   tie  premises. 

of  all  the  vexatious  delays  that  have 
ever  harassed  a  long-suffering  people 
this  question  of  a  water  supply  takes 
the  medal.  Not  until  the  Freeman  re- 
port has  there  been  an  engineer's  state- 
ment of  the  case  that  a  layman  could 
understand  or  that  had  the  stamp  of 
comprehensive  ability  and  com.non 
sense.  If  the  Secretary  brushes  aside 
the  cobwebs  and  decides  the  question 
in  a  comprehensive  manner  as  he 
should,  he  will  at  least  go  out  of  office 
with  the  gratitude  of  a  long  suffering 
people  as  contrasted  with  the  doubt- 
ful reputations  of  former  politicians 
who  have  lield  the  office  before  him. 


"In  grandma's  day,"  observed  the 
Joplin  News-Herald,  "the  women  used 
to  smoke  hams  and  raise  children.  Now 
they  smoke  cigarettes  and  raise  he'.l." 


A  Siskiyou  paper  has  learned  fro.n 
the  agricultural  college  that  "an 
abundance  of  liumus  makes  a  soil 
friable."  The  paper  has  noticed  that 
pounding  a  steak  with  an  ax  or  a 
mallet  has  the  same  effect.  It  makes 
it  fryable. 

.\n  exchange  points  out  that  tlie 
w..rd  sinni-d  spelleil  backward,  is  the 
name    of    I  lie    man    who    doesn't    adver- 
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ISTHMUS   COALING  PLANTS. 

Engineering  Details  of  Storage  and  Loading  Devices 
At  the  Canal  Entrance. 


>P' I'll  111  liiinillinK'  ciKil  with  tlic  least 
piissllilp  amount  of  hreiikuse  is  tlie 
iiMiii  ii'iiiilioiiu'iil  ot  tlip  ('(lallns  plants 
to  li(<  pstalilislipd  at  tlic  Atlantic  and 
I'ailtli-  pntrani'ps  to  tlie  Isthmian  Canal, 
at  t'rlstoliai  and  Hall>oa,  respectively. 
Spi'iiMoallons  for  tlie  maehinery  of  the 
two  plants  have  lieen  completr.l  and 
liids   ari'    now    lieiiig   calleil    for. 

II  is  planned  to  have  a  I'oal  storage 
hasin  al  I'rlstolial  witli  a  capaeity  of 
L'itO.iiiin  Ions,  and  one  at  Halboa  with 
.1  rapaeily  of  IBO.Oflil  tons.  In  each 
place  llie  storage  will  lie  wltliin  a  large 
liasln  made  of  reinforced  concrete,  in 
wlilcli  appro.ximately  halt  of  the  coal 
will  I  e  stored  under  water  for  use  in 
lime  of  war.  and  tlie  otiier  half  above 
water  to  he  added  to  and  taken  from 
continually  for  the  ordinary  uses  of 
commercial  and  Government  vessels. 
II  is  alto  planned,  if  the  policy  should 
be  approved  to  be  able  to  lease  parts 
of  the  storage  basin  to  such  private 
coaling  companies  as  may  wish  to 
maintain  their  own  coal  stores  on  the 
l.xtbmus.  but  in  such  cases  all  of  the 
handling  will  he  done  by  the  Govern- 
ment plant,  a  suitable  charge  being 
made   for    the   service. 

The  specifications  are  not  hard  and 
fast,  but  'merely  establish  certain  gen- 
eral methods  and  standards,  leaving  it 
lo  manufacturers  to  devise  suitable 
machines.  One  of  the  limiting  condi- 
tions is  that  the  Government  shall 
build  the  "substructure  or  storage  bin 
and  place  upon  the  walls  such  tracks 
as  cranes  and  other  movable  machines 
may  re<iuire.  This  substructure  will 
cost  more  than  the  coal  handling  plant. 
The  details  will  not  be  decided  upon 
until  the  bids  for  the  handling  plant 
have  been  canvassed.  Iiecause  each 
plan  will  require  its  own  special  sub- 
structure, and  on,e  of  the  points  consid- 
(red  in  awarding  the  contract  will  be 
the  cost  of  the  substructure  required 
under   each    plan. 

In  general,  however,  the  specifica- 
tions call  for  cranes  that  will  unload 
coal  from  ships,  a  conveying  system 
tl  at  will  transfer  it  to  bridges  that 
wi:i  .-jian  tile  storage  basin,  and  dump 
it  at  any  place  desired,  and  such  a  sys- 
tem of  liuckets  operating  upon  these 
'  ridges  as  will  make  it  possible  to 
lift  coal  from  the  storage  basin,  and 
by  iieans  of  conveyers  rai-e  it  to  load- 
ing machines  that  will  dump  it  into 
colliers  or  lighters.  The  Cristobal 
plant  must  be  capable  ot  unloading 
l.Ono  tons  and  loading  2.000  tons  of 
coal  each  hour,  and  tlie  Balboa  plant 
500    and    1.000. 

In  the  ordinary  operation  of  eac.li  of 
the  plants  vessels  requiring  bunker 
coal  will  not  go  alongside  the  wharves 
of  tl  e  plants  to  receive  sucli  coal,  but 
will  be  coaled  while  lying  in  the 
stream  from  barges  laid  alongside, 
tliese  barges  having  been  loaded  by 
means  of  t.lie  reloaders  forming  part  of 
the  specied  handling  machinery  for 
<acli  plant.  The  plants  are  to  be  capa- 
ble, however,  of  rapidly  loading  col- 
liers laid  alongside  the  wharves  by 
iiu-an.<  of  the  above  menllone(]  reload- 
ers. the  liigh  capacities  specified  fcr 
outward  bound  coal  being  fl.\ed  with  a 
view  to  requiring  colliers  to  remain  at 


(lie    plants    fni'    llir    slH.ilcst    lime    |)rac- 
ti  cable. 

Atlnndc     KlilraiK'c     ■■llllit. 

The  coaling  plant  al  the  .Mlanlic 
I  iitrance  vi-iil  be  situated  on  the  north 
end  ot  the  island  formed  by  the  old 
French  canal,  the  American  canal,  and 
the  MIndi  liiver.  It  will  be  reached 
from  the  mainland  by  means  of  a 
bridge  lo  be  built  by  the  Panama  Rail- 
road over  the  French  canal  .south  of 
the  dry  dock  shops.  The  storage  basin 
will  be  opposite  dock  Xo.  IS  at  Mount 
Hope,  and  it  will  lie  1,000  feet  long 
and  230  feet  w^ide.  The  bottom  of  the 
basin  will  be  19  feet  below  mean  tide, 
and  the  i  levation  ot  the  decks  of  the 
wharves  10  feet  above  mean  tide. 
There  will  be  41  feet  depth  ot  water 
alongside  the  wharves.  The  wharves 
will  be  founded  upon  steel  cylinders 
filled  with  reinforced  concrete  resting 
upon  hard  rock.  The  maximum  tidal 
oscillation   in   I-imon   Bay   is   2.65   feet. 

For  tills  type  ot  storage  basin  at 
Uast  two  layouts  of  coaling  plant  are 
teasihle.  the  first  being  that  in  which 
tlie  loading  and  unloading  wharves 
occupy  opposite  sides  ot  the  basin  par- 
allel with  one  another,  with  the  coal 
piles  between  them,  and  the  second 
that  in  which  the  unloading  wharf 
will  be  at  right  angles  to  the  loading 
wharf.  The  normal  capacity  will  he 
240.000  tons,  capable  ot  increase  to 
290.000  tons  by  pilin.g  coal  to  ten  feet 
additional    lielght. 

Paciflo    Riitrniiee. 

The  coaling  plant  at  the  Pacific  en- 
trance will  be  on  the  ([uay  wall  south 
of  the  entrance  to  tlie  large  dry  dock. 
The  size  of  the  basin  will  be  500  feet 
long  and  250  feet  wide  for  one  design 
■of  plant  and  the  same  length  and  340 
feet  wide  tor  a  second  design.  The 
extreme  tidal  difference  here  is  21. S 
feet.  As  at  the  Atlantic  entrance  the 
loading  wharf  will  be  founded  upon 
concrete  cylinders  resting  upon  hard 
rock;  tile  unloading  wharf  will  |be 
gravity  section  concrete  wall  resting 
on  rock.  The  normal  capacity  ot  th^ 
Balboa  plant  will  be  IS.t.OOO  tons,  cap- 
able ot  increase  to  1»;0.000  tons,  liy 
piling  coal  ten  feet  above  normal 
lieight. 

The  layout  is  so.luewhat  different 
from  that  at  the  Atlantic  entrance,  al- 
though the  methods  of  handling  the 
coal  w^ill  be  similar.  The  unloading 
wharf  will  be  situated  at  the  outer 
end  of  the  dry  dock  slij).  while  the 
line  ot  the  loading  wharf  makes  an 
angle  of  ahout  45  degrees  with  tliat 
of  the  unloading  wharf  runnin.g  out 
toward  the  canal  prism  from  the  end 
ot   the   unloading  wharf. 

In  tlie  first  plan  a  basin  50ii  feet  long 
and  250  feet  wide  is  provided  for,  w^ith 
bottom  at  IS  feet  below  mean  tide  and 
top  ot  wharf  at  16>^  feet  above  mean 
tide.  The  capacity  ot  this  plaiit  must 
Ve  not  less  than  500.  tons  ot  coal  an 
hour  to  be  unloaded  and  1.000  tons  per 
hour  to  be  loaded  aboad  cojliers  or 
h.irges.  Two  unloadcis  will  be  re- 
quired with  conveyors  and  two  single 
slocking  reclaiming  bridges.  Two  re- 
loaders  will  also  be  required.  The 
operation    of    this    plant    is    essentially   ■ 


tlie  same  a.s  tliat  tor  the  Atlantic  en- 
trance. 

An  alternate  pl,-in  for  tlie  Ballioa 
plant  provides  for  the  same  location  ot 
the  wharves  but  for  a  basin  500  feet 
long  and  340  feet  wide.  The  unload- 
ers  are  the  same  as  in  other  plans,  but 
instead  of  dumping  into  conveyors 
they  will  discharge  by  imeans  ot  the 
cantilever  end  directly  into  the  basin, 
and  large  cantilever  cranes  will  then 
pick  up  the  coal  and  deposit  it  at  any 
desireil  point  in  the  storage  basin. 
For  reclaiming,  these  same  cranes  will 
pick  up  the  coal  and  trolley  it  into 
their  towers,  where  it  will  be  dumped 
into  cars  or  other  conveyors,  whence 
it  will  be  carried  away  from  the  basin, 
along  the  front  ot  the  reloading  wharf 
to    the    reloaders. 

The  purpose  ot  this  second  plan  is 
to  make  use  ot  four  beam  cranes  now 
used  in  the  placing  ot  concrete  at 
Mirafiores  locks,  and  thus  save  the 
expense  ot  the  stocking  and  reclaiming 
bridges.  Whether  they  will  be  us  d 
depends  upon  the  cost  and  general 
desirability  of  this  plant  compared 
with  one  having  entirely  new  hand- 
ling  machinery. 

I'nltH   of  the   Plants. 

The  following  paragrap,hs  refer  ])ar- 
ticulaily  to  the  Cristobal  plant,  but 
with  certain  modifications,  as  indicated 
ah.jve,  a|)pl.\-  also  to  the  Balboa  plant. 
Vuloaders. 
The  unloading  operation  will  consist 
uf  taking  coal  from  a  collier  and  de- 
positing it  at  any  desired  place  in  the 
bin  or  basin.  For  this  purpose  un- 
loading towers,  a  conveying  system 
tliat  will  carry  the  coal  lengthwise  of 
the  storage  bin  along  the  wharf, 
1  riil.ges  spanning  the  basin,  and  a  con- 
veying system  upon  these  bridges. 
which  will  take  the  coal  from  the  first 
conveyors  and  dump  it  wherever  re- 
quired,   arc    specified. 

Four  unloading  towers  '■'  not  less 
than  250  tons  capacity  per  l»o»r  each, 
making  a  total  capacity  of  1,000  tons 
an  hour,  for  the  first  unit  ot  the  un- 
loading system.  These  towers  must  be 
capable  of  four  operations:  (I)  Mining 
coal  from  a  vessel  and  depositing  it 
into  a  hopper  built  within  the  tower, 
whence  it  may  be  delivered  by  chutes 
to  the  conveying  system,  or  to  Panama 
Railroad  cars  running  on  a  track  be- 
neath the  tovser.  (2)  Mining  coal  from 
a  vessel  and  depositing  it  by  the 
bucket  or  shovel  into  the  storage  bin 
behind  the  tower.  (.1)  .Mining  coal  from 
storage  pile  behind  the  tower  and  .ic- 
positing  it  in  the  hopper  in  the  tower. 
(4)  Mining  coal  from  the  storage  pile 
behind  the  tower  and  depositing  it  by 
t'li    bucket    or   shovel    aboard    vessels. 

Kach  tower  will  travel  on  two  paral- 
lel iiairs  of  rails  between  which  at  the 
level  of  the  wharf  deck  there  shall  run 
a  railroad  track  so  located  that  cars 
may  be  run  beneath  the  unloading 
lower  and  receive  coal  from  its  hop- 
per. The  si)eed  of  travel  in  either  di- 
rection must  he  not  less  than  50  feel 
\n-v  minule  againsl  a  wind  pressure  of 
ten  piiuiids  per  square  fool.  The  track 
travel  must  be  by  motors  or  engines 
within  each  tower,  and  cable  drive  will 
not  be  acceptable. 
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bucket    or    sliovol    by    means    of 

tlic    towel-   will    mine    conl    from 

illlcis  will   liiive  a   rapaolty   of  100 

feet     li(Hild    fuel.      Tins    size     is 

ed    Ijecausc.    altlioiigli    many    col- 

wiU    have    laifrc    liatilics    finiiva- 

0  tlioEc  of  the  latest  naval  type, 
sideralile  portion  of  the  coal  will 
rrird  to  the  Isthmus  in  vessels 
llcli    a    larger   bucket   couUl   not   be 

1  Larser  buckets  may  be  offered, 
l-er.  provided  small  buckets  are 
supplied  and  a  rapid  means  of 
ig  the  chancre  from  one  to  tlie 
I  Is   provided. 

h  tower  will  be  fittnd  witli  a  litt- 
t  folding  boom  on  tlie  water  side 
I'llh  a  cantilever  on  the  storage 
side.  The  cantilever  may  be  mov- 
1£    necesrary    to    permit    the    pas- 

of  the  reclaiming  bridges.  In 
as£'  the  track  for  the  trolley  of 
jcket  .«.hall  be  horizontal  and  con- 
is    lietvveen    the    extra ne    ends    of 

and  cantilever  when  both  arc  in 
izontnl  position,  and  tlie  pas.sage 
e    trolley    over    the    hinge    joints 

be  made  easily  and  without 
.  Suitable  buffers  will  be  fitted 
;h  end  of  the  trolley  runway.  The 
ices  througli  whicli  the  trolley 
cket  will  be  capable  of  operation 
as      follow.=  :       Maximum       height 

wharf  level,  Balboa  and  Cristo- 
10  feet:  maximum  deptii  for  re- 
ng   coal   from   ships   below   wharf 

Cristobal.  30  feet.  Balboa,  45 
maximum  horizontal  travel  of 
t  on  water  side  beyond  center 
f  tower  legs  next   to   water,  Cris- 

and  Balboa.  60  feet;  maximum 
pntal  travel  of  bucket  on  land 
eyond  nearest  wall  of  coal  basin, 
bal  and  Balboa.  35  feet;  maxl- 
depth  below  wharf  level  for  re- 
ng  coal  from  storage  on  land 
at    Cristobal.     29     feet;     maximum 

below  wliarf  le^'el  for  reclaim- 
oal  from  storage  on  and  side  at 
a.   34%    feet. 

addition  to  these  operations  the 
s  will  be  able  to  dredge  the  bot- 
f  the  slip  in  front  of  the  unload- 
•harf  51  feet  below  wharf  level 
Istobal  and  6H4  feet  at  Balboa. 
!  hopper  within  Uie  unloading 
s  will  have  a  capacity  of  not 
ban  vtO  tons  of  coal.  Tile  boom 
e  water  side  will  lift  or  fold  by 
nent  in  a  vertical  plane  in  such 
n  that  when  fully  housed  no  part 
shall  project  more  than  four  feet 
d  the  concrete  face  of  the  w.harf, 
esceiul  lower  than  the  top  of  the 
r. 

CiinvojorM. 

[■»»n\'c.\  ing  system  must  provide 
le  transfer  of  coal  from  the  un- 
ig  towers  along  the  w.harf  to 
lOint  at  wliich  the  bridges  ma.v 
anning    the    bin,    and    the    transfer 

the  bridges  to  an.v  point  desired, 
i  it  ma.v  be  tripped  into  tlie  stoi'- 
asin.  It  must  liave  sufficient  ca- 
■  to  handle  the  maximum  amount 
il  delivered  by  the  unloadng  tow- 
It    may    consist    of    either    cars    or 

propelled  by  electricity  or  cable. 
or  continuous  conveyors  of  sinii- 
jnstruction.  or  any  otlier  ap- 
i.  tried  out.  and  guarantee.! 
i  of  doing  tlie  work,  due  regard 
liad  to  the  basic  requirement 
breakage  of  coal  in  handling 
be  reduced  to  a  minimum, 
the  fristobal  plant  tlie  coiivey- 
I'Stem  must  lie  capable  of  per- 
ng  any  of  the  eiglit  operations 
bed    below.      At    the    Balboa    i.lant 


(111-  1  niuii  iiiiciiis  are  similar,  but  are 
necessaiily  niodifled  by  reason  of  the 
smaller  size  of  that  plant  and  the  use 
of  the  benn  cranes  referred  to  above: 
I  1  I  Iteci  iving  coal  from  single  un- 
loading lower  or  group  of  towers  lo- 
cated anywhere  on  the  unloading 
wharf,  as  for  the  Unloading  of  a  single 
vessel,  and  transporting  it  to  any  part 
of  the  storage  pile,  (i)  Receiving  coal 
from  a  .•■•ingle  unloading  tower  or 
group  of  towers  located  anywhere  on 
the  unloading  wharf,  as  for  the  un- 
loading of  a  single  vessel,  transporting 
it  direct  to  the  rcloaders,  which  may 
be  spaced  at  any  intervales  along  the 
reloading  wharf,  and  delivering  it  to 
one  only  or  distributing  it  among  any 
number  of  reloaders,  the  proportion- 
ate distribution  among  the  reloaders 
in  action  being  of  as  wide  a  range, 
within  tlie  individual  capacities  of  the 
reloaders.  as  practicable  without  un- 
due complication  and  cost.  It  will  be 
possible,  in  any  event,  to  distribute 
the  coal  substantially  equally  afnong 
any  number  of  reloaders  in  action.  (3) 
Receiving  coal  from  a  single  unload- 
ing tower  or  two  tow'ers,  located  any- 
wb.ere  on  tlie  unloading  wharf,  as  for 
tlie  unloading  of  a  single  vessel,  and 
transporting  it  direct  to  the  wharf 
bunkfr,  the  capacity  of  the  conveying 
system  leading  to  the  wharf  bunker 
being  sufficiently  great  to  handle  the 
maximum  discharge  from  two  unload- 
ing towers.  (4)  Receiving  coal  from  a 
single  unloading  tower,  or  group  of 
towers,  located  anywhere  on  the  un- 
loading wharf,  as  for  the  unloading  of 
a  single  vessel,  and  transporting  it  to 
storage  at  any  part  of  the  storage  pile, 
wliile  at  the  same  time  coal  is  being 
reclaimed  from  any  otlier  part  of  the 
storage  pile,  and  being  conveyed  to 
the  reloaders  or  to  the  wharf  bunker. 
(5)  Receiving  coal  simultaneously 
from  two  vessels  located  anywhere 
along  the  unloading  wharf,  one,  two, 
or  three  unloaders  being  at  work  on 
one  vessel,  and  transporting  it  from 
iioth  vessels  to  the  sa^ne  part  of  the 
storage  pile,  to  the  reloaders  direct 
or  to  the  wharf  bunker  direct,  within 
the  capacity  of  the  conveyors  supply- 
ing the  bunker.  If  coal  from  both  ves- 
sels is  being  transported  to  the  stor- 
age pile  it  shall  be  possible  simulta- 
neously to  reclaim  coal  from  any  other 
part  of  the  .storage  pile  by  means  of 
the  remaining  bridge  or  bridges,  and 
transport  it  to  the  reloaders  direct  or 
to  the  wharf  bunker  direct.  (6)  Re- 
ceiving coal  simultaneousl.v  from  two 
vessels,  located  anywhere  along  the  un- 
loading wharf,  one,  two,  or  three 
towers  being  at  work  on  one  vessel, 
and  simultaneously  transporting  the 
coal  from  an.v  one  of  the  two  vessels 
to  any  point  in  the  storage  pile  and 
from  the  other  vessel  to  any  other 
point  in  the  storage  pile,  or  to  the  re- 
loaders direct,  or  to  the  wharf  bunker 
direct.  (7)  Receiving  coal  reclaimed 
from  the  storage  pile  by  one  or  more 
bridges  up  to  the  full  number,  spaced 
at  any  intervals  along  the  storage  pile, 
and  transporting  it  to  the  reloaders 
or  to  tlie  wharf  bunker.  (S)  Taking 
coal  f ro  n  any  point  in  the  storage  pile 
and  depositing  it  at  any  other  point  In 
the  storage  pile  by  use  of  the  bridges. 
Two  duplex  or  four  single  bridges 
.ire  required  in  the  proposed  plan  for 
the  Cristobal  plant.  The  former  are 
Htted  with  two  s.liovels  or  buckets,  and 
the  latter  only  one  each.  Tliese  bridges 
will  span  the  coal  storage  basin,  over 
Ihe     coal     piles,     and     inovs     along     |li« 


walls  longitudinally  of  the  basin, 
so  that  they  can  cover  any  point 
in  the  basin.  Upon  them  will 
be  mounted  the  conveyors  that 
will  carry  coal  from  tlie  con- 
veyors upon  the  walls  to  any  point 
desired  within  the  basin;  and  the 
shovels  or  buckets  that  will  mine  coal 
from  the  basin  and  carry  It  to  the  con- 
veyors, which  will  transfer  It  to  the 
wharf  bunker  and  to  llie  machines  for 
loading  It  upon  colliers  or  barges. — U. 
.S.    Government    Advertiser. 


.MIEKIC'AX  I\STITI:TK  OF  AltCIII- 
TKCT.S  C<»-OrEU.%TKS  WITH  TUB 
-V.\TI<>.\AI,  KIUK  IMIOTIMTIOX  AS- 
S<><  lATION  IN  l-IHI-,  l>l(i:VKM-I<>\ 
l'l«OI'A(iA-\l>A. 


if   Krniikllii    H.   WentnorUi.    IVIi. 
runry    and    March,    lt»i:i. 


.Members  of  the  American  Institute 
of  .Architects  and  others  who  attended 
the  46th  annual  Convention  of  the  In- 
stitute in  Wasliington  last  December 
will  remember  the  forceful  address  de- 
livered by  Franklin  H.  Wentworth, 
Secretary  of  the  National  Fire  Protec- 
tion Association,  in  which  he  made  a 
convincing  appeal  for  the  co-operation 
of  the  Institute  in  tlie  work  for  which 
his    -Association    stands. 

Within  a  few  weeks  of  that  occa- 
sion Mr.  Wentworth  and  1).  Knicker- 
backer  Boyd,  the  Chairman  of  the  In- 
stitute's Committee  on  Public  Infor- 
mation, after  conference  with  the  offi- 
cers of  the  respective  organizations, 
were  considering  the  possibility  of  a 
speaking  tour  by  Mr.  Wentworth 
under   the   auspices   of  the   Institute. 

The  proposition  was  placed  before 
those  Chapters  of  the  Institute  which 
Mr.  Wentworth  could  reach  in  a 
month's  travel  and  it  only  remained 
with  them  to  signify  their  approval 
and  to  assure,  on  the  part  of  each,  an 
enthusiastic  meeting  devoted  to  Fire 
Prevention  in  order  to  determine  the 
project. 

In  spite  of  the  comparative  short 
time  which  remained  to  conclude  these 
arrangements,  the  responses  from  the 
Chapters  addressed  were  so  cordial 
and  enthusiastic  that  no  doubt  re- 
mained as  to  the  desirability  of  under- 
taking the  tour  and  the  start  was 
promptl.v    pro\-ided    for. 

Even  after  the  itinerary  was  ap- 
parently completed,  other  possibilities 
disclosed  themselves  because  of  the 
interest  inanifested  in  the  spreading 
of  tile  Fire  Prevention  Propaganda, 
and  additional  Chapters  were  placed 
on  the  list,  as  well  as  State  Archi- 
tectural Associations,  not  integral 
units  of  the  American  Institute  of  Ar- 
chitects, in  three  Stales  through  which 
Mr.    Wentworth    would    pass. 

.Announcement  can  now  be  made  of 
the  complete  schedule,  which  Is  as 
follows.  including  those  addresses 
which  have  already  been  given  up  to 
this  writing.  .About  one-third  of  the 
tour  had  been  comp'  d  before  the 
final  arrangements  had  been  made  for 
the   concluding   portion    of    the    trip: 

Brooklyn  Chapter.  .A.  I.  .A..  Brooklyn, 
.January    27th. 

New  Jersey  Chapter.  .A.  I.  .\..  Jersey 
City,    January    30th. 

Pittsburgh  Cliapter,  A.  I.  A.,  Pitts- 
burgh,   February    3rd. 

Buffalo  Chapter,  A.  I.  A.,  Buffalo, 
February    4th. 

Cleveland  Chapter,  A.  I.  A,  Cb-ve. 
liind,    February    5th. 
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Mli'lilKnn  Chnptcr,  A.  I.  A.,  Dotmit, 
I'fliriinry    6tli. 

Iiiilliina  Chapter,  A.  I.  A.,  IiullaiKip- 
mIIs,    Kel.iiinry    8tli. 

Illinois  Clinptor,  A.  I.  A..  CIiU-uki'. 
K.l.iiiiiry    nth, 

l.inilsvllle  Chapter.  A.  I,  A„  Loiils- 
vlll...    Fehniaiy    12th, 

Clnrlnnatl  Chapter,  A,  I,  A.,  Cliiclii- 
imtl,    February    ISth. 

SI,  Ixiiils  Ch.ipler,  A,  I.  .\  ,  St,  I-oiils, 
l"i-lii  nary   ITtli, 

Kiin.-<ns  Clly  Chapter,  A,  I.  A..  Kan- 
.■n.«  City,   Kchrnary    ISth. 

Texas  .><tHte  Association  of  Anhl- 
tei-ls,    Dallas.    Kelirnary    19th, 

Louisiana  Chapter.  A.  1.  A,,  New  Or- 
Ifiiiis,    Feliruary    21st, 

South  Carolina  .\ssoclatlon  of  Archi- 
leits.    Colunihin,    February    24th, 

North  Carolina  Architectural  Asso- 
ciation.   Haleifch.    February    2.1th, 

Halllniore  Cliapter.  A.  I.  A.,  Balti- 
more, March  6th. 

I'lillailelphia  Cliapter.  A.  1,  X..  Phila- 
ilelphla,    .March    7th. 

While  this  tour  has  been  arranged 
uiiiirr  tlie  auspices  of  the  Institute, 
tl  rougli  Its  Committees  on  Public  In- 
formation in  \'arious  parts  of  the 
country,  to  better  Inform  the  public 
on  matters  perlainin,?  to  architecture 
ami  sound  liulldinpr  construction,  too 
mu/h  credit  cannot  be  given  to  -Mr. 
Wentworth  and  his  .Association,  but 
parlicularly  to  himself  personally  for 
his  willingne  s  to  undertake  tlie  ardu- 
ous   task   of  such   an   extended   tour. 

Full  details  of  the  f  nportanl  results 
achieved  will  be  given  after  the  tour 
Irs  l.<cn  completed.  For  tl^e  present 
ii  need  only  be  said  that,  in  each  in- 
.'tanie.  tlie  local  Chapter  or  State  As- 
sociation has  arranged  for  tl;e  widest 
1  OS  i;  le  lenelil  from  the  Fire  Preven- 
l-o:i  m.eetings.  The  pub'ic  has  been 
f.eely  invitel  to  I  ear  .Mr  Wentworth's 
a 'dre:  ses  an,i  tl;e  discussions  b,v 
lirominent  lity  officials  and  various 
otl  er  authorities  which  will  follow.  In 
:rany  case;  the  XIayor'of  the  cilv  an  I 
in  one  ca  e  an  entire  State  .Assembly 
:  re  expecting  lo  participate  in  the 
meeting,  and  in  almost  all  of  the  citie.< 
t' e  co-opei'ation  has  been  secured  of 
impo'tant  civic  bodies,  engineers'  so- 
t  ietie-^,  1  uilder.*'  exchanges,  fireunder-- 
v.  ritei-s.  i-rtdilmen's  associations,  an  1. 
\\i  ere  t:  ey  exist,  the  Fire  Preventioii 
Commi  sions  and  the  Fire  .Marslials. 
In  ,'-ome  cas;«  luncheons  and  dinners 
also  been  ariansed  as  a  part  of  tin- 
prog:  am. 

The  American  Institute  of  Architects. 
through  its  Ciiapters,  in  thus  bringin.H' 
l!  e  public  in  general  and  architecls 
and  professional  '  nen  in  particular  to 
a  realization  of  wliat  can  be  done  by 
all  of  them  in  lessening  the  fire  risk 
and  in  aiding  in  the  conservation  of 
liuman  life  and  property,  is  placig  it- 
self before  the  country  as  a  public 
human  life  and  propertj ,  is  placing  it- 
lerested  in  tlie  community  welfare  as 
fn  the  advancement  of  the  profession 
which    it   represents. 


The  San  Francisco  Call  prints  an 
extra  Sunday  edition  of  the  paper  in 
which  one  section  is  devoted  to 
b:ohemian  I„ife,  In  it  pictures  are 
given  of  most  of  the  cafes  in  the 
tenderloin  district.  Thjs  may  he 
Bohemianlsm  but  it  is  not  the  kind  of 
which  the  city  is  particularly  proud 
nor  is  it  anything  distinctive.  Tlie 
mana.gement  is  evidently  unable  to 
distinguish  true  Bohemiani.11,11  from  the 
night  life  that  treiiuents  the  denil 
nionde  of  all  large  cities. 


General  Contradors 
Dedicate  New  Home. 


^loosli'r       I 
OprnhiK 
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afiun    lliHKinet       ,Mnrk)< 
rn    Qiinrlcrtt    in    The 
in    niilltling. 


The  members  of  the  General  Con- 
tractors Association,  to  the  number  of 
live  hundred,  assa.nbled  at  their  new 
(luartcrs,  corner  of  New  .Montgomery 
and  Jessie  streets,  last  Saturday  night 
to  celebrate  the  formal  opening  of 
their    new    home, 

Tlie  celebration  was  in  llie  form  of 
an  elaborate  banQuet.  to  whicli  all  did 
ample    justice. 

The  new  quarters  are  by  far  the 
linost  and  the  largest  in  the  United 
.s'tates,  anil  would  do  justice  to  any 
banking  institution.  The  assembly 
room  is  on  the  ground  floor  of  the 
Sharon  Building,  a  class  A  building,  in 
the  very  lieart  of  the  business  life  of 
the  city.  With  mosaic  floor,  marble 
wainscoting,  and  hardwood  trim,  the 
assembly  hall  certainly  presents  an 
imposing  and  impressive  appearance. 
.\mple    room    is    also    provided    for    pri- 
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vate  rooms  for  estimating  jmrposes, 
directors'  rooms,  committee  rooms, 
secretary's  offices,  etc,  etc..  all  of 
which    are   most   handsomely   furnished. 

Following  the  banquet.  President 
Day.  who  acted  as  toastmaster,  made 
a  short  speech  in  which  he  gave  the 
history  of  the  organization  since  its 
start,    its    objects,  etc, 

"A  talk  of  this  kind  would  not  be 
complete  witliout  referring  to  the  la- 
bor situation,"  said  the  speaker,  "That 
we  find  satisfactory.  For  the  past  two 
years  there  liave  been  no  strikes,  and 
few  misunderstandings  ■  wbicli  confer- 
ences with  t!ie  Liuilding  Trades  Coun- 
cil have  soon  dissipated.  Wages  in  the 
building  trades  -are  liigher  than  any 
city  in  the  country,  and  this  associa- 
tion believes  tliey  arc  high  enough  and 
will  oppose  any  further  increase,  no 
111:1  Iter    how    slight." 

.\la\  or   .him.s    Kolpli    was    llie    first   of 


the  invited  speakers  to  be  called  upon, 
and  after  referring  to  the  team  work 
necessary  to  make  San  Francisco 
great,  he  told  of  the  two  big  problems 
confronting  the  city,  water  and  trans- 
portation. He  said  that  the  traffic  ex- 
pert hired  by  the  city  had  estiaiated 
tl.at  .-'an  Francisco  would  have  a  mil- 
lion population  in  1944,  but  for  him- 
self he  believed  with  the  development 
of  the  Sacramento  and  San  Joaquin 
valleys,  the  opening  of  the  canal  and 
the  exposition,  this  figure  would  be 
reached    before    1920, 

"It  is  up  to  us  to  make  the  city 
what  it  should  be,"  said  the  Mayor, 
"and  to  do  this  we  have  got  to  have 
water  and  transportation.  These  are 
the  two  big  problems  confronting  us. 
For  twelve  years  we  have  been  trying 
lo  gel  water  from  Hetcli-Hetcliy  and 
tonight  I  have  a  telegram  from  Wash- 
ington saying  that  the  prospects  for 
the  granting  of  tlie  permit  by  the  Fed- 
eral Government  are  not  bright. 
Sees  Bright  Future. 

"We  have  built  tlie  Gear.\ -.street 
railwa\',  it  is  in  operation  and  is  suc- 
cessful, at  the  present  time  paying  oft 
the  sinking  fund,  interest  on  the  bonds, 
operating    expenses      and      showing      a 


W  .\I ^GUE,    Secretary 

Miiuil  .lurplus.  In  the  near  future  w- 
wa.nt  this  line  extended  to  the  Ferry 
and  out  Van  Ness  avenue  to  the  expo- 
sition grounds,  and  I  believe  the  people 
of  this  city  will  vote  for  the  necessary 
bonds   wl'.en   the   time   comes." 

The  speaker  tlien  told  of  the  wcr!: 
being  done  in  liarbor  iaiprovement,  a: 
finislied  his  remarks  by  saying  tli 
the  future  for  tlie  city  was  brighi 
needing  only  team  work  among  all  tlic 
population  to  make  it  tlie  preati  st  cit.v 
on   the   Pacific  Coast. 

Oll-.er  speakers  were:  Charles  Vogel- 
sang, for  C.  C,  ifoore.  "191;";  W,  T 
Stsnon,  "Our  Commercial  Future":  .\ 
C,  Rulofson,  "Home  Industry"";  Geoii;- 
R.  McDougall.  '"Modern  .Architeeturi 
Paul  Bancroft,  '"Public  Buildings"";  1' 
,r.  Lynch,  •"Cilifornla"":  V.  H.  .Masow 
"Progress  of  Our  (irKani/ation,"  ami 
Lewis  F,  UyiiiKloii,  "'Biiildliig  lii.liis- 
try." 


BUILDING  AND  INDUSTRIAL  NEWB. 
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During-    llic    cvchuik-    vocmI    .^.■ln-tioiis 
iere    rendered     l>.v    Chan.      i'\       Hiilotti, 
ress  Wooilrnff,  Geo.   D.  Murphy,    I'lil.lu- 
lfa\y,   and    L.    A.    l^arseii. 
I'Tlie   banquet   committee   consistcil    i>l 

J.  Lyncli,  Charles  W.  Gompertz  ami 
_.jh  Biller.  The  reception  lomnilttec 
'as  as  follows:  C.  J.  Carillon,  R.  (5. 
'raham.  J.  VV.  Hatch,  J.  A.  Jordan,  1'". 
t.  Masow,  H.  .1.  Ralfton,  C.  U.  Stelger, 
\  T.  Thurston,  Charles  Wright,  W.  H. 
^'right  and  Frank  At.  HefCernan,  pub- 
icltv    manager. 

'  The  officers  and  directors  are:  Pres- 
dent,  Chas.  A.  Day;  Vice-President, 
rhas.    W.    Gomperf/.;    Treasurer,    Chas. 

Llndgren;  Secretary.  W.ii.  E.  Hague; 
attorneys,    Aitken    &   Aitken. 

Directors:  Chas.  Wright,  F.  H. 
,Iasow,  H.  W.  Beach,  John  Biller,  A. 
i  Bergstrom,  Grant  Fee,  P.  J.  Lynch, 
Ddward  Glnley.  Directors  Elect,  Ralph 
iIcLeran,  Frank  P.  Lansing.  Clerks: 
Jeo.  A.  Watfon,  Geo.  A.  Mass  and  E. 
K.   McCallum 


Provisional  President  Huerta  has  an- 
launced  that  he  will  "rule  with  an  iron 
land."  If  that  means  that  he  will  as- 
sassinate everybody  opposed  to  him  he 
,s  certainly  starting  in  right.  The 
tilling  of  the  fon.ner  president  and  the 
prominent  members  of  his  uarty  is 
certainly  putting  a  savage  aspect  on 
the  revolution  which  savors  more  of 
anarchy  than  anything  else  and  is 
equalled  only  by  the  scenes  of  the 
French  revolution.  So  far  as  anyone  on 
the  outside  is  able  to  judge  there  is 
no  man  in  Mexico  at  present  fit  or  able 
to  govern  the  country.  There  is  no 
chance  for  a  Napoleon  to  arise  in 
Mexico  as  he  would  not  have  the  ma- 
terial out  of  which  to  build  up  a  suc- 
cessful army.  What  the  world  gen- 
erally looks  for  is  whether  or  not  this 
savagery,  intrigue  and  counter  revolu- 
tions will  not  extend  to  the  murder  and 
plunder  of  foreign  residents  by  the 
mob,  and  whether  any  of  the  so-called 
generals  will  be  able  to  maintain  order 
and  protect  lives  and  property.  The 
succession  of  events  in  the  Mexican 
capital  will  be  watched  with  tense  in- 
terest by  all  who  have  any  interest  in 
the  Southern  capital.  The  promise  and 
performance  of  a  Mexican  general  are 
about  as  far  removed  as  anything  could 
be  an  if  a  "provisional"  president  can 
trust  his  own  brother  it  is  because  his 
head   depends   upon   his   being   loyal. 

So  far  as  can  be  ascertained  there  is 
no  great  moral  or  industrial  question 
upon  which  the  people  are  divided  and 
it  is  doubtful  whether  or  not  the  people 
would  have  the  backbone  to  stand 
by  it  if  there  were.  The  "generals" 
are  simply  soldiers  of  fortune  seeking 
their  own  advancement  by  intrigue, 
murder,  or  assassination.  Under  this 
state  of  things  it  is  doubtful  if  there 
will  be  any  peace  of  a  permanent 
nature  for  a  long  time  to  come.  The 
question  is  whether  or  not  these  as- 
sassinations and  intrigues  will  not  be 
carried  so  far  as  to  compel  the  inter- 
vention of  the  United  States.  That  the 
world  would  profit  generally  l^y  such 
intervention  there  can  be  no  question. 
It  remains  to  be  seen  what  will  be 
done  by  the  bunch  that  now  hold  the 
reins   of  power   in   Mexico. 


TO  WHOM  IT  M.4Y  CONCERN. 

WANTED  a  centrifigual  pump  witli 
•capacity  of  13,000  gallons  per  hour, 
with  sub  base  for  direct  motor  con- 
structions. State  size,  price  and  where 
pump  can  be  seen.  GALLAND  MER- 
CANTILE  LAUNDRY,   317-37    8th  St. 


S.W  FllANClSCO— Apartment  liouse, 
i;  stilly  and  base,  brick  and  steel,  $75,- 
1100.  Arcliitects,  O'Brien  Bros.,  Clunle 
Bldg.,  S.  F.  Owner's  name  withheld. 
Tile  building  will  be  erected  on  Bu.>-h 
street,  west  of  Mason,  and  will  be  ar- 
ranged tor  a  number  of  two  and  three 
room  suites.  All  suites  will  have  con- 
necting baths  and  wall  bed?.  There 
will  be  steam  heat,  elevator  service,  a 
vacuum  cleaning  system  and  a  hot 
water  plant.  Interior  finish  will  be  of 
pine,  redwood  and  hardwoods.  Bath 
rooms  will  be  finislied  in  tile  and  will 
liave  composition  noor.s.  The  exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  being  pre- 
pared. 

SAN  FRANCISCO— Apartment  house, 
:!  story  and  base,  frame.  Cost  not 
stated.  Architects.  C.  M.  and  A.  F. 
iiousseau.  Monadnook  Bldg.,  S.  F.  Own- 
er. William  Bush.  The  building  will 
lie  erected  at  the  northeast  corner  of 
Hyde  and  Vallejo  streets  and  will  cov- 
er an  area  of  24x60  feet.  The  first 
floor  will  contain  stores  and  the  upper 
floors  will  be  divided  into  six  apart- 
ments of  three  rooms  each.  There  will 
be  private  baths  and  wall  beds.  In- 
terior will  be  flnished  in  pine  with 
some  oak  floors.  A  hot  water  plant 
will  be  installed.  The  exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  being 
prepared. 

i^^N  FRANCISCO— Apartment  house. 
3  story  and  base,  frame,  $1S,000.  Ar- 
chitect'. Albert  Schroepfer.  Foxcroft 
Bldg.,  S.  F.  Owner,  William  Mensor. 
The  building  will  cover  an  area  of  32x 
77  feet,  and  is  designed  for  six  apart- 
ment flats  with  baths  and  wall  beds. 
Interior  finls.h  will  be  of  pine,  red- 
wood and  hardwood.  Bath  rooms  will 
liave  composition  floors  and  tile  wain- 
scot There  wall  be  steam  heat  and  a 
hot  water  system.  Entrance  vestibule 
will  be  finished  in  marble  and  tile.  The 
exteriorot  the  house  will  be  covered 
with  tapestry  brick  veneer  and  rustic. 
Plans  are  complete  and  the  work  will 
be    sublet   by    the   architect. 

SAN  FRANCISCO— Apartment  house. 
3  story  and  base,  frame,  $11,000.  Ar- 
chitects C  M.  and  A.  F.  Rousseau,  Mo- 
radnock  Bldg.,  S.  F.  Owner.  J.  Eric 
Johanson.  The  building  will  be  erect- 
ed on  Pine  street  and  will  cover  an 
area  of  25x72%  feet.  The  interior 
will  be  arranged  for  three-room  suites 
with  private  batlis  and  wall  beds.  A 
central  heating  system  will  be  in- 
stalled Interior  finish  will  be  of  pine 
with  so  Tie  hardwood  floors.  Exterior 
of  the  building  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  being  prepared  and  when  complete 
the  work  will  be  done  by  Day  Labor. 
S^N  FRANCISCO— Apartment  house. 
?.  story  and  base,  frame.  $10,000.  Ar- 
chitect, none.  Owners.  C.  J.  and  W.  J. 
Keenan.  Hayes  and  Masonic  Ave.  S. 
K  Tlie  building  is  to  be  erected  at 
the  cornfer  of  Fell  and  Cole  streets, 
■ind  will  cover  an  area  of  28V4x90  feet. 
There  will  be  nine  apartments  of  three 
rooms  and  hatli  each.  All  suites  will 
have   wall   beds  and  hot  and   cold   run- 


lluors.  Uatli  rooms  will  have  cunipo- 
sllion  floors.  The  exterior  ot  lb.- 
house  will  be  covered  with  cemenl 
plaster  on  metal  lath.  Plans  are  In 
tile  hands  of  tlie  owners  and  the  work 
will    be   done   by    Day    Labor. 

SaN  FRANCISCO— Apartment  house. 
3  story  and  base,  frame.  $12,000.  Ar- 
chitects. C.  M,  and  A,  F.  Rousseau.  Mo- 
nadnock  Bldg..  S.  F.  Owner.  Hans 
Petersen.  The  building  will  contain 
eight  apartments  ot  three  roans  and 
bath  each.  All  suites  will  be  equipped 
with  wall  beds  and  will  have  hot  and 
running  water  Interiors  will  he  fin- 
ished in  pine  and  redwood  with  some 
oak  floors.  A  central  heating  system 
will  be  installed.  The  exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  be- 
ing   prepared. 

SAN  FRANCISCO— Apartment  house. 
4  story  and  base,  brick  and  steel.  Cost 
not  stated.  A^-c.hitect.  William  Hel- 
bing,  1420  Market  St.  S.  F.  Owners. 
William  Helbing  and  Oscar  Curtan. 
The  building  will  be  erected  at  the 
corner  of  Post  and  Leavenworth  streets 
and  will  cover  an  area  of  112^x87% 
feet.  Interior  will  be  arranged  for  a 
number  of  two  and  three  room  suites 
with  private  baths  and  wall  beds. 
There  will  be  steam  heat,  elevator 
service,  a  hot  water  plant  and  vacuum 
cleaning  system.  Interior  finish  will 
be  of  pine  and  redwood  with  some  or- 
namental plaster  used  in  the  entrance. 
The  exterior  of  the  building  will  he 
faced  with  pressed  brick.  Plans  arc 
being  prepared  and  the  work  will  be 
done    by    Day    Labor. 

SAN  FRANCISCO — Apartment  house. 
3  story  and  base,  frame,  $12,000.  Ar- 
chitect. J.  F.  Dunn,  Monadnock  Bldg., 
S.  F.  Owners.  Metropolis  Investment 
Co.  The  building  will  contain  twelve 
apartments  of  two  and  three-  rooms 
each,  with  wall  beds  and  private  baths. 
Interior  finish  will  be  of  pine  and  red- 
wood throughout.  A  central  heatin.g 
system  will  be  installed  and  a  vacuum 
cleaning  plant.  The  exterior  ot  the 
building  W'ill  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  owners  are  taking  fig- 
ures on  the  work. 

S.^N  FRANCISCO — Apartment  house 
3  .story  and  base,  frame.  $30,000.  Ar- 
chitects. C.  M.  and  A.  F.  Rousseau.  Mo- 
nadnock Bldg..  S.  F.  Owner.  Theodore 
E  Rulfs.  The  building  will  be  erected 
on  property  recently  purchased  by  Mr. 
Rulfs  at  the  southeast  corner  of  Pine 
and  I,eavenworth  streets.  The  first 
floor  will  be  arranged  for  stores  and 
upper  two  floors  for  a  nuiiber  of  two 
and  three  room  apartments  with  pri- 
ate  baths  and  wall  beds.  All  interior 
finish  will  be  of  pine.  Hardwood  floors 
will  be  used  in  some  ot  the  rooms. 
Ratl:s  will  have  composition  floor.s. 
There  will  be  steam  heat,  a  vacuum 
cleaning  svstem  and  hot  water  plant. 
The  exterior  of  the  building  will  be 
covered  with  brick  veneer  and  K'hiplap. 
Plans    are    being   prepared. 

LONG  BEACH.  LOS  ANOELF^  CO.. 
CAL.— Apartment  house.  «  story  and 
base,     reinforced     concrete.       Cost     not 
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Ntalf.l.  Airlillr.l.  Paul  f.  Piil"-.  I'ninrt 
I.i-nKUo  .Hl.lK,,  I..  A.  Ownor,  E.  Tlsiic- 
lal.  The  ImlUlliiK'  "111  l>c  localca  on 
11  roriuT  1111(1  will  contain  a  tolnl  nf 
flKlity  riiiuns  iirranKod  In  suites  nf 
from  two  to  live  rooms  eiirli.  All 
npartmiMils  will  Imvc  wall  licils  and 
private  hatlis.  Interior  rlnlsli  will  lie 
of  pine  and  liiirdwocids.  There  will  We 
steam  heat,  elevator  service,  hot  water 
plant  and  vaeiiiim  eleanlne  systa;n. 
Bath  rooms  will  have  tile  wainscot  and 
composition  noms.  Interior  partitions 
will  he  of  hollow  tile  and  metal  latli 
and  plaster.  The  exterior  of  the  Inilld- 
ins:  will  lie  faced  with  cement  plaster. 
Plans  are  nearly  complete  and  nsiires 
will    be    called    for    shortly. 

VENICE.  TX1S  ANGEL,E.=!  CO.,  CAT.. 
— .\partmcnt  .lionse.  3  stor.v  and  hase, 
hrlck.  Patent  store  fronts  will  he 
S.  Garrett,  Cnrrler  Bids.,  T.,.  A.  Own- 
er, l>r.  J.  C.  Klliott.  The  building  is 
to  be  arranged  for  stores  on  the  first 
floor  and  modern  two  and  tliree  room 
suites  on  the  upper  floors  The  struc- 
ture will  cover  an  area  of  77x60  feet. 
Interior  will  be  finished  in  pine.  There 
will  be  twenty  baths  with  composition 
floora  Plans  include  steam  heat  and 
a  vacuum  cleaning  system.  The  ex- 
terior will  be  faced  with  pressed 
trick.  IPatent  store  fi^onts  will  be 
used.      Plans   are    being   prepared. 

LOS  ANGEL.E.'?.  CAU— Apartment 
hou.se,  3  story  and  base,  brick.  Cost 
not  stated.  Architect,  E.  J.  Borg- 
meyer,  Stimson  Bldg.,  L.  A.  Owner. 
Mrs  John  Heathering'on.  The  build- 
ing will  contain  sixty  rooms  arranged 
in  two  and  three  room  apartments.  All 
suites  will  have  running  hot  and  cold 
water,  wall  beds  and  private  baths. 
Interior  of  tlie  building  will  be  fin- 
ished in  pine.  Baths  will  have  compo- 
sition floors  and  tile  wainscot.  There 
will  be  steam  heat  and  elevator  serv- 
ice. .The  exterior  of  the  building  will 
be  faced  witli  pressed  brick.  Plans 
are  now  nearly  complete  and  the  work 
will   be   done   by   Day   Labor. 

LOS  ANGELES,  .  CAL.— Apartment 
house,  2  story  and  base,  brick.  Cost 
not  stated.  Architect,  B  Cooper  Cor- 
bett.  Union  Oil  Bldg.,  L.  A.  Owner. 
Mr.  Toung.  Tlie  building  will  cover 
an  area  of  50x140  feet,  and  will  con- 
tain forty  rooms  which  are  to  be  ar- 
ranged in  suites  of  two  and  three 
rooms  each  with  wall  beds  and  private 
hath.  Interior  finish  will  be  of  pine 
throughout.  Bath  rooms  will  have 
composition  floors.  A  hot  water  sys- 
tem will  be  installed.  The  exterior 
of  the  -building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
figures  are  being  taken. 


BUILDING  AND  INDUSTRIAL  NEWS. 


BRIDGES,  DAMS  AND  HARBOR 
WORK. 


BANKS, 

LOS  ANGELES,  CAL.— Bank  and  of- 
fices. 12  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  Architects. 
.Williaj.-n  Curlett  &  Son,  Phelan  Bldg., 
S.  F.,  and  Title  Insurance  Bldg.,  L.  A. 
Owners,  Merchants'  Fireproof  Build- 
ing Co.  This  building  is  to  be  erected 
at  the  northeast  corner  of  6th  and 
Spring  streets.  The  entire  first  floor 
has  been  leased  to  one  of  the  leading- 
financial  institutions  of  Los  Angelef. 
The  building  has  been  mentioned  in 
these  columns  a  number  of  time  be- 
fore when  the  architects  were  first 
commissioned.  Plans  are  now  com- 
plete and  figures  are  being  taken  on 
the  work. 


CO., 


Sur- 


will 


l,.\  I  i  It  A. \  OK,  STANISLAUS 
I'M.  -  111  iilge,  steel  and  concrete, 
not  slated.  Engineer,  County 
veyor  E.  11.  Anmar,  Modesto.  Ow 
Slanlslaiis  County.  This  bridge 
be  erected  over  the  Tuolumne  River  at 
La  Grange.  No  description  of  the 
work  has  been  received  and  details  are 
lacking.  Plans  liave  been  approved  hy 
llie  Board  of  Supervisors  and  bids  are 
now  being  taken.  Bids  will  be  opened 
hy  the  Board  of  Supervisors  at  Modes- 
Iii  on  March  11th.  Complete  informa- 
tion, plans  and  specifications  can  be 
obtained   from   tlie   County   Surveyor. 

HUNTINGTON  BEACH.  LOS  ANGE- 
LES CO.,  CAU — Wharf,  reinforced  con- 
crete, $6.i,000.  Engineer,  City  Engi- 
neer, Huntington  Beach.  Owners, 
Town  of  Huntington  Beach.  Plans  for 
tills  work  have  been  approved  by  the 
Town  Trustees  and  bids  are  now  being 
taken.  All  figures  must  be  in  the 
hands  of  the  City  Clerk.  C.  E.  Laver- 
ing,  by  March  10  .  The  wharf  will 
be  of  reinforced  concrete  except  the 
deck,  which  is  to  be  of  frame  con- 
struction. 

PORT  ANGELES,  WASH. — Bridge, 
steel  and  concrete,  $40,000.  Engineer, 
J.  M.  Baird,  White  Bldg.,  Seattle.  Own- 
ers. Clallam  County.  This  structure 
will  be  erected  over  the  Blwah  River 
at  Port  Angeles.  There  will  be  con- 
crete abutments  and  several  steel 
spans.  Plans  are  on  file  at  tlio  office 
of  the  engineer.  Bids  will  be  opened 
on   March    10th. 


CHURCHES, 


SAN  FRANCISCO— Church.  Class  A 
construction.  Cost  not  stated.  Archi- 
tects. Shea  &  Lofquist,  550  Montgom- 
ery St.,  S.  F.  Owners.  Mission  Dolores. 
Contractors:  Excavating  has  been 
awarded  to  J.  J.  Leonard,  180  Jessie 
St.,  S.  F.,  and  the  structural  steel  work 
to  the  Central  Iron  W'orks.  651  Florida 
St.,  S.  F.,  at  $83  per  ton.  Plans  for  the 
other  parts  of  the  work  are  being  com- 
pleted as  rapidly  as  possible  and  Ijids 
will   be   called  for  shortly. 

LONG  BEACH.  LOS  ANGELES  CO., 
CAL. — Church  addition,  1  story,  frame, 
$10,000.  Architects,  Austin  &  Loch- 
ridge,  18  Locust  Ave.,  Long  Beach. 
Owners.  Grace  Methodist  Church.  The 
building  will  be  in  the  nature  of  an 
addition  to  the  present  building.  .  New 
portion  w'ill  cover  an  area  of  52x80 
feet  and  will  be  used  as  the  audito- 
rium. The  old  portion  of  the  building 
will  be  altered  for  Sunday  School  pur- 
poses. Interior  finish  will  be  of  pine 
throughout.  The  exterior  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are   being    taken. 


FACTORIES  &  WAREHOUSES, 


SAN  FRANCISCO  —  Warehouse.  3 
story  and  base,  mill  construction.  Cost 
not  stated.  Architects.  Cunningham  & 
Politeo,  First  National  Bank  Bldg..  S. 
F.  Owners,  Warehouse  Investment  Co. 
This  building,  which  is  to  be  erected 
on  King  street,  will  -cover  a  large 
ground  area.  Plans  provide  for  an  au- 
tomatic sprinkler  syste.-n,  fireproof 
doors  and  metal  window  frames  and 
sash.  The  exterior  of  the  building 
will  be  faced  with  stock  brick.  The 
structure    has   been    leased    for    a    long 


Ill-ill  to  I'astel  Bros.  I'ians  are  l-,i 
plile  and  a.  contract  for  the  excavati 
lias  been  let.  Other  parts  of  the  wn 
.-ire    now    out    for    figures. 

NIT-KS,  ALA.MRDA  CO.,  CAL.—].;, 
lory,  3  fr.ame  huildings,  $50. (mil.  \ 
cliilccl.  G.  W.  Page,  Uea  IMg.,  s 
Jose.  Owner,  G.  M.  Anderson,  f 
group  of  buildings  lias  been  desigi 
for  a  moving  picture  manutactun 
plant  and  will  include  the  general  i 
tory,  stables  and  oflices.  Construe! 
w-ill  be  of  frame  with  a  considers 
amount  of  glass  used.  Complete 
tails  of  the  enterprise  are  lacki 
Plans  are  being  prepared  and  full  p 
liculars   will   be   given   lated. 

SANTA      BARBARA,      SANTA      Ea 
BARA    CO.,    CAL. — Studio    building, 
inforced     concrete,     $50,000.       Architc 
J.   Corbley    Poole,   Santa   Barbar.i.    ii 
ers,     American     Film     Co.       i',. 
Magnus   Johnson,   Santa   Barl' 
This  contract  has  been  take 
centage    liasis. 


PLATS. 


Wf 


SAN  FRANCISCO— Flats,  3  storS 
base,  frame.  $5,000  Arcliitect,  M. 
tanovich,  David  Hewes  Bldp: .  : 
Owner.  F.  Radmanovic.  The  imildln! 
will  contain  three  modern  fiats  i 
four,  five  and  six  rooms.  Interior  fii 
ish  will  be  of  pine  and  redwon.l  will 
some  hardwood  floors.  There  will  t| 
either  open  fire  places  or  gas  grate] 
Mantels  will  be  of  tile.  Tile  will  l! 
used  in  the  bath  rooms  and  kitchenl 
The  exterior  of  the  building  will  l\ 
covered  with  cement  plaster  and  rusj 
tic.  Plans  are  co.nplete  and  figurt* 
are  being  taken  on   the  work.  I 

SAN  FRANCISCO— Flats  and  stor  I 
2  story  and  base,  frame,  $5,000.  Ail 
chitect.  none.  Owner,  Jacob  Bacl-| 
mann.  4644  Geary  St..  S.  F.  The  build 
ing  will  cover  an  area  of  25x74  tee 
The  first  floor  will  be  arranged  for  on 
store  and  the  upper  floor  for  moderj 
flats.  The  interior  flnisli  will  be  c 
pine  and  redwood  with  some  oak  floonl 
There  will  be  open  fire  places  anj 
brick  or  tile  mantels  Store  will  havl 
plate  glaste  windows'.  The  exteTioj 
w^ill  be  covered  with  cement  plaste| 
on  metal  lath.  Plans  are  in  tlie  liandj 
of  the  owner  and  ttie  work  will  b 
done    by    Day    Labor.  I 

SAN      FRANCISCO— Flats.      2      stor| 
and     base,     frame,       $3,000.       ArchitecH 
none.       Owner.     W'illiam     Cadigan,     "" 
Steiner    St.,    S.    -F.      The    building 
been    designed    to    contain    two    Hal- 
five  and  six  rooms  each   with  bath 
building    will    cover    a    lot    25x44    i 
Interior  finish   will  be  of  pine  thro j^ 
out.      Oak    floors    will    be    used    in    i:i 
principal    rooms.      There    will    be    ope'i 
fire    places    and    tile    or    brick    mantelsi 
Tile     -n^ll     also    be    used     in     the    batlj 
rooms    and    kitchens.      The    exterior   oi 
the    house    will    be   covered    with    riistil 
and    cement    plaster.      Plans    are    com) 
plete    ana    the    work     will    he    done    h; 
Day    Labor.  I 

SAN  FRANCISCO- Flat 
frane  construction,  $2,500 
Righetti  &  Headman,  Phelan  Bldg..  S 
F.  Owner.  L.  Boggione.  This  worl 
will  include  raising  the  present  build 
ing  and  constructing  a  store  on  thi 
first  floor.  Alterations  will  require 
new  plaster,  painting,  plumbing,  elec 
trie  work  and  interior  finish.  The 
exterior  will  be  covered  with  rustic 
Plans  are  complete  and  the  owner  li 
doing    the    work    by    Day    Labor, 


alterations 
Architects 
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SAN  FRANCISCO— li-luts,  3  sU.r.v 
iii.l  liaso,  flame.  Cost  not  stated.  Ar- 
•  liileot,  none.  Owner,  M.  F.  .Miiller.  Gfi 
lirosnan  St.,  S.  F.  The  hiilUlliiB  will 
cover  an  area  of  25x00  fei  t,  anil  lias 
been  desi^cnetl  to  contain  two  modern 
flats  of  five  and  six  i-ooms  each  with 
hath.  Inlpriois  will  he  flnls.hcd  in 
pine  and  reilwood.  .Some  oak  floors 
will  he  used.  There  will  be  either 
oj)en  fire  places  or  ffas  prates  in  the 
living  rooms.  Tile  will  be  used  in  the 
baths  and  kitchens.  The  exterior  of 
the  huilding:  will  he  covered  with  rus- 
tic. Plans  are  in  tlie  hands  of  tlie 
owner  and  tin-  worlt  will  lip  done  by 
Day    Labor. 

SAN  FRANCISCO— Klais.  2  story 
and  base,  frame.  $10.ono.  Architects, 
C.  M.  and  A.  F.  Rousseau.  Monadnock 
BIdg..  S.  F.  Owner,  Peter  Caubu.  This 
building  will  be  erected  on  Green 
street  near  Leavenworth,  and  is  to  be 
designed  for  a  number  of  higli-class 
residential  'flats.  Interiors  will  be  fin- 
ished in  pine  and  hardwood  with  hard- 
wood floors  in  the  principal  rooms.  A 
central  beating  system  will  be  in- 
stalled. Tliere  will  also  be  open  Are 
places  and  brick  or  tile  mantels.  Bath 
rooms  will  Uiave  tile  wainscot  and 
composition  floors.  The  exterior  of 
the  building  will  be  covered  with  ce- 
.nent  plaster  on  metal  latli.  Plans  are 
complete  and  figures  are  now  bf-ing 
taken  by   the  architects. 

SAN  FRANCISCO — Flats,  3  story 
and  base,  frame,  $10,noo.  Arcliitect,  E. 
E.  Young,  251  Kearny  St.,  S.  F.  Own- 
er. C.  C.  W.  Haun.  The  building  will 
be  erected  on  Capp  street,  north  of 
21st  street,  and  will  cover  an  area  of 
27»4x66  feet.  The  interior  will  he  ar- 
ranged for  six  apartment  flats  of  four 
and  five  rooms  each.  All  suites  will 
have  bath  and  wall  beds.  Interiors 
will  be  finished  in  pine  and  redwood 
with  some  hardwood  floors.  There 
will  be  open  fire  places  and  Dutch  tile 
mantels.  Bath  will  have  tile  wain- 
scoting. The  exterior  of  the  building 
will  be  covered  with  brick  veneer  and 
rustic.  Plans  are  complete  and  tlie 
work   will  be  done  by   Day  Labor. 

STOCKTON,  SAN  JOAQUIN  CO., 
CAL. — Flats,  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  Walter 
King,  Elks'  Bldg.,  Stockton.  Owner. 
Stephen  Arnold.  The  building  will  be 
arranged  for  four  flats  of  four  and 
five  rooms  each.  All  bed  rooms  will 
l)e  equipped  with  wall  beds.  Interior 
finish  will  be  of  pine  througliout.  Tile 
will  be  used  in  the  baths  and  kitchens. 
The  exterior  of  the  building  will  be 
covered  with  rustic.  Plans  tor  this 
work   are   now   being  prepared. 

STOCKTON,  SAN  ,JOAQUIX  CO., 
CAL. — Flat  alterations.  frame  con- 
struction. Cost  not  stated.  Architect, 
Walter  King,  Elks'  Bldg.,  Stockton; 
Owner.  Mrs.  L.  E.  Biancliard.  A  two- 
story  dwelling  now  on  the  properts' 
will  be  altered  into  four  modern  flats. 
This  work  will  require  new  interior 
finish,  electric  work  and  painting. 
Open  fire  places  and  tile  mantels  will 
be  used.  The  exterior  of  the  building 
will  be  covered  with  rustic.  Plans  for 
this    work    are    being   prepared. 


GARAGES. 


LOS  ANGELES,  CAL. —  Garage.  1 
story  and  base,  brick.  Cost  not  stated. 
Architect.  Albert  C.  Martin.  Higgins 
Bldg.,  L.  A.  Owner,  Mrs.  Marie  Ham- 
mell.  The  building  w^ill  be  designed 
for  a  commercial  garage  and  is  to  cov- 


ir  an  area  of  .-.(ixMii  lei-1.  Tliure  will 
he  a  ceminl  Hour  and  brick  exterior 
walls  faced  willi  enameled  hrlek.  Con- 
siderable .--tnu'tural  steel  will  be  used. 
Plans  call  for  metal  window  franns 
aiiu  sash.  Inlerior  finish  will  he  of 
liinc  lliroimhiHit.  I'hiiis  are  being  pre- 
pared. 

LiiS  ANCIOLI'IS.  CM,.—  Garage,  I 
story  and  iiase,  brick.  Cost  not  stated. 
.Xrciiitects.  California  Real  Estate  and 
Hullding  Co.,  L,  A.  Owners.  May  and 
(irimwood,  il03  Security  Bldg.,  L.  A. 
The  building  has  been  designed  for  a 
commercial  garage  and  will  cover  an 
area  of  T.lxlS"  feet.  Interior  of  the 
front  portion  of  tlie  building  will  be 
liandsomely  finished.  There  will  he  a 
cement  door  and  special  gasoline  stor- 
age tanks.  Metal  W'indow  fra-.nes  and 
sash  are  called  for  in  the  specifications. 
The  exterior  of  tlie  building  will  lie 
faced  witli  glazed  brick.  Plans  are  be- 
ing   prepared. 

SEATTLE,  WASH.— Garage,  2  story 
and  base,  reinforced  concrete,  $30,000. 
Architect,  V.  W.  Voorbees,  Eitel  Bldg., 
Seattle.  Owner,  L.  W,  Roe.  The  build- 
ing will  he  erected  on  12th  avenue,  and 
will  cover  a  ground  are  of  121x118  feet. 
The  structure  has  been  designed  for  a 
commercial  garage.  Construction  will 
he  practically  fireproof  with  a  cement 
floor  on  the  first  story,  metal  window 
sash  and  frames  and  some  metal  trim. 
Tliere  will  be  special  gasoline  storage 
tanks.  The  exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  a  contract  will 
he   awarded   within   a  few   days. 


GOVERNMENT     WORK     AND 
SUPPLIES, 

PRESIDIO  OF  SAN  FRANCISCO — 
Oil  distributing  system  and  oil  burn- 
ers. Cost  not  stated.  Engineers  Con- 
structing Q.  M.  Dept.,  Capt.  E.  S.  Wal- 
ton, Presidio,  in  charge  Owners, 
United  States  Government.  Plans  and 
specifications  have  been  completed  tor 
the  construction  of  an  oil  distributing 
system  and  for  furnishing  oil  burners 
for  the  Presidio  and  Fort  Winfleld 
.Scott.  Bids  are  now  being  taken  and 
will  be  opened  on  .Alarch  13th.  Plans 
and  specifications  can  be  secured  from 
Capt.  E.  S.  Walton,  of  the  Q.  M.  Dept.. 
Presidio    of   San    Francisco. 

Cement    fur    Reclniiintion    Work. 

Of  bids  received  by  tlie  Reclamation 
Service  for  furnisliing  210,000  barrels 
of  Portland  ce.nent,  the  Government 
hag  decided  to  purchase  from  the 
Soutliwestern  Portland  Cement  Co.,  of 
El  Paso.  Tex.,  50,000  barrels  at  $1.40 
per  barrel  for  use  on  the  Rio  Grande 
project,  and  from  the  Colorado  Port- 
land Cement  Co.,  of  Denver,  Colo.,  31,- 
000  barrels  at  99c  per  barrel  for  use 
on  the  Nortli  Platte  Uncomphrage  Val- 
ley   project. 


.Snn     FrnnciNOO,     Cnl„     SiibtreaHury. 

-As  previosusly  reported,  the  contract 
for  the  construction  of  the  U.  S.  Sub- 
treasury  at  San  Francisco,  Cal.,  was 
awarded  to  Grant  Fee,  San  Francisco, 
at  $3S4,300.  In  the  construction  of  the 
building  the  following  fixtures  and 
materials  will  be  used:  Plumbing  fix- 
lures.  Crane  Co.;  direct  radiators. 
.American  Radiator  Co.:  indirect  radia- 
tors, do;  radiator  valves.  Crane  Co.: 
nonconducting  coverings,  Johns-Man- 
ville  Co.;  oil-burning  apparatus,  Fess 
System  Co.;  air  valves  for  radiators. 
National  Steam  Specialty  Co.;  for  end 
of   steam   mains,   do;   vacuum   sweeping 


■syslij.n,  F,  K.  S.  I'reiiliss,  .Saii  Fran- 
elsco;  ciibiiu't  and  tubb  t.  Frank  Adam 
Electric  Co.;  conduits,  We«lern  Con- 
dull  Mfg.  (■».;  wire.  John  A.  Roehllng's 
Sons  (*o. ;  snap  switches.  Arrow  iCIec- 
tilc   Co.;    money    lift,   Otis    Eelvalor   Co. 


■  < I     \\  <irk,     \'ilnFOuver    llnrrneka. 

Ind.r  bids  op.  neil  Jan.  30  the  con- 
tract for  constructing  ■!, 350  feet  mac- 
adam road  has  been  awarded  to  the 
Star    Sand     Co..     of     Portland,    Ore.,     at 

$3,5i;s. 


I'liicrt    Sound,  'Wanb.,   BiilldlnK. 

The  following  bids  were  received  by 
the  chief  of  tlie  bureau  of  yards  and 
docks.  Navy  Department,  Washington, 
I).  C.  for  constructing  quarters  tor 
inspector  of  ordnance  at  the  naval 
magazine,    Puget    Sound,    Wasih.: 

Item  1.  work  complete;  2,  deduct 
from  item  1  if  attic  story  Is  not  fin- 
islied. 

Charles  U.  Sihaar.  721  21sl  avenue, 
Seattle.     Wash.,    item    I,    $7,900;    2,    $600. 

John  \V.  Johnson.  (lOG  Hoge  Build- 
ing. Seattle.  Wash.,  item  1,  $8,200;  2, 
$175. 

Endre  A.  Foftlius.  303%  23rd  avenue, 
Seattle,   Wash.,   item   1,   $S,4S0;   2,   $8,0C4, 

G*olge  .Etkman.  tie  Mutual  U>ife 
Building.  Seattle.  Wash.,  item  1„  $8,- 
2157;    2,    $225. 

Finne  &  (Jjarde.  725  Northern  Bank 
an,i  Trust  Building,  Seattle,  Wash,. 
item    1.    $8,300;    2.    $428. 

J.  L.  Murpliey  &  Son,  313  N.  Ferdi- 
nand street,  Tacoma,  Wash.,  ite.n  1, 
$s.225.86. 

Ericsson  &  Dalil.  5011  Meridian  ave- 
nue. Seattle,  Wash.,  Item  1,  $8,444;  2, 
$s.444.S0. 

Joseph  Mersch,  3012  Oakes  street, 
Everett,   Wash.,    item    1,    $9,500;    2,    $500. 

Ben  Calling,  SIl  20th  avenue.  South, 
Seattle,    Wash.,    item    1,    $8,200. 


ruget    SiMiiiil    Xavy    Yard.    <;ra<IJug. 

The  contract  for  grading  at  the  navy 
yard.  Puget  Sound,  has  been  awarded 
to    Agassiz    &    Hadley,    Seattle,    Wash., 

at    $5,980. 


BillingH,    Mont.,    I'ulilio    Hiilliling. 

The  contract  for  the  construction  of 
tile  U.  S.  post  office  at  Billings.  Mont., 
lias  been  awarded  to  J.  H.  WIese,  of 
Omaha,  Neb.,  at  $109,748.  Time  for 
completion,    September    1,    1914. 


Puget    Sound,   Naval    Mnjfaxlne. 

No  action  has  yet  been  taken  by  the 
chief  of  the  bureau  of  yards  and  docks. 
Navy  Department,  Washington,  D.  C... 
regarding  the  award  of  contract  for 
constructing  a  frame  house  at  the 
naval    maga'/.ine,    Puget    Sound,    Wash. 


Point    Wllaon    IJ«rbt    Station. 

Bids  were  opened  b.v  the  lighthouse 
inspector,  17tli  district,  Portland,  Ore., 
for  the  construction  of  a  light  and  fog 
signal  building  at  Point  Wilson,  Wash., 
as    follows: 

H.  E.  Doering.  Portland,  Ore..  $S,- 
349.60;   accepted. 

Fisher  Engineering  Corporation, 
$14,800. 

J.  L.   Murphy  &  Son.   $14,623. 

J.    W.   Johnson,   $13,695. 

Sound  Construction  and  Engineering 
Co.,    $12,376. 

F.   W.  Grant,  $15,334 

.Mark    Odell    &    Co.,    $13,797. 

J.  W.  Stanch  field,  $12,665. 


8 


BUILDING  AND  INDUSTRIAL  NEWS 


Klinr    lliiii.iH. 

IIIils  wi-rc  iiponoil  !i»  follows  l.y  Hk- 
Hnlitliousp  Insppclor,  17th  dlslilrt. 
I'oitlnnd,  Oil".,  for  fiiniisliitiK  'inil  rlo- 
llvrilnit   'iri    s|iiii'    liuoys: 

.1.  A.  Kastiilii-iKl,  Asloiln,  Oip.,  $1,2S2: 
accepted. 

C'owllf/.    Hrldge    Co.,    $2,L'in. 


Air  C4iiii|»reMfiorN. 

Bids  for  furnishing  two  dlrect-cnn- 
nccted  kerosene  enslnc-drlven  air  com- 
pressors for  the  Si.  Oeorge  Reef  llg.lit 
station  were  opened  hy  the  lighthouse 
Inspector,  )8th  district,  San  Francisco, 
Cal..   as   follows: 

Fairbanks,    Morse   &  Co.,    $3,627. 

Poak  Gas  Kngrlne  Co.,  Oakland.  Cal., 
$:i.42o;    accepted. 

WhnrC.  .    EStc,  Plo   l>l<^>,   Ciil. 

The  hid  of  the  Mercercau  Bridge  & 
Construction  Co.,  of  Los  An.?eles,  Cal., 
$.S.>H0  in  amount,  has  heen  accepted 
for  the  construction  of  a  wharf,  etc.. 
at    Fort   Plo   Pico,  Cal. 


PuBCt  Soiinil  Dry  nook. 

It  is  planned  hy  the  Navy  Depart- 
ment to  dock  the  U.  S.  S.  Oregon  in  the 
new  dry  dock  at  Paget  Sound  about 
ilarch  1.  This  will  not  be  the  otflcia) 
trial  of  the  dock,  which  is  to  be  used 
for  the  first  tKiie,  it  appears,  as  a  mat- 
ter of  sentiment  with  the  outgoing  ad- 
ministration, which  will  thus  be  able 
"to  point  with  pride"  to  the  comple- 
tion of  this  largest  ot  naval  docks  be- 
fore March  4.  The  official  test  will 
occur  during  the  subsequent  three  or 
four  weeks,  when  it  will  be  possible  to 
have  the  usual  economy  runs  ot  the 
pumping  etjuipment  and  otherwise 
conduct  the  docking  of  a  s.hip  in  a 
way  to  ascertain  whether  the  contract 
has    been    complied    with. 


HALLS  AND  SOCIETY  BUILD- 
INGS. 


OAKLAND.  CAL. — Auditorium  steel 
work,  $177,867.  Architect,  J.  J.  Dono- 
van, Security  Bank  Bldg.,  Oakland. 
Owners,  City  of  Oakland.  But  one  bid, 
that  of  the  California  Construction  Co., 
was  received  for  the  structural  steel 
work  on  thtf  new  Municipal  Audito- 
riu'.n.  No  action  was  taken  by  the 
Council  and  the  bid  was  referred  to 
the   City   Attoi'ney   for  an    opinion. 

MONTEREY,  MONTEREY  CO.,  CAL. 
— Club  house,  S  story  and  base.  Class 
A  construction.  Cost  not  stated.  Ar- 
chitect, J..  W.  Chalmers,  Mason  Bldg., 
L.  A.  Owners,  Los  Angeles  Capitalists 
headed  by  M  L.  Foster,  Mason  Bldg., 
L.  A.  The  building  is  to  be  designed 
for  a  private  club,  and  will  cover  an 
area  of  120x190  feet.  Besides  the  large 
social  halls,  banquet  room,  dining 
rooms,  billiard  roqii,  Ipowling  alleys 
and  sun  parlor,  the  building  will  con- 
tain forty  suites.  Plans  include  a 
plunge  and  private  baths.  Interior 
will  be  handsomely  finished  in  hard- 
woods and  tile.  There  will  be  a  com- 
plete steel  frame  with  exterior  walls 
of  glazed  terra  cotta.  Plans  are  being 
prepared. 

ALHAMBRA,  LOS  ANGELES  CO.. 
C.\L. — City  hall,  2  story  and  base, 
brick  and  steel.  Cost  not  stated.  Ar- 
chitects, Parkinson  &  Bergstrom,  Se- 
curity Bank"  'Biag'.l,  ■'!,.  A.  Owners,. 
Town  of  Alhambia.  Plans  tor  a  build- 
ing to  house  the  municipal  offices  have 
been  completed  and  approved  by  the 
Trustees.  Bids  are  now  being  taken 
and  will  be  opened  on  March  22nd.  The 


.-^triiiluje  will  i-iiver  an  area  ot  no.-il.",!! 
feel,  and  will  he  of  brick  conslruclion 
with  Ihe  exterior  walls  faced  uilh 
pressed  brick  .-ind  terra  cotl.i.  Inte- 
rior    will     be     linlshpd       In       h.nrdw 1. 

marble  and  tile.  A  central  heatiiiH 
system  will  be  installed.  .Special  con- 
crete vaults  are  specified.  Plans  can 
lie    secured    from    the    architects. 

ItiiSKRTTRd,  Oltl':.— Lodge  hall,  2 
.story  and  base,  brick.  Cost  not  stated. 
.\i(liilect,  Kul  A.  Roberts.  Selling 
Bldg..  Portland.  Owners,  Roseburg 
Elks'  Hall  Association.  The  building 
will  he  erected  on  a  corner  lot  and 
will  cover  an  area  of  SOxlOO  feet.  The 
building  win  be  arranged  around  an 
open  court  with  stores  on  two  sides. 
The  court  will  he  laid  out  in  hand- 
some gardens.  Interior  of  the  build- 
ing will  be  arranged  tor  lodge  halls, 
banquet  room  and  a  number  ot  sleep- 
ing rooms  and  suites.  Interior  finish 
will  be  of  pine  and  hardwoods.  A  cen- 
tral heating  system  will  be  installed. 
The  exterior  ot  the  building  will  he 
faced  with  pressed  brick.  Consider- 
able ornamental  iron  will  be  \iped.  Tile 
will  be  used  in  all  baths.  Plans  are 
being  prepared. 

BEAVER  LAKE,  ORE.— Club  house. 
2  story  anC  base,  frame.  Cost  not 
stated.  Architect,  D.  L.  Williams, 
Chamber  of  Commerce  Bldg.,  Portland. 
Owners,  Beaver  Lake  Club.  The  main 
floor  will  contain  one  large  living 
room,  kitchen  and  dining  room.  The 
main  room  will  extend  through  the 
second  floor,  which  will  be  more  of  a 
balcony  effect  and  will  be  arranged 
tor  sleeping  rooms  and  private  baths. 
Two  large  open  fire  places  are  to  be 
installed  on  the  first  floor.  Mantels 
will  be  ot  brick.  There  will  be  a  hot 
water  system  ot  heating.  The  exterior 
will  be  covered  with  logs  and  shakes. 
Plans   are    being   prepared. 

Contracts  Awarded. 

MODESTO,  .'^TAXIPLAUS  CO.,  CAL. 
— Lodge  hall,  3  story  and  base,  brick, 
$25,000.  Architect,  Ralph  P.  Morrell, 
Yosemite  Theatre  Bldg,,  Stockton. 
Owner.  Mr.-,.  Tully.  Contractor.  George 
Shannon.  $21,485,  general  construction 
only.  Bids  will  be  received  later  for 
the  heating,  plumbing  and  electric 
work.  The  following  bids  were  re- 
ceived for  the  general  construction: 
W.  H.  Arnold.  $25,450;  Bishop-Steven- 
Wilson,  1113  Post  St.,  S.  P.  Contract 
Ulrich  &  Howell,  $23,600;  George  Shan- 
non.   $21,485. 

LARKSPUR,  MARIN  CO.,  CAL.— 
City  Hall,  2  story  and  base,  frame, 
$10,000.  Architect,  C.  O.  Clausen,  Phe- 
lan  Bldg,,  S.  P.  Owners,  Town  of 
Larkspur.  Contractors,  Peterson  & 
Wilson,  113  Post  St..  S.  P.  Contract 
price.  $8,785.  A  complete  list  ot  these 
figures  appears  under  the  heading  of 
Marin.  Contra  Costa  and  Sonoma  Coun- 
ties  in    this    issue. 


HOSPITALS. 


OXNAUD.  VENTURA  CO.,  CAL.— 
Hospital.  2  story  and  base,  brick  and 
steel.  Cost  not  stated.  Architect,  A. 
C.  Martin.  Higgins  Bldg..  L.  A.  Own- 
ers, Sisters  jot  Mercy.  The  building 
will  be  40x150  feet  with  two  wings  50 
tea  each.  It  will  contain  the  usual 
■  waiidfi/  hotlii  public  and  ,  private,  oper- 
ating rooms,  kitchens  ami  dining 
rooms.  Special  -nurses'  quarters  will 
also  be  provided.  There  will  be  a  cen- 
tral heating  system  and  vacuum  clean- 
ing   plant.      Interior    finish    will    be    of 


l>i]ie  .iiul  hardwood.  Tile  will  be  used 
in  the  operating  rooms  and  baths.  The 
cNterior  of  the  building  w^ill  he  faced 
witii  pressed  brick.  Plans  are  eo.ii. 
idete  a  lid   figures  are  Iieing  taken. 


HOTELS. 

SAN     FRANCISCO- Hotel.       3       slory 
and    base.      Class    C    construction      -  .n'. 
000.   Architect,  Joseph    Cahen,    i:, 
ny    St.,    S.    F.      Owner.    Louis    Fii-    ii,,,,. 
The    building    is    to    be    erected    at    the 
northeast    corner    of     Busli     an.i     rirant 
avenue.       The     first     floor     will     I.e    ar- 
ranged  for   stores   and   the   hotel    l.ihhy 
Upper   floors   will    contain   a    nuniln^i-  of 
single    rooms    and    several    bath.s.      i,,. 
terior    finish    n-ill    be    of    pine   an,     .    ,i- 
wood.      There   will   be  a   hot    wai 
tem.      Some    tile    will    be    used     i 
entrance.       Patent     store     trontl 
specified.      The    exterior    of    tin-    i.iii,]- 
ing  will  be  faced   with   cement    pli-t-r. 
Plans   are    being   prepared. 

STOCKTON.       SAN       JOAQUIN       CO., 
CAL. — Hotel    and     stores,     3    story    rnid 
base,    brick.       Cost    not    stated.       .Vr- lii- 
tect,    Walter    King,    Elks'    Bldg..    .'^i.uii. 
ton.      Owners,    Stockton.    Ice    an.l     I'li 
Co.,     The  building  will  occupy  .i 
site   and    will    cover   an    area    of 
feet.       Construction     will     be     ni 
and   steel.      The   first   floor   will 
several   stores   besides    the   hotel 
Upper   floors   will    be  arranged    in'        n- 
gle    rooms    and    baths.      Interior    linish 
will   be   ot   pine   throughout.      Entrance 
will   be   finished   in   mosaic   and   tile.     A 
central     heating     system     and     runninc 
hot    and    cold    water    will    be    installeil. 
The    exterior    ot    the    building    will    be 
faced    with     pressed    brick.      Plans    arc 
being    prepared. 

RICHMOiXD,    CONTRA    COSTA       CO,. 
CAL. — Hotel,    3    story    and    base,    i       ic. 
$30,000.      Architect,    Sidney    B.    No        m, 
Nevada     Bank     Bldg.,     .S.     F.       {'>■ 
cover    an    area    ot    50x112    feet, 
will    be    stores   and    the   lobby    m 
trance   on    the    first    floor.      Uppei 
will  be  arranged  for  about  fort;, 
rooms   and    several    baths.    Inteiin        n- 
ish    will    be    ot      pine      and       r,   :       ,  .| 
throughout.     The  exterior  ot  tin  ii- 

ing    will    he    faced    with    pressed  1; 

A  hot  water  system  will  he  ioM  .  ,1 
Plans   are    nearly   ready   for   figm. 

RICHMOND,  CONTRA  COSTA  m 
CAL. — Hotel,  3  story  and  base.  ;  ;  i^k. 
$20,000.  Architect,  C.  O.  Clausen,  Phe- 
lan  Bldg,,  S.  F.  Owner,  Mr.  Girlach, 
The  building  will  be  erected  at  tbf 
corner  of  Riclimond  and  Railro  ,  : 
nues  and  will  cover  an  area  I'l 
feet  The  first  floor  will  cont.i;:i  ,. 
hotel  offices,  lobby,  dining  room  i  i  ;i 
bar.  Upper  floors  are  to  be  an  _.■.) 
for  a  total  ot  forty  guest  rooms  i  i 
number    of   baths.      Interior    flni^  11 

be  .of  pine  throughout.  All  room  ill 
be  supplied  with  hot  and  cold  iiiniim^; 
water.  There  will  be  patent  store 
fronts.  The  exterior  of  the  building 
will   be    faced    with   pressed   brick. 

SAN  FRANCISCO— Hotel,  2  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  Architect.  Clay  N.  Burrell.  Al- 
bany Bldg..  Oakland.  Owner.  Miss  B. 
Riekard.  This  work  has  been  men- 
tioned here  before  when  plans  were 
being  prepared.  Foundations  and  walls 
are  of  sufficient  strength  to  carry  four 
additional  sitories.  There  will  be  a 
large  store  and  liotel  entrance  on  the 
first  'floor  and  about  forty  guest  rooms 
on  the  upper  floor.  Interior  finish  wlH 
be  ot  pine.  Bath  rooms  will  have  tile 
wainscot.  There  will  be  patent  store 
fronts.      The    exterior    of    the    building 
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I     lio     fnipil     witli     oemrnt       plaster. 
i^   iiri'   i-i>iii|ih  te   and  fis'ir«'s  are  \>e- 
laki-M. 

IA)S  ANGKMCS.  CAIj.  —  Hotel.  4 
story  ami  base,  hrlck.  Cost  not  stated. 
Ariliiteets.  IJutler  Hros.,  .Mason  IJlilg.. 
J..  A.  Owner,  li.  B.  Dukenian.  Tlie 
I'liiklinK  will  have  a  street  frontage  of 
(!l  feet  and  a  depth  of  165  feet.  in- 
terior will  contain  a  total  of  120  gue.st 
rooms  and  :;il  hatlis.  There  will  lie 
steam  heat,  elevator  s^rvic'e.  a  vacu- 
u  n  cleaninK  s.v.steni  ami  hot  water 
plant.  Interior  linisli  will  he  of  pim- 
througrhout.  Metal  lath  and  plaster 
partitions  will  be  used.  The  exterior 
of  the  huildinK  will  be  faced  witli 
l)re>sed  brkk.  Some  tile  will  he  used 
in  the  bath  rooms.  Plans  are  heins 
pr'  pared. 

LOS  ANGKLKS.  CAT... — Hotel,  i  stor.v 
ami  base,  brick.  Cost  not  stated.  Ar- 
iliitects,  Morgan.  Walls  &  Morgan. 
Story  Kldg^..  L.  A.  Owner,  Mrs.  F.  \V. 
SaVdchi.  The  building-  will  cover  an 
area  of  .'iOxl.iO  feet  The  first  Iloor  will 
contain  a  number  of  stores  besides  the 
hotel  entrance,  lobby  and  offices. 
I'pper  lloors  will  be  arranged  tor  a 
large  number  of  single  rooms.  There 
will  be  several  baths  on  each  floor. 
F'lans  include  steam  heat,  elevator 
s  rvice  and  hot  and  cold  running 
water.  Metal  window  sash  and  frames 
are  to  be  used.  The  entrance  will  be 
Hnished  in  tile  and  marble.  Interior 
finish  will  be  of  pine  throughout.  The 
e.-iterior  of  the  bailding-  will  be  faced 
with  pressed  brick.  Plans  arc  being 
prepared. 

LOS  ANGELES.  CAL.— Hotel  S  .story 
and  base,  relnforctd  concrete.  Cost 
not  stated.  Architect,  W.  J.  Saunders. 
International  Bank  Bldg.,  L.  A.  Own- 
ers, Biescar  Estate.  Preliminary  plans 
only  have  been  prepared  for  this  work 
and  none  of  the  details  of  construc- 
tion are  available  at  this  time.  The 
building  will  be  erected  on  Hope  street 
north  of  Sth,  and  is  to  be  fireproof 
Uiioughout.  Complete  details  will  be 
given  as  the  plans  progress. 

LOS  ANGELES.  CAL.  —  Hotel,  li' 
story  and  base.  Class  A  construction, 
rost  not  stated.  Architects.  Parkinson 
.<•  Bergstrom.  Security  Bldg..  L.  A. 
Owners.  Rosslyn  Hotel  Co.  This  build- 
in.g  has  been  mentioned  in  these  col- 
umns before  when  plans  were  first 
.'tarted.  Working  drawings  for  the 
stnictural  steel,  concrete  work,  ma- 
sf.nry  and  carpentry  work  and  plumb- 
ing are  complete  and  figures  are  be- 
ing taken.  Construction  will  he  Class 
A  througliout.  Tlie  structure  covers 
an  area  of  1.18x115  fe-^t  and  will  con- 
tain a  total  of  about  473  guest  rooms. 
(Construction  cannot  be  undertaken 
until  ths  leases  on  the  present  build- 
ings  expire,    wliich    is   in    No\'eniher. 


LIBRARIES. 

SEATTLE.  WASH.— Lihiary.  1  story 
and  base,  brick  and  stone,  $30,000.  Ar- 
chitect. W.  Marbury  Somervell,  White 
nidg..  S-.  attle.  Owners.  City  of  Seattle. 
The  architect  has  Just  been  commis- 
sioned to  prepare  plans  for  a  one-story 
1  u'lding  of  brick  and  stone  whii  li  will 
be  erected  at  the  corner  of  Yesler  Way 
and  2:;ril  avenue.  Other  tlian  the  fact 
that  the  building  is  to  he  faced  witli 
terra  cotta  and  stone  no  details  have 
been  decided  upon.  Complete  informa- 
tion will  be  given  in  these  columns  as 
the   plans   iirojin  ss. 

POUT  TOWNSEND.  WASH^  Lil.ra- 
vv.    1    storv    an.l    base,    brick    and    con- 


crete. $15,000.  Architects,  C.  Lewis 
Wilson  Co.,  Northern  Bank  Bldg.,  Se- 
attle. Owner,  City  of  Port  Town.Hend. 
Plans  tor  this  building  have  been  cnm- 
pletej  and  figures  were  opened  by  City 
1-lerk  CJeorge  Anderson  at  Port  Town- 
si  nd  on  March  4th.  An  award  of  con- 
iract    will   be   made    within   a   few   days. 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

SAN  I'-ltANClSt'O  —  Railroad  con- 
struction. $JI.!tflO.  Engineers,  City 
IJept.  of  Engineering.  Temporary  City 
Hall  Bldg..  S.  V.  Owners,  City  and 
County  of  San  Francisco.  Contractor. 
F.  Rolandi.  550  Montgomery  St..  S.  F. 
Contract  price.  $:!1,930.  Note:  This 
contract  calls  for  the  completion  of  the 
Municipal  road  fi-om  Third  and  Market 
striets  to  the  outer  tracks  on  Market 
.-•treet   at   Sansome. 

DOUGI^ASS.  ARIZ. — Pas.senger  De- 
pot. 2  story  and  base,  brick  and  steel, 
$75,000.  Architect's  name  not  given. 
Owners.  El  Paso  and  Southwestern  R. 
U.  Co.  Work  is  to  be  started  at  once 
under  the  Day  Labor  system  on  the 
construction  of  tlie  superstructure  of 
the  new  depot.  The  building  covers  a 
large  area.  Interior  will  be  finished 
in  pine  and  hardwood.s.  The  exterior 
will    be    faced    with    pressed    brick. 

Contracts  Awarded. 

WYO.MINiJ  —  Railroad  construction. 
$7,000,000.  Engineers.  Engineering  De- 
partment Burlington  Route.  Owners. 
Burlington  R.  R.  Contractors.  Twohey 
Bros..  Portland.  Contract  price.  $7.- 
000.000. 


RESIDENCES. 


SAN  FRANCISCO— Residences.  6.  2 
story  and  base,  frame,  $2,000  each.  Ar- 
chitect, none.  Owner,  .1.  Anderson.  423 
IGth  Ave..  S.  F.  These  dwellings  are 
to  be  erected  in  the  west  line  of  17th 
avenue,  south  of  Anza  street.  Each 
house  will  contain  six  rooms  and  bath. 
All  interior  finish  will  be  of  pine  or 
redwood.  Hardw-ood  floors  will  be 
used  in  the  living  and  dining  rooms. 
Tile  will  be  used  in  tbe  kitchens  and 
baths.  There  will  be  open  fire  places 
and  brick  or  tile  mantels.  The  exte- 
riors vvlTl  be  covered  with  rustic, 
shingles  and  cement  plaster.  Work 
will  be  started  under  the  Day  Labor 
system  as  soon  as  plans  can  be  com- 
pleted. 

SAN  FRANCISCO  —  Residence.  2 
story  and  ba'se,  frame.  $4,000.  Archi- 
tect, Theo.  S.  Boehm,  David  Hewes 
Hewes  Bldg.,  S.  F.  Owner.  O.  E.  An- 
derson. This  dwelling  has  been  de- 
signed tor  an  eight-room  house  with 
batli.  Interior  finish  will  be  of  pine 
and  hardwood.  .  Oak  floors  will  be  used 
in  the  principal  roo^ns.  Furnace  heat 
and  open  fire  places  will  he  used. 
Mantels  will  be  of  tile  or  brick.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  The  exterior  of  the 
dwelling  is  to  be  covered  with  rustic 
and  cement  jilaster  on  metal  lath. 
Plans  are  complete  ami  in  the  hands 
of  the  owner  who  will  d"  tlic  work  by 
Da.v   Labor. 

SAN  FRANCISCO— Residenc.  s.  2,  2 
story  and  base,  frame.  $3,000  each.  Ar- 
<liitect.  .loseph  A.  Leonard.  Phelan 
Hldg..  S.  F.  Owners.  Urban  Realty 
Co.  The  houses  will  be  erected  In 
Inglcside    Teriace,     and    each     will    he 


arranged  for  a  seven-room  dwelling 
with  bath.  Interiors  will  be  nnlslied 
in  pine  and  redwood  with  oak  floors 
in  the  principal  rooms.  There  will  be 
open  lire  places  and  brick  or  tile  man- 
tels. The  exteriors  will  be  covcreil 
with  shingles  and  rurtle.  Tile  will  be 
used  In  the  kitchens  and  bath  rooms. 
Plans  are  complete  and  the  owners 
U'-  purchasing  all  materials.  The 
work    will    be  done   by   Day   Labor. 

SAN  FRANCISCO  —  Bungalow,  H4 
slory  and  base,  frame,  $2,500.  Archl- 
teit,  none.  Owner,  Ralph  .1.  Button, 
1039  Franklin  St..  S.  F.  The  house 
will  contain  six  rooms  and  has  been 
ileslgned  in  the  bungalow  style.  In- 
terior will  be  finished  in  pine  and  red- 
wood. Floors  in  the  living  and  dInInK 
rooms  will  be  of  hardwood.  There 
will  be  and  open  fire  place  and  briek 
mantel.  Tile  will  be  used  In  the  bath 
room  and  kitchen.  The  exterior  of 
the  house  will  be  covered  with  rustic 
and  shingles.  Some  elm  panels  will  be 
used.  Plans  are  in  the  hands  of  tbe 
owner  and  the  work  will  be  done  by 
Day    Labor. 

SAN  FRANCISCO— Residences.  2.  2 
stoiy  and  base,  frame,  $2,500  each. 
Architect,  none.  Owner,  Fernando 
Nelson,  30  Presidio  Terrace.  These 
houses  will  be  erected  in  the  Richmond 
District.  Each  will  contain  seven 
rooms  and  bath.  All  Interior  finish 
will  be  of  pine  or  redwood.  Some  oak 
flooring  will  be  used.  There  will  he 
open  fire  places  and  tile  or  brick  man- 
tels. Tile  will  be  used  in  the  bath 
rooms  and  kitchens.  Exteriors  will 
be  covered  w'ith  shiplap  and  rustic. 
Plans  are  complete  and  the  work  will 
be   done   by   Day   Labor. 

SAN  FRANCISCO  —  Bungalow,  1 
story  and  base,  frame,  $2,000.  Archi- 
tect, none.  Owner,  R.  H.  Banning, 
Mission  Terrace.  S.  F.  The  house  has 
been  designed  to  contain  six  rooms 
and  bath.  Interior  will  be  finished  in 
pine  and  redwood  with  some  hard- 
wood floors.  There  will  he  an  open 
fire  place  In  the  living  room  with  a 
brick  or  tile  mantel.  Tile  will  be  used 
in  the  bath  roqm.  The  exterior  of  the 
house  will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  The 
work   will   be  done  by   Day  Labor. 

SAN  FRANCISCO  —  Bungalow.  1 
story  and  base,  frame.  $2,000.  Archi- 
tect, none.  Owners.  Homeland  Build- 
ing Co..  Merchants  National  Bank 
Bldg..  S.  F.  The  house  will  contain 
six  rooms  and  bath.  Interior  finish 
will  be  of  pine  throughout.  Oak  floors 
will  he  used  In  the  two  principal 
rooms.  Tile  will  be  used  In  the  bath 
room  and  kitchen.  There  will  be  an 
open  fire  place  and  brick  mantel.  The 
exterior  of  the  dwelling  will  be  cov- 
ered with  rustic  and  shingles.  Plans 
are  complete  and  the  work  will  be 
done    by    Day    I^abor. 

SAN  FRANCISCO — Bungalow.  1  V4 
story  and  base,  frame,  $2,000.  Archi- 
tect, none.  Owner.  Emll  Nelson.  580 
.lersey  St..  S.  F.  The  iiouse  has  been 
deslgni  d  to  (contain  six  rooms  and 
bath.  -Ml  interior  finish  will  be  of 
pine  or  redwood.  Oak  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  a  large  open  fire  place  in  the 
living  room.  Mantel  will  be  of  brick. 
Tile  will  be  used  in  the  bath  room  and 
kitchen.  The  exterior  of  the  bunga- 
low will  be  covered  with  rustic  and 
innent  plaster.  Plans  are  in  the 
hands  of  the  owner  and  the  work  will 
be    done    by    Day    Labor. 

SAN      FRANCISCO    —    Residence,      2 
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stiiry  mill  lump,  frnine,  |3,00«.  Arclil- 
lec-l,  .li>!H'|ili  M.  tJenry,  3Sr<l  iiml  Fol- 
Hom  f<l!<..  S.  l''.  Owners.  I'nrksldc 
KiillilInK  Co.  Till'  lioii.so  liiis  lieen  de- 
.■iKiied  for  II  neven-rooiii  dwelling  witli 
liiilli.  Interior  will  be  (Inlslied  In  pine 
:iiid  redwood  with  .some  elm  panels. 
Tlieii  will  lie  open  Are  places  and  tile 
or  lirK-k  mantels.  Hardwood  floors 
Hill  lie  used  In  the  dining;  and  living 
rooms.  The  exterior  of  the  dwelling 
will  he  covered  with  s.hlnsl>s  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  In  the  hands  of  the  own- 
ers who  will  do  the  work  h.v  Day 
I.nbor. 

SAN  r-KANCISCO  —  Uesldence.  3 
story  and  base,  frame.  JS.OOO.  Archi- 
locl.  none.  Owner,  Frank  .1.  Taylor. 
11  rresidlo  Terrace.  S.  V.  TJie  house 
will  be  designed  to  contain  seven 
rooms,  bath  and  laundry.  All  Interior 
linish  will  be  of  pine  and  redwood 
with  some  elm  panels.  Hardwood 
Moors  will  be  used  In  the  principal 
rooms.  There  will  he  furnace  heat 
and  open  tire  places.  .Mantels  will  be 
of  tile.  Tile  will  also  lie  used  in  tlic 
hatli  rooTi  and  kitchen.  An  automatic 
water  heatir  will  be  installed.  Tlie 
exterior  of  tlie  dwelling  will  he  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  in  the  hands  of  the 
owner  and  the  work  will  be  done  by 
Day    Labor. 

SAX  FRANCISCO  —  Residences,  t 
city  blocks  to  be  improved.  Cost  not 
staled.  Arcliitect.  none.  Owner,  Fer- 
nando Nelson.  30  Presidio  Terrace,  S. 
F.  Fernando  Nelson  has  just  pur- 
chased a  tract  covering  the  four  city 
blocks,  bounded  by  27th  avenue.  33rd 
avenue.  Lincoln  Way  and  Irving 
street,  and  which  is  located  in  one  of 
the  choicest  parts  of  the  Sunset  Dis- 
trict. Mr.  Nelson  has  probably  built 
more  houses  than  any  other  one  indi- 
vidual and  his  work  has  been  of  a 
character  wliich  assures  liis  success  in 
the  present  undertaking.  His  Sunset 
property  witli  tlie  new  houses  which 
are  to  be  erected  on  it  will  represent 
an  investment  of  $7.iO.OO0,  and  is  said 
by  real  estate  men  to  be  the  largest 
deal  in  this  kind  of  property  in  the 
history  of  San  Francisco.  Between 
$15,000  and  J20.J)00  will  be  expended 
in  strett  improvements,  grading,  sew- 
ers, etc..  in  each  of  the  four  blocks. 
llr.  Nelson  intends  to  erect  two-story 
houses  containing  eeven  rooms  each. 
and  which  will  cost  on  an  average  of 
$3..i00. 

BERKELEY.  ALA.MEDA  CO..  CAL.— 
Residence?.  2.  2  story  and  base,  frame. 
$3,500.  Architect,  none.  Owners,  Pat- 
rifk-Nelson  Co,  2025  Addison  St..  Ber- 
k  ley.  These  .houses  will  be  designed 
far  seven  rooms  and  bath  each.  Inte- 
rior finish  will  be  of  pine  througliout. 
Hardwood  floors  will  be  used  in  tlie 
living  and  dining  rooms.  Tliere  will 
le  furnace  lit  at  and  open  fire  places. 
-Mantels  will  be  of  brick  and  tile.  Tile 
will  also  be  used  in .  the  bath  rooms 
and  kitchens.  Exteriors  will  be  cov- 
ertd  with  cement  plaster.  Plans  are 
in  tlie  handr  of  tlie  owners  wlio  will  do 
the   work   by    Day    Lalior. 

OAKLAND.  CAL. — Bungalows,  4.  1 
story  and  base,  frame.  $2,500  each. 
Architect.  W.  H.  Hudson,  Albany 
Block,  Oakland.  Owners,  Morse  Har- 
grave  Co.  These  liouses  will  he  erect- 
ed in  Cottage  Court  near  Seminary 
avenue,  and  each  will  be  arranged  for 
six  rooms  and  bath.  All  interior  finish 
will  be  of  piiie.  Tliere  will  he  open 
tire   places   and   tile   or   brick   mantels. 


Oak  floors  will  be  used  in  tlie  princi- 
pal rooms.  Tile  will  lie  used  in  the 
bath  rooms  and  kitchens.  Exteriors 
will  be  covered  with  cement  plaster. 
Plans  are  complete  and  the  owner.*-- 
are  now  purchasing  all  materials  and 
will   do   the   w-ork   by   Day   Labor, 

OAKLAND,  C.\L. — Residence,  2  story 
and  base,  frame.  $6,000.  Architects, 
-Milwain  Bros..  Delger  Hldg.,  Oakand. 
Owner.  A.  B.  Stephens.  This  dwelling 
will  he  erected  in  the  PiecVnont  by  the 
Ijike  Trkct  and  lias  been  designed  for 
an  eight-room  liouse  with  baths  and 
sleeping  porch  Interior  will  he  lin- 
islied  in  pine,  redwood  and  hardwood. 
Oak  floors  will  be  used  in  the  princi- 
pal rooms.  Tliere  will  he  a  central 
heating  systeiji  and  open  fire  places. 
Mantels  will  be  of  hrick  and  tile.  Tile 
will  be  used  in  the  hath  rooms  and 
kitchen.  There  will  he  an  automatic 
water  heater.  Exterior  of  the  house 
wili  be  covered  witli  rustic.  Plans  are 
being   prepared. 

BERKET>EY.  ALA.MEDA  CO.,  CAL. — 
Bungalow,  I  story  and  base,  frame. 
$2,300.  Arcliitects.  F.  R.  Peake  Co., 
2127  University  Ave..  Berkeley.  Own- 
er. L.  R.  Wilson.  The  house  will  con- 
tain 5  rooms  and  bath.  All  interior 
finish  will  be  of  pine.  Hardwood 
floors  will  be  used  in  tlie  dining  and 
living  rooms.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Tlie 
exterior  of  the  liouse  will  he  covered 
with  rustic.  '  Plans  are  complete  and 
the   work   is   to    he   done    by   Day  Labor. 

OAKLAND.'  CAL. — Residence.  2  story 
and  base,  tra^me.  $3,500.  Architect.  A, 
Howard  Peterson.  Mills  Bldg..  S.  F. 
Owner,  E.  H.  Baker.  The  .house  will 
contain  seven  rooms  and  bath.  Inte- 
rior will  be  ^nished  in  pine  through- 
out with  some  hardwood  floors  and 
hardw^ood  panels  in  the  dining  and 
living  rooms.'  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  brick.  Tile  will  be  used 
in  the  bath  'room  and  kitchen.  The 
exterior  of  the  dwelling  will  be  cov- 
ered with  ru'stic  and  ceiuent  plaster. 
Plans  are  complete  and  figures  are 
being   taken    by    the   architect. 

BERKELEY.  ALA.MEDA  CO..  CAL.— 
Residence.  2  story  and  base,  frame. 
$4,000.  Architect.  Olin  S.  Grove.  2911 
Telegraph  Ave.,  Berkeley.  Owners. 
Marshall  and  Dlggs.  The  house  will 
contain  seven  rooms,  hath  and  sleep- 
ing porch.  Interior  finish  will  be  of 
■pine,  i-:edworo(d  and  ^ome  hardw'ooi^. 
Oak  floors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  brick.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  The  exterior 
of  the  dwelling  will  he  covered,  with 
cement  plaster  on  metal  latii.  Plans 
are  complete  and  in  the  hands  of  tlie 
owners  who  will  do  the  work  bv  Dav 
Labor. 

BERKELEY.  ALA.MEDA  CO.,  CAL. — 
Bungalow.  1 '/4  story  and  base,  frame. 
$3,000.  Architect,  none.  Owner.  I.  W. 
Button.  5930  Telegraph  Ave..  Berke- 
ley. The  dwelling  has  been  designed 
tois  an  eight-room  liouse  with  batli 
and  sleeping  porch.  Interior  will  he 
finished  in  pine,  redwood  and  some 
hardwood.  Hardwood  floors  will  he 
used  in  the  principal  rooms.  Tliere 
will  be  furnace  heat  and  open  Are 
places.  Mantels  will  be  of  bri-ck.  Tile 
.will  be  used  in  the  bath  room  and 
kitchen.  .An  automatic  water  heater 
will  he  installed.  The  exti  rior  of  the 
dwelling  will  he  covered  w^tli  cement 
plaster   on    metal    latli.      Plans    nrci-oni- 


plete  and  in  tlie  liands  of  the  owner 
who    will    do    the    work    by    Day    Labor. 

MADERA.  .MADERA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame, 
$.s.0O0.  Architects,  Parker  &  Kenyon, 
244  Kearny  St.,  S.  F..  associated  with 
.1.  Carl  Thayer,  Fresno.  Owner,  Rich- 
ard Roberts.  Commercial  Bank  of  Ma- 
dera. Tlie  dwelling  will  contain  eight 
rooms,  baths  and  sleeping  porcli.  In- 
terior will  be  finished  in  pine,  redwood 
and  oak.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places. 
.Mantels  will  be  of  brick.  Tile  will  be 
used  in  the  baths  and  kitchen.  The 
exterior  of  tile  liouse  w'ill  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  nearly  complete  and  figures 
will    be   called   for   shortly. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame.  $2,000.  -Arcliitect, 
none.  Owner,  Adfred  T.  Merris,  610 
9th  -Ave.,  S.  F.  The  house  will  contain 
six  rooms  and  batli.  Interior  finish 
will  be  of  pine  tliroughout.  Tliere  will 
be  an  open  fire  place  with  tile  or  brick 
mantel  in  the  living  room.  Some  oak 
floors  will  be  used.  Tile  w'ill  be  used 
in  the  bath  room  and  kitchen.  The  ex- 
terior of  the  building  will  be  covered 
with  rustic  and  cement  plaster  on 
.netal  latli.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the    work    by    Day    Labor. 

SAN  FRANCISCO— Bungalows.  4,  1 
story  and  base,  frame,  $1,500  eacli.  .Ar- 
cliitect, none.  Owner.  M.  .Anderson. 
294  Church  St.,  S.  F.  These  liouses  will 
be  erected  on  Noe  street,  north  of 
Duncan.  Each  will  contain  five  rooms 
and  bath.  .All  interior  finish  will  be 
of  pine  or  redwood.  There  will  he 
open  fire  places  and  brick  or  tile  man- 
tels. The  exteriors  will  be  covered 
with  rustic  and  shingles.  Plans  are 
in  the  hands  of  the  owner  and  the 
work   will   be  done  by  Day   Labor. 

BERKELEY,  ALAMED.A  CO.,  CAL.— 
Residence,  2  story  and  base,  frame, 
$2,500.  .Architect.  R.  B.  Hotchkin. 
Bacon  Bldg..  Oakland.  Owner.  Wilson 
Flasg.  Bonita  .Ave..  Berkeley.  The 
'.oust  will  contain  five  rooms  and  bath. 
Interior  finisli  will  he  of  pine  througli- 
out. Some  oak  floors  will  be  used. 
There  will  be  ;. n  open  fire  place  with 
tile  mantel  in  the  living  room.  Tile 
will  be  used  In  the  bath  room  and 
kitchen.  Exterior  of  tlie  dwelling 
will  he  covered  with  sliingles.  Plans 
are  complete  and  figures  are  being 
taken    by   tlie   architect. 

RICHMOND.  CONTRA  COSTA  CO.. 
C-AL. — Residence,  2  story  and  base, 
frame.  $3,500.  .Architect.  J.  B.  Ogborn, 
Richmond.  Owner,  ,1.  C.  Shepherd.  Til* 
liouse  is  designed  to  contain  seven 
rooms,  and  bath.  Interior  finish  will  be 
of  pine  and  liardwoods.  Oak  floors 
will  be  used  in  tlie  principal  rooms. 
There  will  be  furnace  iieat  and  open 
tire  places.  .Mantels  will  be  of  brick. 
Tile  will  IH-  used  in  the  bath  room  and 
kitchen.  .\ii  automatic  water  iieater 
will  be  installed.  The  exterior  will 
•he  caveied  with  ot  ment  plaster  on 
metal  lath.  Plans  are  Complete  and 
tijures   are   being  taken. 

HOLLYWOOD.  LOS  .A.NOELES  CO., 
CAL. — Residence.  2  story  and  base, 
frame.  $20,000.  Architect.  B.  Cooper 
Corbett,  Union  Oil  Bldg.,  L.  A.  Own- 
er. .Mr.  Perry.  Tlie  dwelling  will  con- 
tain in  the  neighborliood  of  fourteen 
lo.inis  and  several  baths.  Interior  lin- 
ish will  he  of  pine  and  liardwoo.ls.  Oak 
II"  lis    will    be    used    tliroughout    except 
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the  Ijiilh  rooms  whii'li  will  liave 
iposltion     lloors    and    tile    wainscot. 

re  will  he  furnace  heat  and  an  au- 
latic  water  heater.  There  will  be 
n  fire  places  and  hrick  mantels.  A 
,•  tile  roof  is  Fpecilied.  Tiie  exte- 
•  of  the  dwelling  will  he  covered 
li  cement  plasM-r  on  metal  lath. 
ns  are  heins  prepared   for  tlie  work. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


SCHOOLS. 


:iXG.^  CITY,  .MUXTEUEY  CO.,  C.\l,. 
chool,  1  story  and  base,  frame  and 
Crete.  $22,500.  Architect,  H.  B. 
jgrla.«.  Watsonville.  Owners.  Kings 
y  School  District.  Tlie  building:  will 
tain  si.x  class  roons  and  an  assem- 
hall.  The  design  i.s  in  the  Mission 
le,  the  exterior  to  be  faced  with 
nent  plaster  on  metal  lath.  There 
1  be  furnace  lieat  and  a  program 
;k  s,v.stem.  Interior  finish  will  be 
pine  tliroughout.  Plans  ar-2  com- 
te  and  flgrures  for  the  construction 
re  opened  on  Saturday  last.  A  com- 
te  list  of  the  bids  will  appear  in  our 
Lt  issue. 

AFT,    KERN     CO,.     CAL. — School,     1 

iry    and    base,    iirick.    $30,000.    Archi- 

t,  O.  L.  Clark,  Brower  Bldg.,  Bakers- 

d.      Owners.    Conley    School    District. 

^ns  have  been  accepted  by  the  Board 

I  School     Trustees    for     this    building- 

p    construction    work    will    be    under- 

fen    early    in    March,      The    building 

jitains  six  class  rooms  and  an  assem- 

hall.       Interior    finish     will    be    of 

throughout.      The   exterior   will  be 

1    w-ith    cement   plaster.      Roof   will 

r  red  clay  tile.     Bids  will  be  called 

'    by    the    Board    of    Trustees'.      Plans 

I  be    secured    from    the    architect. 

^ONG  BEACH.  I>OS  .\N'GELES  CO.. 
L. — Scliool.  3  buildings.  1  story  and 
56.  brick.  $110,000.  Architect.  A. 
rnside  Sturgess,  Story  Bldg.,  L.  A. 
rpere..  City  of  Long  Beach.  Two  of 
i  buildings  will  contain  six  standard 
iss  rooms,  auditorium  to  seat  300,  of- 
es,  etc,  and  will  cost  about  $30,000 
ch.  They  will  be  erected  at  the 
mple  strfet  and  East  Fourth  street 
es.  The  other  building  will  contain 
rteen  standard  class  rooms,  audito- 
im  to  seat  500,  library,  oflSces,  etc., 
d  will  cost  about  $50,000.  Tlie  build- 
?s   will    be   of   brick   construction    and 

II  probably  be  plastered  on  the  exte- 
ir.  Seventeen  ?ets  of  plans  were  re- 
ived in  competition  by  the  Board  of 
lucation. 

Contracts  .Awarded. 

ORANGE.  ORANGE  CO.,  CAL. — 
hools.  i.  1  story  and  base,  brick  and 
ilTie.  Cost  not  stated.  Architect, 
•ed  H.  Bley.  Santa  Ana.  Owners, 
ty  of  Orange.  Contractor,  George 
;ucliel,  general  construction,  $36,774, 
nerican  Heating  Co..  California 
dg..  L.  A.,  heating  and  ventilating. 
.4oO    . 

SEATTLE,  WASH. — School.  2  story 
id    l>ase.    reinforced    concrete 


Owi 


rs. 


•chitect's    name    not    g 

ty    of      Seattle.      Contractor.      .1.      W 

.hnson.    Hoge    Bids-.    Seattle.    ContracI 

ice.    $7C,760. 

SEATTLE,     WASH.— School.    2       stor\ 

la    ba.sf,    feinti;>rcsd.  concrete.    $77,47-1 

•chitect's    name    not    given.      Owners 

ty    of    Seattle.      Contractors.    Manhat 

n     Co.,     Inc,     Central     Bldg.,     S.allh- 

mtract    price,    $77,474, 


SAN  FKANCISCO— Water  lank,  etc, 
reinforced  concrete.  Cost  not  stated. 
Engine;  r.  City  Dept.  of  iilnglneerlng. 
Temporary  City  Hall  Uldg,,  S.  P.  Own- 
ers, City  and  County  of  San  Francisco. 
Plans  for  a  large  reservoir  with  a  ca- 
pacity of  750,000  gallons  have  been 
approved  and  ordered  constructed. 
Bids  will  be  opened  by  the  Board  of 
Public  Works  on  March  I2th.  The 
rtservoir  will  be  erected  on  the  block 
bounded  by  .lones,  Le  Roy  Place,  Sac- 
ramento and  Clay  streets.  Separate 
bids  will  be  taken  for  the  construction 
and  for  furnishing  tlie  pipes,  valves 
and  specials.  Plans  can  be  obtained 
from   the    Engineering   Department. 

PUENTE,  LOS  ANGELES  CO.,  CAL. 
Reservoir,  reinforced  concrete.  Cost 
not  stated.  Engineer,  George  W.  Hard- 
ing, 634  Citizens'  National  Bank  Bldg., 
L.  A.  Owners,  Puente  Water  Co.  Tlie 
reservoir  will  be  of  reinforced  con- 
crete. The  capacity  of  the  big  tank  is 
to  be  3,000,000  gallons.  Plans  are  com- 
plete and  figures  are  being  taken  by 
the    engineer. 

SAN  DIEGO.  CAL— Water  main  ex- 
tensions. Cost  not  stated.  Engineer, 
H.  A.  Whitney,  San  Diego  Water  De- 
partment. Owners.  City  of  San  Diego. 
Plans  are  being  prepared  for  a  second 
high  pressure  pipe  line  from  the 
Chollas  Reservoir  to  San  Diego.  The 
line  will  be  of  2S-inch  pipe  and  four 
and  one-half  miles  long.  Bids  will  be 
called  for  as  soon  as  tlie  plans  can  be 
completed. 


STORES  &  OFFICE  BUILDINGS 


OAKL.4ND.  CAL. — Stores  and  offices. 
S  story  and  base.  Class  A  construc- 
tion. Cost  not  stated.  Architect.  John 
Galen  Howard,  604  Mission  St.,  S.  F. 
Owners.  Sather  Estate.  This  building 
is  proposed  for  the  northeast  corner 
of  12tli  and  Castro  streets.  Only  pre- 
liminary plans  hae  been  prepared  and 
no  details  will  be  given  out  for  some 
time.  Construction  is  to  be  fireproof 
throughout  with  a  complete  steel 
frame  and  reinforced  concrete  walls 
and  lloors.  -Further  particulars  will 
be  given  as   the  plans  progress. 

LOS  ANGELES.  CAL. — Stores  and 
lofts,  S  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  Architects, 
Parkinson  &  Bergstrom,  Security 
Bldg.,  L.  A.  Owners,  Metropolitan 
Fireproof  Building  Co.  This  building 
will  be  erected  at  the  northwest  cor- 
ner of  Broadway  and  5th  street.  The 
first  floor  will  be  arranged  for  stores 
and  the  upper  floors  for  lofts  suitable 
for  light  manufacturing  purposes.  In- 
terior will  be  flnislied  in  pine.  There 
will  be  fireproof  doors,  metal  lath  and 
plaster  interior  partitions  and 
metal  w'indow  frames  and  .=ash.  Plans 
provide  for  elevator  service,  mail 
ehutss.  a  vacuum  cleaning  system  and 
automatic  sprinklers.  The  exterior  of 
the  building  will  be  faced  with  pressed 
l>iick  and  terra  cotta.  Plans  are  com- 
plete   and    figures   are    being    taken. 

LOS  .ANGELES,  CAL. — Stores  and 
loft?.  6  story  and  base.  Class  B  con- 
.struction.  Cost  not  stated.  Architects. 
Hunt  &  Burns.  Laughlin  Bldg.,  L.  A. 
Owners,  Edward  H.  Silent  &  Co.  The 
liuilding  will  cover  an  area  of  60x51 
feet  with  an  L  30x103  feet^     There  will 


be  a  steel  frame  with  exterior  wallH  of 
brick  and  terra  cotta.  The  Interior 
will  be  finished  In  pine  and  hardwood. 
Tliere  will  be  metal  window  sash  and 
frames,  elevator  service,  a  vacuum 
cleaning  system  and  8t<'am  heat.  The 
wing  portion  of  the  structure  will  be 
liut  two  stories  In  height.  Plans  are 
complete    and    figures    .ire    being    taken. 

Contracts  Awarded. 

SEATTLIO,  WASH. — Stores  and  of- 
fices, 2  story  and  base,  brick  and  con- 
crete, $45,000.  Architect,  Charles 
Hayes.  Mclhorn  Bldg..  Seattle.  Own- 
ers, John  Aabling  et  al.  Contractor,  S. 
G.  Combs,  524  5tli  Ave.,  Seatte.  Con- 
tract   price     $45,000. 

SEATTLE,  WASH.— Store  and  office 
repairs,  $55,000.  Architects.  Bcbb  & 
Mendell.  Halght  Bldg.,  Seattle,  Own- 
ers, Denny  Bldg.  and  Times  Bldg.  Con- 
tracts have  just  been  awarded  for  the 
repair  of  fire  damage  to  these  two 
I  uildings.  Contractor  Alexander  Pear- 
son. New  York  Bldg.,  secured  both 
contracts,  the  work  on  the  Times  Bldg. 
Bldg.  to  $25,000. 
amounting  to   $20,000  and  oc  the  Denny 


SEALED  PROPOSALS. 

PROPOSALS    FOR    DUMP    OARS. 

DUMP  C,\RS — Sealed  proposals,  in- 
dorsed "Proposals  for  20-yard  Air 
Dump  Cars,"  will  be  received  at  the 
bureau  of  yards  and  docks.  Navy  De- 
partment, Washington,  D.  C,  until  11 
o'clock  a.  111.,  .\pril  5,  1013,  and  then 
and  there  publicly  opened,  for  thirty 
20-yard  air  dump  cars  at  the  naval 
station.  Pearl  Harbor,  Hawaii.  Speci- 
fications can  be  obtained  on  applica- 
tion to  the  bureau  or  to  the  comman- 
dant of  the  naval  station.  H.  R.  STAN- 
FORD,  chief  of  bureau. 


PROPOSALS     FOR     CANAL     SUPPLIES. 

CANAI-  CIRCULAR  763-B — Office  of 
the  General  Purchasing  Officer.  Isth- 
mian Canal  Comnission.  Washington. 
D.  C. — Sealed  proposals  will  be  re- 
ceived at  this  office  until  March  8,  1913. 
under  proposal  763-B  for  furnishing 
binders'  board.  memorandum  books, 
bristol  board,  pad-board,  onion 
skin  paper,  bond  paper,  book  paper 
and  strawboard.  For  further  infor- 
mation address  P.  C.  BOGGS,  major, 
corps  of  engineers,  U.  S.  army,  general 
purchasing   officer. 


PROPOSALS    FOR    BUILIJING. 

BUILDING — Department  of  the  In- 
terior, Office  of  Indian  Affairs,  Wash- 
ington. D.  C. — Sealed  proposals,  plainly 
marked  on  the  outside  of  the  sealed 
envelope:  "Proposals  for  Frame  Day 
School  Building.  Arapaho  Day  School. 
Wyo.,"  and  addressed  to  the  commis- 
.«ioner  of  Indian  affairs,  Washington. 
D.  C.  will  be  received  at  the  Indian 
office  until  2  o'clock  p.  in.  Mnrcli  1.'.. 
1»13,  for  furnishing  material  and  labor 
for  the  erection  of  a  frame  day  school 
building  at  the  Atapaho  Indian  day 
school.  Shoshone  reservation.  Wyo- 
ming, in  strict  accordance  with  the 
plans,  specifications,  and  instructions 
to  hiddi  rs,  which  may  be  examined  at 
this  office,  the  offices  of  the' supervisor 
of  construction.  Denver,  Colo.:  the  U. 
S  Indian  warehouse  at  San  Francisco. 
Cal.,  and  tlie  i?hoshohe  school.  For 
further  information  apply  to  the  su- 
perintendent of  the  .Shoshone  Indian 
school.  Wind  River.  Wyo.  F.  H.  AB- 
BOTT,   acting   commissioner. 


12 


BUILDING  AND  INDUSTRIAL  NEWS 


■■ltlll>n.XAI.!(     von     I'KMBNT. 

rK.MIO'NT— I',  S.  Kntflneer  OtiUv. 
I'.iitlaml.  Ore. — Soiilid  pioposiils  for 
fill  iilsliliiK  mii.oOd  Imri-fls  leinonl  will 
li'  riM'vh  I'll  lu>ri>  tiiitll  II  u'elurk  n.  in. 
Mnroh  10.  IIH.1.  nnd  then  piililKly 
Kpi'ii  <l.  Iiiforniiitluii  on  appUiiitlon. 
.lAV    .1.    .MOKUOW.    iiiiijor,    enKlnei-rs. 


I'KIIIMISAI.M    K«»l(    (il'-.MOilATOII    SKTS. 

i;kni:i[AT<)U    sict    and    .•<\\  it<'1i- 

l;OAI{l>  ACrK.SSOItll';.^ — .-^oaleil  piiipo- 
Mily.  Imlorseil  "rroposals  for  .Motor 
IJtnerutlns:  Set."  will  he  receivril  at 
llie  liureaii  of  yarils  and  docks,  Navy 
I)eparliin>nt.  WasliiiiKton.  D.  C.  until 
II  o'riork  II.  III..  Marrli  S'X  10i:t,  and 
llicii  and  tliere  publicly  opened,  for 
Vint'  20ii-kllo\Vatt  motor  generator  set 
and  switchboard  accessories  at  the 
naval  station.  Pearl  Harbor.  H.  T. 
.Specillcations  can  be  obtalmd  iin  ap- 
plicutlon  to  the  bureau.  11.  11.  ST.V.V- 
l'\)Ul).    chief    of    bureau. 

ri<oro<«Ai.s     FOK     iiitii>«E;     avukk. 

IH'USl'ANT  to  an  order  of  the  Board 
of  Supervisors  of  the  County  of  Stan- 
islaus. State  of  California,  duly  made 
on  tlie  loth  day  of  February.  1913. 
notice  is  hereliy  given  that  sealed  biiis 
will  be  received  by  the  undersignPd 
up  to  and  not  later  than  10:30  n.  in.  of 
tlie  titli  <lay  of  March,  1U13.  for  the 
erection  and  construction  of  a  bridge 
over  the  Tuolumne  River  at  the  town 
«f  La  Grange,  Stanislaus  County.  Cal- 
ifornia, in  accordance  with  the  plans 
51  nd  specifications  therefor  prepared 
liy  tlie  County  .Surveyor  of  said  county 
and  now  on  Hie  in  the  ofHce  of  the 
County  Clerk  of  said  county,  where 
tlie  same  may  be  seen  by  intending 
bidders   during    business   hours. 

-Ml  bids  must  be  accompanied  by  a 
certified  check  on  some  solvent  bank 
of  t.be  State  of  California,  in  a  sum 
equal  to  10  per  cent  of  the  amount 
|bid.  conditioneid  that  the  successful 
"bidder  will  enter  into  such  contract 
and  furnish  such  bonds  as  may  be  re- 
quired within  ten  days  after  the 
award,  or  failing  so  to  da,  will  forfeit 
the  amount  of  such  check  as  liquidat- 
ing   da.  nages    for    such    failure. 

The  Board  reserves  the  right  to  re- 
ject  any    or   all    bids. 

By  order' of  the  Board  of  Supervisors 
of  the  County  of  Stanislaus.  State  of 
California.  H.     BEXSON. 

Clerk    of    the    Board    of    Supervisors. 


.\OTICE    TO    CONTRACTORS. 

OFFICE  CONSTRUCTING  QUAR- 
TliRM  ASTER.  Fort  .Mason.  Cal..  27th 
February.  1913. — Sealed  proposals,  ii; 
triplicate,  for  oil  distributing  system 
and  oil  burners  at  Fort  Baker  and 
Fort  Mason.  Cal.,  and  oil  burners  at 
Presidio  of  San  Francisco  and  Fort 
Winfield  Scot.  Cal..  will  be  received 
here  until  11  ii.  in.  l:«h  MarcU,  1913, 
and  then  opened.  Plans,  specifications, 
blank  forms  and  necessary  information 
can  be  obtained  here.  Deposit  of 
$10.00  required  ■  to  insure  return  of 
plans,  etc.  Envelopes  containing  pro- 
posals should  he  marked  "Proposals 
for  Installinsr  Oil  Burners"  and  ad- 
dressed to  C.\PTA1X  E.  .S.  W.^I.TON. 
Q.    .M.   Corps.  (  •  1 


TROrO.SAI.S     FOR    CO.\CRKTE    T.\Mv. 

OFFICE  OF  THE  BO.\RD  OF  PUB- 
lic  Works  of  th.e  City  .aruj  ..Coufi.t.v  of 
San    Francisco. 

S-aled  proposals  will  lie  received  at 
this  office  between  the  hours  of  :: 
o'eloek    i>.    III.    aud    3    oV'loek    p.    in.,    ou 


Hdll 


till' 


ell. 


i::ih    «i«.v    of    Mil 

c    rullowins    work,    to 


M  i-.l 

lOKJ,    for   diii 

wit: 

III  The  construction  of  one  T.iil.ooo 
Kallon  reinforced  concrete  tank  on 
property  between  Leroy  Place  and 
.lones  street,  in  the  block  boumled  by 
Sacraminto,  .Jones,  Cla.\  anil  Leaven- 
worth   streets. 

(2)  The  furnishing,  te^■ting  and  de- 
livering of  Valves.  Pipes,  and  Fittings, 
for  one  7.">0.n00  gallon  reinforced  con- 
crete Tank  on  property  between  Leroy 
Place  and  Jones  street  in  the  block 
bounded  by  Sacramento.  Ja!ies,  Clay 
and     Leavenworth    streets. 

Progressive    payments    will    lie    made. 

Said  work  must  be  done  in  accord- 
ance with  the  plans  and  .specifications 
therefor  on  file  in  the  office  of  the 
Board  of  Public  Works,  to  which  ref- 
erence is  liereby  made,  and  must  be 
commenced    within     fifteen     (i:.)     calen- 


dar days  and  completed  within  oi 
hundred  and  tliirty  (130)  calendar  da; 
from  the  ate  of  the  contract  to  1 
made    and    entered    into    therefor. 

The  amount  of  bond  for  faithful  pe 
formance    has    been    fixed    at    $10,000.0 

-Ml  jiroposals  offered  shall  be  accon 
panlcii  by  a  check  certified  by  a  r. 
siionsiblc  bank,  payable  to  the  ordi 
of  the  Clerk  of  the  Supervisors  of  sa 
City  and  County,  for  an  amount  n- 
less  than  ten  per  centum  of  the  aj 
gregate    of    the    proposal. 

Printed  proposal  forms  will  be  fu 
ished  gratuitously  upon  application  ; 
the  office  of  the  City  Engineer,  und  a 
proposals  ;iiust  lie  made  upon  sue 
forms. 

The  Board  of  Public  Works  reserv 
the    right    to   reject   any   and   all   bids. 

By  order  of  the  Board  of  Publ 
Works.  F.    .J.    CHURCHILL, 

Secretary. 


I'Mnim  dcsirinB  neivx  from  oerfain  loealHi 
l'»rtl:ind.  SesKlle,  ele.,  «ill  find  all  .slicli  i< 
rnrofnlly  I'lMx.sllied  as  to  location.  Tlie.sc 
fore  part  of  the  news  department,  iinilei 
t'iiurcliex,    HoteiN,   etc. 


■s  like  San  Francisco.  I.os  .\ngeles, 
'ins,  coniincncins  on  this  page,  al 
same  iteiiks  are  repeated  In  the 
distinct   lieadluigs,  such   as   Bniika,' 


San  Francisco. 


RESIDENCES— 6.  2  ftory  and  base, 
frame.  $2,000  each.  San  Francisco. 
.\rchitect,  none.  Owner,  J.  Anderson, 
123  16th  Ave..  S.  F.'  These  dwellings 
are  to  be  erected  in  the  west  line  of 
17th  avenue,  south  of  Anza  street. 
Each  house  will  contain  six  rooms  and 
I-';it!i.  All  interior  finish  will  be  of 
pine  or  redwood.  Hardwood  floors 
will  be  used  in  the  living  and  dining 
rooms.  Tile  will  be  used  in  the  kitch- 
ens and  baths.  There  will  be  open 
fire  places  and  brick  or  tile  mantels. 
The  extiriors  will  be  covered  with 
rustic,  shingles  and  cem.tnt  plaster. 
Work  will  be  started  under  the  Day 
Labor  syste.ii  as  soon  as  plans  can  be 
completed. 

RESIDENCE  —  2  story  and  base, 
fi-ame.  .'54.000.  San  Francisco.  Archi- 
tect. Theo.  S.  Boebm.  David  Hew^es 
BIdg..  S.  F.  Owner.  O.  E.  Anderson. 
This  dwelling  has  been  designed  for 
an  eight-room  house  W'ith  bath.  In- 
terior finish  will  be  of  pine  and  bard- 
wood.  Oak  floors  will  be  used  in  the 
principal  rooms.  Furnace  heat  and 
open  fire  places  will  be  used.  Mantels 
will  be  of  tile  or  brick.  Tile  will  be 
used  in  the  bath  room  and  kitclien. 
An  automatic  water  heater  will  be  in- 
stalled. The  exterior  of  the  dwelling 
is  to  be  covered  w^ith  rustic  and  ce- 
ment plaster  on  r.netal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  w'ork  by  Day 
Labor. 

RESIDENCES— 2.  2  story  and  base, 
frame,  $3,000  each.  San  Francisco.  Ar- 
chitect. Joseph  -A.  Leonard.  Phelan 
Bldg..  S.  F.  Owners,  Urban  Realty  Co. 
The  houses  will  be  erected  in  Ingleside 
Terrace  and  each  will  be  arranged  for 
a  seven-room  dwelling  with  bath.  In- 
teriors will  be  finished  in  pine  and 
redwood  with  oak  floors  in  the  princi- 
pal rooms.  There  will  be  open  fire 
lilaces  and"  brick  or  tile  mantels.  The 
exterior  will  he  covered  with  shingles 
and  rustic.  Tile  will  be  used  in  the 
kitchens  aad_  bath  jooms.  Plans  arc 
complete  and  iiie  owners  ai'V  piirchas-  ' 
ing  all  materials.  The  work  will  be 
ibiiie    by    Day    Labor. 

BUNGALOW— 11/4       story       and     base. 


frame.  $2,500.  San 
tect,  none.  Owner 
1039  Franklin  St., 
will    contain    six 


Francisco.  -\rch  i 
1-.     Ralph    J.     Buttoi 

S.  F.  The  houit 
ooms    and    has   bee 


designed  in  the  bungalow  style.  Ii| 
terior  will  be  finished  in  pine  and  reii 
wood.  Floors  in  the  living  and  dinir 
rooms  will  be  of  hardwood.  Theil 
will  be  an  open  fire  place  and  bric| 
mantel.  Tile  will  be  used  in  the  bal| 
room  and  kitchen.  The  exterior  ■! 
the  house  will  be  covered  with  rusti 
and  shingles.  Some  el.n  panels  will  II'. 
used.      Plans    are    in    the    hands    of   tllH 


Da 


wner    and    the 
Labor. 


Drk 


rill    be    done   li 


RESIDENCES— 2.  2  story  and  basj 
flame.  $2. .500  each.  San  Francisci 
-Architect.  none.  Owner,  Fernani' 
Nelson.  30  Presidio  Terrace.  TJiesI 
houfes  will  be  erected  in  the  Ricl| 
mond  District.  Each  will  conta  | 
7  rooms  and  bath.  All  interior  finis 
will  be  of  pine  or  redwood.  Some  oaj 
Mooring  will  be  used.  There  will  l| 
open  Are  places  and  tile  or  brick  mai| 
tels.  Tile  will  be  used  in  the  bail 
rooms  and  kitchens.  Exteriors  wi 
1  e  covered  with  shiplap  and  rusti 
Plans  are  complete  and  tlie  work  wi| 
be    done    by    Day    Labor.  | 

BUNGALOW  —  1  story  and  basi 
frame.  $2,000.  'San  Francisco.  Arch 
tect.  none.  Owner.  R.  H.  Bannin,ii 
Mission  Terrace.  S,  F.  The  house  In  ■ 
been  designed  to  contain  six  roon;': 
and  bath.  Interior  will  be  finished  ji 
pine  and  redwood  with  some  han] ' 
wood  floors.  There  w-ill  be  an  op< 
fire  place  in  the  living  room  with  ,i 
brick  or  tile  mantel.  Tile  will  be  us(|.' 
in  the  bath  room.  The  exterior  of  till 
house  will  be  covered  with  rustic  ai| 
ciment  plaster  on  aietal  lath.  Th 
work    will   be  done   by    Hay   Labor.        j 

BUNGALOW  —  1  story  and  basi 
frame,  $2,000.  San  Francisco.  Arch|. 
tect.  none.  Owners,  Homeland  Buil'i' 
ing  Co..  .Merchants  National  Bar'' 
Bldg..  S.  F.  The  liouse  will  conta  |. 
six  rooms  and  bath.  Interior  finisil 
will  be  of  pine  throughout.  Oak  rtoo;> 
will  be  used  in  the  two  principis 
Vooiits.  TOe  ivill  ■be  nKselbrjn  the  ba'i 
room    .iiid    kilchen.      There    will    be   li 


l.la 


rick    mantel 


ilcrior    of    the    d.vclling    will    I" 
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1>I;U1 
ill      li^ 


led  with  rustic  and  sliini;! 
(e  complete  and  tlu-  \vi>rl 
ne   by   I>a.v   I^abor. 

KUNGAl^OW— 1V4  story  and  base, 
ime.  $2,000.  San  FrancLsco.  Arclil- 
'.;t,  none.  Owner.  Kmil  Nelson.  SSO 
.rs'ey    St.,    .'^.    F.      Tin-    lioiise    has    Ihm-ii 

■  signed  III  oontain  six  rooms  nnd 
th.       Al\     Interior     finisli     will     lie     'i'' 

ne  or  redwood.  Oak  floors  will  be. 
ed  in  the  principal  rooms.  There 
ill  be  a  large  open  fire  place  in  the 
,'ing  room.  Mantel  will  be  of  brick, 
le  will  be  used  in  the  batli  room  and 
tehen.  Tlie  exterior  of  the  l>unsa- 
w    will    be    covered    with     rustic    and 

■  ment  plaster.  Plans  are  in  the 
inds  ot  the  owner  and  the  work  will 
>    done    by    Day    Labor. 

RESIDENCE  —  2  story  and  base, 
'a|;iie,  $3,000.  San  Francisco.  Arcbi- 
■ct,  Joseph  M.  Geary,  23rd  and  Fol- 
Dm  St4,  S.  F.  Owners,  Parkside 
ulldinf?  Co.  The  house  has  been  de- 
gned  tor  a  seven-room  dwelling 
ith  balli.  Interior  will  be  finished 
1  pine  and  redwood  with  some  elm 
iinels.  There  will  be  open  fire  places 
nd  tile  or  brick  mantels.  Hardwood 
oors  will  be  used  in  the  dining  and 
ving  rooms.  The  exterior  of  the 
welling  will  be  covered  with  shingles 
nd  cement  plaster  on  metal  lath. 
lans  are  complete  and  in  the  hands 
I  the  owners  who  will  do  the  work 
y  Day  Labor. 
RESIDENCE  —  2  story  and  base. 
i-ame.  $3,000.  San  Francisco.  Archi- 
8Ct,  none.  Owner,  Frank  J.  Taylor, 
4  Presidio  Terrace,  S.  F.  The  house 
fill  be  designed  to  contain  seven 
corns,  bath  and  laundry.  All  interior 
inish  will  be  of  pine  and  redwood 
Fith  some  elm  panels.  Hardwood 
loors  will  be  used  in  the  principal 
ooms.  There  will  be  furnace  heat 
nd  open  fire  places.  Mantels  will  be 
if  tile.  Tile  will  also  be  used  in  tlie 
lath  room  and  kitchen.  An  autoinatic 
vater  heater  will  be  installed.  The 
ixterior  of  the  dwelling  will  be  cov- 
red  with  cement  plaster  on  meta:j 
ath.  Plans  are  in  the  hands  of  the 
)wner  and  the  work  will  be  done  by 
])ay    Labor. 

RESIDENCES — ^4  city  blocks  to  be 
mproved.  Cost  not  stated.  San  Fran- 
■isco.  Architect,  none.  Owner,  Fer- 
lando  Nelson,  30  Presidio  Terrace,  S. 
P.  Fernando  Nelson  has  just  pur- 
;hased  a  tract  covering  the  four  city 
Jlocks  bounded  by  27th  avenue,  33rd 
ivenue.  Lincoln  Way  and  Irving- 
street,  and  which  is  located  in  one  ot 
the  choicest  parts  of  the  Sunset  Dis- 
trict. Mr.  Nelson  has  probably  built 
more  houses  than  any  other  one  indi- 
vidual and  his  work  has  been  of  a 
character  which  assures  his  success 
in  the  present  undertaking.  His  Sun- 
set property  with  the  new  houses 
wliich  are  to  be  erected  on  it  will  rep- 
resent an  investment  ot  $750,000,  and 
is  said  by  real  estate  men  to  be  the 
largest  deal  ot  this  kind  of  property 
In  the  history  of  San  Francisco.  Be- 
tween $15,000  and  $20,000  will  be  ex- 
pended in  street  improvements,  grad- 
ing, sewers,  etc..  in  each  of  the  four 
blocks.  Mr.  Nelson  intends  to  erect 
two-story  houses  containing  seven 
roo  ns  taoh  and  which  will  cost  on  an 
average   oi    $3,500. 

APARTMENT  HOUSE— 6  story  and 
base,  brick  and  steel.  $75,000.  San 
Francisco.  Architects.  O'Brien  Bros., 
Clunie  Bldg.,  S.  F.  Owner's  name  with- 
held,     The   building   will   be   erected   on 


Bush  street  west  of  .Mason  and  will 
be  arranged  tor  a  numlier  of  two  and 
three  room  suites.  All  suites  will 
have  connecting  baths.  There  will  be 
steam  heat,  elevator  service,  a  vacuum 
cleaning  system  and  a  hot  water  plant, 
iiilirior  finish  will  be  ot  pine,  red- 
rton.i  and  hardwoods.  Bath  rooms  will 
he  finished  in  tile  and  will  have  com- 
position fioors.  The  exteiior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans    are    being    prepared. 

Al-ARTMENT  HlJUMi'.— .>  story  and 
base,  frame.  Cost  not  stated.  San 
Francisco.  Architects,  C.  M.  and  A.  F. 
Kousseau,  Monadnock  Bldg.,  S.  F. 
(inner,  William  Bush.  The  building 
will  be  erected  at  the  northeast  cor- 
ner of  Hyde  and  Vallejo  streets,  and 
will  cover  an  area  ot  24x60  feet.  The 
first  floor  will  contain  stores  and  the 
upper  floors  will  be  divided  into  six 
apartments  ot  three  rooms  each.  There 
will  be  private  baths  and  wall  beds. 
Interior  will  be  finished  in  pine  with 
some  oak  floors.  A  hot  water  plant 
will  be  installed.  The  exterior  ot  the 
building  will  be  covered  with  cei.nent 
plaster  on  metal  lath.  Plans  are  being 
prepared. 

APARTMENT     HOUSE— 3     story    and 
base,    frame,     $1.S,000.       San     Francisco. 
Architect,    Albert    Schroepfer,    Foxcroft 
Bldg.,    S.    F.      Owner,      William    Mensor. 
The  building  will  cover  an  area   of  32x 
77    feet,   and   is   designed    tor   six   apart- 
ment   fiats    with    baths    and    wall    beds. 
Interior     finish     will     be    ot    pine,     red- 
wood  and    hardwood.      Bath    rooms    will 
have   composition    floors   and    tile   wain- 
scot.     There   will   be   steam   heat   and   a 
hot    water    system.      Entrance    vestibule 
will     be     finished     in     marble     and     tile. 
The   exterior   ot   the  house   will   be  cov- 
ered   with     tapestry     brick    veneer    and 
rustic.       Plans     are     complete    and     the 
work    will    be    sublet    by    the    architect. 
APARTMENT    HOUSE — 3     story     and 
base,     frame,     $11,000.       San      Francisco. 
Architects,    C.    M.    and    A.    F.    Rousseau, 
Monadnock     Bldg..     S.     F.       Owner,       J, 
Eric    Johnson.       The    building    will     be 
erected    on    Pine    street   and    will    cover 
an    area    of    25x72i^    feet.      The    interior 
will   be  arranged  for  three-room  suites 
with    private    baths    and    wall    beds.      A 
central     heating     system     will     be       in- 
stalled.     Interior   finish    will   be   of  pine 
with    some    hardwood    floors.      Exterior 
of    the    building    w:ill    be    covered    with 
ce.;iient    plaster    on    metal    lath.      Plans 
are  being  prepared  and   when   complete 
the    work    will    be    done    by    Day   T.^bor. 
APARTMENT     HOUSE— 3     story    and 
liase,    frame.    $10,000.      San       Francisco. 
Architect,    none.     Owners,   C.   J.   and   W. 
J     Keenan,     Hayes     and     Masonic     Ave., 
S.    F.      The    building    is    to    be    erected 
at   the   corner   ot  Fell   and   Cole  streets, 
and   will  cover  an   area  of  28^x90  feet. 
There    will    be       nine      apartments      of 
three   rooms  and   bath   each.      All   suites 
will   have   wall   beds   and   hot   and   cold 
running   water.      Interior   finish    will    be 
of    pine    and    redwood    with    some    oak 
fioors.      Bath    rooms    will    have    compo- 
sition     floors.      The     exterior      of      the 
hou.se    will    be    covered    with      cement 
plaster    on    metal    lath.      Plans    are    in 
the  hands  ot  the  owners  and  the  work 
will    be   done   by   Day    Labor. 

^P\RTMENT  HOUSE— 3  story  and 
h  ise  frame,  $12,000.  San  Francisco. 
Architects,  C.  M.  and  A.  F.  Rousseau. 
Monadnock  Bldg..  S.  F.  Owner,  Hans 
Petersen  The  building  will  contain 
ei-ht  apartments  of  three  rooms  and 
ba°th   each       All   suites  will  be  equipped 


Willi  wall  beds  and  will  have  hoi  ,in<l 
.old  running  water,  InlcrlorK  will 
be  lliilshed  In  pine  and  reilwood  with 
some  oak  floors.  A  lentral  lieallnn 
system  will  be  Installed.  The  exte- 
rior of  the  building  will  be  covercti 
with  cement  plaster  on  metal  lath. 
Plans    are    being    prepared. 

APAKT.MHNT  HOUSp: — 4  stoiy  and 
base,  brick  and  steel.  Cost  not  Rluted. 
.San  Francisco.  Architect,  William  Hel- 
lilng,  1420  Market  St..  S.  F.  Owners. 
William  Helblng  and  Oscar  Curtaz. 
The  building  will  be  erected  at  the 
corner  of  Post  and  I.*avenworlb 
streets,  and  will  cover  an  area  of 
lI2V4x87V4  feet.  Interior  will  be  ar- 
ranged tor  a  number  of  two  and  three 
room  suites  with  private  battis  and 
wall  beds.  There  will  be  steani  heat, 
elevator  service,  a  hot  water  plant  and 
vacuum  cleaning  system.  Interior  fin- 
ish will  be  ot  pine  and  redwood  with 
some  ornamental  plaster  used  In  the 
entrance.  The  exterior  of  the  build- 
ing will  be  faced  witli  pressed  brick. 
Plans  are  being  prepared  and  the  work 
will    be   done    by    Day    Labor. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $12,000,  San  Francl.sco. 
Architect,  J.  F.  Dunn,  Monadnock 
Bldg..  S.  F.  Owners,  Metropolis  In- 
vestment Co.  The  building  will  con- 
tain twelve  apartments  of  two  and 
three  rooms  each  with  wall  beds  and 
private  baths.  Interior  finish  will  be 
ot  pine  and  redwood  throughout.  A 
central  heating  system  will  be  in- 
stalled and  a  vacuun  cleaning  plant. 
The  exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the 
owners  are  taking  figures  on  the  work. 
APARTMENT  HOUSE — 3  story  and 
base,  frame.  $30,000.  San  Francisco. 
Architects.  C.  M,  and  A,  F.  Roueseau, 
Monadnock  Bldg.,  S.  F.  Owner,  Theo- 
dore E.  Rults.  The  building  will  be 
•rected  at  the  southeast  corner  ot  Pine 
and  Leavenworth  streets.  The  first 
floor  will  be  arranged  for  stores  and 
upper  two  floors  for  a  number  of  two 
and  three  room  apartments  with  pri- 
vate baths  and  wall  beds.  All  inte- 
rior finish  will  be  ot  pine.  Hardwood 
floors  will  be  used  in  some  of  the 
rooms.  Baths  will  have  composition 
floors.  There  will  be  steam  heat.  a 
vacuum  cleaning  system  and  hot  water 
plant.  The  exterior  ot  the  building 
will  be  covered  with  brick  veneer  and 
shiplap.       Plans    are    being    prepared. 

FLATS — 3  story  and  base,  frame, 
$5,000.  San  Francisco.  Architect.  M. 
Mattanovich.  David  Hewes  Bldg..  S.  F. 
Owner,  F.  Radmanovic.  The  building 
will  contain  three  modern  flats  ot  four, 
five  and  six  rooms.  Interior  finish  will 
be  ot  pine  and  redwood  with  some 
hardwood  floors.  There  will  be  either 
open  fire  places  or  gas  grates.  Man- 
tels will  be  of  tile.  Tile  will  be  used 
in  the  bath  rooms  and  kitchens.  The 
exterior  of  the  building  will  be  cov- 
ered witli  cement  plaster  and  rustic. 
Plans  are  complete  and  figures  are 
being  taken  on   the   work. 

FLATS  AND  STORE— 2  story  and 
base,  frame,  $5,000.  San  Francisco. 
Architect,  none.  Owner.  Jacob  Bach- 
mann.  4.644  Geary  St..  S.  F.  The  build- 
ing will  cover  an  area  of  25x74  feet. 
Tlie'  lirfet  floor  Will  be  arranged  for 
one  store  and  the  upper  Hoor  tor  mod- 
ern flats.  Interior  finish  will  be  of 
pine  and  redwood  with  some  oak 
floors.  There  will  be  open  fire  places 
and  brick  or  tile  mantels.  Store  will 
have    plate    glass    windows.      The    ente- 
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ilur  Hill  hv  rovoi-i'.l  wllli  ii/incii(  iilis- 
ler  tin  iiielnl  latli.  I'liins  ;iie  in  llir 
liaiuls  (if  tlie  ownoi-  nnd  tin-  wmk  will 
lu>   (Ion  I'    by    Day   I^nbor. 

FLATS— 2  story  and  Ijjise,  fiamc, 
$3,000.  San  Francisco.  Ai'cliitcct,  none. 
Owner.  William  Ca<]|(r.in.  206  Steiner 
St..  S.  F.  The  liuiUlinK  lias  been  de- 
slfe'ned  to  contain  two  Hats  of  five  and 
sl.\  room.s  each  with  batli.  The  build- 
ing will  cover  a  lot  25x44  feet.  Inte- 
rior nni.sli  will  be  of  pine  throughout. 
Oak  noor.«!  will  be  used  in  the  princi- 
pal rooms.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Tile 
will  also  be  used  in  tlie  bath  rooms 
and  kitchens.  Tiie  exterior  of  tlie 
house  will  be  covered  with  rustic  and 
cement  plaster.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor. 

FLAT  ALTERATIONS— Frame  con- 
struction, $2,500.  San  Francisco.  Ar- 
chitects, nighetti  &  Headman,  Phelan 
HIdir.,  S.  F.  Owner.  L.  Bog-gione.  This 
work  will  include  raising-  the  present 
building  and  constructing  a  store  on 
tlie  first  floor.  Alterations  will  re- 
quire new  plaster,  painting,  plumbing, 
electric  work  and  interior  finish.  The 
exterior  will  be  covered  with  rustic. 
Plans  are  complete  and  the  owner  is 
doing  the   work   by  Day  Labor. 

FLATS— 2  story  and  base,  frame. 
Cost  not  stated.  San  Francisco.  Ar- 
chitect, none.  Owner,  M.  F.  Muller,  69 
Brosnan  St.,  S.  F.  The  building  will 
cover  an  area  of  25x60  feet,  and  has 
lieen  designed  to  contain  two  modern 
flats  of  five  and  six  rooms  each  with 
bath  Interiors  will  be  finished  in 
pine  and  redwood.  Some  oak  floors 
will  be  used.  There  will  be  either 
open  fire  places  or  gas  grates  in  the 
living  rooms.  Tile  will  be  used  in  the 
baths  and  kitchens.  The  exterior  of 
the  building  will  be  covered  with  rus- 
tic. Plans  are  in  the  hands  of  the 
owner  and  the  work  will  be  done  by 
Day    Labor. 

FLATS— 2  story  and  base,  frame, 
$10,000.  San  Francisco.  Architects.  C. 
M.  and  A.  F.  Rousseau,  Monadn'ock 
Bldg.,  S.  F.  Owner,  Peter  Caubu.  This- 
building  will  be  erected  on  Green 
street  near  Leavenworth,  and  is  to  be 
designed  for  a  number  of  high-class 
residential  flats.  Interiors  will  be  fin- 
ished in  pine  and  hardwood  with  hard- 
wood floors  in  the  principal  rooms.  A 
central  heating  system  will  be  in- 
stalled. There  will  also  be  open  flre 
places  and  brick  or  tile  mantels.  Bath 
rooms  will  have  tile  wainscot  and 
composition  -floors.  The  exterior  of 
the  building  will  be  covered  with  ce- 
ment paster  on  /metal  lath.  Plans  are 
complete  and  figures  are  now  being 
taken  by  the  architects. 

PLATS — 3  story  and'  base,  frame. 
$10,000.  San  Francisco.  Architect,  E^ 
E.  Young.  251  Kearny  St.,  S.F.  Own- 
er, C  C.  W.  Haun.  '  The  building  will 
be  erected  on  Capp  street,  north  of 
21st  street,  and  will  cover  an  area  of 
27^4x66  feet  The  interior  will  be  ar- 
ranged for  six  apartment  flats  of  four 
and  five  rooms  each.  All  suites  will 
have  bath  and  wall  beds.  Interiors 
will  be  finished  in  pine  and  redwood 
with  some  .hardwood  floors.  There 
will  be  open  ,flre  places  and  Dutch  tile 
mantels.  Baths  will  have  tile  wain- 
scoting. The  exterior  of  the  building' 
will  be  covered  w-ith  brick  veneer  and 
rustic.  Plans  are  complete  and  the 
■work    will    be    done    by    Day    Labor. 

HOTEL — 3  story  and  base.  Class  C 
construction,     $30,000.       San    Francisco. 


.•-!l..  S.  F.  Owner,  Louis  Friedman.  The 
I'ullding  is  to  be  erected  at  the  north - 
i-a..il  corner  of  Bush  and  Grant  avenue. 
The  Hrst  floor  will  be  arranged  for 
ston  s  and  the  hotel  lobby.  Upper 
llooi-s  will  contain  a  number  of  single 
rooms  and  sev(?ral  baths.  Interior 
flnisli  will  be  of  pine  nnd  redwood. 
There  will  be  a  hot  water  system. 
Some  tile  will  be  used  in  tlie  entrance. 
■  Patent  store  fronts  are  specifled.  The 
exterior  of  the  building  w-ill  be  faced 
with  cement  plaster.  Plans  are  being 
prepared. 

HOTEL — 2  story  and  base,  reinforced 
concrete.  Cost  not  stated.  San  Fran- 
cisco. Architect,  Clay  N,  Burrell.  Al- 
bany Bldg.,  Oakland.  Owner  Miss  E. 
Rickard.  This  work  has  been  men- 
tioned here  before  when  plans  were 
being  prepared.  Foundations  and 
walls  are  of  sufficient  strength  to 
carry  four  additional  stories.  There 
will  be  a  large  store  and  hotel  en- 
trance on  the  first  floor  and  about  40 
guest  rooms  on  the  upper  floor.  Inte- 
rior finish  will  be  of  pine.  Bath 
rooms  will  have  tile  wainscot.  There 
■will  be  patent  store  fronts.  The  ex- 
terior of  the  building  will  be  faced 
with  ce.-nent  plaster.  Plans  are  com- 
plete and  figures  are  being  taken. 

WAREHOUSE— 3  story  and  base, 
mill  construction.  Cost  not  stated. 
San  Francisco.  Architects,  Cunning- 
ham &  Politeo,  First  National  Bank 
Bldg.,  S.  F.  Owners,  'Warehouse  In- 
vestment Co.  This  building,  which  is 
to  be  erected  on  King  street,  will  cov- 
er a  large  ground  area.  Plans  provide 
for  an  automatic  sprinkler  system, 
fireproof  doors  and  metal  window- 
frames  and  sash.  The  exterior  of  the 
building  will  be  faced  with  stock  brick. 
The  structure  has  been  leased  for  a 
long  term  to  Castel  Bros.  Plans  are 
complete  and  a  contract  for  the  ex- 
cavating has  been  let.  Other  parts  of 
tlie    -n'ork    are   now    out   for   figures. 

OIL  DISTRIBUTING  SYSTE.M  AND 
OIL  BURNERS— Cost  not  stated,  Pre- 
sidio of  San  Francisco.  Enginers,  Con- 
structing Q,  M.  Dept,,  Capt.  E.  S.'  Wal- 
ton, Presidio,  in  charge.  Owners,  U  S, 
Government.  Plans  and  specifications 
have  been  completed  for  the  construc- 
tion of  an  oil  distributing  system  and 
for  furnishing  oil  burners  for  the  Pre- 
sidio of  San  Francisco.  Engineers,  Con- 
are  now  being  taken  and  will  .  be 
opened  on  March  13th.  Plans  and 
speclflcations  can  be  secured  from 
Capt.  E.  S,  "Walton  of  the  Q.  M,  Dept., 
Presidio   of   San   Francisco. 

RAILROAD  CONSTRUCTIO-N- $21,- 
990.  San  Francisco.  Engineers,  City 
Dept.  of  Engineering,  Temporary  City 
Hall  Bldg.,  S.  F,  Owners.  City  and 
County  of  San  Francisco.  Contractor, 
F,  Rolandi,  550  Montgomery  St.,  S.  F 
Contract  price,  $21,990,  Note:'  This 
contract  calls  for  tbe  completion  of 
the  Municipal  road  fro-ii  Third  ■  and 
Market  streets  to  the  outer  tracks  on 
Market   street   at  Sansome 

RESIDENCE  —  2  story  and  base, 
frame.  $2,100,  .  San  Francisco.  Archi- 
tect, none.  Owner,  Alfred  T.  Merris 
616  9th  Ave.,  S,  F.  The  house  will  con- 
tain six.  rooms  and  bath.  In-terior  fln- 
ish  will  be  of  pine  throughout.  There 
will  be  an  open  fjre  place  with  tile  or 
brick  mantel  in  the  living  room.  Some 
oak  floorsi  will  be  used.  Tile  will  be 
used  in  the  bath  room  and  kitchen. 
The  exterior  of  the  building  will  be 
covered  with   rustic  and  cement  plaster 


..„  metal  l.-ith.  Plans  arc  ,  <.iu„h.tc  and 
in  the  hands  of  the  owner  wlm  win  ,i„ 
the  work   by   Day  Labor. 

BUNGALO"WS— Jv  1  story  and  has,. 
frame,  $1,500  each.  San  Francisco.  Ar 
chitect,  none.  Owner.  M.  Anderson 
294  Church  St..  S.  F.  These  houses 
w-IIl  be  erected  on  Noe  street,  north  of 
Duncan.  Each  w-ill  contain  five  rooms 
and  bath.  All  Interior  finish  will  be 
.  of  pine  or  redwood.  There  will  be 
open  flre  places  and  brick  or  tile  man- 
tels. The  exteriors  will  be  covered 
n-ith  rustic  and  shingles.  Plans  are  in 
the  hands  of  the  owner  and  the  work 
will  be  done  by  Day  Labor. 

WATER  TANK,  ETC.  —  Reinforce,] 
concrete.  Cost  not  stated.  San  Fran- 
cisco. Engineer,  City  Dept.  of  Engi- 
neering. Temporary  City  Hall  Bldg.,  ,s. 
P.  Owners,  City  and  County  of  San 
Francisco.  Plans  for  a  large  reservoir 
with  a  capacity  of  750,000  gallons  havi- 
been  approved  and  ordered  construct- 
ed. Bids  will  be  opened  by  the  Boai-,l 
of  Public  Works  on  March  12tl;.  T]i, 
reservoir  -will  be  erected  on  the  "i,)<k 
bounder  by  Jones,  Le  Roy  Plan.  .--:,, 
ramento  and  Clay  streets.  Sep.iiai, 
bids  will  be  taken  for  the  constrn.  lion 
and  for  furnishing  the  pipes.  \;,lvts 
and  specials.  Plans  can  be  ol,l;Liii,.-,i 
from    tlie    Engineering    Department, 

Building  Contracts. 

CHURCH  —  Class  A  constru,  i  i,,n. 
Cost  not  stated.  San  Pranciseu,  .\r- 
chitects.  Shea  &  Lofquist,  55U  .Mont- 
gomery St.,  .S.  P.  Owners,  Mis.srioa 
Dolores.  Contractors:         Excavating 

has  been  awarded  to  J.  J.  Leonard,  ISO 
Jessie  St.,  S.  F.,  and  the  structural 
steel   -n'ork   to    the   Central   Iron   Works. 


651  Florida  St.,  S.  F.  at  $83  per 
Plans  for  the  other  parts  of  the  \ 
are  being  completed  as  rapidl,\- 
posslble,  and  bids  will  be  called 
sliortly. 


ton. 
-ork 


BUILDING    SUPERINTEIVDENT. 

Glacken.  Edwr.  E.  General  building 
superintendent,  architectural  and 
structural;  supervision  of  any 
class  of  building  construction.  Ex- 
pert In  reinforced  concrete.  In- 
cluding cost  data,  design,  floor 
load,  quantity  surveying,  etc.  Ad- 
dress 568  Golden  Gate  Ave.  Phone 
Franklin   7619. 


Building  Contracts  Awarded 
San  Francisco. 


6fiS 
669 
670 
671 
672 


6.'(0 
fiSl 
682 
6  S3 
684 
6«5 


Owner  t:«»ntracfor 

Hubbell      Upham 

O'Reilly     Gillogley 

Caubu      Johanson 

Ferro     De    BenedettI 

Button      Button 

Rolandi     Roandl 

Homeland     Bldg Owner 

Banning     Banning 

Nllsson     Nilsson 

Frapolli     Carnigranni 

No    Per    Drug Novelty 

Bisagno     Perrazo 

Nelson     Nelson 

Nelson     Nelson 

Keenan     Keenan 

Bushey      Bushev 

Muller     Mulle'r 

Moore     Burllngame 

Nelson     Nelson 

Fortmann     Anderson 

Lopez     Lopez 

Garibaldi     EccI 

Baer     Baer 

Anderson     Anderson 

ttillson     Gillson 

Cadlgan     Cadlgan 

Anderson     Anderson 

Digerness     Owner 

Salhach     S-ilbach 

Anderson      .Anderson 

Anderson      Anderson 

.Anderson     Anderson 

Anderson      Anderson 

Anderson Anderson 

Anderson     Anderson 


4O000 
2000 
2000 
1",).)0 


i.-,nn 

2000 
400 


es 
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Lloyd  S.  Ackerman 


Attorney-At-Law 


Rooms  414-418  Nevada  Bank  BIdg. 

14  Montgomery  St.,  S.  F. 


6»0 
691 
«92 
693 
694 


722 
723 
724 
72'5 
1726 

728 
729 
730 
731 
732 


74:2 
743 
744 
745 
746 
747 
748 


Anderson      Anderson 

Alattick     Mattick 

Hammond     L.ansins 

Colton      Glunz 

Bergstrom     Lange 

Johanson     Johanson 

Bachman      Bacliman 

Urban Urban 

Milson     Sandberg 

Urban      Urban 

Wioolf  rey      Woolf  rey 

Morris     Morris 

Stromswald     Owner 

Same     Same 

Schlundt     McCausland 

Andrews      Yates 

Ins    Exchang-e     Moore 

Thompson     Doubin 

Sierra  McLelland 

Tietjen     Finlayson 

Tatt     Thunberg 

Un    Pac    Salt Brandon 

L/eXranc      Owsley 

MeElroy     Van     Emon 

McElroy      McElroy 

Wesendunk     .  .  .  Wesendunk 

Same      Same 

Haun     Haun 

Taylor     Taylor 

Parkside     Bldg    Co..  Owner 

Mensor     Mensor 

Xivoli      Brumfield 

Assente     Brown 

De    Martini    De    Martini 

Wright     Wright 

Hogan      HoJ^an 

AUred     Ailred 

Same      Same 

Moore      Burlingame 

Ketck      Pinkerton 

Bettencourt     Owne 

Keen     Keen 

Forno     Valer.te 

Levden    Sto.'e    Kqpt 

Brbwnell     Schii  idt 

Capazzi     Sauers 

Gantillo     Gardner 

Gallagher     Murray 

Williams     Bryne 

To  wne     Bletch 

Anderson      Anderson 

Same     Same 

Same      Same 

Same      Same 

Stewart     McLean 

Same     Central    Elec 

Same     Floodberg 

Same     McLean 

Same     Forderer 

Same     Snook 

Kellv     Olsen 

Larsen     Camp 

Fisher      Johnson 


750 
1000 
1000 
1500 
400, 
500- 
450 
1750 
500 


4.".0 

4nO' 

600 

450 

1400 

1400 

1400 

1400 

13O00 

3494 

113500 

39000 

7350 

12975 

2450 

3000 

928-5 


(651)  E  THIRTY-FIRST  AVE  500  N 
Fulton.  Carpenter,  plastering,  paint- 
ing, plumbing  and  tinting  and  fence 
for   one-story    frame   cottage. 

Owner.  ..  .Leroy  S.  Hubbell,  7115  Geary, 
San    Francisco. 

Architect  ...Plans  by   Owner. 

Contractor.  .W.    H.      Upham       478      35th 
Ave.,    San    Francisco. 

Filed  Feb.    24.  '13.      Dated  Feb.   5,   '13. 
Frame  up  and  ready  for  shiigles.JSioO 

1st   coat   plaster  on 500 

Completed    and    accepted 500 

Usual    35    days 500 

TOTAL    COST.     $2050 

Bond.    none.      Limit,    90    days.      Forfeit, 

none.     Plans   and  speciflcations   filed. 


\illiiir     .1.     :in.l     .\inili     Tf. 

o'Heilly. 
II-  .  .  ..I.    W.   Gilloglcy. 
.ti)i-...r.     Gilloglcy     &     Son.«,     TM 

San    .lose    Ave.,    S.    F. 
■-I'll.   24,  '13.     Dated  Feb.   17,  'i:; 

;h     frame    up $l(i7.'. 

,n  coated,  $1075  in  cash  and 
to  property  located  K  34th 
100    S    Lincoln    Way    S    25x 

;o    

TOTAL     COST,     $3900 
$1950.      Sureties,   Sylvaln   Lazeriis 
,.     \V.    Gillogley.      Limit,    forfeit. 
Plans    and    speciflcations    filed. 


(653)      S    PINE    87-6    E    Leavenworth    E 
25xS    100.      All    work    for    three-story 
and    basement    frame    apartments. 
Owner Peter   Caubu,    1013   Leaven- 
worth,   San    Francisco. 
.Architect  ..  .C.      M.,    A.    P.      and    O.      M. 
Rousseau,   Monadnock   Bldg 
San    Francisco. 
Contractor — J   Eric  Johanson,   2726    20th 

San   Francisco 
Filed    Feb.    24,   '13      Dated   Feb,    24,   'IS. 
Frame    up    &    ready    for   roof. $2887   50 

Brown    coated    2887   50 

(Completed     and     accepted 2887   50 

Usual     35     days 2887   50 

TOTAL  COST,  $11/550  00 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans   and    specifications    filed. 


4.000 

1000 

SS19 

d8UU 

7000 
llOOO 
5000 

3000 

1500 

300(« 

1200 

2100 

1950 

1750 

2000 

3000 

4445 

5600 

4450 

2225 

8155 

4675 
785 

2400 

1400 

1650 

1650 
10000 
;   3000 

3000 
ISOOO 
4-00 
475        Contractor 


(654)  S  TWENTY-THIRD  53-4  W 
Y'ork  W  46-7xS  104.  Alterations 
and  additions  to  two-story  frame 
building. 

Owner Ferro     Bros,       2813       23rd, 

San    Francisco 
Archtiect  ..  .Chas.    Fantoni.     628    Mont- 
gomery,   San    Francisco. 
,.A.     De     Benedetti     and     G. 
Cuneo. 
Filed  Feb.    24,   '13.     Dated  Feb    21,  '13 

Completed    and    accepted $964 

Usual     35     days 486 

TOTAL  COST,  $1450 
Bond,  $725.  Sureties,  Pio  Demartini 
Feb.  24.  Forfeit,  $5.  Plans  and  speci- 
flcations  filed. 


(655)      S    TWENTY-SIXTH    135    E    Noe. 

One  and  one-halt-story  and  basement 

frame    dwelling. 

Owner Ralph       J.       Button,       1039 

Franklin,    San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $2500 


(656)  NW  JONES  AND  UNION.  Three 
story  and  basement  frame  (29) 
apartments. 

Owner F.     Rolandi,     801     Bank     of 

Italy,    San    Francisco. 
Architect  ..  .Sidney    B.      Newsom,      1101 
Nevada    Bank    Bldg.,    S.    F. 
Day's   work.  COST,   $40,000 


(652)  W  THIRTY-FOURTH  AVE  200 
S  Lincoln  Way  S  25xW  120.  All  work 
tor  two-story  5-room  building,  fiat 
and   store. 


(657)  N  JUDSON  220  W  Detroit.  One 
story   and   basement   frame   dwelling. 

Owner Homeland  Bldg.  Co.,  Mer- 
chants National  Bk  Bldg.. 
San    Francisco. 

.Architect  .  .  .None. 

I  ay's  work.  COST,   $2«00 

(658)  NE  CAPISTRANO  466  SE  San 
Jose  Ave.  One-story  and  basement 
frame   dwelling. 

Owner R.      H.      Banning,      Mission 

Terrace,  San  Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $2000 

(659)  N  CAPISTRANO  490  E  San 
Jose  Ave.  One-story  and  basement 
frame    dwelling. 


E.  H.  Williams 


Chalmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny   2622 

615  Phelan  Building,        San  Pranolsoo 


.   Nil.sson,     :; 
San  Francis 


Architeo: 
Day's   wc 


COST,   $1950 


(660)      NW   GREENWICH   &   STEINER. 
Add   one   room   and   repair   dwelling. 

Owner F.    Frapolli,    Cr   Contractor. 

Architect  .  .  .None. 

Contractor.  .P.    Carnigranni,    1970    Lom- 
bard,    San     Francisco. 

COST,  $500 


(661)      NW    ELLIS      AND      FILLMORE. 
Electric  sign. 

Owner No    Percentage    Drug    Co., 

Premises. 
A?  chite.'t  .  .  .None. 

Contractor.  .Novelty   Elec.  Sign  Co.,   105 
Eddy,    San    Francisco. 

COST,    $500 


(662)      E      ANDOVER      85    N      Cortland. 
One-story   and   basement  f ra  ne  dwlg. 

Owner P.     Bisagno,   436     Cortland, 

San    Francisco. 
Architect  .  .  .None. 

Contractor.  .F.      Perrazo,   503      Moultrie. 
San    Francisco. 

COST,    $700 


(663)  W  SIXTEENTH  AVE  225  S 
Clement,  Two-story  and  basement 
frame  residence. 

Owner F.  Nelson,  30  Presidio  Ter- 
race,   San    Francisco. 

Architect  .  .  .None. 

Day's    work.  COST,    $2500 


(664)  W  SIXTEENTH  AVE  200  S 
Clement.  Two-story  and  basement 
frame  residence. 

Owner F.  Nelson,  30  Presidio  Ter- 
race,   San    Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $2500 


(665)  NW  FELL  AND  COLE  Threc- 
story  and  hasement  frame  (9)  apart- 
ments. 

Owner C.    J.      &      W.    J.      Keenan. 

Hayes    and    Masonic,    S.    F. 

.Architect  .  .  .None. 

Day's    work  COST.    $9000 


(666)      N    BRAZIL    25    E    Prague.      One- 
story  and  basement  frame  dwelling. 

Owner M.   Bushcy.    15   Logan.   S.   F. 

Architect  .  .  .None. 

liay's  work.  COST,  $1000 


(667)      S      DUNCAN      185    W      Guerrero. 
Two-story  and    basement   frame   Hats. 

Owner M.    F.    Muller,    69    Bro.'snan, 

San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $3  500 


(668)      E    OT.--i<AiO       125    S    San      Juan. 
One-story  and    basement   frame  dwlg. 
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Cut  out  the  co^ 
of  curved  form  work 


You  cau  now  specify  curved  or  archcil  ciiiisiiuction— -admittedly  the 

strongest  type — without  the  proliihitive  cost  of  form  work. 

This  exjiensc  i.s  no  longer  necessary.       Eliminate  it  entirely  I'V  using  a 

reinforcement  which  is  also  a  centering. 

Draw  your  plans  on  stronger,  lighter  lines,  save    money  for  your  client 

and  give  freer  scope  to  yoin  own  artistic  ideas,  by  specifying 


"Self- Sen  taring"  is  a  new  form  ot  ex])andc(l  metalf  or  concrete  work  and 
general  fireprooting.  It  is  a  combined  reinforcement  and  centering, 
which  can  be  used  with  economy  and  advantage  in  all  classes  of  build- 
ings, for  roofs,  floors,  walls,  ceilings — practically  every  form  of  con- 
crete construction. 

"Self-Sentering"  is  made  regularly  in  sheets  2X"  wide  and  up  to  14' 
long;  or  curved  in  the  factory  to  any  desired  radius. 

The  Standard  Fireproofing  Reinforcement 

Roofs  constructed  with  "Self-gentering"  are  the  lowest  cost  concrete  roofs 
that  can  be  built,  requiring  only  'A"  of  concrete.  Floors  to  carry  hcav}' 
loads  can  be  planned  with  arched  slali  construction  without  form  work 
up  to  12'  spans.  Suspended  Ceilings  uiay  be  built  with  supports  fV 
between  centers.  Partitions  only  2"  thick  are  strong,  rigid  and  low  in 
cost,  if  built  with  "Self-Sentering". 

Write  For  Our  "Fireproofing  Handbool(" 

We  will  be  glad  to  .send  you  a  conipliniciilarx-  copy  on  recjuest.  It  is  a 
handsome  f<0-page  illustrated  book,  publisiied  for  Arciutects  Engineers 
and  Contiactors.  It  will  give  you  concisely  all  the  facts  you  want  to 
have  regarding  "Self-Sentering'  . 


TheLilley&ThurstonCo. 

RIftLTO  BUILDING,  SAN  FRANCISCO 


I 


ST.  JOSEPHS  HOSPITAL  GROUP 
Stockton  Cal. 


Walter  Kins,  Architect 
Stockton 


Building  and  Industrial  News 
March  4,  19t3 


PLATE  A 


GRAMMAR  SCHOOL  BlUl  DING  AI    CENTERVILLE 
Centerville,  Cal. 


Jolin  J.  Foley.  Architect 
San  Francisco 


building  and  Industrial  News. 
M^rch  4.  1913. 
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er 


M,.ui-e  &     BurlinsanR.,    I'M  (lAii,      W     SK  V  KNTI.:i;NTIl     AVIO    ■::.    S 

Sharon  Bldg.,   S.   F.  A"''-"-  Two-story  ami  baseiiipiit  frame 

Itect  ...None.  re.sidence. 

3    „ork.  COST,    $ir>nrt       Owner J.   Anderson,   4:;:',    Itltli   Ave., 


)  IT.  TENTH  AVE  7io  S  Lawtoii.  Arcliiteet  .  . 
le  and  one-half-story  and  basement  Day's  work 
(Mine  residence. 

ler Kmil  Nelson,  5.S0  Jersey,  S.  F. 

litect  .  .  .None. 

B-ork.  COST,    $2000 


San    Francis 

Nc 


COST,   $20(10 


)      NO.    lino    BERLIN.         Move    and 
Id  two  rooms. 

ler Henry  Fortraann  et  al,  IICO 

Berlin,    San    Francisco, 
nitect  . .  .None. 

tractor.. J.    M.    Anderson,    1362    Do- 
lores, San  Francisco. 

COST,  $400 


(i;sl)  W  SPjVENTEENTH  AVE  .'ill  S 
Anza.  Two-story  and  basement  frame 
residence. 

Owner J.   Anderson,   423   16th   Ave., 

San   Francisco. 

Architect  .  .  .None 

Dav's    work.  COST,    $2000 


.)      E      INGEIRSON    100    N      Ingalls. 
ne-story   and   basement   frame   resi- 


(682)  W  SEVENTEENTH  AVE  75  S 
Anza.  Two-story  and  basement  frame 
residence. 

Owner J.   Anderson,   423   16th   Ave.. 

San   Francisco 

Architect  . .  .None. 

Day's  work.  COST,   $2000 


m;j>:m  W  .\1.S-|'I1  AVE  l.-,n  N  (Jallfurnia 
N  2,"ix\V  120.  Carpenter,  plaster, 
painting,  pliimtiine,  concrete,  nhades, 
electric  ll.\liirps,  etc.,  for  two-story 
frame    Hats. 

owner Frnnklln  I...  Colton,  623  6th 

Ave.,  San   Francisco. 

.\rchitect  . .  .None. 

Contractor.  .Walter  G.   Glunz,   738A   6th 
Ave..   San    Francisco. 

Filed  Feb.   25,  '13.     Dated  Feb.  II,  '13. 

Frame    up    $1-150 

Rrown    coated     1450 

Completed      H50 

Usual    35    days 1450 

TOTAIj    COST,    ^800 

Bond,    none.      Limit,    90    days.      Forfeit, 

none      Plans    and    specifications    filed. 


(6901     S    JACKSON    120-3      W    Spruce. 
Two-story  and    basement   frame   flats. 

Owner Andrew       H       Berg|fetrom, 

Sharon   Bldg.,  S.   F. 


ner A.      Lopez,    3036      Ingerson,  (^53)      ^f    SEVENTEENTH    AVE    100    S  Architect  ..  .None. 

San  Francisco.  Anza.  Two-story  and  basement  frame  Contractor.  .Lange   &   Bergstrom,  Shar- 

hitect  . .  .None.  residence.  on  Bldg.,  San  Francisco. 

work.                                  COST,   $500       owner J.  Anderson,  423  16th   Ave.,  COST,   $7000 

— — San  Francisco.                                                                     , 

2)      SE    HOWTH    213-4    NB    Niagara.  Architect  ..  .None. 


.dd    tlu-ee   rooms    and    shingle    root. 

ner G.    (Saribaldi,    Premises. 

;hitect  . .  .None. 

tractor.. Bccles      &      Cereghino,      22 
Santa  Rosa  Ave.,  S.  F. 

COST,    $900 


Day' 


work. 


COST,     $2000 


3)      S    FOLSOM    100   W    Fifth.      Sink 
haft. 

ner J.    Baer,    Care    Architect. 

hltect  ..  .Alfred    Jacobs,    110    Sutter, 

San   Francisco. 
y's   work.  COST,   $S00 


691)      S    PINE      62-6    E      Leavenworth. 
Three-story       and     basement       frame 

apartments. 

(684)      W    SEVENTEENTH   AVE    125    S       Owner J.      Eric      Johanson,       2726 

Anza.  Two-story  and  basement  frame  20th     San  Francisco 

residence.  Architect  ..  .A.    F.    &    C.    M.    Rousseau, 

Owner J.   Anderson,   423   16th   Ave.,  Monadnock    Bldg,    S.    P. 

San  Francisco.  Day's    work.  COST,    $11,000 

Architect  .  .  .None.  ^^^ 

Day's  work.  COST,   $2000  ~~* 

(693)      N  GEAR!'  57-6  E  11th  Ave.   Two 

story    and   basement  frame   store   and 
(6S5)      W   SEVENTEENTH    AVE    150    S  flats. 

Anza.  Two-story  and  basement  frame       Owner Jacob        Bachimann,        4644 

residence.  Geary,    San    Francisco. 


4)      N      TWENTY-EIGHTH      242      N  Owner J.  Anderson,   423   16th    Ave.,       Architect  ..  .None. 

loe.     One-story  and  basement  frame  San    Francisco.  Da'ys   work. 

Iwelling  Archtiect  . .  .None. 

. '.  .c.      Anderson,    IS      Sanchez,  Day's   work.  COST,   $2000 


COST,    $5000 


San    Francisco, 
chitect  . .  .None. 
y's   work. 


(693)      W  HEAD  S8  N  HoUoway.     Two- 

(6S6)      W  TENTH  AVE  50  S  California.  story   and   basement   frame   residence. 

COST,    $1000  Two-story  and  basement  frame  resi-       Owner Urban       Realty       Improve- 

aence.  ment  Co.,  903  Phelan  Bldg., 

Owner O.    E.    Anderson,    2376    Ful-  Ban    Francisco. 

ton,  San  Francisco.  Archtiect  ..  .None. 

Architect  ..  .Theo.    S.      Boehm,      Hewes  Day's   work.                                  COST,    $3000 

Bldg..  San  Francisco  , 

Day's  work.                                   COST,  $4000  ^^^^^      ^^    CAPISTRANO      78    N      Santa 

Rosa.         One-story       and       basement 


rS)  NB  POLK  AND  CALIFORNIA. 
Remove  partition  and  install  wall 
jeds. 

irner G.   B.   Gillson,   Hotel   Mary- 
land,   San   Francisco, 
■chitect  . .  .None, 
ly's    work.  COST,    $450        (gg^,      j^,    SUNNYSIDE    50    E    Forester, 


76)  E  ELEVENTH  AVE  150  S 
Irving.  Twe-story  and  basement 
fraine    (2)    flats. 

jyner Wm.    Cadigan,   206    Steiner, 

San    Francisco, 
rch itect  . .  .None, 
ly's  work.  COST,   $3000 


frame    dwelling. 
Two-story  and  basement  frame  dwlg.       Owner J.   Nilson   and   S    Sandberg, 


Owner H.     Mattick,    440    Presidio 

Ave.,    San   Francisco. 
Architect  . .  .None. 
Day's   work.  COST,   $1000 


1921    Duncomb,    S.    F. 
rchiteet  .  .  .None. 
Day's   work.  COST,    $1500 


77)  W  WORTH  192  N  2nd.  One  and 
one-half-story  and  basement  frame 
dwelling. 

Wner A.    V.    Anderson,    4223    23rd, 

San  Francisco. 

rchiteet  . .  .None. 

iay's    work.  COST,    $1800 


(695)  W  HEAD  188  N  Holloway.  Two- 
story   and   basement  frame  residence. 

Owner Urban  Realty  Improve- 
ment Co.,  903  Phelan  Bldg., 
San   Francisco. 

Architect  .  .  .None. 

Day's    work.  COST,    $3000 


678)     S    ARMY       101-10    B       Diamond. 
Two-story  and  basement  frame  dwlg. 

iwner J.  Digerness,   646    2Sth   Ave. 

San   Francisco. 
LFChitect  . .  .None. 
)ay's   work.  COST,   $1000 


679V    W^'^ARklN'-gV  S  P^flbert;'"  Gne- 
story  and  basement  frame  dwelling. 

)wner Leo    F.    Salbach,    2345    Lar- 

kin.  San  Francisco, 
irchitect  .  .  .None. 
Jay's   work.  COST,   $1000 


(688)      E    LAFAYETTE      AND      AHNNA 
NB  97.47  SE  55  SW  89.51  NW  55.     All 
work    except    painting,    gas   and    elec- 
tric   fixtures.,    shades   and   finish   hard- 
ware   for    two    two-story    and    base- 
ment frame  flats. 
Owner Jos.    B.    Duggan,    32    Mont- 
gomery,  S.  F.   and  Chas.   P. 
Cain,       extrs     Estate       Jno. 
Hammond,    deed. 
Architect  ..  .Bdw.   B.   Young,   251   Kear- 
ny, San  Francisco. 
Contractor.. Frank      P.    Lansing,      1924 

Fell,    San   Francisco. 
Filed  Feb.  25,  '13.     Dated  Feb.  25,  '13. 

Frame    up    *???M 

Brow 

Complete!.    _  , 

Usual    35    <3"y;---cosT,"$88":00       Owner.'. ...  .Alfred    T.    Morris.    616    9th 
Bond,    $5000.      Surety,    National    Surety 

Co    j  Limit,    90   days.        Forfeit,      none.       Architect  .None. 
Plans    ana    specifications    filed  ^"^  '    '^"'•''- 


(696)      SW    NIAGARA      189    S    Mission. 
One-story  ana  basement  frame  dwlg. 

Owner John    B.      'Wooltrey,      3168 

21st,   San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,   $1200 


"®    "P   /  ■ ^20475       (6971     .E„TWELFTH..AV^|,40a,  E  ^za. 

'^et^r^    acceptediliiisS         "  ^.^stiiry   and  Yemeni  frame  resi- 


Ave.,  San  Francisco. 
Day's    work.  COST,    $2100 
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l69S)      Nl:    BANKS      .V.       Pi  i\\  11 ATTAN. 
Two-story  and  basement  fiame  dwlg. 

Owner J.        C.       Stroraswald,        H 

Bcnver,   San   Frantlsco. 
Arclitlect  . .  .None. 
Day's    work  COST.    $1950 


(699)     E    NEVADA    100    N    Powhattan. 

One  and  one-half-story  and  basement 

frame   residence. 

Owner J.        C.       Stromswald,        14 

Beaver,   San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,   $1750 


(700)  W  NINETEENTH  AVE  300  S 
Geary.  All  work  for  one  and  one- 
lialf-story    frame    residence. 

Owner Aug.  O.   H.   Sehlundt. 

Architect  . .  .None. 

Contractor.  .F.  A.  McCausland  and  Wm. 
R.   Rae,   59   Minerva,  S.   P. 

Flk'd  Feb.  26,  'IS.     Dated  Feb.  25,  '13. 

Frame    up    $400 

Ready   for  plaster  and  lath 400 

Completed     400 

Usual   35   days 400 

TOTAX,  COST,   J2000 

Bond,    none      Limit,    90    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(701)  W  TWENTY-FIRST  AVE  250  S 
Anza  S  25xW  120.  All  work  for  one 
and   one-half-story   frame   residence. 

Owner Alice  F.  and  Walter  J.  An- 
drews,   1651    Larkin,    S.   F. 

Architect  . .  .None. 

Contractor.  .Wm.   F.   Yates,   Lick   Bldgr., 
San    Francisco. 

Filed  Feb.  26,  '13.     Dated  Feb.  24,  '13. 
Frame  up  and  ready  for  roofing-. $750 

Brown    coated    750 

Completed   and   accepted 750 

Usual    3i5    days 750 

TOTAL   COST,    $3000 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.     Plans  and  specifications,  none. 


(702)  SW  CALIFORNIA  &  LEIDES- 
dorff.  Hig-h  pressure  boiler  plant  at 
Merchants'    Exchange    Building. 

Owner The  Insurance  Exchange. 

Architect  ..  .Willis    Polk      &      Co.,    Mer- 
chants'     Exchange      Bldg., 
5an    Francisco. 
Contractor.  .Chas.  C.   Moore  &  Co.,  En- 
gineers,    1st    and     Mission, 
San  Francisco. 
Filed  Feb.   27,  'l^.     Dated  Feb.   25,  '13. 
Payments  of  75%  on  15th  of  each 
month  and  upon  delivery  of  boiler 

$2500   shall  be   paid 

Usual    35    days 25% 

TOTAL  COST,  $4445 
Bond,  $2300  Suret,  Pacific  Coast 
Casualty  Co.  Limit,  July  I'S.  Forfeit. 
$20.     Plans  and  specifications  filed. 


(703)  N  CLE.MENT  57-0  W  Fifth  Ave 
W  50xN  100.  Excavation,  shoring, 
leveling,  concrete,  brick,  carpenter, 
plumbing,  painting,  plastering,  etc., 
for    building. 

Owner Walter  S.   Thompson. 

Supt Eugene   Clarke. 

Contractor.  .John    C.    Dowlin,    266A    Sth 
Ave.,    San    Francisco. 

Filed  Feb.   27,  '13.     Dated  Feb.   26,  '13. 
50%  excavation  &  grading  done.$  500 
Excavation  &  grading  completed     500 
Concrete   &   brick   work    finished     500 

Frame    up    500 

Brown    coated    500 

Plaster    completed    and     outside 

primed     500 

Completed   and   accepted I20u 

Usual    35    days ,.    1400 

TOTAL    COST,    $5600 


Hon. I.  iKinc.  l-imit,  i)n  ilay.s  .-iflpr  Mar. 
1.  Forfeit,  none,  Plans  and  specifica- 
tions,   none. 

(704)  SR  SUTTER  AND  STOCKTON. 
Furring  and   lathing  for  building. 

Owner Sierra    Investment    Co.    by 

Wm.  G.  Gilmour,  402  Kear- 
ny, San  Francisco. 
Arcliitect  . .  .None. 
Contractor.  .R.     McLelland,     Monadnock 

Bldg.,   San    Francisco. 
Filed  Feb.   27,  '13.     Dated  Nov.   25,  '12. 

1st   of   each   month...; 75% 

Usual    35    days 25% 

TOTAL  COST,  $4450. 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications,  none. 

(705)  NW  FILBERT  AND  STEINBR. 
All  work  except  lighting  fixtures  and 
shades  for  alterations  to  two-story 
frame  residence. 

Owner D.  W.  Tietjen,  2300  Filbert, 

San   Francisco. 

Arcliitect  . .  .None. 

Contractor.  .M.  M.  Finlayson,  402  Kear- 
ny,   San    Francisco. 

Filed  Feb.   27,   '13.      Dated  Feb.    6,   '13. 
Foundation    in    and    front    moved 

out     $556.00 

Walls      enclosed      and      brown 

coated     556.00 

Completed     556.75 

Usual    35    days 556.25 

TOTAL  COST,   $2225.00 

Bond.    none.      Limit.    60    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(706)  N  PAGE  175  W  PIERCE  W  26x 
N  137-6.  Removal  of  present  build- 
ing and  erection  of  three-story  frame 
flats. 

Owner Annie   C.      Taft,    816      Page, 

San  Francisco. 
Architect  . .  .None. 

Contractor.  .Oscar       W.       Thunberg       & 
Frank    Thompson,    678    9th 
Ave.,  San  Francisco. 
Filed  Feb.  28,  '13.     Dated  Jan.  18,  '13. 
Present  building  moved   to   rear.$   580 

Frame   up    of   new    building 1845 

Brown    coated    1845 

Completed    and    accepted 1845 

Usual    35    days 2040 

TOTAL  COST,  $8155 
Bond.  Guaranty  bond  in  favor  of  own- 
er. Sureties,  E.  Wilson  and  O.  C.  Holt. 
Limit,  120  days.  Forfeit,  $2.  Plans 
and  specifications  filed 
NOTE: — A  report  of  this  job  appeared 
Feb   8,   1913.      No.   408. 


(707)  N  SACRAMENTO  200  E  Drumm 
N  59-9xE  25.  General  brick,  face 
brick,  cementing,  fiucs,  wrought  iron, 
cast  iron,  steel,  anchors,  bond  Iron, 
fire  escapes  for  three-story  and  base- 
ment loft  building. 

Ov.nev Union    Pacific    Salt    Co..    46 

Sacramento,   San   Francisco 

Architect  ..  .Plans   by  Owner. 

Contractor.. Brandon     &     Lawson,      180 
Jessie,    San    Francisco. 

Filed  Feb.   28,  '13.     Dated  Feb.   26,  '13. 
1st  story  walls  ready  for  joists. $1171 
3d  story  walls  ready  tor  rafters   1168 
Brick   work     completed   and     ac- 
cepted        1168 

Usual   35   days ngj 

TOTAL   COST.    $4675 

Bond.    none.      Limit,    30    days.      Forfeit, 

$10.     Plans  and  specifications  filed. 
NOTE:— O'Brien    Bros.,    Clunie    Bldg., 

are   the  architects. 

(70S)  NW  FRONT  AND  MERCHANT. 
Additional  retaining  walls  2  feet 
deeper  than  original  walls  and  base- 
ment floor  extended  below  same  and 


a  2  fool  iiit  directly  iilunib  under  sal 
.'^idc  walk  doors,  all  to  be  watel 
proofed,  patent  side  walk  doors  an  1 
Berger  patent  side  walk  lights,  sail 
work  to  be  additional  to  contrat' 
dated  Feb.  1.  1913,  for  one-story  re|| 
inforced   concrete   building.  |! 

Owner Nelty  D.  Letranc,  minor  1/ 

Celine  H.  Delmas,  Gdn. 

Architect  .  .  .None. 

Contractor.  .B.    T,    Owsley,    Sharon   Bli, 
San  Francisco.  I 

Filed  Feb.  28,  '13.     Dated  Feb  2,  '13.      \\ 
Concrete     finished   to   side      walk 

level     ^33 1 

Completed  and   accepted 20 1 

Usual    35    days Jo , 

TOTAL    COST,   $7«l 

Bond,    limit,    forfeit,    none      Plans   an  ' 

specifications   filed.  ' 

NOTE: — Architect    is    L.    T.    Lenzen,   11 

South   Second,   San   Jose. 

(709)  SW  SIXTH  72  NW  Howard  Nvi 
48  SW  75  NW  45  SW  50  SE  75  NE  6  |i 
SE  18  NE  75.  One  full  automati 
passenger  elevator,  except  elevatOj 
car  for  six-story  and  basemen  1 
steel    frame    Class    "C"    building.         : 

Owner R.       D.       McElroy,       Phetel  | 

Bldg.,    San    Francisco.  J 

Architect  ..  .Plans,    etc.,    by    Contraetoil 

Contractor.  .B.  C.  Van  Emon,   235  First 

San    Francisco.  j 

Filed    Feb.    28,   '13.      Dated   Feb.    20,  '13, 

Elevator     delivered     ij' 

Elevator    running     ^[ 

Usual     35     days ^| 

TOTAL  COST,  $240.| 
Bond,  $1200.  Surety,  U.  S.  Fidelity  S'l 
Guaranty  Co.  Limit,  15  days.  Forfeit! 
none.     Specifications  only  filed.  1 


(710)     NO.    224    GRAFTON.      Plasterilii 
wiring  and  rat  proofing. 

Owner P.   J.   McElroy,   Premises. 

Architect  ..  .Mr.    Marx,       Grafton      anc 

Harold,   San   Francisco. 
Day's   work.  COST.   $1401 


(711)  E  OSTEGO  50  S  San  Ysabel 
One-story  and  basement  frame  resi- 
dence. 

Owner A.      A.      Wesendunk.      174(1 

Dolores,    San    Francisco. 

.Architect  . .  .None. 

Day's   work.  COST,   $165t 


(712)  E  OSTEGO  25  S  San  Ysabel 
One-story  and  basement  frame  resi- 
dence. 

Owner A.      A.      Wesendunk,      174' 

Dolores,    San    Francisco. 

Architect  . .  .None. 

Day's    work.  COST.    $UirH 


(713)  E  CAPP  170  N  21st.  Three 
story  and  basement  frame   (6)   flats. 

Owner C.    C.   W.   Haun,    180   Jessie 

San  Francisco. 

Architect  ..  .Edward  Young.  251  Kear- 
ny,  San    Francisco. 

Day's    work.  COST,    $10,00( 

(714)  E  NINETEENTH  AVE  255  N 
Fulton.  Two-story  and  'basement 
frame    dwelling. 

Owner Frank    J.    Taylor,    14    Pre- 
sidio Terrace,  S.  F. 
Architect  . .  .None. 
Day's    w^ork.  COST.    $3t)0( 

(715)  E  T\"ENTIETH  AVE  16S-S  f 
Taraval.  Two-story  and  basement 
frame    residence. 

Owner Parkside     Home     Building 

Co.,  Crocker  Bldg.,  S.   F. 

-Vrchotect  . .  .  loseph  .\I.  Geary,  23rd  anl 
Folsom,    San    Francisco. 

Day's   work.  COST.    $3t 
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(Till)  S  SACRAMENTO  80  K  Fiiiiikliii 
Three-Story  and  basement  frame  (i;) 
flats. 

Owner Wm.    Mensor,   2211   Calitor- 

nia.  San  Francisco. 
Architect  ..  .Arthur      Schroepfer,      Fox- 
croft    Bldpr.,    San    Francisco. 
Day's    work.  COST,    $liS,noo 

(717)     NO.  CO  EDDY.     Electric  sign. 

Owner Tivoli   Theatre   Co.,   Prem. 

rchitect  . .  .None. 
Contractor.  .Brumfleld  Elec.  Co.,  IS  7th, 
San    Francisco. 

COST,    $400 


(71 S)  NO.  130  CORBETT  AVE.  Raise, 
underpin  and  erect  concrete  founda- 
tion  for  dwelling. 

Owner B.      Assente,      26      Merritt, 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .J.     C.     Brown,   172     Caselli 
Ave,  San  Francisco. 

COST.    $475 


(710)  W  GIRARD  130  S  Bacon.  One 
and  one-half-story  and  basement 
frame   dwelling. 

Owner John   De  Martini,   32C7  23th 

San   Francisco. 

Architect  .  .  .None. 

Day's   work.  COST,    $1500 


(720)      W      BERLIN      100    N      Wayland. 
One-story  and   basement  frame  dwlg. 

Owner Geo.   C.  TV'right,    640   Berlin, 

San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $800 


(721)  S  VALLEJO  17iS-6  E  Leaven- 
worth. One-story  and  basement 
frame   dwelling. 

Owner Jos.    Hogan.     1173    Vallejo, 

San   Francisco. 

Architect  . .  .None. 

Day's  work.  COST,  $750 


(722)      NW  JOOST  AND  BADEN.     One- 
story   and    ba.'^ement    dwelling. 

Owner C.  S.  Allred,  131  Edna,  S.  P. 

Architect  . .  .None. 

Day's   work.  COST,    $1000 


(723)     N   JOOST   33-4   W   Baden.      One- 
story    and   basement    dwelling. 

Owner C.  S.  Allred,  131  Edna,  S.  F. 

Architect  . .  .None. 

Day's   work.  COST,   $1000 


(724)     E  OSTEGO  75  S  San  Juan.     One- 
story  and  basement   frame   residence. 

Owner Moore    &    Burlingame,    214 

Sharon   BIdg.,   S.   F. 
Architect  . .  .None. 
Day's   work.  COST,    $1500 


(725)     NO.    146    FIFTH  AVE.      Enlarge 
kitchen. 

Owner Geo.  Keck,  Premises. 

Architect  . .  .None. 

Contractor. -McKenzie  &       Pinkerton, 

27S3    McAllister,    S.    F. 

'  COST,    $400 


(726)      NO.    73    TUCKER    AVE.      Add    3 
roojms. 

Owner E.   V.   Bettencourt,   Prem. 

Architect  . .  .None 
Contractor.  .H.   A.   Cluver. 

COST,    $500 


(727)      W    MADISON      175    N      Burrows. 
One-story    frame    dwelling. 

Owner Wm.      Keen,      3600      Felton. 

San    Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $450 


(7:;xi  Ni).  r.iji  .-;a.\  l',ur.\()  A\'i;.  OML- 
and  oiie-haf-story  and  liasiineul 
frame   residence. 

Owner L.   Forno,    I'renil.scs. 

Arcliitect  . .  .None. 

Contractor.  .M.    E.    Valente,    5882    Val- 
lejo.  Oakland. 

COST,    $1750 


^729)     S\V    HAlGHT   AND   COLE.      Ni  w 
front. 

Owner J.    E.    Leyden,    1721    Haight 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .Store    Equipment    Co.,    461 
Jessie,   San   Francisco. 

COST,   500 

(730)      NO.     1700     BRO.^DWAri       One- 
story    frame    garage. 

Owner E.   E.   Browncll,   Premises. 

Architect  ...W.  C.  Hays,  68  Post,  S.  F. 
Contractor.  .Peter      N.      Schmidt,      1011 
Franklin,     Oakland. 

COST,    $1000 


(731)      S    SAGAMORE     115     W     Capitol. 
One-story    and    basement   dwlg. 

Owner John  Capazzi,  —  Sagamore 

San    Francisco. 
Architect  . .  .None, 

Contractor.  .A.    A.    Sauers,    1G7   Sadowa, 
San   Francisco. 

COST,    $1000 


(732)  N      BAY    67      W      Leavenwortli. 
Alterations   to   store. 

Owner R.    Gantillo,    725    Bay,   !3.    F. 

Architect  ..  .Louis       Mastrpasqua,  -    580 
Washington,  San  Francisco 

Contractor.  .R.    C.    Gardner,     335    Ray- 
mond   Ave.,    S.    F. 

COST,    iiiaO 

(733)  NO.     1867       HOWARD.         Repair 
roof   and    front. 

Owner Robert    F.    Gallagher,    1256 

Market,    San    Francisco. 
Architect  . .  .None. 
Contractor.  .J.    J.    Murray. 

COST,    $100 


(734)      WEST  END  BESSIE.     Alter  and 
repair    dwelling. 

Owner T.   Williams,   1434   Shotwell 

San  Francisco. 
Architect  . .  .None. 

Contractor.  .Miles    Bryne,     286    Sunny- 
fide   Ave.,   S.   F. 

COST,    $600 


(735)     SE    PIERCE    AND    BROADWAY. 
Add    to    residence. 

Owner A.    G.    Towne,    2524    Pierce, 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .E.    C.    Bleteh,    1145    Hayes, 
San   Francisco. 

COST,   $450 


(736)     B  NOE  57  N  Duncan.     One-story 
and   basement  fr^me  residence. 

Owner K.    Anderson,    294    Church, 

San  Francisco. 
Architect  ..  .None. 
Day's   work.  COST,   $1100 


(737)      E    NOE    2S-G    N    Duncan.       One- 
story   and   basement   frame   residence. 

Owner K.    Anderson,    294    Church, 

San  Francisco. 
Day's  work.  COST,  $1400 


(73i8)     E    NOE    85-6    N    Duncan.      One- 
story  and  basement   frame   residence. 

Owner K.    Anderson,    294    Church, 

San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST.   $1400 


r,Ml      .\K    .VOE    ANU    UUM.'AN.       onc- 
.slory   and    basement    frame   rinlUenoe. 

Owner K.     Anderson,     294     Church, 

San    Francisco. 
Architect  . .  .None. 
Day's    work.  OOST.    $1400 


1740)  S  GEAUY  137-6  E  Mason  E  37-6 
xS  137-6.  Roof,  Mooring,  store  fronts, 
windows,  door.",  glazing,  screens, 
stairs,  hardware  and  carpenter  work 
for  seven-story  and  basement  Class 
"B"  building  annex  to  Stewart  Hotel. 

Owner Stewart    Estate    Company. 

Architect  ..  .Cunningham  &  Pollteo,   1st 

National    Bank    BIdg.,   S.   F. 

Contractor.  .Neil    A.    McLean,   Chronicle 

Hldg..    .San    Francisco. 
Filed  March   1,  '13.     Dated  Feb.  18,  '13. 
On   1st  and   15th   of  each   month     75% 

Usual    35    days 23% 

TOTAL  COST,  $13,000 
Bond.  $6500.  Surety,  National  Surety 
Co.  Limit,  30  days.  Forfeit,  none. 
Plans  and  i-peciflcations  filed. 
(741)  EI-ECTRIC  WORK  OS  ABOVE. 
Contractor.  .Central  Elec.  Plumbing  & 
Heating  Co.,  185  Stevenson 
San  Francisco. 
Filed  March   1,  '13.     Dated  Feb.  21,  '13. 

Payments    same    as    above 

TOTAL  COST,  $3494 
Bond.  $174  7.  Surety,  Southwestern 
Surety  Ins,  Co.  Limit.  60  days.  Forfeit 
$30      Plans  and  specillcations  filed. 


(742)  LATHING,  PLASTERING  AND 
dampprooflng    on    above. 

Contractor.  .Fioodberg     &      McCaffery. 

Monadnock   Bidg.,   S.    F. 
Filed  March  1,  '13.     Dated  Feb.  29,  '13. 

Payments   same    as    above 

TOTAL  COST,  $13,500 
Bond,  $6750.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  60  days. 
Forfeit.  $50.  Plans  and  specifications 
filed. 

(743)  CONCRETE  WORK,  INCLUD- 
ing  walls,  columns  slabs,  basement 
floor,  side  walk,  pris.ii  tile,  side  walk 
doors,  cement,  stone,  granite  curb, 
paving,  pumping,  reinforcement  and 
stone   veneer   on   above. 

Contractor.  .Neil    A.    McLean,    Chronicle 
Filed   Mar.    1,   '13.     Dated  Feb.   IS,  '13. 
BIdg.,   San   Francisco. 

Payments    same    as    above 

TOTAL  COST,  $29,0A)0 
Bond,  $14,500.  Surety.  National  Surety. 
Co.  Limit,  110  days.  Forfeit,  $50. 
Plans    and    specifications    filed. 


(744)      GALVANIZED      IRON,      METAL 
windows,  doors,  etc.,  on  above. 

(Contractor.  .Blorderer     Cornice     Works, 
269    Potrero   Ave.,    S.   F. 

Filed  March  1.  '13.     Dated  Feb.  24,  "13. 

Pavments    same    as    above 

TOTAL   COST.    $7350 

Bond,    $3675.      Surety,    National    Surety 

Co.     Limit,   60  days.  Forfeit,   $50.  Plans 

and  specifications  filed. 


(745)      PLUMBING.     SEWERAGE     AND 

gas  fitting  on  above. 
Contractor.  .Frederick     W.  Snook     Co., 

596   Clay,    San   Francisco. 
Filed  March  1,  '13.     Dated  Feb.  28,  'IS. 

Payments    same    as    above 

TOTAL  COST,  $12,973 
Bond.  $6487.50.  Surety,  Globe  Indem- 
nity Co.  Limit.  60  days.  Forfeit.  $51. 
I'lans   and   specifications   filed. 
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NOTK — Each    of    the    above    con- 
tracts with   the  Stewart  Estate   Co. 
rontaln    this  speclHc   stlpuhition. 
N<»TirK     TO     S|Ill-rO!MTRACTOIlS, 

I.AnOKI-lltS      .\\H      MATEKIAI, 
MKX. 

This  loiili-ai'l  is  entered  Into 
niuin  the  express  condition  that 
I  hero  sliall  lie  no  liens  on  siiUl 
hulldingr  or  on  the  property  on 
which  same  Is  to  be  erected,  and  all 
sub-contractors,  laborers  and  ma- 
terial men  are  hereby  notified  that 
if  they  perform  labor  or  furnish 
material  In  or  for  the  erection  or 
construction  of  said  buildinK,  or 
make  contracts  In  relation  thereto, 
they  must  do  so  on  tlie  personal 
responsibility  of  the  person  or 
parties  contracting  with  them,  and 
without  relying  on  any  Hen  against 
said  building  or  the  "roperty  on 
which  the  same  is  erected,  and  the 
performance  of  any  work  or  the 
furnishing  of  any  material  to  the 
contractor  for  said  building,  or  to 
any  sub-contractor  therefor,  or  the 
making  of  any  sub-contract  in  re- 
spect thereto,  is  to  be  deemed  an 
assent  to  the   foregoing  condition. 


COMPLETION  NOTICES. 


San  Francisco, 


(746)  —  NEWALL,  bet  9th  and  10th 
Aves,  South.  All  work  for  one-story 
frame  saloon  and  dwelling. 

Owner Thos.   Kelly. 

Architect  .  .  .None. 

Contractor.  .Chas.   Olsen. 

Filed  March   1,  '13.      Oated  Feb.   IS,  '13. 

Fra(me    completed    $612.50 

Brown    mortar   on 612.50 

Completed     S12.50 

Usual    35    days 612.50 

TOTAL,  COST,  $2450.00 
Bond,  none.  Limit,  90  days  after  Mar, 
1.  Forfeit,  none.  Plans  and  specifica- 
tions filed. 


(747)  SE  POST  AND  .TONES  S  60xE 
70-6.  Excavation,  taking  down  old 
walls,  concrete  work  and  reinforce- 
ment for  six-story  and  basement 
brick    building. 

Owner Niels    Larsen. 

Architect  ..  .Ross   &   Burgren,    310   Cali- 
fornia, San   Francisco. 
Contractor.  .Camp     &     Carrillon,      4075 

17th,  San  Francisco. 
Filed  March   1,  '13.     Dated  March  1.  '13. 

Walls   are   in    $1500 

Completed   ana   accepted 750 

Usual   35   daj»s 750 

TOTAL  COST,  fSOOO 
Bond,  $1500.  Sureties,  Jno.  E.  Beck  & 
Thos,  J.  Campbell.  Limit,  as  fast  as 
possible  Forfeit,  $20  Plans  and  speci- 
fications filed. 

(74S)  S  JACKSON  13V-6  W"  Walnut  W 
34-4%xS  127-8%.  All  work  except 
plumbing,  painting,  electrical  work 
and  heating,  chandeliers  and  shades 
for  two-story  and  basement  and  attic 
frame   residence. 

Owner Eugenia  Fisher   (wf  A.  L.), 

2907   Jackson,  -S.   F. 

Architect  ..  .C.    A.    Meussdorfter,    Hum- 
boldt Bank   Bldg.,   S.   F. 

Contractor.  .Joel  Johnson,   1139  Kansas, 
San    Francisco. 

Filed  March.  1,  '13,     Dated  Feb.  28,  '13. 

Roof   on    $2321 

Brown    coated    2321 

Completed    and    accepted 2321 

Usual   35   days 2322 

TOTAL  COST.    $9285 

Bond,    $4647.50.      Surety,    J.    H.    McCal- 

lum  and  P.  J.  Sullivan     Li.Tiit,   100  days 

after    Marldh  '3.      Forfeit,    none.      Plans 

and    Epecifications    filed. 

♦ 

KOTICE    OP    NON-LIABIIilTY. 


Feb.  26,  1913 — SE  EDDY  &  MASON 
Nos.  48  and  54  Mason.  Alexander 
W  Wllsion  as  to  improvements  on 
leased    property    


Feb.  26  1913— N  PINE  125-6  W  Van 
Ness  Ave  W  67-B  N  137-6  E  59  N 
17-6  E  1  S  40  E  7-6  S  115.  Wm  D 
O'Donnell  to  Mutual  Constr  Co.. 
Feb.    25,    1913 

Feb.  26,  1913— SW  HOWARD  &  lOUi 
W  162-6x3  162-6.  The  Roman 
Catholic  Archbishop  of  S  F  to  The 
Golden  Gate  Constr  Co  and  The 
Golden  Gate  Structural  &  Orna- 
mental   Iron   Works Feb.    18    1913 

Feb.  26,  1913— W  DELMAR  (Delong 
Ave)  270  S  Frederick  S  30xW  SO. 
Roger      Carroll     to     Petterson       & 

Persson    and    Geo    F    Bernard 

Feb.     26     1913 

Feb.  26,  1913— W  BAKER  100  N  Post 
N  25xW  100.  Mrs  J  P  Roberts  to  S 
S    Steinauer Feb.    25.    1913 

Feb.  26,  1913 — NW  ALAMEDA  AND 
Bryant  W  lOOxN  50.  John  Rapp  & 
Son   to  Higginson  Co,  Inc. Feb.   24,  '13 

Feb.  27,  1913 — SE  CASTRO  &  JERSEY 
E  30xS  85.  John  Quinn  to  Higgin- 
son Co Feb.   24,    1913 

Feb.    27,    1913— S   WMISSION   &    2nTH 

5  50xW  90.     H  Joost  to  J  M  Ploeger 
Feb.    24,    1913 

Feb,  27,  1913 — W  TENTH  AVE  200  S 
Moraga  (M)  S  99  4-5  W  120.  Guer- 
rero Realty  Co  to  whom  it  may  con- 
cern     Feb.    26,    1913 

Feb.  27,  1913 — W  TWENTY-THIRD 
255  W  Castro  W  i50xN  114.  William 
F  Altvater  to  whom  it  may  con- 
cern  Feb.    26,    1913 

Feb.  27,  1913— S  GREENWICH  122-6 
E  Jones  20x60.  Marco  or  M  Zolezzi 
to  Montani  &  Steftanini.Feb.   26,   1913 

Feb.  27,  1913— E  MISSION  150  N  19th 
N  30xE  122-6.  F  A  Mersereau  to 
H  E  &  T  W  MacArthur, -Feb.  27,  1913 

Feb.  2-7,  1913^8  TWENTY-FIRST 
26-9  NE  Douglass  NE  25  S  parallel 
with  E  Douglass  to  a  pt  perpen- 
dicularly dist  260  N  22nd  W  25  m 
or  1  N  122-2  im  or  I.  John  Bjork- 
man  to  whom  it  may  concern.... 
Feb.     26,     1913 

Feb.  27,  1913— SW  FREDERICK  AND 
Buena  Vista  Ave  W  70-5^:  S 
74rll%  E  71-10%  N  75  ptn  Blk  2, 
Flint  Tract.  Mary  A  Fritz  (wf 
Eugene  N)  to  whom  it  may  con- 
cern     Feb.    24,    1913 

Feb.  28,  1913— W  FOURTH  &  JESSIE 
NW  75xSW  75.  Mary  L  Phelan  to 
P    Montague Feb.     27    ,1913 

Feb.  28,  1913— SE  HARRISON  225  SW 

6  th     SW     25xSE     75.       Frederick     E 
Krueger  to  Chas  E  Wilson. Feb  28,  '13 

Feb.  28,  1913— E  HYDE  27-6  S  Sac- 
ramento S  55xE  87-6.  Badge  J 
Wyman  to  W'hom  it  may  concern.. 
Completed     — 

Feb.  28,  1913 — NW  POST  &  SCOTT 
N  165  W  192-6  S  55  E  55  S  110  E 
137-6.  Mount  Zion  Hospital  to 
Campbell  Bros,  Feb.  25,  '13;  Pacific 
Coast  Cork  Ins  Co Feb.   25,   1913 

Mar.  1,  1913— S  TWENTIETH  50  W 
Texas  W  50xS  100.  John  Warnock 
to  M  W  Johnson Feb.   27,   1913 

Mer.  1,  1913 — E  TWENT-IETH  AVE 
200  N  Clement  25x120.  John  M 
Peteis  to  whom  It  may  concern.... 
Feb.     28,     1913 

Mar.  1,  1913 — BLG'  BDED  BY  ARMY, 
Valencia,  Duncan  and  San  Jose 
Ave.  St.  Luke's  Hospital  to  Atwood 
Vacuum    Cleaner    Co.... Feb.    24,    1913 

.Mar.  1,  1913— SE  JENNINGS(J  South) 
75  SW  Palou  Ave  (16th  Ave  South) 
SW   25xSE  75   being  Blk   326  S  S  F  . 


11  and  K  K  Ass'ii.  Lorenzo  Lovotti 
to  whom  it  may  concern. Feb  28,  1913 

Mar  1,  1913 — N  McALLISTER  109-6 
\V  Van  Ness  Ave  W  55xN  120, 
Anna  M  Binning  and  Wilhelmina 
H  Droger  to  O  A  Craemer.Feb  28,  '13 

.Vlar.  1,  1913— E  MISSION  203  S  23rd 
40x122-6.  Elizabetli  M  Morehouse 
to  Chas  Christiansen.  ..  .Feb.   26,   1913 


LIENS  FILED. 
San  Francisco. 


Feb.  24,  1913 — W  THIRD  75  S  Fol- 
som  W  80xS  50.  S  B  McLenegan 
vs  S  Sarri,  W  J  Yore  and  R  B 
Bauske $62,50 

Feb.  24,  1913— SW  PINE  &  LAGUNA 
S  25xW  87-6.  J  H  Kruse  vs  Geo 
Burich   and   R  A  Crothers $234.64 

Feb.  25,  1913— S  GREEN  137-6  E 
Steiner.  Frank  Inglgneri  vs  W  O 
Nicolaides  and  F  Burghardt,  Carl 
M  and  Bessie  M  Lee $33S 

Feb.  24,  1913— S  CHESTNUT  112-6  E 
Jones  B  25xS  75.  S  Gazzola  and  G 
Viglino  vs  Antonio  Larocca  and 
Pasquale    Larocca    $51 

Feb.  26,  1913— SW  LAGUNA  &  PINE 
W  87-6xS  25.  D  J  and  T  Sullivan 
vs  George  Burich  and  R  A  Crothers 
$140 

Feb.  26,  1913— N  FULTON  137-6  W 
Steiner  W  55xN  137-6.  Philipp 
Schwerdt    vs    Nicholas    Hansen ...  $450 

Feb.  26,  1913— S  CHESTNUT  110  E 
Scott   E    27-6xS   137-6.      H    S    Tliom- 

son   vs    Domenico    Connis $309.92 

« 

OAKLAND  AND  ALAMEDA 
COUNTY. 


RESIDENCES — 2,  2  story  and  base, 
frame,  $3,500.  Berkeley,  Alameda  Co., 
Cal.  Architect,  none.  Owners,  Pat- 
rick-Nelson Co.,  2025  Addison  St.,  Ber- 
keley.  These  houses  will  be  designed 
for  seven  rooms  and  bath  each.  Inte- 
rior flnis.h  will  be  of  pine  throughout. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick  and  tile.  Tile 
will  also  be  used  in  the  bath  rooms 
and  kitchens.  Exteriors  will  be  cov- 
ered with  cement  plaster.  Plans  are 
complete  and  in  the  hands  of  the  own- 
ers who  will  do  the  work  by  Day 
Labor. 

BUNGALOWS — I,  1  story  and  liase, 
frame,  $2,500  each,  Oakland,  Cal.  Ar- 
chitect. W.  H.  Hudson.  Albany  Block, 
Oakland.  Owners,  Morse  Hargrave  Co. 
These  house  will  be  erected  in  Cottage 
Court,  near  Seminary  avenue,  and  each 
will  be  arranged  for  six  rooms  and 
bath.  All  interior  finish  will  be  of 
pine.  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Oak  floors 
will  be  used  in  the  principal  rooms. 
Tile  will  be  used  in  the  bath  roo.ns 
and  kitchens.  Exteriors  will  be  cov- 
ered with  cement  plaster.  Plans  are 
complete  and  the  owners  are  now  pur- 
chasing all  materials  and  will  do  the 
work   by   Day   Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $6,000.  Oakland.  Cal.  Archi- 
tects, Milwaln  Bros..  Delger  Hldg., 
Oakland.  Owner,  A:  B.  Stephens.  This 
dwelling  will  be  erected  in  the  Pied- 
mont by  the  Lake  Tract,  and  has  been 
designed  for  an  eight-room  house  w'lth 
baths  and  sleeiiing  porch  Interior  will 
be  finished  in  pine,  redwood  and  hard- 
wood. Oak  floors  will  be  used  In  the 
principal   rooms.     There   will  be  a  cen- 
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Pacitic  Mantel  and  Tile  Co. 

F.  W.  CRINNION,  Manager 

Mantels,  Grates  and  Tiles.   Fire  Sets,  Andrront 

Portable  Baskets  and  Grates,     Floor  and 

Wall  Tiling  in  Origional  Designs. 

1727   TBL.BGIIAPH   AVB. 

OAKliA-BTD.    OAU 

Phone  Oakland  121      ^^ 

Rcaidciu*   Phontk    Oakland  8«3a 


tial  liealins  system  and  open  fire 
plaies.  Mantels  will  be  of  brick  and 
tile.  Tile  will  be  used  in  the  bath 
rnams  and  kitchen.  There  will  be  an 
automatic  water  heater.  B.v;terior  of 
the  house  will  be  covered  with  rustic. 
Plans    are    being    prepared. 

BUNGALOW  —  1  story  and  base, 
frame,  $2,300.  Berkeley,  Alameda  Co., 
Cal  Architects,  F.  R.  Peake  Co.,  2127 
I-niversity  Ave.,  Berkeley.  Owner,  K 
■R  Wilson.  The  hou-e  will  contain 
five  rooms  and  bath.  All  interior  fin- 
ish will  be  of  pine.  Hardwood  floors 
will  be  used  in  the  dining  and  living 
rooms.  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  The  exte- 
rior of  tlie  house  will  be  covered  with 
rustic.  Plans  are  complete  and  the 
work    is   to   be   done   by    Day   Labor. 


RESIDENCE  —  2  story  and  base, 
frame.  »3,300.  Oakland,  Cal.  Archi- 
tect A.  Howard  Peterson,  Mills  Bldg., 
.•^  F.  Owner,  E  H.  Baker.  The  house 
will  contain  seven  rooms  and  bath. 
Interior  will  be  finished  in  pine 
throughout  with  some  hardwood  floors 
and  hardwood  panels  in  the  dining 
and  living  rooms.  There  will  be  fur- 
nace heat  and  open  Are  places.  Man- 
tels will  be  of  brick.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  The 
exterior  of  the  dwelling  will  be  cov- 
ered with  rustic  and  cement  plaster. 
Plans  are  complete  and  figures  are  be- 
ing   taken    by    the    architect. 

UESIDENCE  —  2  story  and  base, 
frame,  $4,000.  Berkeley,  Alameda  Co., 
Cal.  Arcttitect,  Olin  S.  Grove.  2911 
Telegraph'  Ave..  Berkeley.  Owners. 
Marsl-.all  and  Diggs.  The  house  will 
contain  seven  rooms,  bath  and  sleep- 
in"  porch.  Interior  finish  will  be  of 
pine,  redwood  and  some  hardwood 
Oak  floors  will  be  used  in  the  principal 
rooms  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  briok.  Tile  will  be  used  in  the 
l,a(b  room  and  kitchen.  The  e.xterior 
of  the  dwelling  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
,,-P  complete  and  in  tlie  luinds  of  the 
,.„.„„..<,,    ,vli,,    will    do    tlic    wo,Vl<    I'V    Day 


lUitton.  ."lilSO  Telegraph  .\ve,  Berkeley. 
The  dwelling  has  been  designed  for  an 
eight-room  house  with  batli  and  sleep- 
ing porch.  Interior  will  be  nnlslicd  in 
pine,  redwood  and  some  liardwood. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  fur- 
nace lieat  and  open  tire  places.  Man- 
tels will  be  of  brick.  Tile  will  be  used 
in  the  bath  room  an.l  kitchen.  An  au- 
tomatic water  heater  will  be  installed. 
The  exterior  of  tlie  dwelling  will  hv 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  tlie 
liands  of  the  owner,  who  will  do  the 
work    by    Day   Labor. 

AUDITORIUM  STl'^EL  WORK— 

$177,867.  Oakland,  Cal.  Architect.  .1. 
.1.  Donovan,  Security  Bank  Bldg.,  Oak- 
land. Owners,  City  of  Oakland  Bui 
one  bid,  that  of  the  California  Con- 
struction Co.,  was  received  for  the 
structural  steel  work  on  the  Municipal 
Auditorium.  No  action  was  taken  by 
llie  Council,  and  the  bid  was  refered 
to   tbe   City   Attorney   for   an   opinion. 

Factory — 3  frame  and  concrete  build- 
ings, $.50,000.  Nlles,  Alameda  Co.,  Cal. 
Architect,  G.  W.  Page,  Rea  Bldg.,  San 
Jose.  Owner,  G.'  M.  Anderson.  This 
group  of  buildings  has  been  designed 
for  a  moving  picture  manufacturing 
plant  and  will  include  the  general  fac- 
tory stables  and  offices.  Construction 
will  be  of  frame  with  a  considerable 
amount  of  glass  used.  Complete  de- 
tails of  the  enterprise  are  lacking. 
Plans  are  being  prepared  and  full  par- 
ticulars will  be  given  later. 

RESIDENCE  —  2  story  and  base, 
frame  $2,500.  Berkeley,  Alajmeda  Co., 
Cal.  Architect,  R.  B.  Hotchkin,  Bacon 
Bldg.  Oakland.  Owner,  Wilson  Flagg, 
Bonlta  Ave.,  Berkeley.  The  house  will 
contain  five  rooms  and  bath.  Interior 
finish  will  be  of  pine  throughout.  Some 
oak  floors  will  be  used.  There  will  be 
an  open  tire  place  with  tile  mantel  in 
tbe  living  room.  Tile  will  be  used  in 
the  bath  room  and  kitchen.  Exterior 
of  the  dwelling  will  he  covered  with 
shingles  Plans  are  complete  and  fig- 
ures are  being  taken  by  the  architect. 
STORES  AND"  OFFICES— S  story  and 
base  Clasis  A  construction.  Cost  not 
stated.  Oakland.  Cal.  Architect,  John 
Gal-en  Howard.  604  Mission  St.,  S.  F. 
Owners.  Sather  Estate.  This  building 
is  proposed  for  tbe  northeast  corner 
of  12th-  and  Castro  streets.  Only  pre- 
liminary plans  have  been  prepared  and 
no  details  will  be  given  out  for  some 
time.  Construction  is  to  be  fireproof 
throughout,    with      a      complete      steel 

SHEW       3J8.1DUO.T       P30.IOJUI3.1       PUi:      aur.1.4 

and     fioijrs.       Further     particulars     will 
he    o-iven   as   the   plans   progress. 
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(527)  N  CARRINGTON  100  E  42nd 
Ave.,     Oakland.  One-story    5-room 

dwelling. 

Owner E.   M.  Marquise,   2827  Russell 

Berkeley. 

,\roliitect  . .  .None. 

Day's    work.  COST,    $1500 


(528)  W  FORTY-SECOND  AVE  700  S 
Santa  Rita.  Oakland.  One-story  five- 
room   dwelling. 

Owner E.   M.   Marquise,   2827   Russell 

Berkeley. 

Arc4iitect  .  .  .None. 

Day's   work.  COST,   $1500 
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Building  Contracts  Awarded. 
Oakland 

527      Mareiuise     ^TTTTMarouise        1500 
'-in      SoaVks : ;.':::  -■  bo wker  .500 

^i    Se---:::::;::i^c^^e    1 
^  Hr'------;;;:::^"i-    Wot 

.,.!!,     (.uido     y  j       .20250 

■•■Sfl      [>abn      Guernsev        2040 

;51o  ^^!"^  ::::^.  Fuller    9310 

'« •      §aml     ■  ■  ■  : : '.      .  A m  M  &  M  ,     3050 

^  j  SEso  ••""!.':'. '^wi^s  "s: 

i;]l:    i\'i''.'p        . .'...,. Rice     2^0" 


(529)      NO.    1617      TELEGRAPH      AVE., 
Oakland.      Alterations. 

Owner Sarah   J.   Sparks,    16th.    bet. 

Telegraph    and    San    Pablo 
Aves.,    Oakland. 
.\relutcct  . .  .None. 

Contractor.. Wm.  C.  Bowker,  114  Chest- 
nut, Oakland. 

COST,    $500 


(530)  S  SIXTY-THIRD  75  W  Hillegass 
Oakland.  One  and  one-half-story  6- 
room    dwelling. 

Owner L    W.    Button,    5930    Tele- 

graph    Ave.,    Oakland. 

Architect  ...None. 

Days  work.  COST,  $2o00 


(5311      NO. 


EIGHTY-SEVENTH 
Ave..  Oakland,     Addition. 

"owner •''am    T-i.onte,    Premises. 

Architect  . .  .None. 


I'a 


COST.     $450 


22 

(:,S:>      SW     TWKNTV-KKiHTH     .V;     : 
I'alilo  Ave,   (lakliinil.      Atolratlons 

OwntT 

Ar.lillcot  . 
Contiuctor. 
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.MIS.S  .M.   Milton. 
.  None. 

..Mulntiecny       &       Walthroi: 
I'.sth   anj   San    Tablo.    Okil. 
COST.   $ 


00 


(.•.S:i)      \.      SIXTV-SIXTH     AVE     185     N 

Kloia,   Oakland.     One-story   flve-room 

dwelling. 

Owner C.  A.   Doane,  062  35tli,  Okd 

Architect  . .  .None. 

Day's  work.  COST,  $1700 


(534)  NW  FIFTY-FIRST  &  VICKS- 
liurg  Ave..  Oakland.  One-stoiy  live- 
roo.n  dwelUnB. 

Owner Mary      Nittler, 

Ave.,  Oakland. 
.Vrrhltect  . .  .None. 
Contarrtor.  .N.    Nittler.    215! 
OaklanJ. 

COST,    J1600 


2159 


51st 


(53fi)      S  E-FIFTEENTH  75  E  16th  Ave. 
Oakland.      One-story     5-room    dwlg. 

Owner Joseph     Guide.      1515     15th 

Ave..    Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $2400 


(539)  W  TELEGRAPH  AVE  100  S  16th 
S  130  NW  103.95  S  W102.44  N  130  NE 
190  NW  5.72  NE  112. S9  SE  74  SW  100 
SE  100.  Oakland.  Elevator  work  tor 
four-story  and  basement  Class  "A" 
department   store. 

Owner Kahn    Realty   Co..    12th   and 

Washington,     Oakland 
Architect  ..  .C.       W.       Dickey.       Central 

Bank     Bldg.,    Oakland. 
Contractor.  .Otis    Elevator    Co.,     Beach 

and   Stockton,   S.   F. 
Filed   Feb.   24,   '13.      Dated  Jan.    27,   '13. 
Elevator        machinery,        motors, 
guides,      platforms,      cables      and 
other  appliances  ready  for  opera- 
tions           50% 

Completed    and    accepted 25% 

Usual    35    days 25% 

TOTAL  COST,  $20,250 
Bond.  $10,125.  Surety,  National  Surety 
Co.  Limit,  as  soon  as  possible.  For- 
feit, none.  Plans  and  specifications 
filed. 


(540)      VACUUM     CLEANING     SYSTEM 

on  above 
Contractor.  .Guernsey         &         Wheeler, 
Rialto  Bldg.,  San  Francisco 
Filed  Feb.   24,  '13.      Dated  Jan.   11,  '13. 
Vacuum      producer    set    on      per- 
manent      foundation       and       con- 
nected to  piping  system 25% 

Completed    and    accepted 50% 

Usual     35     days 25% 

TOTAL  COST,  $2040 
Bond,  $1020.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  as  soon  as  pos- 
sible. Forfeit,  none.  Plans  and  speci- 
fications filed. 


1541)      GLAZING  ON  ABOVE. 
Contractor.  .W.    P.   Fuller   &   Co..   Beale 
and  Mission.  San  Francisco 

Filed   Feb.    24,   '13      Dated   . 

1st  and    15th   of   each    month...      75% 

Usual    35    days 25% 

TOTAL  COST,  $9310 
Bond,  $4655.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  as  soon  as  pos- 
sible. Forfeit,  none.  Plans  and  speci- 
fications  field. 


(542)      MARBLE    WORK    ON    ABOVE. 
Contractor.  .American  Marble  &  Mosaic 

Co..     25    Columbus    Sijuare, 

San   Francisco. 


Filed    Feb.    24,   'lo.      Dated  Feb.   6,   '13   . 

Payments    same    as    above 

TOTAL  COST,  $3050 
Bond.  $1525.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  as  soon  as  pos- 
sible. Forfeit,  none.  Plans  and  speci- 
fications  filed. 


FLOORS       ON 


(543)      HARDWOOD 

above. 
Contractor.  .Pacific    Floor   Sanding   Co., 

Inc.,   144   12th,  S.  F. 
Filed  Feb.  24,  '13.     Dated  Feb.  18,  '13. 

Payments    same    as    above 

TOTAL  COST,  $9500 
Bond.  $J750.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  as  soon  as  pos- 
sible. Forfeit,  none.  Plans  and  speci- 
fications   filed. 

(541)      NO.    2909   BROADWAY.   Oakland. 
.^Iterations. 

Owner P.    F.    Furgason. 

Architect  .None. 

Contractor.  .Todd     &    Brain.     434     23rd. 
Oakland. 

COST,  $400 


(545)      NO.  43S5  PIEDMONT  AVE.  Oak- 
land.    Alterations   and   additions. 

Owner Moritz    Boeger,    5237    Boyd 

Ave.,    Oakland. 
Architect  ...None. 

Contractor.  .F.     Gelhans,     2240     Peralta 
Ave.,    Oakland. 

COST,    $550 


ij46)  V 
Arthui 
dwelling. 

Owner 

.\rchitect  . 
Contractor 


SIXTY-FIFTH    AVE     160     S 
Oakland.     Two-story   6-roo/.-n 

..B.     Matteson,     270S    Sunset 
Ave.,    Oakland. 

.  .None. 
.W.    S.    Gould.    Care    Wick- 
ham    Havens   Co.,    Oakland. 
COST,   $2350 


(547)  E  LUSK  135  N  Apgar,  Oakland. 
One-story    5-room    dwelling. 

Owner Jas.     L.     Rice,     3900     Lusk, 

Oakland. 
Architect  . .  .None. 
Day's  work.  COST,   $2500 

(548)  E  NINETEENTH  AVE  100  S 
E-29th,  Oakand.  c5ne-story  5-room 
dwelling. 

Owner S.    H.    Johnson,    5359    Thomas 

Ave..    Oakland. 
.Architect  .  .  .None. 
Day's   work.  COST,   $1850 


(550)  W  FORTY-FIRST  AVE  200  !■ 
County  Road.  Oakland.  One  and  one 
half-story    7-room    dwelling. 

Owner Fred    Benson.    2641    Laurc 

Place.    Oakland. 

-Architect  . .  .None. 

Day's  work.  COST,    $2401 


(551)  SE  NINETY-SECOND  AVE  & 
"F,"  Oakland.  One-story  4-room 
dwelling. 

0"'"er E.   Caregglo,   408   41st,   Okd 

Architect  . .  .None. 

Contractor.  .Jno.   Perona,   590   3rd,   Okd. 
COST,  $1375 

(552)  W  DAN.A.  100  N  66th,  Oakland. 
One-story    6-room    dwelling. 

©"■ner H.    C   Pfrang.    5359   Shafter 

Ave.,  Oakland. 
Architect  .  .  .None. 
Day's  work.  COST.   $2500 

(553)  W  LOCKSLEY  SO  S  Fore.st,  Oak- 
land.     One-story    6-room    d-wlg. 

Owner H.    C.    Pfrang,    5359   Shafter 

Ave,    Oakland. 
Architect  . .  .None. 
Day's  work.  COST,  $3500 


(554)     W  LOCKSLEY  40  S  Forest,  Oak- 
land.      One-story     6-room    dwelling. 

Owner H.   C.   Pfrang,   5359   Shafter 

Ave.,    Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,  $2500 


(555)  S  RAMONA  285  E  Piedmont 
Ave.,  Oakland.  One-story  5-room 
dwelling. 

Owner Matt   L.      Koski,    931      Cist, 

Oakland. 

Architect  . .  .None. 

Day's   work.  COST,    $1450 


(556)   S     FIFTY-NINTH     450     E     C]    -   . 

mont,    Oakland.      Two-story   six-i      i 

dwelling. 

Owner Geo.   W.   Nunes,   3616   \\  i;si, 

Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $2500 


(557) 
One- 


W    WEST    100    S    41st,    Oakland. 

story    5-room    dwelling. 

Owner Wm.  F.   Neary,  1512  Broad 

way,    Oakland. 
Architect  .  .  .None. 
Day's    work.         "  COST,    $2500! 


(558)  E  JOSEPHINE  190  N  Berryman, 
Berkeley.  One  and  one-halt-story  5 
room   dwelling. 

Owner Berkeley   Development  Co. 

Addison   &   Shattuck,   Bkly. 
-Architect  . .  .None. 

Contractor,  .C.  R.  Madison,  2905  Drakin, 
Berkeley.  COST,   $2500 


(559)  E  JOSEPHINE  264.28  N  Berry- 
man,  Berkeley.  One  and  one-half- 
story    5-room    dwelling. 

Owner Berkeley   Development   Co., 

Addison   &   Shattuck,   Bkly. 
-Architect  .  .  .None. 

Contractor.  .C.  R.  Madison,  2905  Drakin 
Berkelej'.  COST,   $2500 


(560)  E  JOSEPHINE  227.14  N  Berry- 
man,  Berkeley.  One  and  one-half- 
story    5-room    dwelling. 

Owner Berkeley   Development   Co., 

Addison    &    Shattuck,   Bkly. 
-Archtiect  . .  .None. 

Contractor.  .C.  R.  Madison.  2905  Drakin 
Berkeley.  COST,    $2500 


(561) 

keley 
Owner. 


Da 


MILVIA    90    N    Parker,    Ber- 
One-story    4-room    dwelling. 
..B.   E.   Kennedy,   2004   Park- 
er, Berkeley. 

Vrchitcct  .  .  .None. 

work.  COST,    $2000 


(562)     S    FAIRVIEW      117    W      Manila. 
Berkeley.      One-story    5-room    dwlg. 

Owner H.  D.   King,   1910  Fairview, 

Berkeley. 
-Architect  . .  .None. 
Day's    work.  COST,    $1800 


(563)      E   AYAL-A    150   N    Miranda,    Oak- 
land.      One-story     5-room    dwelling. 

Owner R.     Bendle,       5657      Clare- 

mont    Ave.,     Oakland. 
-Architect  . .  .None. 

Contractor.  .Geo.   H.  Johns.on,  5457  Vin- 
cente,  Oakland. 

COST,    $2500 


(564)  S  E-SIXTEENTH  100  W  57th 
Ave.,  Oakland.  One-story  flve-room 
dwelling.  „<■ 

t'""'?'' Jas.  McGulnncss,  1030  Fil- 
bert,  Oakland. 

-Architect  . .  .None. 

Day's    work.  COST,    $2500 
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V     KIFTV-NINTH     420     W     Col-  (581)      NB     T\Vh,LFTII     AND     BROAD-  i-'unliuitor .  .U.    Uccello,    434    Avon,   Okd. 

Ave.,     Oakland.      Two-story     6-  way.     Alter  sidewalk   lights.  COST,   $2200 

(Iwellliig.                                                    Owner Oakland    Hank    of    Savings,  

C.     E.    Sinclair    Bldg.    Co.,  Oakland.  (t!0«)     S       K-THIRTY-FIRST       185       B 

Delger    Bldg,   Oakland.  Architect  ..  .Reed      &    Meyer,      Oakland  Hth    Ave.,   Oakland.     One-story    flve- 

I  ...None.  Bank  of  Savings  Bldg.,  Okd  roQ^n    dwelling. 

I  ir..C.   E.   Sinclair,  5333   Locks-  Contractor .  .J.    E.      Dwan    &    Co.,      445       Owner H.  W.  Blore,  37th  Ave,  Okd 

ley,    Oakland.  Turk,    San    Francisco.  Arcliitect  . .  .None. 

COST,   J2B00  COST.  $900  Contractor.  .Geo.  H.  S.  Haly,   201  Union 

Savings    Bank,    Bldg.,    Okd. 

SIC     KALES    AND    BROADWAY,  (.-,S4)      SCENIC    AVE.,     Piedmont.       One  COST.    $1800 

nj.       One-.story    5-room    dwlg.  and    one-half-story    bungalow.  

...C.   B.   Coit,   li522   Broadway,       owner Mrs.  Jack  London,  Oakland  ^""'^     ^'    DOUGLASS    100    E   78th    Ave., 

Oakland.  Architect  ..  .None.  Oakland.      One-story    6-room    dwlg. 

1...A.      J.       Mazurette,        1522  Contractor.  .Harris   &   Hudson.    1957   E-       Owner Fuller  &  Todd,  7920  E-14th 

Broadway,     Oakland.  38lli,   Oakland.  Oakland. 

■  ..Roger     Colt,     1522     Broad-  COST,    $3400  Architect  ..  .None. 

way    Oakland  Contractor.  .A.   B.   Chase,     5310     Dover, 

COST.  $2500  (.55)      ^O      3,.     TWELFTH,       Oakland.  OakUnd_        COST,     $3000 

>     NO.   728   S;^TV-TH1RD  AVE  Ow^nl^ "."."a    ScarpuUa,    Premises.  ^Tv'e.,  %^k^Td""Te'^to^"y^    Ir^o"'^ 

.kland.     Addition.  Architect  ..  .None.  dwellin<' 

«■• J-      """'^f"^"'      '"      "'"'^  Contractor..Ale>c  Thomson,   2766  Grove,  owner. .  ."r.  .Geo.    M.    Cunningham,    1526 

Ave..   Oakland.  Oakland.  35,^    j^^.        Oakland. 

litect  ...None.  COST,    $400  .Architect        None 

'«  ''■'"■^-        ^°^'^-  *""  Days   work.'           ■                    COST,   $1600 

(586)    NO.    3047   E-FOURTEBNTH.   Oak-  

)      NB   TWENTY-FIRST   AVE   AND  land.      Alterations.  (604)      N   SIXTY-   SECOND    50    W    Mar- 

■22nd.    Oakland.      One-story    5-room       owner Frank  Turrer,  3747   E-14th.  shall,    Oakland.        One-story      5-rooni 

felling.  Oakland.  dwelling. 

er C.   L.    Decker   Co..    404    12th.  .\rchitect  .  .  .None.                                                      Owner Ben.   F.      Frohn.    152      62nd, 

Oakland.  Contractor.  .W.    G.    Thornally    Jr.,    3027  Oakland, 

litect  . .  .None.  B-16th,  Oakland.  Architect  ..  .None, 

's   work.                                COST.    $2000  COST,  $400  Contractor.  .E.      A.      Thompson,       6007 

__^^_  Shattuck    Ave,    Oakland. 

.,      .  COST,    $1900 

)      S   CLIFTON   132   W   jranila   Ave.,  (jsT)      No.    1349    EIGHTY-FIRST   AVE.,                          ^ 

akland.      One-story    5-room    dwlg.  Oakland.      Alterations.  ....          _                .       k^„-a,^A 

,er A.    H,    Lecomtae.    5756    Her-       owner Ed    Roderick,    Premises.  Bullding    ContractS    Awarded 

man,   Oakland.  Architect  ..  .None, 

litect  ..  .None.  Day's   work.                                  COST,   $400  Berkeley. 

■'s    work.                                  COST.    $1900  

(588)      NO.    477    TENTH,    Oakland.      Al-  .-)3ri     McCormack     Owner          5«ii 

-,37     Tryner     Vaughn        4i66 

I)      N  SANTA   RITA   96   W    Rosedale  terations.               „     .      .          ,     c    t^  iiS     Berkeley    Dev    Madison        J.^"' 

ve.,     Oakland.        One-story      5-room  (3wner. .    . .  .Mrs.   N.   A,   Agard.   S.   F.  ,^     ga,„,e     Same         500 

_  ,,.    „  Architect  ...None.  ,t60     Same     ....Same       ^ou« 

:^'     ^;r.      H.    Roberts.    731      59th.  Contractor.  .Anderson     &     Rainey.     ISO  561     |^-^e<'^'. .- ---/.'^^"k!^!       utt 

n„vianfi  Jessie.   San   Francisco.  ,-8f     willon     Koittner       4000 

(JaKlana.  ^^  ^^^^ ^^^^y       j^gg 

hitect  .  .  .None.  ^  r,-fg     Jones     Bevel        1600 

itractor.  .Parkinson   &   Lindsay,   3208  582     Button     Button       3fl00 

Shattuck  Ave..  Berkeley.  (594)      W  CARY  AVE  229  S  Edes.  Oak-  .^.j      Marshall      Diggs       3500 

pnqT     s'niT  land.      One-story    3-room    dwelling.  596     Code     w^^^^      ..-,?« 

-^O^T.    $.010       ^^^_^^^ Walter    Brown.     1007     57th.  ^>,^^     f--^„    ■;:::;;.V-?prt?l'e'i       |fo 

Oakland.  ^^5      ^j^    co    BIdrs Peake       3400 

7)      S    E-FOURTBENTH    75    W    3Stli  Architect  ..  .None.  606     Am    Photo    Gen    Eng       7700 

^ve..    Oakland.      One-story    store.  Day's  work                                      COST,   $400  

!|,er Frank   Turrer.  3747   E-14tli.                                         . (,^3.-,)      B  ALVARADO  ROAD  25  E  Tun- 
Oakland.  ,595)      w     PARK     AVE     52     N     E-llth.  nel    Road,    Berkeley.      One-story    gar- 
jhitect  .  .  .None.  Oakland.     One-story   3-room  dwelling  age. 

ntractor..W.    G.    Tliornally    Jr.,    3027       owner      Code       Portland    Can       Co.,       Owner Mrs.   D.   W.    McCormack.    18 

E-16th.    Oakland.  iSUi    Ave   and    B-llth.    Okd.  Alvarado    Uoad.    Bkiy. 

COST.    $1190  Architect... None.  Ar.hitect         None.                        f,oqT».-.00 

Contractor.. Leydecker      &    Fake.      161G  Day's    work.         COST.   »i.uu 

78)      N     E-TWENTY-THIRD     300     IE  25th    Ave..  Oakland.  „                Morth- 

ilst    .-Vve..    Oakland.       One-story    six-  COST.   $450  <537)      LOT    lo    BLK      M      Map    NorU, 

•^                  '  ,.  , brae    Terrace.    Berkeley.       All     worn 

^e".          Wm       L    Prisk.    2506      19th  ,596)      N    E-ELEVENTH    268    W    Park  for    two-story    ..nd    basement    frame 

Ave,.    Oakland.  Ave.    Oakland.     One-story  three-room  dwelling.                                      ^.^^  ^^^^^^ 

ichitect  ...None.  dwelling.                                                                Owner „     t^,... 

ly's   work                                    COST.    $1950       Owner Code      Portland      Can      Co..  «erKeie> . 

2Sth    Ave   and    B-llth.   Okd.  Architect  ..  .None.                        „„    Avala 

■ XT  Contractor     M.   C.   Vaughn.    5.'i33    A>aia 

179)      W  THIRTY-FOURTH  AVE  56   N  Aichiteot  .  .  .None.  Ave..    Oakland. 

!E-18th.    Oakland.      One-story    5-room  ^■-'■■-'-- -2^,^  Ave"  ofkland^^  Filed  Feb.  24.  '13     Dated  Feb   21.  '13    _ 

[Idwelling.  COST.    $450  Frame   up    * 

rner W.   Holtsclineider.   560   32nd  plastered     ' 

(3akland.  ^__^^^      ^      WASHINGTON       AVE      Cor.  .Acceptance     filed     ^ 

ntraTtor  ..aT  Jackson.   2128  E-16th.  Folton.      Oakland.        Two-story      cook  Usual    35   days.  .  .^.^^.^^..  ^-^g;^-- ^^^^^ 

;                     Oakland.  house.         „   ,  ,  .    ^   ^       „,vin-       Co  Bond    $2383     Surety.  Maryland  Casualty 

COST.    $1900       owner «^;!;;,    °F,-,nk^^    ^^  Co."\!mit.    100   days.        Forfeit,      none. 

•  >      ,-,     ,         None  Plans    and    specifications    filed. 

80)      W   SEVENTY-EIGHTH  AVE   140  Architect  ...  .None.  

S     E-14th,     OakUnd.       One-story     4-  Day's   work.         ^^  ^.^.^      p.^-M  LOTS  64.   65,   AND  66.  Unl- 

room    dwelling.  .„.,^,n,-D     ivv    4n    «;    48th  v<rsitv    Villa    Tract,    Berkeley.      AH 

wner John    A.     Kien    Jr.,     1375'^  (.VUM      W    .SHALTBR    AM^    "    S    48Ui,  ;?;      'f^^  t„.„.„ory   frame  dwelling. 

Hayes,    San    Francisco.  Oakland.       0„e-s  or,'     6-roo_m     dj^   =.          ^^^^^o^_ ^,.^^  ^„^,  ^,,,,   ,,.     Wilson 

rchitect  ...None.                                                      (Hvn.-r H.     .S"l"i  .     4  .  •' '      "i-  2811    St-iurl.    Berkeley. 

ontiactor..Humpsher    Bldg.    &    Realty  A^''-     OaKlami.  V.ehitect  . .  .None. 

CO.,  1245  78th  Ave,  Oakland,  Architect  ..  .None. 
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I'ontniotor. .  Jiicdli         Kolliiicr.        ;:'S11 
Sliiiirt.   Ucrkeloy. 

Filed   Fe'.i.  2«.  'i;!.     nated  Feb.  2,',  'IS. 

Kriimo    ii|>    $1000 

1st    i-oiil     iilii.-lcr    iin 100(1 

i'om|)leloil      lOOn 

rsiHil     :!.".     (lays 1000 

TOTAL    COST.    $4  000 

frincl.    iMiiif      Mmlt.    90    da.vs.      Forfeit. 

fl.       Pl.iris    and    specllicatlons,    none 


{:>-,:)      K  COLLEGE  AVE  60  N  Webster, 
Berkeley.      One-story    and    attic    five- 
room   dwelling- 
Owner Alameda    Co.    Home    Bldrs,, 

Inc.,  401   1st  National  Bank 
Bldg..    Berkeley. 
Architect  ..  .W.   H.   Ratcliff  Jr.,   1st  Na- 
tional   Bank    BIdg-.,    Bkly. 
Contractor...!.     Xl.     Wiley,     171S    Hearst 
Ave.,    Berkeley. 

COST,   $3000 


(S-ii)  NB  CALIFORNIA  AND  FRAN- 
clsco,  Berkeley.  One-story  five-room 
dwelling. 

Owner C.   T.     Jones,     2423   Prince, 

Berkeley. 
.\rchitect  . .  .None. 

Contractor.  .Bevel      &      Jones,       2142V4 
Sliattuck    Ave.,    Berkeley. 

COST,   $1600 


(5S2)      E    COLLEGE    AVE    400    S    Wool- 

sey,  Berkeley.  One-stor.v  six-room 
dwelling. 

Owner I.     W.  Button,     5930     Tele- 

grapli  Ave.,    Berkeley. 

Architect  .  .  .None. 

Day's  work.  COST.  $3000 


(583)  S  RUSSELL  360  W.  Claremont 
Ave.,  Berkeley.  Two-story  7-roo)n 
dwelling. 

Owner Marshall-Diggs,    2967    Ava- 

len,    Berkeley. 
Architect  ..  .Olin     S.  Grove.   2911      Tele- 

grapli     A''".,     Berkeley. 
Day's    work.  COST,    $3500 


(»93)      N     Mckinley     36     S    Channing, 

Berkeley.       One-story    5-room    dwlg. 
Owner R.    B.    Pendleton,    2127   Uni- 
versity   Ave.,    Berkeley. 
Architect  . .  .None. 

Contractor.  :f.   R.   Peake  Co.,    2127  Uni- 
versity   Ave.,    Berkeley. 

COST,  $1500 


(537)  S  SHAFTER  AVE  317  W  Pryal, 
Berkeley.  One  and  one-half-story  6- 
room   dwelling. 

Owner Jas.    Coward. 

Architect  . .  .None. 

Day's   work.  COST,    $2500 


(603)  W  LOS  ANGELES  200  N  The 
Circle,  Berkeley.  Two-story  seven- 
room   dwelling. 

O^ner H.        C.       Swanson,        2011 

Parker,    Berkeley. 
Architect  . .  .None. 

Contractor.  .E.    B.    Spitler,    2154    Ashby 
Ave..   Berkeley. 

COST,    3750 
(605)     S    FOREST    AVE    150    W    Pied- 
mont  Ave   W   40xS    102   ft.    5    in.,   Ber- 
keley.    All   work  for  two-.«tory  dwlg. 

Owner Alameda        County       Home 

Bldrs.,    Inc.,    401     1st    Nat'l. 
Bank    Bldg.,    Berkeley. 
Architect  .  .  .None. 

Contractor.  .Peake-Munro        Co,        2127 
University    Ave.,    Berkeley. 
Filed  March   1,  'IS,     Dated  Feb.  27,  '13. 

Frame    up    i^ 

Hough    coat    plaster    on 14 

Acceptic-d     y^ 


UsUMl    K    days V4 

TOTAL  COST,  $3400 
lion. I.  pniic  Lijiilt.  70  days.  P'orfelt, 
$1.      1  1;  lis   :ind    specnications,   none. 


(liiMl)  ,S  ADDISON  50  E  Bonar  50  feet 
on  Addison,  Berkeley.  Dry  kilns, 
boiler  room,  fuel  bins,  shaving  ex- 
haust fystrm,  lieating  and  oil  burn- 
ing system  for  luo  and  one-story 
brick    factory. 

Owner Ameiiian    Photo   Player   Co 

.Architect  . .  -None. 

Contractor.  .The     General     Engineering 
Co..   2S1   Natoma,  S.  F. 

Filed  Feb.  28,  '13.      Dated  Feb.  28,  '13. 

On    1st   of   each    month 75% 

Usual    35    days 25% 

TOTAL    COST,    $7700 

Bond,   $3850.  Surety,   Guardian   Casualty 

&   Guaranty  Co.     Limit,   none.     Forfeit, 

none.      SptH-ihcations   onl>'    fileil. 


Building  Contracts  Awaxde(3 
Alameda, 


5915 


Mansfield     Nelson 

Westbrook     Aitchison 

Co-Op.     Bldg     Owner 

MacGregor    Owner 

Same      Same 

Jansen     Delanoy 

Waldie     Waldie 

Finley     Neglev 

Cole     Cole 

Martin      Martin 

Strang     Strang 

Hart     MacRae 

Lewis      Lewis, 

Griffin      Clark 

Pendleton     Peake 

Brown     Brown 

Code     Fake 


600 

400 
2000 
1800 
1800 
4225 
3900 

400 
2000 
2000 
2000 

400 
1600 

4'00 
1500 

400 

450 


(322)      NO.    2020    CLINTON    AVE.,    Ala- 
meda.     Alter    flats. 

Owner S.   A.   Mansfield,   Premises. 

Architect  . .  .Nono. 

Contractor.  .H.      C.    Nelson,    1808      Elm, 
Alameda. 

COST,    $600 


(523)      NO.     1Z47    SHERMAN,     Alameda. 
Garage. 

Owner Henry   Westbrook,   Prem. 

Architect  . .  .None. 

Contractor.  .Aitchison       &       Sons.       548 
Santa    Clara    Ave..    Ala. 

COST,    $400 


(524)      NO.    3255    CENTRAL   AVE.,    Ala- 
meda.     One-story    dwelling. 

Owner Co-Operative        Bldg.,      Co.. 

4301   Central  Ave.,  Alameda 
Archtiect  .  .  .None. 
Day's    work.  COST,    $2000 

(526)      NO.     641       BUENA    VIST      AVE., 
Alameda.      One-story   dwelling. 

Owner C.   M.   MacGregor,    470    13th. 

Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $1800 


(526)      NO.     639     BUENA    VISTA    AVE.. 
Alameda.      One-story  dwelling. 

Owner C.   M.   MacGregor,    470    13th, 

Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $1800 


(33S)  W-  SHERMAN  210  S  San  Antonio 
Ave  S  50x"\V  MO,  Alameda.  All  work 
for  one-story  and  basement  dwelling 

Owner Anita  K.  Jansen,  S.  F. 

Architect  ..  .None. 

Contractor.  .Delanoy    &    Randlett,    2303 
Central   Ave.,   Alameda. 

Filed  Feb.   24.  '13.     Dated. Feb.   20,  '13. 

Frame    up    , 1^ 

Pla  stered     14 


Completed     1 

Usual   35    days ." 

TOTAL  COST,  $42. 
Bond,  none.  Limit,  90  days  Forfe- 
rmric.      Plan.'!    and    specifications    filed. 


(.'•.49)  W  THE  ALAMEDA  300  S  Moi 
Cray  Ave.,  Berkeley.  Two-story  ' 
room    dwelling. 


Owner James     Waldie.     2144    Lli 

coin    Ave.,    Alamcila. 

.Vrcbitect  .  .  .  A.      Merrill      Bowsor.     10 
Broadway,   Oakland. 

Contractor.  .R.      Waldie      &    Co..      18' 
Virginia,   Berkeley. 

COST,   $39' 


(573)      NO.      463     HAIGHT     AVE.,     Al; 
meda.      Alterations. 

owner R.    H.    Finley,    Premises, 

.Architect  .  .  .None. 

Contractor.  .Frank    Negley,    1372    Pea'j 

Ala-uieda.  ; 

COST,    $41 


(374)      NO.     745     PACIFIC     AVE.,    Ah! 
meda.      One-story    dwelling. 

Owner Mark    T.    Cole,    703    Syndi 

cats.  Bldg.,  Oakland.  j 

Architect  . .  .None.  1 

Day's  work.  COST,  $201} 

(576)      NO.     744    SANTA    CLARA    AVI 
Alameda.      One-story    dwelling. 

Owner G.    C.    Martin,    1764    Broai 

way,   Oakland. 
Architect  ..  .F.    Silsbee,    440    24th.    Okd 
Day's    work.  COST,    $201 


(-589)      NO.     1361     BURBANK,     Alamedl 
One-story    dwelling.  I 

Owner E.   H.Strang,     1116     Sanlj 

Clara    Ave.,    Alameda.         ' 
Architect  . .  .No'ne.  | 

Day's    work.  COST,   $20l| 


(590)      NO.    1137   BISHOP,   Alameda.  A(| 
dition.  I 

Owner E.    P.  Hart,    lfl7   Park  Av 

Alameda. 
Architect  .  .  .None. 

Contractor.  .C.    'W.    MacRae,    2315    Encj 

nal   Ave.,  Alameda.  j 

COST,  $4(1 


(591)      NO.    807      PACIFIC      AVE.,   Ala- 
meda.     One-story   6-room   dwelling, 
(:>wner Wm.  L.  Lewis,   1814   Chapi] 

Alameda. 
.\rchitect  . .  .C.   L.      Wilson,      412     Cim 

Bldg.,  Los  Angeles.  I 

Day's    work.  COST,    $l*ll 


(592)      NO.    1611.  SANTA    CLARA    A', 
Alameda     Repairs  after  fire. 

-Owner Chas.       W.       Griflin.        1", 

Santa    Clara    Ave.,    Alanic 
-Architect  . .  .None. 

Contractor.  .R.    P.    Clark,    2214V4    Sam 
Clara   Ave.,   Al.imcda. 

COST,    $|i 


SAN  JOSE  AND  THE  SANT. 
CLARA  VALLEY. 


CLLH  lUHSE— 5  story  and  ' 
Class  A  construction.  Cost  not  st^ 
Monterey,  .Monterey  Co.,  Cal.  At 
tect.  J.  W,  Chalmers,  Mason  Bldi; 
A.  Owners,  Los  Angeles  Capita 
iieailed  by  M  U  Foster,  Mason  Bid!.: 
A.  The  building  Is  to  be  designed 
a  private  ilub.  and  will  cover  an 
nf  120x190  !ffot.  Besides  tin-  1,. 
social  balls.  b.Tnquet  room.  dii 
rooms,  billiard  room,  bowling  nl 
and   sun   parlor,    the   building   will   . 


tall 


II  it  OS 


Plans     liuliul 


I 


BUILDING  AND  INDUSTRIAL  NEWS 


unge  and  private  baths^  Initeiloi- 
111  be  handsomely  finished  In  hard- 
pods  and  tile.  There  will  be  a  coni- 
etc  steel  frame  with  exterior  walls 
'  glazed  terra  cotta.  Plans  are  be- 
g    prepared. 

SCHOOL — 1  story  and  base,  frame 
id  concrete,  $22,500.  Kings  City,  Mon- 
rey  Co.,  Cal.  Arcliltect,  H.  B.  Doug- 
;s,  Watsonville.  Owners,  Kings  City 
;hool  District.  The  building  will  con- 
iln  -ilx  class  roo'.iis  and  an  assembly 
all.  The  design  Is  In  the  Mission 
yle,  the  exterior  to  be  faced  with  ce- 
lent  plaster  on  metal  lath.  There 
be  furnace  heat  and  a  program 
lock  system.  Interior  finish  will  be 
pine  throughout.  Plans  are  com- 
lete  and  figures  for  the  construction 
rere  opened  on  Saturday  last.  A  com- 
■  list  of  tlie  bid.-i  will  appear  in  our 
ext   issue. 

Building  Contracts. 

SANTA     CLARA     COUNTY. 


Owner 

.Architect  . .  .None 

Day's   work. 


JO.  -116  N-FIFTEENTH,  San  Jose.   Five 
om  cottage. 

)wner Alex.      York,    Russ      House, 

San    Jose. 
Architect  .  .  .None. 
3a.v's   work.  COST,   $2000 


iV  FOURTEENTH,  2nd  Lot  S  San  Sal- 
vadore,  San  Jose.  Two-story  bunga- 
low. 

wner Lewis    &    Lewis,    Mountain 

View,  Cal. 

Architect  . .  .None. 

Day's   work.  COST,    $4000 


Remodel 


NO.    356    HOBSON,    San    Jose, 
and    repair    residence. 

Owner T.   Curdo,   Premises. 

Architect  . .  .None. 

Day's  work.  COST,  $500 


B  TWENTY-FIRST  N  Julian,  San  Jose. 
One-story  cottage. 

Owner Frank  Calabery,  378  N-7th, 

San  Jose. 
Architect  . .  .None. 
Day's   work.  :;OST,   $2000 

N0.465   N-SIXTEENTH,    San   Jose.      Slx- 
roora   cottage. 

Owner E.   D.   Wells,   Premises. 

Architect  . .  .None 

Day's   work.  COST,   $2000 


NO.     469    IN-SIXTEENTH     I 
Five-room   cottage. 

Owner E.    D.    Wells,    Premises 

Architect  .  .  .None. 

Day's  work.  COST,  $1 


Jose. 


W.  M.  Lewis 


S-Priest,  S.  J. 
COST,    $2S09 


.ALUM    ROCK    PARK,    near      San    Jose. 
All  work  for  Alum  Rock  Pavilion. 

Owner City   of  San   Jose. 

Architect  ..  .F.    D.    Wolfe,    Smout    Bldg., 

San   Jose. 
Contractor.  .A.    R.    Short,    1100    Delmas, 

San   Jose 
Filed    Feb.    21,    '13.      Dated   Feb.    17,   '13. 

Frame    up    $1996   25 

Brown   coat   plaster   on 1996  2S 

Completed    and    accepted....    1996  25 

Usual    35    days 1996   25 

TOTAL  COST,  $7985  00 
Bond,  $3992.90.  Sureties,  W.  M.  Stalker 
and  D.  O.  Druffel.  Limit,  100  working 
days.  Forfeit,  $1.  Plans  and  specifi- 
cations   filed. 


00 


COR.  SECOND  &  JACKSON,  San  Jose. 
All  work  for  one-story  frame  fire 
liouse. 

Owner City    of   San   Jose. 

Architect  ..  .C.   S.      McKenzie,    Bank      of 

San  Jose  Bldg.,  San  Jose. 
Contractor.. W.    R.     Latta,    423    N-llth, 

San  Jose 
Filed  Feb.  20,  '13.     Dated  Feb.  20,  '13. 

Frame    up    $687   50 

Brown    coat    plaster    on 687   50 

Building    completed     687   50 

Usual     35     days 687   50 

TOTAL  COST,  $2750  00 
Bond,  $1375.  Sureties,  M.  E.  Kilcourse 
and  Chris.  Pallesen.  Limit,  60  working 
days  Forfeit,  none.  Plans  and  speci- 
fications  filed. 

LOT  16  BLK  NO.  7,  Town  of  Sunnyvale. 

All   work   for  one-story   frame  bldg. 
Owner M.    Bertha    Taylor,    Sunny- 
vale,  California. 
Architect  ..  .0.    M.    Voorman,    58    South 

First,  San    Jose. 
Contractor.  .R.    M.    Barton,    Sunnyvale. 
Filed  Feb.   27,  '13.      Dated  Feb   20,  '13 

Roof   on    ^'OS 

Plastering    finished    708 

Building    completed     70S 

Usual    35    days 708 

TOTAI.  COST,  $2832 
Bond,  $1416  Surety,  Maryland  Casu- 
alty Co.  Limit,  70  working  days.  For- 
feit,  $1.     Plans   and   specifications   filed. 


NO.  851  S-SEVENTH,  San  Jose.     Repair 
and  remodel   residence. 

Owner C.  H.  Hines  and  E.  H  Kyle 

Premises. 
.t»rchitect  .  .  .None. 
Day's   work.  COST,    $800 


NO.    375    E-JACKSON,    San    Jose.      Re- 
pairs. 

Owner J.    Delle,    Premises. 

Architect  .  .  .None. 

Day's    work.  COST, 


Building  Contracts. 

SAN    MATEO    COUNTV. 

TH.\T  PORTION  OF  ESTATE  OF 
Charles  Templeton  Crocker  known  as 
"Uplands"  located  in  San  Mateo  Co. 
Furnish  all  structural  steel  for  ClaSH 
"A"    residence. 

Owner CJlias.    Templeton    Crocker, 

Crocker   Bldg.,   S.   F. 
Arrhllect  ..  .Willis     Polk     &    Co.,    Mer- 
chants'     Exeliange      Bldg., 
San     Francisco. 
Contractor.  .Halslon    Iron    Workp,    20tli 

and  Indiana.  S.   F. 
Filed   Feb.    7.  '13.      Dated   Feb.   4,   '13. 

Pogressive    payments    of 75% 

Usual    35    days 25% 

TOTAL  COST,  $22,150 
Bond,  $11,100.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  Aug.  1.  Forfeit, 
none.      Plans   and    specifications    filed. 


Compietion  Notices. 

SANTA    CliABA.    COUNTY. 


$400 


NO.   509  S-MARKET,   San  Jose.  Repairs 

Owner J.    V.    Christen,    Premises. 

Architect  . .  .None. 

Day's    work.  COST,    $400 


W  SEVENTEENTH,  bet  San  Carlos  and 
San  Salvadore,  San  Jose.  Six-room 
cottage. 


HILLSBOROUGH.         Marble     work     tor 

completion  of  residence. 
Owner J.     D.     Grant,     2200     Broad- 
way,  .San   Francisco. 
Architect  ..  .Lewis    P.    Hobart,    Crocker 

Bldg.,    San    Francisco. 
Contractor.  .Joseph    Musto  Sons-Keenan 
Co..    565    North    Point,    S.    F. 
Filed   Feb.    19,  '13.     Dated   Feb.   13,   '13. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $2575 
Bond.  $1300.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  April  1st.  Forfeit, 
$25.      Plans    and    specifications    filed. 


RECORDED  ACCEPTED 

Feb.  24,  1913— B  LINCOLN  AVE  AND 
Willow,  San  Jose.  Henrietta  A 
Willey  to  R  Weuk Feb.   21,   1913 

Feb.  25,  1913— STANFORD  UNIVER- 
sity  (Memorial  Church).  Stanford 
University  Trustees  to  The  Mc- 
Gilvray   Stone   Co Feb.   18,    1913 

Feb  25,  1913— COR  ALMA  &  LTTTON 
Ave,  Palo  Alto.  H  N  Couwet  to  S 
Saari Feb.    20,    1913 

Feb.  26,  1913— IX)TS  35  AND  36, 
Bailey  Subdvn  Town  of  Mountain 
View      Roy  C  Wheeler  to  C  C  Lewis 

Feb.    21,    1913 


NE  BAYSWATER  AND  PARK  ROAD. 
Burlingame.  All  work  for  two-story 
and  basement  six-room  frame  resi- 
dence. 

Owner Jeremiah    Twomey,    Burlin- 
game. 

Architect  . .  .None. 

Contractor.  .W.    B.    Eaton. 

Filed   Feb.   21,  '13.     Dated  Feb.    21,  '13. 

Rough    frame    up $771.50 

Roof    completed    and    plumbing 

roughed    in     771.50 

Plastering     completed 771.S0 

Completed    and    accepted 771.50 

Usual    35    days 1029.00 

TOTAL  COST,  $4115.00 

Bond,    $2058.      Sureties,    Joseph    Grimes 

and    H.    W.      Regan.      Limit,      90      days. 

Forfeit,   none.     Plans  and  specifications 

filed. 


COUNTY  ROAD  adjoining  St.  Mat- 
thew's Church,  San  Mateo.  Finish 
hardware  tor  three-story  reinforced 
concrete   hospital. 

Owner St.    Matthew's    Red      Cross 

Hospital. 

.Lewis    P.    Hobart,    Crocker 
Bldg.,    San    Francisco. 
.Palace    Hardware    Co..    581 
Market,    San    Francisco. 
26.  '13.     Dated  Feb.  24,  "13. 

Progressive    payments    of 75% 

Usual    35    days 25% 

TOTAL  COST,  $1386 
Bond,  none.  Limit,  June  1st.  Forfeit, 
none.      Plans   and   specifications   filed. 


Architect 


Contractor. 


Filed  Feb. 


ONE  BID  ON  OAKIiAND  AUDITORIUM 
No    Action    Taken. 


The  California  Construction  Co.,  the 
only  firm  to  bid  on  the  structural  steel 
work  on  the  Oakland  Auditorium  sub- 
mitted a  bid  of  $177,867. 

No  action  was  taken  as  the  matter 
will  be  referred  to  the  City  Attorney. 


VACUUM     CLEANING  SYSTEM      (two- 
sweeper  plant)    on   above. 
Contractor.. Rommel-Mueller     Co.,     1251 
So-Flgueroa,    Los    Angeles. 
Filed  Feb.  26,  '13.     Dated  Feb.  26,  '13. 

Payments    same    as    above 

TOTAL    COST,    $1000 
Bond,    $500.      Surety,   Title   Guaranty   & 
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Surely  Co.  of  Pennsylvania.  Llniil,  fi 
weeks.  Forfeit,  none.  Pl.ins  and 
gpectflcfttlons    filed. 


PIPING.        RANGE        AND       KITCHEN 

equipment   on   above. 
Contractor.  .W.  W.  Montague  &  Co.,  5.i7 

Market.    San    Francisco. 
Filed  Feb.  26.  '13..    Dated  Feb.  12,  '13. 

Payments    saime    as    above 

TOTAL  COST,  $H70 
Bond,  $7B0.  Surety,  Massachusetts 
Bondlngr  &  Insurance  Co.  Limit,  July 
1.  Forfeit,  none.  Plans  and  specifica- 
tions  filed. 

ELEVATOR      WORK    AND        DUMB 

waiter  work  on  above. 
Contractor.  .Van    Emon    Elevator      Co., 

46  Natoraa,   S.   F. 
BMled  Feb.   26,  '13.     Dated  Feb.   24,  '13. 

Payments    not    given 

TOTAL  COST,  J3-50 
Bond,  11900.  Surety,  American  Surety 
Co.  of  New  York.  Limit,  none.  For- 
feit, none.  Plans  and  specifications 
filed. 


Oompletion  Notices. 


SAN    MATESO    COUNTY. 


RECORDED  ACCEPTED 

Feb.  16.  1913— LOTS  3  AND  4  BLK 
"F,"  Fair  Oaks  Acres.  J  J  Hacli- 
man  ao  Geo  W  Mosher.  .Feb.  6,  1913 
Feb.  17,  1913— LOTS  1  AND  2  BLK  16. 
San  Mateo.  Pacific  Gas  &  Elec  Co 
to  Herman  Bosch Feb.   6,   1913 


Completion  Notices. 
Alameda. 

Feb.  24,  1913— LOT  2  Arnold  Blvd 
Tract,  Okd.  Frank  W  Arnold  to 
H  L  Wood Cempleted  Feb.   — 

Feb.  -25,  1913 — SAN  DIEGO  ROAD  NO. 
854,  Berkeley.  B  C  Aubrey  to  H  C 
Knight Jan.     14;     1913 

Feb.  26,  1913— E  WATTS  200  S  Park 
Ave  S  200xE  130,  Emeryville.  F  G 
Forest  to  Lange  &  Bergstrom. . . . 
Feb.    19,    1913 

Feb  25,  1913 — S  OCEAN  VIEW  DRV 
149.07  W  Bay  View  Terrace  50x118. 
Okd.  Fred  L  Cogswell  to  John  A 
Bischoff.." Feb.    21,    1913 

Feb.  25,  1913 — LOT  11  BLK  7  Graves 
&  Taylor  Tct,  Ekly.  J  Emll  and 
Lydla  Hill  to  E  J  AaltcFeb.  21,  1913 

Feb.  25,  1913 — E  FRUITVALE  AVE 
80  S  Fruitvale  Ave  Extension  S  40 
xE  120,  Okd.  Theresa  C  Asher  to 
H   W- Arnold Feb.    24,    1913 

Feb.  25  ,1913 — N  ADDISON  50  W  Mc- 
Gee  Ave  W  33  l-3xN  100,  Bkly. 
Mary  J  Abrott  to  Adolph  Morgensen 
Feb.    20,    1913 

Feb.  28.  1913— E  LINDEN  186  2-3  S 
18th    S    50xE    125,      Okd.      Chas      M 

Herkenham  to  Leo  L  Nichols 

Feb.    28,    1913 

Feb.  28,  1913— LOT  28  BLK  4  and  SW 
Ml  Lot  29  Blk  4,  Havenscourt,  Okd. 
Thomas  J  O'Leary  to  A  J  Belle- 
fontaine    Feb.    27.    1913 

Feb.  28,  1913 — LAKE  PARK  AVE  NO. 
590,  Okd.  P  E  Crabtree  to  whocn  it 
may    cencern Feb.    28,    1913 


LIENS  FILED 


Alameda. 

Feb.  24,  1913 — HELEN  NO.  3221.  Sam- 
uel A  Stratton  vs  M  F  Dutra  and 
Mrs  M  F  Dutra $10 


l-'.-l..  24.  1.113 
E-2Stli  s  : 
Skldmore 

Fel>.    25,    1913 


10    .NINTH    AVE    150    S 
75xU'    150,    Okd.      Grant 

vs    B    Etnler $120 

LOTS   26   AND   27   BLK 


191  Kcllcrsbergcrs  .Map  of  Oak- 
land No.  426  13th,  Okd.  Davis  B 
Hughes  vs  Ernest  Andersen $11 

Feb.  26,  1913— SW  SIXTH  &  WASH- 
ington  W  along  6th  225  S  100  E  150 
N  50  E  75  N  50,  Okd.  Judson  Mfg 
Co  vs  W  E  Whalin,  William  Kelly, 
J  C  Rohan  and  Samuel  Livingston 
$330.50 

Feb.  2S.  1913— S  BUIONA  VISTA  AVE 
66  2-3  E  Foley  E  33  l-3xS  100,  Ala. 
E  D  Mait  vs  L  Gottheim $23.50 

Feb.  28,  1913— SE  BUENA  VISTA  AV 
and  Foley  E  along  Buena  Vista 
Ave  66  2-3xS  100,  Ala.  E  D  Mait 
vs    L    Gottheim $28.50 

Feb  28.  1913— W  FORTY-FIRST  AVE 
50  S  Carrington  S  82  W  100  N  80  E 
SO, 47,  Oakland.  Alameda  Hardwood 
Floor  Co  vs  G  W  Eliassen  and  Guy 
Brown     $50 

MARIN,  CONTRA  COSTA  AND 
SONOMA  COUNTIES. 

HOTEL — 3  story  and  ba.-^e,  Ibrick. 
$30,000.  Richmond,  Contra  Costa  Co., 
Cal.  Architect,  Sidney  B.  Newsom, 
Nevada  Bank  Bldg.,  S.  F.  Owner's 
name  withheld.  The  building  will 
cover  an  area  of  50x112  feet.  There 
will  be  stores  and  the  lobby  and  en- 
trance on  the  first  floor.  Upper  floors 
will  be  arranged  for  about  forty  guest 
rooms  and  several  baths.  Interior  fin- 
ish will  be  of  pine  and  redwood 
throughout.  The  exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
A  hot  w-ater  system  will  be  installed. 
Plans    are    nearly   ready    for    figures. 

HOTEL — 3  story  and  base.  brick. 
$20,000.  Richmond,  Contra  Costa  Co., 
Cal.  Architect,  C.  O.  Clausen,  Phelan 
Bldg.,  S.  P.  Owner,  Mr.  Girlach.  The 
building  will  be  erected  at  the  corner 
of  Richmond  and  Railroad  avenues 
and  will  cover  an  area  of  40x90  feet. 
The  first  floor  will  contain  the  hotel 
offices,  lobby,  dining  room  and  a  bar. 
Upper  floors  are  to  be  arranged  for  a 
total  of  forty  guest  rooms  and  a  num- 
ber of  baths.  Interior  finish  will  be 
of  pine  throughout.  All  rooms  will  be 
■•supplied  with  hot  and  cold  running 
water.  There  will  be  patent  store 
fronts.  The  exterior  of  the  building 
will  be   faced   with    pressed   brick. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,500.  Richmond,  Contra  Costa 
Co.,  Cal.  Architect,  J.  B.  Ogborn, 
Richmond.  Owner,  J.  C.  Shepherd. 
Tlie  house  is  designed  to  contain  seven 
rooms  and  bath  Interior  finish  will 
be  of  pine  and  hardwoods.  Oak  floors 
will  he  used  in  the  _  principal  rooms. 
There  wull  be  furnace  heat  and  open 
tire  places.  Mantels  will  be  of  brick. 
Tile  will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  The  exterior  will  be 
covered  with  cemient  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are  being  taken. 

Contracts  Awarded 

CITY  HALL- 2  story  and  base, 
frame,  $10,000.  Larkspur.  Marin  Co.. 
Cal.  Architect,  C.  O.  Clausen,  Phelan 
Bldg.,  S.  F.  Owners,  Town  of  Lark- 
spur. Contractors.  Peterson  &  Wilson. 
1113  Post  St.,  S.  F.  Contract  price,  $8.- 
7S5.  A  complete  list  of  these  figures 
appears  under  'tlie  heading  of  Marin, 
Contra  Costa  and  Sonoma  Counties  in 
this    issue. 


Bids  Opened  For 
Larkspur  City  Ha 

contract  Aiviinled  to  Peterson  &  Wllii 


Bids   were  opened   February   26th 
the    construction    of   the   Larkspur  C 
Hall.     Peterson  &  Wilson,  1113  Post  rl 
San  Francisco,   were  the  lowest  bldd'l 
and  were  awarded  the  contract.  i 

The    following    is   a    complete   Ugt 
the  bidders:  I 

Le  Cormec  &  Warden $  8,871  j 

H.    W.    Arnold 8,99:1 

J.    Hurst    s,98lj 

Peterson    &    Wilson 8,78;l 

Fred    H.    Field 9,07;' 

Ludwig   Koenig    9,95(] 

Robt.    A,    Wilson 9,09f 

Chas.    M.    Lindsay 8,99t 

William    Bruce     10,50(1 

W.    Finlayson    9,48S' 

Geo.     W.     Elaissen 9,2Sc' 

Plans  for  this  building  were  preparj 
by  Architect  C.  O.  Clausen,  Phel  i 
Bldg.,  San  Francisco,  and  call  tor  | 
two-story  frame  building  of  the  M:, 
sion   style   of  arcliitecture.  ', 


Building  Contracts. 

CONTRA    COSTA    COUNTY.  | 

I 

LOTS  24  AND  25  BLK  104,  City  I 
Richmond.  All  work  for  one-stoj 
brick   office  building.  * 

Owner D.  F.  McDonald,  Richmorl 

Architect  ..  .J.  B.  Ogborn,  Richmond.! 
Contractor.  .Chas.  Johnson,  Richmot' 
Filed  Feb.  26,  '13.     Dated  Feb.   25,  '13.' 

Brick    work    completed $467.' 

Roof   completed    467,  i 

Building   completed    467.i| 

Usual    35    days 467.1 

TOTAL  COST,  $lS70.j 
Bond,  $935.  Sureties,  Theodore  Ma; 
colla  and  J.  J.  Davis.  Limit.  30  worl 
ing  days.  Forfeit.  $1.50.  Plans  ai| 
specifications    filed. 


TOWN  OF  RODEO.     All  work  for  onj 
story   4   class-room   Class   "C"   schoi  i 

Owner Rodeo        School        DistrloH 

Rodeo. 

Architect  ..  .N.     W.     Sexton.     Chronic] 
Bldg.,    San    Francisco.        I 

Contractor.  .Geo.    W.      Boxton.      Hear! 
Bldg.,     San     Francisco.       | 

Filed  Feb.   21,  '13     Dated  Jan.   14,  '13.  J 
Brick  work  and  first  floor  is  can-     " 

pleted $2117  :|! 

All    brick    work    and    septic    tank 

installed     2117 

Roof   on    2117 

All    work    completed 2117 

Usual   35   days 2828  l| 

TOTAL   COST.    $11,297  I 

Bond,      $6000.        Surety,      Southwestei 

Surety  Insurance  Co.     Limit,   100  worV 

ing    days.       Forfeit.     $10.       Plans 

specifications   filed. 


SACRAMENTO,    STOCKTON 
NORTHERN  CALIFORNIA. 


FLATS — 2  story  and  base,  fram 
Cost  not  stated.  Stockton,  San  Jos 
quin  Co.,  Cal.  Architect.  Walter  KIni 
Elks'  Bldg.,  Stockton.  Owner.  Stephe 
Arnold.  The  building  will  be  arrange 
for  four  flats  of  four  and  Ave  roovTi 
each.  All  bed  rooms  will  be  equippe 
with  wall  beds.  Interior  finish  will 
of  pine  throughout.  Tile  will  be  use 
in   the   baths   and   kitchens.     The   exte 
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,.r  llio  Imilding-  will  lie  lovori'.l 
1 1  ruslir.  I'laiis  for  this  work  :ir(^ 
now     beliiH-    prepared. 

IIOTEI.  AND  STORES— 3  -story  a  ii.l 
liase,  brlik.  Cost  not  stated.  Stock- 
ton, San  .loatiiiin  Co..  Cal.  Arclilteot, 
Waller  King-.  Elks'  Bldjj.,  Stockton. 
Owners,  Stockton  Ice  and  Fuel  Co.  The 
huildin!;  will  occupy  a  corner  site  and 
will  cover  an  area  of  50x100  feet.  Con- 
struction will  he  of  brick  and  steel. 
The  first  floor  will  contain  several 
stores  besides  the  hotel  lobby.  Upper 
floors  will  be  arranged  for  single 
rooms  and  baths.  Interior  finish  will 
be  ot  pine  throughout.  Entrance  will 
be  finis.hed  in  (mosaic  and  tile.  A  cen- 
tral heating  system  and  running  hot 
and  cold  water  will  be  Installed.  The 
e.\torior  of  the  building  will  he  faced 
with  pressed  brick.  Plans  are  being 
prei)ared. 

FLAT  ALTERATIONS— Frame  con- 
constructlon.  Cost  not  stated.  Stock- 
ton, San  Joaquin  Co.,  Cal.  Architect. 
Walter  King,  Elks'  Bldg.,  Stockton. 
Owner,  IVIrs.  L.  K.  Blanchard.  A  two- 
story  dwelling  now  on  the  property 
will  be  altered  into  four  modern  flats. 
This  work  will  reriuire  new  interior 
finish,  plombing,  plastering,  electric 
work  and  painting.  Open  fire  places 
and  tile  mantels  will  be  used.  The  ex- 
terior of  the  building  will  be  covered 
with  rustic.  Plan.'?  for  this  work  are 
being   prepared. 


Building  Contracts. 


SACRA  M13NTO    COUNTY. 


N  85  FT,  OF  LOT  S,  J,  K,  14TH  AND 
15th  Sts.,  Sacramento.  Plastering  for 
five-story    apartment   house. 

Owner Chauncey     Dunn,     Nicholas 

Bldg.,    Sacramento. 
Arcliitect  ...Cuff  &   Diggs,  Elks'   Bldg., 

Sacramento. 
Contractor.  .Ransome    Concrete   Co. 
Sub-Contractor.  .H,    A.    Chalmers,    Inc., 

■4711    California,    S.    F. 
Filed  Feb.   25,  '13.     Dated  Feb.   IS,  '13. 

COST,    $10,100 


Building  Contracts. 


SAN   JOA^TJIIV   COUNTY. 


Stockton. 
■hitcct  ...None. 


■d,    1111    S-Centc 


OUST,    $14110 


I'ARTS  LOTS   a    AND    11   BLK    100,  S   -M 
C,   Stockton.      Frame   building. 

Owner W.  A.  Neal. 

Architect  .  .  .None 

Day's    work.  COST,    $1400 


LOT  5  BLK  1,  S  Flora,  bet  Edison  and 
Baker,  Stockton.  All  work  for  two- 
story  frame  building. 

Owner John   C.   McCarty,   Wevener 

Station. 

Arcliitect  ..  .David   and  John   Sinnett. 

Contractor.  .David  &  John  Sinnett,  1036 
N-Center,   Stockton. 

Filed  Feb.  27,  '13.     Dated  Feb.  26,  '13. 

Frame    up    $950 

Plastering    completed     950 

Building   completed    950 

Usual     35    days 950 

TOTAL   COST,    $3800 

Bond,    none.      Limit.    70    working    days. 

Forfeit,   none.      Plans  and   specifications 

filed. 

S  26  FT.  LOT  13  and  E  2  ft.  ot  South 
80  ft.  of  Lot  10  Elk  71  S  M  C,  Stock- 
ton.     Frame    flats. 

Owner4.  . .  .Albes   &   Gilbeau. 

Architect  . .  .None. 

Day's   work.  COST,    $4000 

PTNS  LOTS  5  AND  7  BLK  116  S  M  C, 
Stockton.      Frame    building. 


LOT   11  BLK   16  S  M  C,  Stockton.  Erect 
frame   building. 

Owner Harriet     N.     Long,     645     N- 

Grant,    Stockton. 
Architect  . .  .None. 
Day's    work.  COST.    $1400 


NO.     126     E-WASHINGTON.       Stockton. 

Repair   flooring. 
Owner M.    Rossi,    1304   N-San   Joa- 
quin  St.,   Stockton. 
Architect  . .  .None. 
Day's    work.  COST,    $50 


BLK     109,     East,     Stockton.       One-story 
brick    building. 

Owner El    Dorado      Brewing      Co., 

026     N-America,     Stockton. 
Architect  . .  .None. 
Day's    work.  COST,    $2500 


LOT  1  BLK  44,  East,  Stockton.  Add  to 
frame   building. 

Owner Maria  A.  Dutschke,   445   N- 

Auroa,   Stockton. 
Architect  . .  .None. 
Day's    work.  COST,    $200 

PTN.  COUNTY  SURVEY  2929,  bet  Web- 
er Ave  and  Monore,  Stockton.  One- 
story   concrete  and   si.eel   building. 

Owner Ora     Electric    Corporation. 

Architect  .  .  .None. 

Day's  work.  COST,  $35,000 


E  33  1-3  LOT  6  BLK  SO  S  M  C,  Stockton. 
Frame  building. 

Owner Mary   E.    Gibson. 

Architect  . .  .None. 

Day's  work.  COST,  $600 


E    16    2-3   LOT    4    and   W    16    2-3   LOT    6 
BIk  SO,  SMC,  Stockton.  Frame  bldg. 

Owner Mary  E.  Gibson. 

Architect  . .  .Nonet 

Day's    work.  COST,    $600 


W  33  1-3  LOT  4   BLK  80  S  M  C,  Stock- 
ton.     Frame    building. 

Owner Mary    E.    Gibson. 

Architect  . .  .None. 

Day's    work.  COST,    $600 


LOT    12    BLK    11    E,    Stockton.      Erect 
frame   building. 

Owner P.  G.  Knutzen,  601  E-Web- 

er,     Stockton. 
Architect  . .  .None. 
Day's   work.  COST,    $1S00 


LOT    1    BLK    28   WEST,   Stockton.      Re- 
model   dwelling   into   flats. 

Owner Hodykins    &    Stitt,    313    E- 

Weber    Ave.,    Stockton. 
Architect  . .  .None. 
Day's    work.  COST,    $1500 
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ii'-r W.   p.  Coll,   3on  S  .S:iii  .I.Ki- 

ciuln   St.,   Stockton. 
iliilcct  . .  .None. 
y's     work.  CO.ST.    $400 


FRESNO,    MODESTO,    STANIS- 

LAUS  AND  CENTRAL 

CALIFORNIA. 

KKSIDIO.NCE  —  :;  story  and  l)a.'<e. 
franif.  $8,00(t.  .Madera.  .Madera  Co.. 
Cal.  Architects,  Parker  &  Kenyon,  244 
Kearny  St.,  .S.  F.,  associated  with  J. 
Curl  Thayer.  Fresno.  Owner,  RIcliard 
Uoberts,  Commercial  Bank  ot  Madera. 
The  dwelling  will  contain  eight  rooms, 
baths  and  sleeping  porch.  Interior 
will  he  finislied  in  pine,  redwood  and 
oak.  Hardwood  floors  will  be  used  In 
the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick.  Tile  will  be 
used  in  the  baths  and  kitchen.  The 
exterior  ot  the  house  will  be  covered 
with  cqnent  plaster  on  metal  lath. 
Plans  arc  nearly  complete  and  figures 
will    be    called    for    shortly. 

BRIDGE— Steel  and  concrete.  Cost 
not  stated.  La  Grange,  Stanislaus  Co., 
Cal.  Engineer,  County  Surveyor  E.  H. 
Annear,  Modesto.  Owners,  Stanislaus 
County.  This  bridge  will  be  erected 
over  the  Tuolumne  River  at  La 
Grange.  No  description  of  the  work 
has  been  received  and  details  are  lack- 
ing. Plans  have  been  approved  by  the 
Board  of  Supervisors  and  bids  are  now 
being  taken.  Bids  will  he  opened  by 
the  Board  of  Supervisors  at  Modesto  on 
.March  11th.  Complete  Infor.nation, 
plans  and  specifications  can  be  ob- 
tained  from   the   County   Surveyor. 

SCHOOL — 1  story  and  base,  brick, 
$30,000.  Taft,  Kern  Co.,  Cal.  Archi- 
tect, O.  L.  Clark.  Brower  Bldg.,  Bakers- 
field'  Owners,  Conley  School  District. 
Plans  have  been  accepted  by  the  Board 
of  School  Trustees  for  this  building 
and  construction  work  will  be  under- 
taken early  in  March.  The  building 
contain  six  rooms  and  an  assembly 
hall.  Interior  finish  will  be  of  pine 
throughout.  The  exterior  will  be  faced 
with  cement  plaster.  Roof  will  be  of 
red  clay  tile.  Bids  will  be  called  for 
by    tlie    Board    of    Trustees.      Plans    can 


S  %  LOT  15  AND  N  12%  LOT  16  BLK 

Ifil,  S  M  C,  Stockton.     Frame  bldg. 
Owner W.   P.   Colt.  903  S-San  Joa- 
quin  St.,   Stockton. 
Architect  . .  .None. 
Day's   work.  COST,    $900 


S  V4  LOTS  9  AND  10  AND  N  %  LOT  15 
Blk  101,  S  M  C,  Stockton.  Remodel 
frame   building. 


be 


secured  from   tlie  ar.liitect. 

Contracts  Awarded. 


LODGE  HALL — 3  story  and  base, 
brick,  $25,000.  Modesto,  Stanislaus 
Co.,  Cal  Architect,  Ralph  P.  Morrell, 
Yosemite  Theatre  Bldg.,  Stockton. 
Owner,  Mr.  Tully.  Contractor,  George 
Shannon,  $21,485,  general  construction 
only.  Bids  will  be  received  later  for 
the  heating,  plumbing  and  electric 
work.  The  following  bids  were  re- 
ceived for  the  general  construction: 
W.  H.  Arnold,  $25,430;  Bishop-Steven- 
son Co.,  $25,600:  A.  N.  Frost,  $24,047: 
Ulrich  &  Howell.  $23,600;  George  Shan- 
non,  $21,485. 


LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA.. 

.\P.4RTMENT  HOUSE — 6  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  Long  Beach,  Los  Angeles  Co., 
Cal.  Architect,  Paul  C.  Pape,  Union 
League  Bldg.,  L..  A.  Owner,  E.  Tlsne- 
rat.  The  building  will  be  located  on 
a  corner  and  will  contain  a  total  of 
eighty  rooms,  arranged  in  suites  of 
froiu  two  to  five  roo.ns  each.  All 
apartments  will  have  wall  beds  and 
private  batlis.     Interior   finish    will   be 


28 


BUILDING  AND  INDUSTRIAL  NEWS. 


of  pine  n(id  liardwoods.  There  will  lie 
steam  heat,  elevator  service,  hot  w.nter 
plant  anil  vai-uum  cleaning  system. 
Bath  rooms  will  have  tile  wainscot 
and  composition  lloors.  Interior  par- 
titions will  be  of  hollow  tile  und  metal 
lath  and  plaster.  The  r.\terlor  of  tlie 
hnlldinK  "111  he  faced  with  cement 
plaster.  I'lans  are  nearly  complete 
and    figures    will    be   called   for   shortly. 

APARTMENT  HOUSE— 3  story  and 
base,  brick.  Cost  not  stated.  Venice. 
Los  Angeles  Co.,  Cal.  Architect,  W,  S. 
Garrett.  Currier  Bldg.,  L.  A.  Owner, 
Dr.  J.  C.  Elliott.  The  building  is  to 
he  arranged  for  stores  on  the  first 
Moor  and  modern  two  and  three  room 
suites  on  the  upper  floors.  The  struc- 
ture will  cover  an  area  of  77x60  feet. 
Interior  will  be  finished  in  pine.  There 
will  be  twenty  baths  with  composition 
floor.s.  Plans  Include  steam  heat  and  a 
vacuum  cleaning  system.  The  exterior 
will  be  faced  with  pressed  brick.  Pat- 
ent store  fronts  will  he  used.  Plans 
are   being  prepared. 

APART.MENT  HOUSE — 3  story  and 
base,  brick.  Cost  not  stated.  Los  An- 
geles. Cal.  Architect.  E.  J.  Borgmeyer, 
Stimson  Bldg.,  L.  A.  Owner,  Mrs.  John 
Heatherington.  The  building  will  con- 
tain 60  rooms  arranged  in  two  and 
three  room  apartments  .411  suites  will 
Iiave  running  hot  and  cold  water,  wall 
beds  and  i)rivate  baths.  Interior  of 
the  building  will  he  finished  in  pine, 
and  tile  wainscot.  There  will  be  steam 
heat  and  elevator  service.  Tlie  exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  now  nearly 
complete  and  the  work  will  be  done  by 
Day    Labor. 

APART.MENT  HOUSE— 2  story  and 
base,  brick.  Cost  not  stated.  Los  An- 
geles, Cal.  Architect,  B.  Cooper  Cor- 
bett,  Union  Oil  Bldg.,  L.  A.  Owner, 
Mr.  Young.  The  building  will  cover 
an  area  of  50x140  feet,  and  will  con- 
tain forty  rooms,  which  are  to  be  ar- 
ranged in  suites  of  two  and  three 
rooms  each  with  wall  beds  and  private 
baths.  Interior  finish  will  be  of  pine 
throughout.  Bath  rooms  will  have 
composition  floors.  A  hot  water  sys- 
tem will  be  installed.  The  exterior  of 
the  building  will  be  faced  with 
pressed  bric'k.  Plans  are  complete 
and   figures  are  being  taken. 

BANK  AND  OFFICES— 12  story  and 
base.  Class  A  construction.  Cost  not 
stated.  Los  Angeles,  Cal.  Architects. 
Williafn  Curlett  &  Son,  Phelan  Bldg.. 
S.  F.,  and  Title  Insurance  Bldg.,  L.  A. 
Owners,  Merchants'  Fireproof  Building 
Co.  This  building  is  to  be  erected  at 
the  northeast  corner  of  6th  and  Spring 
streets.  The  entire  first  floor  has  been 
leased  to  one  of  the  leading  financial 
institutions  of  Los  Angeles.  The  build- 
ing has  been  mentioned  in  these  col- 
umns a  number  of  time  before  when 
the  architects  first  were  commis- 
sioned. Plans  are  now  complete  and 
figures   are   being   taken    on    the    work. 

CITY  HA1.L — 2  story  and  base, 
brick  and  steel.  Cost  not  stated.  Al- 
hambra,  Los  Angeles  Co.,  Cal.  Archi- 
tects, Parkinson  &  Bergstrom,  Security 
Bldg.,  L.  A.  Owners,  Town  of  Alham- 
bra.  Plans  for  a  building  to  house 
the  municipal  oflices  have  been  com- 
pleted and  approved  by  the  Trustees. 
Bids  are  now  being  taken  and  will  be 
opened  on  March  22nd.  The  structure 
will  cover  an  area  of  50.\150  feet,  aiid 
will  be  of  brick  construction  with  the 
exterior  faced  with  pressed  brick  and 
terra    cotta.      Interior    will    be    finislied 


in  liardwood,  marble  and  tile.  A  cen- 
tral lieatlng  .•■■ystcm  will  be  installed. 
Special  concrete  vaults  are  specified. 
Flans  can  he  secured  from  the  arclii- 
lects. 

HOTEL — -I  story  and  base,  brick, 
t'ost  not  stated.  Los  Angeles,  Cal. 
Architects,  Butler  Bros.,  Mason  Bldg., 
L.  A.  Owner,  E.  H.  Dukeman.  Tlie 
building  will  have  a  frontage  of  61 
ftet  and  a  depth  of  1G5  feet  Interior 
will  contain  a  total  of  120  guestrooms 
and  20  baths.  There  will  be  steam 
lieat,  elevator  service,  a  vacuum  clean- 
ing system  and  liot  water  plant.  Inte- 
rior finish  will  he  of  pine  throughout. 
Metal  lath  and  plaster  partitions  will 
be  used.  The  exterior  of  the  building 
will  be  faced  with  pressed  brick.  Some 
tile  will  be  used  in  the  bath  rooms. 
Plans   are    being    prepared. 

HOTEL. — i  story  and  base,  brick. 
Cost  not  stated-  Los  Angeles,  Cal.  Ar- 
chiti  cts,  .Morgan,  Walls  &  Morgan, 
Story  Bldg.,  L.  A.  Owner,  Mrs.  F.  W. 
Sabichi.  The  building  will  cover  an 
area  of  50x150  feet.  The  first  floor 
will  contain  a  number  of  stores  be- 
sides the  hotel  entrance,  lobby  and  of- 
fices. Upper  floors  will  be  arranged 
for  a  large  number  of  single  rooms. 
There  will  he  several  baths  on  each 
floor.  Plans  include  steam  heat,  ele- 
vator service  and  hot  and  cold  run- 
ning water,  itetal  window  sash  and 
frames  are  to  be  used.  The  entrance 
will  be  finished  in  tile  and  marble. 
Interior  finish  will  be  of  pine  through- 
out. The  exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are   being   prepared. 

HOTEL — S  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Los  Ange- 
les, Cal.  Architect,  W.  J.  Saunders, 
International  Bank  Bldg.,  L.  A.  Own- 
ers, Biescar  Estate.  Preliminary  plans 
only  have  been  prepared  for  this  work 
and  none  of  the  details  of  construc- 
tion are  available  at  this  time.  The 
building  will  be  erected  on  Hope  street 
north  of  Sth,  and  is  to  be  fireproof 
throughout.  Complete  details  will  be 
given  as   tlie   plans  progress. 

STORES  AND  LOFTS— 8  story  and 
base.  Class  A  construction.  Cost  not 
stated.  Los  Angeles,  Cal.  Architects, 
Parkinson  &  Bergstrom.  Security 
Bldg.,  L.  A.  Owners,  Metropolitan 
Fireproof  Building  Co.  This  building 
will  be  erected  at  the  northwest  cor- 
ner of  Broadway  and  5th  street.  The 
first  floor  will  be  arranged  for  stores 
and  the  upper  floors  for  lofts  suitable 
for  light  manufacturing  purposes.  In- 
terior will  be  finished  in  pine.  There 
will  be  fireproof  doors,  metal  lath  and 
plaster  interior  partitions  and 
metal  window  frames  and  sash.  Plans 
provide  for  elevator  service,  mail 
chutes,  a  vacuum  cleaning  system  and 
automatic  sprinklers.  The  exterior  of 
the  building  will  he  faced  with  pressed 
brick  and  terra  cotta.  Plans  are  com- 
plete  and   figures  are   being  taken. 

STORES  AND  LOFTS— 6  story  and 
base.  Class  B  construction.  Cost  not 
stated.  Los  Angeles,  Cal.  Architects, 
Hunt  &  Burns,  Laughlin  Bldg.,  L.  A. 
Owners,  Edward  D.  Silent  &  Co.  The 
building  will  cover  an  area  of  60x51 
feet  with  an  L  30x109  feet.  The  inte- 
rior will  be  finished  in  pine  and  hard- 
wood. There  will  be  metal  window 
sash  and  frames,  elevator  service,  a 
vacuum  cleaning  system  and  stea;n 
heat.  The  wing  portion  of  the  struc- 
ture will  be  but  two  stories  in  height. 
Plans  are  complete  and  figures  are  be- 
ing taken. 


liEiJIDENCE  —  2  story  and  base 
frame.  $20,000.  Hollywood,  Los  An 
geles  Co.,  Cal.  Architect,  B.  Coope 
Corbett,  Union  Oil  Bldg.,  L.  A.  Owner 
.Mr.  rerrv.  Tlie.  dwelling  will  lontaii 
in  tlie  neighborhood  of  fourteen  room: 
and  several  baths  Interior  finish  wil 
lie  of  pine  and  hardwoods.  Oak  floor: 
will  be  used  throughout  except  in  th, 
bath  rooms,  which  will  have  composi 
tion  floors  and  tile  wainscot.  Then 
will  be  furnace  heat  and  an  automati. 
water  heater.  There  will  be  open  fli, 
places  and  brick  mantels.  A  clay  til. 
roof  is  specifled.  The  exterior  of  tin 
dwelling  will  be  covered  with  cemen 
plaster  on  metal  lath.  Plans  are  beinj 
prepared  for  the  work. 

WHAHF — Reinforced  concrete,  $65, 
000.  Huntington  Beach,  Los  Angele-| 
Co.,  Cal.  Engineer,  City  Engineer  I 
Huntington  Beach.  Owners.  Town  o  i 
Huntington  Beach.  Plans  for  this  worl| 
have  been  approved  by  the  Town  Trus  p 
tees  and  bids  are  now  being  taken.  Al 
figures  must  be  in  the  hands  of  the  Clt\| 
Clerk,  C.  E.  Layering,  by  March  lOttii 
The  wharf  will  be  of  reinforced  eon  I 
Crete  except  the  deck  which  is  to  be  o| 
fraine    construction.  i 

CHURCH  ADDITION- 1  story,  frame' 
$10,000.  Long  Beach.  Los  Angeles  Co.l 
Cal.  Architects,  Austin  &  Lochridge' 
IS  Locust  Ave.,  Long  Beach.  OwnersI 
Grace  Methodist  Church.  The  huildins' 
will  be  in  the  nature  of  an  addition  td 
the  present  building.  New  portion  will 
cover  an  area  of  52x80  feet  and  wil! 
be  used  as  the  auditorium.  The  oI< 
portion  of  the  building  will  be  alterev' 
for  Sunday  school  purposes.  Interio ' 
finish  will  be  of  pine  throughout.  Th-' 
exterior  will  be  covered  with  cemen 
plaster  on  metal  lath.  Plans  are  com  I 
plete   and   figures   are   being   taken.        I 

GARAGE — 1  story  and  base,  brickl 
Cost  not  stated.  Los  Angeles,  Cal.  Ar  | 
chitect,  Albert  C.  Martin,  Higgin  i 
Bldg.,  L.  A.  Owner,  Mr.s.  Marie  Ham' 
mel.  The  building  will  be  designed 
for  a  commercial  garage  and  is  to  cov  | 
cr  an  area  of  50x140  feet.  There  will 
be  a  cement  floor  and  brick  ext<'rioj 
walls,  faced  with  enameled  brick.  Con  I 
siderable  structural  steel  will  be  used| 
Plans  call  for  tnetal  window  frameil 
and  sash.  Interior  finish  will  be  oi 
I 'ne  throughout.  Plans  are  being  pre  I 
pared.  | 

GARAGE — 1     story    and     base,     brick] 
Cost   not  stated.     Los  Angeles,   Cal.  Arl 
chitects,    California    Real    Estate      am. 
Building   Co.,    L.'  A.      Owners,   May   anc' 
Grim  wood,    903    Security    Bldg.,    L.      .\' 
The    building   has    been    designed    f"r 
commercial    garage    and    will    cove: 
area    of    75x157    feet.      Interior    of 
front    portion    of    the    building    wil: 
arranged    for   sales   rooms    and    wil 
handsomely    fini.-hed.      There    will   i" 
cement   floor  and   special   gasoline   sto: 
age   tanks.      Metal    window   frames    in 
sash  are  called  for  in  the  speciflcatio:: 
Ihe    exterior    of    the    building    will 
faced    with     gla-.ed    brick.      Plans 
being    preparo'.l. 

HOSPITALr— 2  story  and  base,  b 
and  steel.  Cost  not  stated.  Oxn 
Ventura  Co.,  Cal.  Architect.  A.  C.  ^' 
tin,  Higgins  Bldg.,  L.  A.  Owi 
Sisters  of  Mercy.  The  building  will 
40.\50  feet  with  two  wings  50 
each.  It  will  contain  the  usual  wr 
both  public  and  private.  oper.i ' 
rooms,  kitchens  and  dining  ro' 
Special  nurses'  quarters  will  also 
provided.  There  will  be  a  cenli  i 
heating    system    and    vacuum    cleani" 
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„„t,       Int.-rioi-    tinisli     will     Im-    of    pine 
,1   lianlwood.  Tile   will  bo   usea   in   tlie 
eriUingr    rooms    ana    batlis.      The    ex- 
lioi-    of     the    building     will     be    faced 
til     piessed     brick.       Plans    are    com- 
Ite    and    figures   are   being    taken. 
HOTKI-. —  IJ   story  and  base.     Class   A 
instruelion.       Cost     not     stated.       Los 
igeles.    Cal.      Architects,    Parkinson    & 
jrgstroni.    Security    Bldg..    L.    A.    Own- 
Rosslyn    Hotel    Co.      This    building 
»s    been    mentioned    in    these    colu.nns 
!fore    when    plans    were    first    started, 
orking    drawings    for    the    structural 
eel.     enncrfte     work.       masonry       ami 
irpentry     work       and       plumbing      are 
implcte    and    figures    are    being    taken, 
unstiuction    will    be    Class   A    through- 
it.      The   structures   covers  an   area    of 
iiO.\n."i    feet    and    v.ill    contain    a    total 
t    a'  nut    IT.')    guesl    i  ooms.      Construc- 
cannot     1  e     undertaken     until     the 
s     on     the     present     buildings     ex- 
Ire,    V.  licli    i-    in   Nove'iiber. 
r/.tfSPlNGER    DEPOT— 1'    story       and 
ise,    brick    and    steel,    $7.i,000.      Doug- 
8S.   Ar:z.     Architect's   name   not  given. 
Iiwner«.    El    Paso    and    Southwestern    R. 
o.      Work    is    to    1  e   started   at    once 
r    the    Day    I.,alior    system    on    the 
fon.'truciion    of    tl-e    superrtructure    of 
he    new    dspot.       The    building    covers 
hug     area.      Interior   will   be    finished 
n    pine    ana    hardwoods.      Tlie    exterior 
0n   he    faced    with    pre.'sed    brick. 
iKrHi:01^ — 3     buildings.     1     story     and 
^-■,      ;rick,    $n«.o01i.      Long  Beacli,    I>os 
I    .«    Co.,    Cil.      -Architect.    A.    Burn- 
M  urges.    Story    Bldg.,   U    A.      Own- 
ity    of    Long    Beach.      Two    of    the 
igs    will    contain       six       standard 
'io:ns.  auditorium  to  seat  300.  of- 
•  ic.    and    will    cost    about    $30.00(1 
Tliey     will     be     erected     at     the 
;.•    street    and    East    Fourth    street 
.-■MS.      The    otlier   building   will    contain 
Sixteen    standard    diss    rooms,    auditp- 
riuiu    to    seat    500,    library,    offices,    etc.. 
and  will  cost  about  $S0,O0O.     Tlie  build- 
ings   will    be   of   brick    construction   and 
will    probably    be    plastered    on    the    ex- 
terior.     Seventeen    sets    of    plans    were 
receiv  d    in    competition    by    the    Boaril 
of    Education. 

RESERVOIR — Reinforced       concrete. 
Cost    not    stated.      Puente.    Los    Angeles 
r.i  ,  fal.   Engineer,  George  W.   Harding, 
'itizens'    National    Bank    Bldg.      L. 
iwners,     Puente     Water    Co.       The 
voir    will    be    2^^'>    feet    in    diameter 
-.,■:..    Ill  feet  deep.     Construction    will   be 
of    reinforced    concrete.       The    capacity 
of   the    big   tank    is   to    be    3.000,000    gal- 
lons.     Plans    are    complete    and    figures 
are  being  taken  by   the  en-Tlneer. 

WATER  .MAI.V  EXTENSIONS— Cost 
II. .1  stated.  San  Diego.  Cal.  Engineer, 
11  A.  Whitney,  San  Ulego  Water  I>e- 
l.animiit.  Owners,  City  of  San  Diego. 
J'l.iii..;    are   beiii.g   prepared    for   a   second 


liigli  pressure  pipe  line  from  the 
ClioUas  Reservoir  to  San  Di<  go.  The 
line  will  be  of  28-incli  pipe  and  four 
and  one-half  miles  long.  Bids  will  be 
called  for  as  soon  as  the  plans  can  be 
cuinplcled. 

Contracts  Awarded. 

STUDIO  BUlLDI.NtJS  —  Reinforced 
concrete.  $50,000.  Santa  Barbara, 
Santa  Barbara  Co.,  Cal,  Architect,  J, 
Corbley  Poole,  Santa  Barbara,  Own- 
ers, American  Film  Co,  Contractor, 
.Magnus  Jolinson,  Santa  Barbara.  Note: 
This  contract  has  been  taken  on  a  per- 
centage   basis. 

SCHOOLS — 2,  1  story  and  base,  brick 
and  frame.  Cost  not  stated.  Orange. 
Orange  Co.,  Cal.  Architect,  Fred  H. 
Eley,  Santa  Ana.  Owners,  City  of 
Orange.  Contractor,  George  Keuchel, 
Orange,  general  construction,  $36,774, 
American  Heating  Co,.  California 
Bldg.,  1..  A;  heating  and  ventilating, 
$2,450. 

SCHOOI. — 2  story  anfl  base,  rein- 
forced concrete,  $7fi,T60,  Seattle,  Wash. 
City  of  Seattle.  Contractor,  J.  W. 
Architect's  name  not  given.  Owners, 
Johnson,  Hogc  Bldg..  Seattle.  Contract 
price,    $76,760. 


PORTLAND  AND  OREGON. 

LODGE  HL\LT. — 2  story  and  base, 
brick.  Cost  not  stated.  Roseburg, 
Ore.  .\rcliitect.  Earl  .\.  Roberts,  Sell- 
ing Bldg,  Portland.  Owners,  Rose- 
burg Elks'  Hall  .Association.  The 
building  will  be  erected  on  a  corner 
lot  and  will  cover  an  area  of  50x100 
feet.  The  building  will  he  arranged 
around  an  open  court  with  stores  on 
two  sides.  The  court  will  be  laid  out 
in  handsome  gardens.  Interior  of  the 
liuilding  will  be  arranged  for  lodge 
I  alls,  banquet  room  and  a  number  of 
sleeping  rooms  and  suites.  Interior 
fini'h  will  be  of  pine  and  hardwoods. 
.\  central  heating  system  will  be  in- 
stalled. The  exterior  of  the  building 
will  lie  faced  with  pressed  brick.  Con- 
siderable ornamental  iron  will  be  used. 
Tile  will  l;e  used  in  all  baths.  Plans 
a  IV    being    prepared. 

CLUB  HOUSE— 2  story  and  base, 
frame.  Cost  not  stated.  Beaver  Lake, 
Ore.  .Architect,  D.  L.  Williams,  Cham- 
I  er  of  Commerce  Bldg..  Portland.  On-n- 
ers  Beaver  Lake  Cluh.  The  main  floor 
will  contain  one  large  living  room, 
kitchen  and  dining  room.  The  main 
room  will  extend  through  the  second 
Hour,  wliich  will  be  more  of  a  balcony 
ift'  ct  and  will  be  arranged  for  sleep- 
ing rooms  with  private  baths.  Two 
large  open  fire  places  are  to  be  in- 
Mailed  on  the  first  floor.  Mantels  will 
be  of  brick.  There  will  be  a  hot  water 
system  of  heating.  The  exterior  will 
be  covered  with  logs  and  shakes.  Plans 


sioned  to  prepare  plans  for  a  onc-»tory 
bulldint;  of  brick  and  stone,  wlilcli  will 
be  erected  at  the  corner  of  Yesler  Way 
and  23rd  avenue.  Other  tlian  the  fact 
that  the  building  Is  to  be  faced  with 
terra  cotta  and  stone  no  details  have 
been  decided  upon.  Complete  Infor- 
mation will  be  given  In  thes-e  columns 
as    the    plans    progress. 

LIBRARY — 1  story  and  base,  brick 
and  concrete,  $15,UU«,  Port  Tuwnscnd, 
Wash,  Arcliitects,  C.  Lewis  Wilson  & 
Co..  Northern  Bank  Bldg..  Seattle. 
Owners,  City  of  Port  Townsend.  Plans 
for  tills  building  have  been  completed 
and  figures  were  opened  by  City  Clerk 
George  Anderson  at  Port  Townsend  on 
March  4tli.  An  award  of  contract  will 
be  made  within  a  few  days. 

GARAGE — 2  story  and  base,  rein- 
forced com  ret",  $3C.0O0.  Se.attle,  Wash. 
Arc!  itctt.  V.  W  Voorhees,  Eltel  Bldg.. 
Seattle.  Owner.  L.  W.  Roe.  The  build- 
ing WMll  III  cocted  on  12th  avenue,  and 
will  cover  a  ground  area  of  121x11$ 
feet.  The  structure  lias  been  designed 
for  a  commercial  garage.  Construc- 
tion will  he  practically  fireproof  with 
a  cement  floor  on  the  first  story,  metal 
window  sash  and  frames  and  some 
metal  trim.  There  will  be  special  gas- 
oline storage  tanks.  The  exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  a  con- 
tract   will    be    awarded     within    a    few- 


da  \ 


.building  Contracts. 


.STORES  AND  0FF1CICS--2  story  and 
base,  brick  and  concrete,  $15,000.  Se- 
attle, Wash.  Architect,  Cliarles  Hayes, 
Jlelhorn  Bldg.,  Seattle.  Owners,  John 
.\abling  tt  al.  Contractor,  S.  G. 
Comts,  324  5th  Ave.,  Seattle.  Contract 
price,    $45,000. 

RAILROAD  CONSTRUCTION  —  $7,- 
000,000.  Wyoming.  Engineers,  Engi- 
neering Dept.  Burlington  Route.  Own- 
ers. Burlington  R.  R.  Contractors. 
Twohey  Bros..  Portland.  Contract 
price,   $7,000,000. 

SCHOOL — 2  story  and  base,  rein- 
forced concrete,  $77,474.  Seattle, 
Wash.  Architect's  name  not  given. 
Owners,  City  of  Seattle.  Contractors, 
.Manhattan  Co..  Inc.,  Central  Bldg.,  Se- 
att:e.      Contract   price.   $77,474. 

.STORE  AND  OFFICE  REPAIRS— 
$55  000.  Seattle.  Wash.  Architects. 
Bebb  &  Jlendell.  Haight  Bldg..  Seattle. 
Owners.  Denny  Bldg.  and  Times  Bldg. 
Contracts  have  just  been  awarded  for 
the  repair  of  fire  da.iiage  to  these  two 
buildings.  Contractor,  Alexander 

Pearson,  New  York  Bldg..  secured  both 
contracts,  llic  work  on  the  Times  Bldg. 
amounting  to  $20,000  and  on  the  Denny 
Bldg.    to  $25,000. 


in.£ 


red. 


I>\><:l':i(        SIGN-*        l<>"        (KXUBTK 
«  OKKKHS. 


SEATTLE  AND  WASfflNGTON. 

BRIDGE — Steel  and  concrete.  $10,000. 
I'oit  .Angeles,  Wash,  Engineer  J.  M- 
Baird,  White  Bldg.,  Seattle  Owners. 
Clallam  County.  Tills  structure  will 
be  erect-ed  over  the  Elwah  River  at 
Port  .Angeles.  There  will  be  concrete 
abutments  and  several  steel  spans. 
Plans  are  on  file  at  the  office  of  the 
engineer.  Bids  will  he  opened  on 
.Marcli     litth.  . 

LIBRARY— 1  story  and  base.  l.ricK 
■  ind  stone.  $:!0.»00.  Seattle.  Wai^li.  Ar- 
cliitect,  W.  .Marbury  Somervell,  White 
Bldg.,  Seattle.  Owners,  City  of  Seattle, 
-siuiuioo    uaa.|    isuf    SUM    V>oi!'Pi>'    -''I.T, 


ar.-fiil  Jielvetlon  linil  I'rolMirtlonlnu  "f 
Mntrrlillf«.  nnci  I'lireflil  Knulnc-orlni 
rnU-iilntlim  nnil  nrxicn.  >Iii»t  Be 
S„l,pleiiien<.-.1  l.v  ThoroiiBh  FIfltl 
lii.viieetlon. 

In  tiic  economic  design  of  ^ngineer- 
n.»  works,  it  has  been  common  to  as- 
unie  tlial  masonry  structures  were 
lernanent.  that  ste.  1  structures  had 
long  life,  and  that  limber  strvtctures 
lad  a  relatively  short  life.  That  no 
leHnite  statenif  nt  ran  be  nuule  with  ref- 
.r..„,.e  to  the  durability  of  any  struc- 
ure  unless  all  the  con.llIlonB  sur- 
•ounding  its  design,  construction,  and 
w,.  are    known,  is    made    evident  by  the 
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rciriil  riiiliiirv.  iiltoi^etlior  lim  iitiinoi- 
"iis.  tif  onjitliiperiiig'  stiuituies.  A 
iiKiMinry  dani  on  tin  iit>  uftii-iont  founda- 
I'liii  is  iiol  only  not  a  peiniam  nt  slnic- 
lliro  lot  iflvos  :in  eiionomis  liii'a  of 
.■afc'ly.  A  Ilinliei-  i-iili  .Inin  liitilt  :it 
niorli  li'ss  cost  nilsht  be  iinu-.'i  more 
lii'imaiienl. 

In    tlie   ili'slirn    of   i-oru-reln   si  inclines, 
it   has  lieen   the  practice  to  assiiiie   for 
them   a   very   Ions  life:   luit   that    many 
of  thcni,   hotli   plain  and   lelnforced,   are 
short-lived    Is    l-ecoiiilng    very    evident. 
Tills    is    particularly     true    of    concrete 
irrlsation   works.     The  ordinary  life  of 
limber    construction    when    exposed    to 
variations    of    moisture,    as    in     flumes 
and  similar  works,  is  from  G  to  .S  years, 
with    a    mucli    longer    life    of    Individual 
structures     under     peculiar     conditions. 
In     recent     irri(?ation     works     built     by 
till'     Government     and     by     Individuals, 
reinforced     concrete    has    been     widely 
used.      Some    of    It.    It    is    certain,    will 
not    last    as    long    as    timber.      Tliis    is 
not    due    to   any    inherent    weakness    in 
concrete,    whether    plain    or    reinforced, 
or  in  the  theory  of  reinforced  concrete, 
but     to     several     thing's,     of    which     the 
following      are      important:      (1)      The 
structures    are    often    df-signed    by    men 
not   familiar   with   local   conditions   and 
allowable    soil    pressures,    resulting    in 
a    structure   that   settles   unequally:   and 
while     unequal     settlement     of       timber 
work   is  ordinarily  of  little  importance, 
the    unequal    settlement    of    reinforced 
concrete   flume   may   cause   the   destruc- 
tion   of    the    structure:    (2)    the    ingre- 
dients of  tlie  concrete  are  not  properly 
proportioned    to   make   a    dense,    strong 
concrete,    the    proportions    being    com- 
monly   specified    as    1:2:4,    1:2H:5,    etc., 
without    reference    to    the    character   of 
the     sand     and     the     coarse     aggregate; 
(3)    the    field    inspection    is    of    a    most 
perfunctory      sort,      no      attempt      being 
made  to  check  up  tlie  work  of  the  con- 
tractor   by    making    control    beams    and 
test  cubes.     Where  fine  and   coarse  ag- 
gregate  are    found    together,   as    in    the 
case   of  gravel,   it  is   not  uncomfnon   for 
the   contractor   to  measure  the   fine  and 
coarse    aggregate     together.       With     a 
nominal     1:2:4     concrete     where       tiiere 
are    33  1-3    per    cent    voids    in    the    fine 
ami    coarse    aggregate    when    measured 
together,    tlie    one    part    of    cement    will 
be  sufficient  to  fill  only  one-half  of  the 
voids    in    the    aggregate.      Witli    the    or- 
dinary conditions  of  mixing  and  a   wet 
mix,   this  will  result  in  a  weak,  porous 
concrete    wlUch    wWl    disintegrate    when 
it    comes   in   contact   with    water.      In   a 
reinforced    concrete     fiuine       which     re- 
cently failed  after  brief  service,  it  was 
found    that    while    the    sand    and    gravel 
each    contained    3.")    per    cent    of    voids 
the   mixture   of   2%    parts   of   sand    with 
■>    parts    of   gravel    gave    7.3    parts,    with 
approximately    33    per    cent    voids,    giv- 
ing  2.4'  parts   voids   in   the   mixture.  The 
cement  paste   in    the   concrete   was   only 
sufficient     to     fill     approximately     four- 
Icnths    of    the    voids    in    the    aggregate. 
The    concrete    was    poroiis    and    chalky 
and   fell  apart   when   it  came  in  contact 
with   clear   water.     The   failure   of   this 
structure    is   similar    to  that  of   most    of 
iho-e    whose    failure    has    been    attrib- 
uted  to   the  action   of  alkali. 

Field  inspection  Is  much  more  im- 
portant in  the  construction  of  rein- 
forced concrete  than  In  timber  or  steel 
'onstructlon.  for.  in  the  latter,  only 
ibc  connections  are  made  in  the  field, 
and  defects  In  them  are  easily  seen- 
while  in  the  former  the  entire  struc- 
iiui-  IS  fabnaitc.i  in  the  field,  and  de- 


fects are   for   the   most  part  hidden. 

The  responsibilities  Involved  in  the 
U'c  of  reinforced  concrete  need  to  be 
iiinrc  deeply  a.p|)rcciate.  The  work 
■"^liiiiiid  include  not  only  the  calcula- 
linii  of  the  stresses  and  the  desi^rn  of 
the  parts,  but  also  the  mixing  and  pro- 
portioning of  the  concrete  and  the 
placing  of  tlie  steel.  The  principles 
of  design  and  construction  are  too 
well  known  for  engineers  to  charge 
unknow-n  causes  with  the  destruction 
of  structures  that  have  been  badly  de- 
signed and  constructed. — Engineering 
Record. 


OOVERNMKIVT      ARCHITECTURE. 


Tlic  fi  dcral  architectural  bureau  is 
a  pail  and  iiarcel  of  the  Treasury  De- 
lia rtment.  And  the  head  of  this  de- 
partment is  a  successful  business  man 
who  can  analyze  and  dissect  a  prop- 
osition, cull  out  the  facts  and  explain 
the  situation  in  plain  language,  which 
Is  readily  understood  by  all.  In  refer- 
ence to  the  repeal  of  the  "Tarsney 
Act,"  which  provided  for  architectural 
competition  for  Government  buildings, 
and  which  was  repealed  last  August, 
Secretary    McVeagh    said: 

The  repeal  of  the  Tarsney  act  was 
received  with  great  regret  by  the 
Treasury  Departz-nent  and  by  great 
numbers  of  people  who  are  especially 
interested  in  the  are  and  fitness  of  Gov- 
ernment buildings.  Our  Federal  Gov- 
ernment is  the  largest  builder  of  build- 
ings ever  known  in  the  world — and  its 
ouilding  enterprises  are  to  be  far  more 
important  still,  and  the  fact  that  It 
builds  in  eveiry  Ipart  of  (our  great 
country  gives  it  an  unexampled  influ- 
ence upon  the  architectural  art  of  the 
entire  people.  It  cannot  avoid  affect- 
ing in  a  pronounced  degree  the  archi- 
tectural taste,  knowledge  and  enjoy- 
ment of  the  nation.  It  cannot  avoid  af- 
fecting the  growth  of  good  architec- 
ture in  all  communities,  for  the  effect 
and  influence  of  our  building  opera- 
tions are  completely  nationalized.  The 
mere  facts  nationalize  this  influence. 
Tlie  Government,  therefore,  enjoys  in 
its  building  operations  a  tremendous 
opportunity  for  good  in  the  judgment 
of  all  who  regard  architecture  as  one 
of  the  liiportant  factors  of  the  higher 
civilization.  This  opportunity  is  really 
unexampled. 

Now  the  elimination  from  tlie  serv- 
ice of  the  Government  of  the  knowl- 
edge, gifts  and  inspirations  of  all  ar- 
chitects except  those  confined  within 
the  treasury  building  reduces  the  ar- 
cliitectural  dimensions  to  those  of  a 
■=ingle  arcliitecfs  office,  and  limits  us 
to  the  architectural  control  of  one 
man:  whereas  such  continual  building 
as  we  do,  such  opportunities  of  influ- 
ence upon  all  the  building  in  the  coun- 
try as  we  liave,  such  responsibilities 
to  the  architecture  of  the  nation  as 
we  cannot  relieve  ourselves  of,  de- 
mand that  the  Government  should 
have  at  its  disposal  every  bit  of  ar- 
chitectural ability  that  the  nation  pos- 
sesses. 

To  my  mind  it  is  absurd  to  bilieve 
that  any  single  architectural  office, 
wliether  a  Government  office  or  any 
other,  ought  to  design  every  one  of 
the  large  number  of  Government 
buildings  turned  out  annually,  when 
liinse  buildings  are  all  charged  with 
a  mission  of  a  rc.liitei'-tural  education 
to  every  part  of  the  c  niintr)-.  No  su- 
pervising architect  :,ii,|  no  piiv-ilc 
IlPdi  ever  existed  tu  wln.iu  ^uch  a  ijif;U 


liublic     duty     could     be     properly     com- 
mitted. 

The    Treasury    Deiiartment    is    doing 
excellent    work.      Under    this    adminis- 
tration   the    supervising   architect's    of- 
fice  has   lieen  revised.     It  has   not   only 
been    economized   largely,   not   only   has 
its   cost   of   operation   been   reduced,  but 
both   its  efficiency  and   its  architectural 
spirit    have    been    distinctly    confirmed 
and    advanced.      .\nd    wliatever   a    Gov- 
ernment   architectural    office    ought    to 
he    expected    to    do    it    is    competent    to 
do.      But,   as   I   have   said,    no   single   ar- 
chitectural   office,    no    single   set   of   de- 
signers, ought  ever  to  be  charged  with 
so    great    a    w-ork    and    so    grave    a    re- 
sponsitiility    as    the    entire    building    of 
the  Government:  and  no  architect's  of- 
fice,  such    as   this  or  any   other,   should 
be     thrown    upon     itself    or    .should    be 
taken    out   of   constant  association   and 
competition   with   all   the  other  success- 
ful  architects  and   architectural   offices. 
The    Government    architect — like    any 
otlier    successful     architect — needs     the 
touch  of  all  the  great  architectural  ac- 
tivity of  the  country,  and  to  be  in  con- 
stant   relation    with    all    the    architec- 
tural   thoughts    and    gifts    of    the    coun- 
try.     Nor    is    there   any   question    of   ex- 
pense  that   need   stand   in   the   way.     It 
can   easily   be   arranged,  and  if   the   de- 
partment had  been   permitted,   it   w-ould 
have    arranged    so    tliat    it    would    not 
have    cost    the    Government    any    more 
to    have    certain    of    its    buildings    de- 
signed   with    the    broad    aid    of    the   ar- 
chitectural world.  This  could  have. been 
accq.nplished,         notwithstanding       the 
fact    that    under    the    improvements    we 
have  inaugurated  the  cost  of  the  work 
of    the    Government's     own     office    has 
been    reduced.      I   hope,    therefore,    that 
the   Congress  will   reconsider  its  action 
of   the    last   session    and    restore   to   the 
Government    the    privilege    of    employ- 
ing   the    architects    of    the    country,    in 
at    least    the    comparatively      few      in- 
stances   where    it    was    the    practice    to 
employ    them. — American    Contractor. 


HARD   FIIVISH    FOR    SOFT   WOOD. 


Those  of  our  readers  wiio  are  called 
upon  to  give  a  hard  and  smooth  finish 
to  soft  wood  are  likely  to  be  interested 
in  a  suggestion  published  in  a  late 
issue  of  the  Woodworker  Art  Crafts- 
man,  and   reading  as   follows: 

■■When  only  a  thin  surface  is  re- 
quired, a  few^  coats  of  zinc  will  make 
the  surface  of  wood  almost  as  hard  as 
zinc  itself.  The  coating  will  be  a  very 
thin  one.  and  it  will  yield  to  light 
blows,  on  account  of  the  very  soft 
wood  underneath  the  coating  of  znic. 
To  give  wood  a  thick  and  very  hard 
surface,  cover  it  with  a  paste  made  up 
of:  Putty  powder,  1  pound;  powdered 
oxalic  acid,  one-fourth  pound;  and 
powdered  gum,  1  ounce.  Use  just 
enough  water  to  /aiake  the  paste  stiff-, 
then  spread  u'pon  the  wood  surface, 
and  place  aside  to  harden.  It  any 
trouble  is  experienced  in  making  the 
coating  adhere  to  the  surface  of  the 
wood,  give  the  surface  a  coating  of 
thin  glue  sizing,  or  mix  a  small  amount 
witli  the  ingredients  while  making  the 
paste.  The  coated  surface  should  be 
allowed  to  remain  undisturbed  for 
several  days,  until  the  paste  has  hard- 
ened to  a  degree  which  will  stand  any 
usage  it   is  likely  to  get. 

Crookx    In    Pliixter. 
lOven   the  bt-st   workmanship  and   nia- 
!•  rials    are    nut    always      a      guarantee 
aaaiiist    crai-k.-*    in    a    new    plaster    ceil 
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log     SoltleiiK'iit     of     foundations     ami 
ihrikage    of    Joists    aro    two    insuper- 


jtcotlon  tu  Hi 


causes.  Where  only  supernclal 
cracks  result,  tliey  may  be  easily 
witli  plaster  of  paris,  wlilcli  will 
;  tliem  impossible  to  detect  under 
ibseciuenliy  applied  decoration  or 
ring.  But,  it  tile  cracks  are  wide 
numerous,  niling  tlicm  is  apt  to 
•  a  patcliy  ceilinff,  and  is,  besides. 
Jljllous  task.  A  better  remedy  is  to 
cliee-'ecloth  over  tlie  entire 
ig,  pasting  it  in  the  same  manner 
apcr  is  applied.  Owing-  to  the  ac- 
ijnodatinK  elasticity  of  tlie  cloth, 
e.xistinK  and  future  cracks  are 
^red,  and  tlie  material  has  besides 
ntevcsting-  texture,  wliich  asserts 
f  l.lirough  the  painting-,  where  tliat 
lod  of  decoration  is  used.  It  the 
s  of  tlie  room  have  a  frieze  and 
>  mold,  the  cloth  can  be  carried 
the  sides,  and  its  edges  hidden 
il-r  the  mold.  Where  a  very  rough 
urc  is  desired,  a  heavier  cloth  can 
ubstituted. 

jwever,   hecau-^e  a  remedy  has  been 

one     should     not       lie       careless 

the    cause      of      ceiling      cracks. 

should    be    in      mind      when      the 

i<ie    of    the     house    is    put    up,    and 

rded   against,  as  far  as  possible,   by 

Ing    timbers    and    studding    in    such 

to    reduce    shrinkage    to      a 

i(iium.      By   this   is   meant   reducing 

horizontal   wood.      Ordinary  pine  or 

ce    will    shrink    a!)Out    a    half    inch 

he  toot  across  the  grain;   therefore, 

Ittle  as  possible   should   be   used   in 

■  position.     The   shrinkage   of   wood 

II  I     is     almost     Imperceptible.       A 

Mied   house   with    studs   running 

il    to    roof      and      with      ledger 

iii'tched   in   to   the   studs,    would 

only    the    floor    beams    on    tlie 

I  111.      A    poorly    framed       house, 

I-   contractor  builders  usuallj^  put 

winild    have    short   lengths    of   studs 

f"   '--nd   at   each    floor,    with    two   in- 

ioists   to  carry  the   floor  heams 

.-ibout    twelve    inches    of    hori-  " 

limber,     with     a     shrinkage     of 

n     inch.       Tills       in       the       whole 

111     uf    the    .house    might    run    into 

i     I     inches    and    no    end    of    ceiling 

This  careful  framing  up  is  one 

lilTirences    between    an    archi- 

"use     and     a     builder's. — Home 

iltiful. 


iJose  Gets  Next  Contractors' 
Convention. 


t-on<l  .Vuuiinl  Convention  of  The  Spec- 
ialty    Contriictors     Conclndeit     n-ith 
Bie   Dnuquet. 


The  business  of  the  Second  Annual 
nvention  of  the  Contractors"  and 
balers'  Association  was  concluded  at 
ven  o'clock  Friday  night. 
The  Constitution  and  By-Laws  were 
vised  and  the  name  was  changed  to 
e  Specialty  Contractors'  Protective 
sociatton  of  California. 
Under  the  terms  of  the  new-  Consti- 
tion  material  men,  unless  engaged 
30  in  a  specialty  contracting  busi- 
ss.  will  not  be  eligible  to  member- 
ip. 

Tiir  legislative  commiltep  recom- 
■iidi-.i  that  as  llic  present  lien  law  is 
tisfiirtoi-y   ,Tii,i   has  afliordod   .ndequale 


owner,  mei-haiiic,  con- 
tractor and  material  man,  and  lias  done 
piucli  to  put  the  building  business  on 
an  honest  basis,  that  all  amendments 
to  the  present  law  by  the  legislature 
lie  resisted.  '  Also  that  Senate  Bill  No. 
90,-1,  by  Boynton,  pertaining  to  work- 
men's compensation,  bo  endorsed,  and 
that  a  slight  reduction  of  the  compen- 
sation rates  as  provided  in  the  bill 
might  be  advocated. 

Also  that  Senate  Bill  No.  159,  by 
Finn,  relating  to  the  licensing  of 
Master  Plumbers;  also  Assembly  .  Bill 
No.  738,  by  Scott,  regulating  the  licen- 
sing of  electrical  contractors  be  in- 
dorsed and  that  the  Association  go  on 
record  as  favoring  the  licensing  of  all 
building    contractors. 

The  recomendations  of  the  committee 
were  unanimously  adopted.  Ex-State 
Secretary  Frank  Smith,  who  was  in- 
strumental in  organizing  the  Associa- 
tion, declined  to  be  a  candidate  for  re- 
election. He  was  given  a  vote  of 
thanks  for  his  faithful  and  efficient 
service  and  he  was  made  an  honorary 
.member   of   the   State   Association. 

The  following  oflScers  were  elected 
to    serve    for    the    ensunng   year: 

President,  J.  ID.  Steere,  San  Francis- 
co; Vice-President,  D.  W.  Stoville, 
Sacramento;  Secretary,  W.  S.  Scott,  San 
Francisco;  Treasurer,  W.  S.  Hanbridge, 
Han  Francisco:  Sergeant-at-arms,  Peter 
Hansen,   San   Francisco. 

Executive  Board — Chairman,  H.  C. 
Maddox,  Sacramento;  J.  C.  Stagg,  San 
Jose;  A,  G.  Labhard,  Sacramento;  H.  B. 
Lynch,  San  Francisco;  Thomas  Guilfoy, 
San  Francisco;  W  C.  Beck.  San  Fran- 
cisco. 

Second  Vice-Presidents:  San  Fran- 
cisco, H.  J.  Hughes;  San  Jose,  to  be 
selected;  Sacramento,  C.  Butler;  Stock- 
ton,   C.    Potten. 

Attorneys — Munday    &    Williams. 

San  Jose  was  the  unanimous  choice 
of  the  delegates  as  the  place  to  hold 
the  next  State  Convention  in  February, 
1914. 

Saturday  afternoon  the  visitors  w-ere 
taken  for  an  auto  ride  to  the  World's 
Fair  Grounds  and  from  there  through 
the  Presidio  Reservation  and  Golden 
Gate  Park  and  out  along  the  Ocean 
Bfach  to  the  Ingleside  House,  where 
refreshments    were    served. 

Saturday  night  the  three  days'  con- 
vention terminated  with  a  very  pleas- 
ing banquet  at  the  Cosmos  Cafe. 

Frank  J.  Klimm  presided  as  toast 
master  and  with  his  usual  good  nature 
and  aptness  in  introducing  the  various 
speakers  succeeded  in  making  the 
affair  a  great  success.  Following  well 
known  specialty  contractors  responded 
to  toasts:  Thos.  W.  Butcher,  J.  E. 
Steere,  P.  F.  Bradhoff,  Secretary  of  the 
Builders'  Exchange,  Oakland;  Wm. 
Makin,  Leroy  De  Luchi,  Tim  Seetan,  H. 
Scheele,  all  of  Oakland;  H.  C.  Muddox. 
Sacramento;  T.  E.  McShane,  Sacramen- 
to; A.  G.  Labhard,  Sacramento;  W.  T. 
Beck,  H.  J.  Hughes,  Chalmer  Munday 
and  E.  A.  Williams,  Attorneys  of  the 
Association,  and  W.  S.  Scott. 

The  past  year  has  been  very  success- 
ful and  the  enthusiasm  of  the  large 
number  of  delegates  to  the  convention 
.iust  closed  portends  a  prosperous 
future. 


North  brae     Terrace,     Bkly.       Haz(el 
■May  and   Wm  G  Johnston 


AHANDONMENT    OF    HOMESTEADS. 


FOnEIGN  TRADE  OPPORTUNITIBS. 

[Inquiries  In  which  addresses  are 
Qinltted  are  on  file  at  Bureau  of 
Foreign  and  Domestic  Commerce.  In 
applying  for  addresses  refer  to  nie 
number] 

Consuls  are  requested  to  contribute  to 
this  department,  and  in  doing  so 
should  In  each  Instance  state  In  what 
language  correspondence  should  be 
conducted. 


Fell.  2C,  J9I3— N  ATLANTIC  180-7^ 
\V  IMne  W  -laxN  100-7  Vi.  Okd.  Ives 
and   Julia   A  Scoville 
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No.  KMXt.  FnrmInK  Implement*, 
toolK,  mnelilner}',  etc. — An  American 
consul  reports  that  the  plans  now  being 
prepared  by  a  foreign  Government  to 
make  a  loan  through  land  owners  for 
the  execution  of  large  irrigation  works 
will  benefit  many  American  Interests. 
The  consul  believes  that  conditions  will 
soon  favor  the  establishment  of  a  big 
general  store  to  handle  all  sorts  of 
things  used  by  farmers  and  ranchmen, 
making  a  specialty  of  farming  Imple- 
ments, tools,  vehicles,  hard-.vare,  and 
mining  machinery.  A  considerable 
stock  woud  have  to  be  carried  in  order 
to  handle  the  trade,  whicli  would  come 
from  an  Immense  and  very  rich  terri- 
tory that  is  developing  in  agriculture 
and  mining,  as  well  as  being  one  of  the 
principal  stockgrowing  regions  of  the 
country. 

No.  I04.'{4.  Autotrucka,  traction  en- 
i;ine!i,  plena,  etc — A  report  from  an 
American  consul  states  that  the  price 
of  gas  oil  (semicrude  oil)  has  declined 
about  50  per  cent  in  his  district,  and  if 
Iiresent  intentions  are  carried  out.  a 
good  opportunity  will  be  offered  for 
the  sale  of  autotrucks  capable  of  use 
on  bad  roads,  and  of  traction  engines, 
plows,  etc.  Miners  will  use  pumps 
worked  by  motors,  and  agriculturists 
are  asking  for  information  as  to  motor 
plows,  corn  shellers,  harrows,  etc. 
vSeveral  firm  are  mentioned  as  being 
interested  in  these  lines,  and  their 
names,  together  with  the  language  to 
be  used  in  addressing  them,  can  be 
obtained  from  the  Bureau  of  Foreign 
and   r)ome?tic  Commerce. 

No.  KMS.').  Medium-priccil  automo. 
Iiilcx, — The  proprietor  of  a  garage  In  a 
South  African  city  informs  an  Ameri- 
can consulate  that  he  wishes  to  obtain 
the  agency  for  a  medium-priced  Ameri- 
can car.  The  machine  must  he  able  to 
letail  in  South  Africa  at  JIOOO  to  J1500 
for  touring  cars.  Light  cars,  high 
clearance,  and  low  petrol  consumption 
desired.  Transactions  will  be  conduct- 
ed  c-n  a  cash  basis. 

No.  10439.  Turpentine. — An  Ameri- 
can consul  in  Canada  reports  that  he 
has  been  requested  by  a  local  firm  of 
wholesale  hardware  dealers  to  obtain 
from  dealers  in  the  United  States 
prices  of  turpentine  delivered  In  the 
lity  in  which  the  Canadian  firm  is  lo- 
cated,  free  of  all   char,?es. 

No.  10440.  .\utomoblleii. — A  report 
from  an  American  consul  In  Germany 
states  that  an  experienced  automobile 
dealer  in  lils  district  wishes  to  secure 
the  agency  for  a  reliable  car  worth 
$1200  to  $1500.  with  all  modern  appli- 
ances. He  will  purchase  one  car  for 
demonstration  and  requires  that  the 
lirm  supplying  him  with  machines  shall 
keep  one  or  .-nore  cars  In  bond  in  some 
customboui-e  In  Germany,  ready  for  de- 
divery  when  sold.  He  also  wishes  to 
purchate  .;l:^«i.'  and  motors  ready  for 
Ihe    lonnean.    wliidi    he   desires   to    have 
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I  nill  in  lliat  roiintry  to  suit  the  Ger- 
iiiun  laslr.  I'ersoiis  desiring  to  enter 
Inio  5alps  agreements  wltli  him  should 
.-enil  full  iletalls  as  to  sizes,  prices, 
Pit.  lit*  piefers  correspondence  in 
(i.    m.in.    if    \,os  II>1<>. 

m...     IIM1I.       While    nnd    Te,l     loiiil A 

Kinopean  I  usincss  lirjn  informs  an 
Anieriinn  lonsiilale  that  it  would  like 
111  luivc  iiiiotatlons  on  white  and  red 
.(Ml     lioni     tome     lirni     in     the     United 

M;l1e>. 

M).  lUHSit.  Steel  lublne  iind  npiili- 
Hn«eii    ff«.r    petroleum    pipe       line. —  An 

American  oon  uiar  officer  in  a  Euro- 
pean country  has  cabled  the  name  of  a 
mm  that  desires  bids  on  steel  tubing 
of  various  dimensions  and  other  ap- 
pliances for  a  petroleum  pipe  line.  It 
is  said  tile  undertaking  may  Involve  a 
larjrc  sum. 

yn.  10388.  nutted  and  nelded  bed- 
Ntend  tiiblnK.— A  foreign  manufactur- 
ing company  has  requested  an  Ameri- 
can consul  to  place  it  in  communication 
with  manufacturers  of  butted  and 
welded  liedslead  tul)ing  This  company 
now  buys  annually  large  qutntities  of 
lul>ing  direct  from  the  United  States, 
hut  Its  business  Is  Increasing  and  pur- 
cliases  will  be  '.nade  from  tlie  best  bid- 
ders. This  firm  claims  to  be  tlie  largest 
manufacturer  of  iron  and  brass  bed- 
steads in  tile  country,  and  can  not  fill 
its  orders  at  the  present  time.  Finan- 
cial refei'ences  are  furnished,  and  in- 
terested American  concerns  should 
write  for  furtlier  specifications  and 
particulars. 

.\o.  10380.  Kitchen  utensils  and 
liuuseiioid  novelties. — A  report  from  an 
American  consular  officer  states  that  a 
l>usiness  firm  In  a  Mediterranean 
country  desires  to  be  placed  in  com- 
munication with  American  manufac- 
turers of  Kitchen  utensils  and  house- 
liold  novelties,  with  a  view  of  pur- 
cliasing  direct,  or  of  securing  tlie  local 
agency.  References  can  be  furnished, 
and  correspondence  may  be  in   English. 

No.  10390.  Machinery  and  tools  of 
various  kindN. — An  American  consul  in 
a  European  country  reports  tliat  there 
appears  to  be  a  first  class  opportunity 
for  American  manufacturers  so  desir- 
ig  to  make  connections  for  the  sale  of 
their  productsMn  the  country  in  which 
lie  is  located.  In  an  interview  with  a 
local  business  man,  who  has  important 
connections  througliout  tlie  country, 
he  was  requested  to  secure  illustrated 
catalogues  and  other  descriptive  matter 
relating  to  the  following  lines:  Wood- 
woi'king  and  metal  machinery,  such  as 
lathes,  drilling,  milling,  and  thread- 
cutting  macliinery,  planing  machines, 
circular  and  other  saws  and  acces- 
ories,  tools  of  every  description  for 
wood  and  metal  workers,  including 
carpenter,  plumbers,  blacksmiths,  etc. 
Copy  of  the  complete  report,  giving 
further  details  regarding  language  to 
he  used,  etc.,  can  be  obtained  from  the 
Bureau  of  Foreign  and  Domestic  Com- 
ruerce. 

No.  10303.  Glass,  steel,  Iron,  and 
■irunze  materials.— An  American  con- 
sular ofBcer  reports  that  a  firm  of  gen- 
eral merchants  and  importers  in  a 
Canadian  city  is  anxious  to  receive 
communications  from  American  manu- 
facturers of  and  dealers  in  the  follow- 
ing lines:  Wired  plain  glass,  exterior 
and  interior  ornamental  steel,  iron,  and 
bronze  materials  for  buildings.  Bank- 
references  are  furnished. 

>o.  lol::.^.  .^utonioMleH  and  aoces- 
xurles. — An  .\merican  consular  officer 
in  a  Latin  .\merican  country  reports 
that  a  co.iipaiix'  in  iiis  district   recently 


Foole  Mixer  on  street  paving 
in  Chico,  California 

There's  a  Foote  Mixer  for  every  job! 
Carried  in  Stock  by 

EDWARD  R.  BACON  &  CO. 

CONTRACTORS  EQUIPMENT. 
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FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  3S-40  NATOMA  ST.,  S.  F. 

Edward  B.  Bacon  is  positively  not  connected  with  any  other  firm. 


bought  oO  automobiles  of  European 
manufaciture,  and  is  contemplating 
purchasing  more.  The  company  has 
asked  to  be  put  in  communication  with 
.\merican  manufacturers  not  onl>-  of 
automobiles  but  also  of  accessories  and 
fixtures  for  the  sajme.  Correspondence 
and  literature  should  be  in  Spanish. 

>o.  KM25.  Offlee  furniture  and  sup- 
liiiex. — A  report  from  an  .\merlcan  con- 
sul states  that  a  firm  in  his  district 
iias  recentij'  gone  into  tlie  business  of 
handling  modern  office  appliances  and 
lias  requested  him  to  have  .\merican 
manufacturers  forward  catalogues  of 
all  kinds  of  modern  office  furniture, 
such  as  desks,  chairs,  wooden  and  steel 
filing  cases,  sectional  book  cases,  and 
any  modern  office  supplies.  If  possible 
correspondence     should     be     in     French. 

iVo.  104-7.  Anierleau  ;::oods  for  .Aus- 
tralia.— .\  manufacturers'  representa- 
tive in  -Australia  has  applied  to  an 
American  consulate  to  be  put  in  com- 
munication witli  manufacturers  of  gen- 
eral lines  of  merchandise  seeking  a 
■market    in    that    country. 

No.  10420.  retroleum  .incandescent 
lamps. — Tiie  Bureau  of  Foreign  and 
Domestic  Commerce  is  in  receipt  of  a 
communication  from  a  commercial  or- 
ganization calling  attention  to  the  fact 
that  a  great  many  petroleum  incan- 
descent lamps  are  sold  by  foreign  coun- 
tries in  tlie  Near  East.  The  letter  states 
that  there  is  a  splendid  opportunity  to 
introduce  American  lamps  of  this  type, 
and  a  local  business  firm,  whose  name 
is  given,  desires  to  be  placed  in  com- 
munication with  one  of  more  manufac- 
turers of  such  lamps,  with  a  view  of 
acting  as   their  agents   in   that  country. 

No.    i04:t0>.   steel   pipe The   American 

<oiisiil.iic    ijcncral    iit    Vaiicuuver,    Bri- 


tish Columbia,  Canada,  has  forwards 
a  newspaper  clipping  calling  for  ten- 
ders for  the  supply  of  steel  pipe  for 
the  municipality  of  Burnaby,  British 
Columbia.  These  supplies  include  about 
15  miles  of  steel  pipe,  varying  about 
meter  from  3  to  10  inches.  Tenders  will 
be  received  until  March  3.  Particulars 
may  be  obtained  at  tbe  office  of  the  en- 
gineers. Cleveland  &  Cameron,  lOOl 
Kogers  Building,  Edmonds,  froin  whom 
specifications,  schedule  of  quantities, 
etc.,  can  also   he  produced. 

No.  10431.  Machincr.v  for  nialiiue  tin- 
ware. etc»^A  civil  engineer  in  Russia 
has  informed  an  American  consulate 
tiiat  he  desires  to  get  in  touch  with 
American  factories  manufacturing 
machines  for  tin\<-are,etc..  as  well  as 
wltli  eloctrotechnical  factories,  as  lie 
wishes  to  become  an  a.gent  for  these 
lines    in    Russia. 


DESTBUCTIOX    CAUSED    IIV    KOHEST 
FIRES. 


SACRAMENTO,  February  25. —  An 
area  of  375,204  acres  in  California  suf- 
fered from  forest  fires  during  the  bien- 
nial period  which  ended  June  30,  1912, 
according  to  the  two-year  report  of 
State  Forester  G.  M.  Homans,  just  is- 
sued. Of  this  total  area  2S2,2S4  acres 
were  burned  over  in  1911  and  92.920 
acres  in  1912.  Estimates  of  the  actual 
damage  are  not  yet  cof.TipIete,  but  tlie 
State  Forester's  figure  •  "how  a  loss  ac- 
counted for  of  $146.S.SI.  Of  the  causes 
of  fire.  126  in  1911  were  of  incendiary 
origin.  Campers  contributed  to  109 
fires  in  the  two-year  period  and  light- 
ning was  responsible  for  317.  Rail- 
roads started  27  and  smokers  IC.  Fires 
starting  from  iinkiiowii  origin  num- 
bered 272. 


Issued  Weekly.  $3.00  Per  Year 


Thirteenth  Year,  No.  10. 


BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Indu^rial  Activities  of  the  Pacific  Coa^ 


Successor  to: 

California  Architect. 

Industrial  News  of  Alameda  Co. 
Builder  and  Contractor. 

Western  Builder. 


THIS  WEEK'S  ILLUSTRATIONS:H 


New  Saint  Joseph's  Church  Edifice.  Steel 
Frame  of  Which  Is  Now  Erected.  De- 
siegned  by  Architect  John  J.  Foley.  San 
Francisco. 

New  Italian  Civic  Building  Just  Com- 
pleted. Designed  by  Architect  Italo  Zan- 
olini,  San  Francisco. 


TUESDAY,  MARCH  11,  1913. 

SAN  FRANCISCO  AND  OAKLAND,  CALIFORNIA 


BUILDING  AND  INDUSTRIAL  NEWS 


Contractors  Equipment 


THAT  BRINGS  RESULTS 


Steam  Shovels 

Locomotives 

Locomotives 
Cranes 

Dump  Cars 

Tractors 

Crushers 

Screens 

Elevators 


Concrete  J  Mixers 

Cr  ncrete 

Elevators 

Road  Graders 

Derricks 

Clam  Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


Insley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 
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L.autli-«Jurgens 


1,  2,  3  «nd  S  Xor 
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IVIotop  XrucR 
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Building  <:ui.strui;t:rr.  durinjf  the 
past  month  has  gone  ahead  with  about 
tlie  usual  pace  co  npared  with  preced- 
ing years.  Figures  for  February  show 
pei-mits  to  have  been  let  and  contracts 
to  have  been  filed  for  $1,979,043  tor 
private  construction,  $121,921  for  Ex- 
position work.  $179,447  for  city  con- 
tracts and  $456,400  for  construction 
work  by  the  State  Board  of  Harbor 
Commissioners,  making  in  all  a  grand 
total   of   $2,736,813   for   the   month. 

Of  the  private  building  contracts  and 
permits  $946,242  was  for  brick  and  fire- 
proof construction,  $812,853  for  frame 
buildings  and  $219,948  was  classed  un- 
der the  head  of  alterations  ana  addi- 
tions. 

Comparing  this  total  with  the  figures 
of  former  years  we  have  the  following 
table: 

February,    1904     $    981.125 

February,    1905     1,200,880 

February,    1906     1,791,858 

February,    1907    4,355,513 

February.    190S     3,662,143 

February,    1909     2,871,495 

February,    1910     2.066,034 

February,    1911     1,568.680 

February,    1912     1,696,232 

February,    1913     1,979,043 

It  will  thus  be  seen  that  on  private 
construction  work  alone  the  month 
."hown  a  substantial  increase  over  the 
fame  month  last  year  and  the  two  pre- 
ceding years  as  well  as  sliowing  a 
natural  growth  with  increase  of  popu- 
lation. It  also  registers  an  increase  in 
the  amount  of  private  construction 
over  January  of  this  year.  On  the 
whole  the  month  has  been  normal  and 
very  near  tlie  two  million  mark  outside 
of  citj-  work,  government  construction 
or   state   imp-ovements. 


Northwestern  Canada  has  experienc- 
ed unexampled  progress  in  the  last 
few  years.  Reports  in  the  press  indi- 
cate that  the  exploitation  of  real 
estate  in  that  country  has  surpassed, 
almost  anythin.g  in  the  history  of  the 
country.  And  along  with  this  move- 
ment in  property  has  been  an  unex- 
ampled developmPnt  of  transportation 
and  in  building  of  railroad  lines.  Dur- 
ing- the  ten  months  w-hich  ended  with 
October  31st,  1912,  a  total  of  698  miles 
of  railroad  were  constructed  in  the 
province  of  Alberta  alone.  The  EN- 
CIXEER  calls  attention  to  the  fact  that 
.■iince  190n  there  has  been  an  activity 
in  railroad  construction  in  Canada 
without  precedent  in  llio  history  of  tlie 
Xorth  American  continent.  During  the 
\<-.iv  1912  the  Canadian  Northern  Rail- 
way built  463  miles  of  new  line  in  the 
|,ro'vln<c  and  the  Orand  Trunk  Pa.ilh- 
i,i.r,:i<ed  its  lllll.MKc  I'roni  3X4  lo  61'i 
miles. 


Reports  state  that  a  n^.v  slide  has 
commenced  at  the  Culebra  cut  In  the 
Panama  canal,  the  largest  that  has  yet 
taken  place.  Indications  are  that  about 
3  million  cubic  yards  are  in  motion  and 
that  it  win  take  till  the  late  autumn 
to  remove  the  material.  At  that  time 
the  water  is  to  be  turned  Into  the  canal 
and  this,  it  is  expected,  will  help  to 
the  eartli  in  place  by  exerting  counter 
pressure  to  a  considerable  degree.  At 
the  same  time  the  two  big  dredgers 
that  are  now  building  will  be  on  their 
way  to  the  Isthmus  and  their  combined 
capacity  is  over  one  million  cubic 
.\  ards  per  month.  With  these  in  opera- 
tion it  is  confidently  expected  that  the 
<  ut  will  easily  be  kept  open  when  once 
the  water  is  turned  in. 


A  remark  of  Bryan  when  addressing 
the  members  of  the  office  of  the  Sec- 
retary of  State  relative  to  tenure  of  of- 
fice seems  to  have  occasioned  a  good 
deal  of  gossip  in  political  circles.  It 
was  a  natural  renark  to  make  by  the 
executive  head  of  an  office  where  the 
great  majority  of  undersecretaries  are 
more  or  less  under  civil  service.  The 
reporters  seem  to  have  imagined  that 
the  remark  related  to  his  own  tenure 
of  office  ana  have  given  it  a  mysterious 
significance.  Both  Bryan  and  Wilson 
have  been  men  with  ideas  which  they 
wish  to  carry  out  and  political  jobs 
are  only  an  incident  to  their  career.  It 
is  evident  that  many  Job  chasers  are 
doomed  to  disappontment  as  neither  of 
them  have  ever  built  up  a  machine  or 
in  any  probability  expect  to.  And 
Marse  Henry  Watterson  and  William 
Randolph  Hearst  are  likely  to  be  the 
most  disappointed  of  all. 


The  rtport  made  fay  the  Bureau  of 
Building  Inspection  of  the  City  and 
County  of  San  Francisco  show  a  total  of 
building  construction  for  the  period 
from  May.  1906  to  February  28,  1913,  of 
$217,497,293.  Under  the  present  system 
of  issuing  permits  wherein  the  owner 
usually  understates  the  cost  of  con- 
struction these  figures  are  well  within 
the  limits,  and  if  the  actual  cost  were 
given  these  figures  would  be  naturally 
increased.  The  classified  list  and  num- 
ber of  permits  issued  between  May. 
1906  and  March  1,  1913,  is  as  follows: 

Class     ''A" 149      $29,292,661 

Class     "B" ISO        13.444,221 

Class     "C" 2437        72.995,972 

Frames     22314        83.9S2.7S0 

Alterations    1S479        l."!. 78!. 659 

Total     43559   $217.497, :">3 

Considering  the  fact  that  the  period 
covered  is  about  fix  years  and  nine 
months  the  yearly  average  is  over  31 
million  as  It  stands.  Had  city  work 
been  added  these  ligiires  would  be  ma- 
I.Tially  I'lcreased  not  lo  mention  the 
fact  tlia.  most  buildings  are  usually 
undervalued  In  the  permit. 
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A  iiiimlMM-  of  Mi'Ki-CBatcd  contiacts 
\Mii>  lilpd  last  Snturdny  for  the  con- 
stniotloii  or  an  annex  l>y  the  Stewart 
llnlel  Company.  To  all  of  them  there 
«-n.<i  appended  tlio  lollowing  stipula- 
tion: 

NOTICK    TO     Sim-CONTKACTOUS, 

L.^nOIIKIIS     AM)     M.\TKRIAI. 

MRN. 

This      contract      Is    entered      Into 
upon     the    express     condition     that 
there    shall    be    no    Hens      on      said 
Ixiildlngr     or     on     the   property     on 
\vhlch  same  Is  to  he  erected,  and  all 
sub-contractors,    laborers    and    ma- 
terial  men  arc   hereby  notified   that 
if    lliey    perform    labor    or    furnish 
material    In    or   for    the    erection   or 
construction     of    said     buildlngr,    or 
make  contracts   in  relation  tliereto, 
they    must    do    so    on    the    personal 
responsibility      of    the      person      or 
parties  contracting  with   th&.n.  and 
without  relying  on  any  lien  against 
said    building    or    the    property    on 
which   the  saaie  is  erected,  and   the 
performance    of    any    work    or    the 
furnishing   of   any    material    to    the 
contractor    for    said    building,    or   to 
any  sub-contractor  therefor,  or  the 
making  of  any   sub-contract   in   re- 
spect   thereto,    is    to   be    deemed   an 
assent    to    tlie    foregoing    condition. 
Evidently    tlie    owner    is    attempting 
to  stipulate  a  waiver  of  lien   rights   on 
the  part  of  material  men  and   sub-con- 
tractors but  the  notice  is  in  a  form  that 
does   not   express   waiver   in   very   clear 
ttrms  and  evidently  Is  Intended  to  con- 
tract   away    the   rights   of   third    parties 
wliich   cannot   be  done   in  any   case. 

Section  1201  of  the  Code  of  Civil 
Procedure,  otherwise  known  as  the 
Lien  Law  reads  as  follows:  Sec.  1201. 
It  shall  not  be  competent  for  the  own- 
er and  contractor,  or  either  of  them, 
by  any  term  of  their  contract,  or 
otherwise,  to  waive,  affect,  or  impair 
the  claims  ana  liens  of  other  persons 
whether  with  or  without  notice,  ex- 
cept by  their  written  consent,  and  any 
term  of  the  contract  to  that  effect  shall 
be    null    and   void. 

So  that  so  far  as  it  attenpts  to  bind 
tliird  parties  is  not  worth  tlie  paper 
it  is  written  on.  The  only  way  any 
one  can  waive  his  Hen  rights  under  the 
law  is  by  his  written  consent  and  this 
attempt  at  notice  and  stipulations  be- 
tween persons  wlio  do  not  sign  the 
contract  is  of  no  value  and  effect  what- 


Secretary  Fisher  has  seen  fit  to  re- 
fuse the  permit  of  the  city  to  the 
waters  of  Hetch-Hetchy  valley,  stating 
as  his  ground  of  refui^al  tliat  so  im- 
portant a  natural  curiosity  should  not 
he  radically  changed  -without  an  ex- 
press action  of  congress.  It  amounts 
to  about  the  same  tiling  as  the  con- 
tention of  the  nature  lovers. 

It  is  presumed  that  Mr.  Fisher  is 
sincere  in  his  opinion.  If  so  he  must 
liave  arrivf(j  at  this  conclusion  only 
recently  and  not  have  given  the  subject 
any  particular  thought  before. 

For  if  he  liad  why  did  he  have  the 
city  report  on  every  otiier  available 
source  of  supply  and  go  to  tlie  expense 
of  procuring  statistics  on  relative 
costs.  If  he  knew  about  the  situation 
in    the    first    instance    why    this    inter- 


minidable  delay  and   I 
tl  e    issue? 

However.  In  |.-i:nil( 
lii.-omlng  adniliilstraC 
man    wlio   lias   the   coi 


side  tracking 


virliuns.  Tlicn  inol'ably  somewliere 
abcuit  tlie  year  IIISO  we  will  get  a  water 
supply.  After  the  present  holders  of 
the  stock  of  the  Spring  Valley  Water 
funpany  liave  passed  Into  tlic  great 
beyond. 


Woodrow  Wilson  comes  to  the  head 
lit  tlie  Natior.  s  government  at  a  time 
wlien  there  is  a  period  of  great  change. 
Revolution  and  agitation  In  govern- 
ment have  been  marked  during  tlie  past 
Hve  years.  There  is  a  change  of  re- 
lation. The  old  order  is  changing, 
liringing  forth  the  new  and  in  this 
period  of  change  there  are  grave  re- 
sponsibilities. Mr.  Wilson  comes  to 
the  presidency  under  fortuitous  cir- 
cumstances. His  life  and  work  have 
been  amongst  idealistic  surroundings. 
He  has  a  most  comprehensive  know- 
ledge of  the  history  of  his  own  country. 
Tie  is  himself  an  authority  on  almost 
any  phase  of  its  existence.  He  is  un- 
der obligation  to  no  man  or  set  of 
men,  unless  it  be  William  Jennings 
Biyan,  and  Bryan  hi  nself  is  peculiarly 
free  from  any  outside  influence  and 
control.  Bryan  is  one  man  whom  the 
Interests  have  never  bought  or  intimi- 
dated, who  has  maintained  the  tenor  of 
liis  way  through  a  long  political  career 
and  has  consistently  stood  for  the 
Iieople. 

The  selection  of  his  cabinet  seems  to 
indicate  a  wise  choice  on  tlie  part  of 
the  President.  Thty  are  men  of  in- 
tegrity and  ability  so  far  as  the  public 
knows.  And  they  will  no  doubt  be 
competent  advisers  to  their  chief  in 
tlie  many  problems  that  will  confront 
liim.  Mr.  Wilson  comes  from  the  posi- 
tion of  College  President  to  President 
of  the  United  States.  Here's  hoping  he 
Willi  be  able  to  work  out  some  of  his 
ideals  of  government  and  leave  us  a 
better  govern  nent  than  he  received. 
In  this  he  will  receive  the  support  of 
all  good  citizens  whatever  tlieir  party 
affiliations. 

Tlie  Inaugural  Address  of  President 
AVilson  is  a  masterpiece  In  its  way  and 
appeals  to  the  people  with  the  direct- 
ness of  language  of  President  I.,incoln. 
It  announces  in  general  terms  the 
policy  which  the  people  may  expect  him 
to  follow.  His  message  to  Congress 
will  be  expected  to  embody  the  specific 
reforms  he  intends  to  accomplish  and 
state  the  specific  promises  to  which  he 
will  pledge  himself.  So  far  the  new 
President  has  set  a  high  standard  and 
all  good  men  should  rally  to  his  sup- 
port. His  appeal  to  the  patriotism  of 
every  lover  of  his  country  should  touch 
everyone  with  the  loftiness  of  purpose 
.  and  the  high  al  n  it  embodies.  Its 
closing  sentences  remind  one  of  Lin- 
coln's  Inaugural    address: 

"This  is  not  a  day  of  triumph:  it  is 
a  day  of  dedication.  Here  muster,  not 
tlie  forces  of  party,  but  the  forces  of 
humanity.  Men's  hearts  wait  upon  us: 
men's  lives  hang  in  the  balance:  men's 
hopes  c.ill  upon  us  to  say  what  we  will 
dii.  Who  shall  live  up  to  the  great 
trust?     Who  dares  fail   to  try? 

I  summhn  all  honest  men.  all 
pnlriotic,  all  forward-looking  men.  to 
my  side.  God  helpin.g  me,  I  will  not 
fail  them,  it  they  wHI  Imt  counsel  and 
sustain  me!" 

.^s  long  as  Woodrow  Wilson  lives  up 
In  the  higli  aim  expre.ssed  in  this  fore- 
wnrd  he  will  have  the  support  of  ,ill 
g.ind  men  whetlicr  they  belong  lo  his 
part,\-     or     fought     a.bjainsl    lilm     in     the 


polilical  campaign.  It  is  an  appeal  tl 
tile  courage,  loyalty  and  patriotism  o 
tlie  country  which  knows  no  party  line 
or  political  affiliations. 


Auditor    Boyle    has    held    up    tlie   de 
mand  of  Bion  J.   Arnold   for  tlie   montl 
of   January   amounting   to    $2,6C2.u4   fo 
want  of  authority  to  pay.     What  benefl 
the    city    has    derived    from   this   high] 
paid  expert  is  hard  to  tell.   All  we  hav 
received,    so    far   as   the    public    is    aM 
to  Judge,  is  some  recommendations  tl 
anybody    could    make    and     some    pi 
posed    charter      amendments      of      v. 
doubtful      value    and    very      ambigiK 
phraseology. 

And  the  United  Railroads  have  sUit 
that  they  wouGd  'make  no  more  e 
tensions.  That  if  the  city  is  going  in 
the  railroad  business  private  capii 
will  have  to  go  out  of  business. 

If  the  city  goes  into  tlie  street  raj 
way  business  it  is  certain  that  priv.it 
capital,  as  conducted  by  the  Unib 
Railroads,  will  have  to  go  out  of  bu^ 
ness.  For  about  two-thirds  of  i' 
capital  is  simply  paper  and  represeni 
no  investment  whatever.  And  tli 
United  Railroads  will  not  produce  ii 
books  for  the  Railroad  Commission, 
will  not  try  to  accommodate  the  • 
position  or  do  anything  else  unless  i 
people  give  it  valuable  concessions, 
is  about  time  that  the  city  take  a  ban 
in  the  matter  and  reduce  fares  By  s 
doing  the  city  can  build  its  own  lini 
and  the  people  can  pay  two  fares" ar 
get  oft  as  cheaply  as  they  do  now  ai; 
he  independent  of  this  arrogant  an 
bulldozing  monopoly. 


HEAHST  THE  ONLY  MAN  PROrEUt 
TO    FILL    THE    BILL. 


"We    Need    Another    Lincoln    to    Fn 
other    Slaves,"    shriek    the    Hearst 
gans  in  unison.     And  they  ask: 

Where  shall  we  find  the  man  to  fr( 
tlie  slaves  of  today,  not  black  men  fu 
grown,  but  white  children,  wea 
cheated  of  lite  before  life  has  reat 
bugun?  What  man,  what  party  wii 
millions  of  men  behind  it,  will  do  f> 
white  children  .what  Lincoln  did  ti 
black  men? 

We   twig.   Bill,   we   twig. 

Also  and  likewise  we'll  bite,  just  f 
the  fun  ot  it. 

Here    we    go.    Bill: 

MR.  CHAIRMAN— In  the  name 
the  little  children  doomed  to  hear 
aching  toil:  in  the  name  of  stroi 
bearded  men.  bearing  the  burdens 
a  slavery  worse  than  chattel:  in  t! 
name  of  worn  and  weary  and  wee 
ing  wo;nen,  "like  Niobe,  all  tears 
ill  the  name  of  Manhood  under  tl 
lash:  in  the  name  of  Womanlioi 
I'riven  to  sin;  in  the  name  ot  CliH 
hood  brutalized  over  by  the  Sinn 
Legrees  ot  Capital:  in  the  name  ot  t 
Nazarene  who  declared  little  chiblr. 
to  be  ot  the  Kingdom  ot  Heaven — T' 
Hee  nominates  for  the  vacant  seat  of  t 
martyred  Lincoln  that  Capsule 
(lenius.  that  Tabloid  of  Sincerity,  ai 
that  lOpitonic  of  Humility— at  once  t 
.leremiah  tu  Capital  and  the  Paul 
Labor — alike  the  Kind  Tower  of  P 
votion  to  Humanity  and  the  shrinkii 
Violet  ot  Modesty  —  the  Honor:il 
William  Randolph  Hearst  ot  Calitorn 
New'  York,  Illinois,  Massachusetts  a 
London.  Long,  loud  and  contiiiii 
applause.  the  audience  Hslng  i 
j. lining  In  singing,  "Lead.  Kin, I 
Light."-    ."^acraiucnto    Hoe. 
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Comparison  Of  European  And  American  Building  Con^rudion. 

Paper  Read  Before  the  Canton,  (O.)  Builders'  Exchange. 
By  Edmond  Hermann,  Architedl,  Canton,  Ohio. 


li.ilocaiisi.'-.  un  the  iiiie  liaml,  like 
thf  CliicHgu  lire,  tlie  Colliiiwood  dis- 
asti  1-  and  tlie  New  York  conllaBrution 
where  HO  ji:iiis  lost  their  lives,  and, 
on  the  otlier  liand,  collapsing:  of  Uuild- 
InKs  stii:i  under  construction,  wliich 
we  can  observe  In  reg-ular  turn,  are 
arousins  tlie  public  conscience,  and 
the  time  will  arrive  wben  a  thorougli 
Intuse-cleanins  among  some  of  our 
mo.st  olierished  and  moss-covered  in- 
stitutions and  traditions  will  and  must 
be    started. 

In  reading  of  all  these  accidents  tlie 
thinking  man  will  look  for  a  compari- 
son, and  nothing  will  be  nearer  than 
to  compare  our  state  of  affairs  with 
those  in  foreign  countries,  and,  in  do- 
ing so,  we  find  ttiat  aljl  the  odds  are 
on  our  sidfe.  Our  statistics  tell  us  a 
grewtome  story,  laying  bare  how  we 
sacrifice  j'early  enormous  fortunes 
through  astonisliing  ignorance  or 
punishable  frivolity,  and,  on  the  otlier 
liand,  show  us  that  in  enforcing  laws 
to  prevent  accidents  and  providing 
well  stringent  measures  for  the  safety' 
of  their  citizens  the  respective  gov- 
ernments of  the  European  nations  must 
be  looked  at  as  wise  heads  of  their 
families. 

To  find  out  what  methods  are  used 
obtain  the  desired  results  I  will  try 
show  you  the  practice  and  advan- 
tages of  these  methods.  Voluminous 
building  laws  and  ordinances  regulate 
ever.v  phase  of  building  construction, 
whither  intended  for  new  buildings 
or  remodeling  and  alterations.  They 
must  be  carried  out  to  the  letter,  and 
to  do  this  every  government  is  keep- 
ing a  staff  of  well  trained  men  whose 
'<  are  devoted  to  t!ie  services  of 
their  respective  departtnents,  and 
these  nif  n  also  have  .  the  power  to 
ng  those  violating  the  laws  before 
the  court,  where  they  are  prosecuted 
o  the  full  extent  of  the  law,  regard- 
ess  of  their  social  standing.  Before 
re  will  be  able  to  obtain  the  same  re- 
uUs  in  this  country  we  will  liave  to 
change  the  policies  entirely  wliich  we 
following  at  present, 
s  it  is  our  daily  experience  that  in 
enforcing  our  very  few  building  laws 
we  hear  too  much  opposition  to  this, 
which  very  often  is  called  "paternal- 
ism," and  we  also  learn  about  "indi- 
vidual riglits,"  etc,  but  if  the  author- 
ities had  always  listened  to  those 
howls  we  would  not  iiave  gone  forward 
one  step  in  our  ci\"ilization. 

To  cite  .iust  one  instance:  You 
would  not  have,  without  legislation, 
one  sidew<u:k  on  a  straight  level  in 
your  city,  but  you  would  have  to  walk 
ov«  r  planks,  bricks,  tiles,  cinders,  etc., 
up  and  down  steps,  with  greatest  dan- 
gers to  your  body.  Applying  to  these 
cases,  wiiere  tlie  whole  com-nunity. 
tie  entire  population,  is  interested, 
the  old  phr.-ise,  "liberty  and  rights." 
ferring    to    some    individuals,    is    only 


sense. 

cii  tiimi 


til 


i.ll.\ 


lh«  people  against  danger.s  of  all 
kinds,  hidden  in  poorly  constructed 
Buildings,  by   enforcing  laws  rigidly. 


wlilch  buildings  have  to  go  to  a  suc- 
cessful end  are,  lirst:  Their  "plan- 
ning and  designing,"  and,  second,  their 
"construction  and  erection:"  Tliese 
two  distinct  divisions  are  the  same  all 
over  tile  world,  but  the  carrying  out 
of  their  meaning  and  purpose  is  so 
different  from  each  other  in  this  coun- 
try and  Kurope  that  it  pays  well  to 
comparL-    them. 

Our  first  operation,  the  "planning 
and  designing,"  is  done  by  the  owner 
with  the  assistance  of  a  professional 
adviser.  The  owner  describes  in  gen- 
eral to  his  adviser  a  more  or  less 
rough  image  of  the  future  structure 
and  leaves  it  to  him  to  w'Ork  out  plans 
and  specifications,  according  to  which 
the  "construction  and  erection"  cannot 
be  done  well  without  having  the  "Plan- 
ning and  designing"  brought  to  a  suc- 
cessful end.  it  is  of  the  utmost  im- 
portance that  the  owner  select  a  skill- 
ful adviser.  This  adviser,  whicli  we 
might  ca.ll  "architect"  or  "builder,"  is 
supposed  to  understand  not  only  the 
construction  of  buildings,  but  ought 
to  be  conversant  with  the  laws  of 
states,  have  knowledge  of  all  the  ma- 
terial used  in  ever.v  building  to  the 
minutest  detail,  have  a  true  under- 
sitanding  of  the  different  arts  and 
crafts,  and  last,  but  not  least,  he  must 
be  trained  to  harmonize  beauty  with 
utility. 

All  this  knowledge  is  absolutely 
necessary  to  the  adviser  to  give  the 
owner  the  proper  service.  Why  is  it 
then,  that  when  the  adviser  is  equipped 
with  all  the  aforementioned  knowl- 
eil.ge  that  we  do  not  get  tlie  correct 
results? 

The  architects  of  other  nations  have 
to  go  through  a  severe  training  to  call 
themselves  architects.  If  anyone  else 
would  undertake  to  call  himself  an  ar- 
chitect without  iiaving  the  reciuired 
knowledge  lie  would  be  liable  to  pros- 
ecution. In  our  countr.v  an  architect  is 
in  many  cases  simply  an  amateur  that 
has  nerve  enough  to  stand  up  before 
the  people  and  "take  advantage  of 
their  ignorance  and  give  them  services 
for  .lust  a  nominal  fee  tliat  leads  the 
owner  into  all  kinds  of  trouble,  with 
the  final  result  that  the  construction 
of  a  building  is  onl.v  a  makeshift  of 
what   it   really   ought  to   be. 

The  t%vo  great  institutes  of  American 
architects,  recognizing  these  facts,  are 
endeavoring  to  secure  laws  which  will 
require  ever.v  architect  to  have  a  li- 
cense, just  the  same  as  licenses  are  re- 
quired for  doctors,  druggists,  etc.  This 
only    will   do  away    with    dilettantism. 

Under  "Planning  of  Buildings"  we 
furtheiinore  have  to  consider  the  laws 
whicli  arc  made  to  liave  the  buildings 
constructed  according  to  certain  rules 
and  regulations.  These  rules  embody 
our  experience  which  we  have  gained 
by  former  accidents  and  which  are 
lireventivr   measures. 

Our  second  operation,  "tlie  lonslruc- 
liou  and  creition."  is  .iust  the  same  as 
tiansf.  iring  theory  into  practice.  Tlie 
p^aus  are  liirned  over  to  the  building 
contractor  with  the  intention  to  have 
him   carry    out   the   Ideas  as   laid   down 


on  i>aper.  In  very  few  cities  of  our 
country  plan.s  must  be  submitted  to 
some  building  department  for  approval. 
In  Ohio  the  state  requires  all  plans 
which  comprise  the  construction  of 
liieatres,  assembly  halls,  churches, 
school  buildings,  club  and  lodge  build- 
ings, to  be  approved  by  the  state  de- 
partment, and  some  of  the  larger 
cities,  as  Columbus,  Toledo,  etc.,  re- 
Muirc  the  submittance  to  the  city 
building    department. 

In  smaller  cities  tliere  are  no  au- 
thorities to  look  after  this  matter,  and 
the  submittance  for  approval,  as  we, 
for  instance,  liave  In  our  city,  is  noth- 
ing more  tlian  a  Joke.  In  Germany 
every  plan,  whether  it  is  a  new  build- 
ing or  a  small  addition  to  any  dw'ell- 
ing  house,  or  even  a  stable,  must  be 
submitted  for  approval  to  the  author- 
size  as  our  countifs.  In  every  county 
a  learned  architect  is  standing  at  the 
head  of  a  department.  This  architect 
is  called  district  inspector.  To  him 
ities.  The  nation  is  divided  into  in- 
spection districts  of  about  the  samfe 
every  owner  has  to  submit  plana  In 
duplicate.  These  plans  must  show  the 
details  of  construction  and  must  be 
accompanied  by  a  plain  but  extensive 
description  of  the  construction,  show-, 
ing  for  what  purpose  every  room  and 
every  space  will  be  used,  what  loads 
are  intended  to  be  placed,  wliat  safety 
factors  are  used  for  computing  the. 
different  members  supporting  those 
loads,  and  the  fee  paid  to  the  county 
treasurer  is  figured  according  to  the 
class  of  construction  and  also  accord- 
ing  to   the   cubic   contents. 

The  dictrict  inspector  will  only  ap- 
prove those  plans  which  comply  with 
the  requirements  of  tlie  laws.  But  it 
is  not  sufficient  to  liave  plans  approved 
by  the  state  department:  it  is  just  uS' 
essential  to  have  trustworthy  persons 
look  after  the  erection  and  to  find  out 
whether  the  owner  is  constructing  the 
building  according  to  his  approved 
plans.  This  again  is  done  by  members 
of  the  same  inspection  department, 
and  there  are  two  ways  to  do  this. 
There  are  many  ordinances  in  every 
city  which  govern  tiie  safety  of  the 
men  employed  by  the  contractors  and 
protecting  the  people  from  injury  tliey 
might  receive  by  entering  buildings 
under  construction  or  passing  by  them 
on  the  streets.  To  have  these  ordi- 
nances properly  enforced  the  police  in 
general  will  look  after  and  Inspect 
every  building  under  construction  at 
short  intervales.  To  get  acquainted 
with  these  ordinances  the  police  lieu- 
tenants gather  their  men  every  morn-, 
ing  to  read  new  orclinances  and  ex- 
plain the  meaning  of  old  ones,  so  that 
the  men  might  get  aoiuainted  in  a 
short  time  with  the  requirements 
which  the  laws  provide  for  those  pur- 
poses. 

The  second  supervision  is  done  by 
a  special  commission  of  which  the  dis- 
trict aivliilect  is  the  head  and  which 
furtliermore  consists  of  three  -niore 
liractlcal  builders  appointed  by  the 
state  authorities.  This  commission 
visits   every   building   twice  during  Us 
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roiisliui-llon.  the  first  tiiiio  aftiT  llic 
liullilhi^  Ls  iiiiiuU-  walertlKht:  that  is, 
iirttT  It  Ik  t'overed  with  a  roof,  hut  not 
lilristi'i-eil.  so  that  tlic  meiiil)ers  of  tlic 
liullOlii);  lominlssloii  can  see  the  rough 
ciinslruillon  and  clieck  every  detail 
of  the  earr>inff  members.  After  this 
visit  the  UulldlnK  dare  not  he  touched 
for  six  consecutive  weeks,  except  for 
work  vvliich  must  he  done  by  plumbers 
and  steaniHtters.  This  period  of  six 
weeks  Is  very  issential  to  a  healthy 
and  di'y  l>uilding,  when  you  consider 
that  ail  the  buildings  used  for  occu- 
pancy of  people  must  be  of  slow  burn- 
ing or  fireproof  construction,  and  when 
you  consider  tlie  time  it  takes  to  dry 
out  a  brick  building,  as  it  lias  no  waJll 
less  than  thirteen  Indies  and  the  joists 
of  whicli  are  never  less  than  6xS 
Indies,  with  tlie  open  spaces  between 
lilled  with  incombustible  inaterial.  you 
will  clearly  see  the  reason  for  giving 
the  building  such  a  long  time  to  dry 
out. 

The  final  inspection  is  made  wlien 
the  owner  applies  for  "receipt  of  ac- 
ceptance." tliat  is,  when  it  is  ready  for 
occupancy.  The  same  commission 
which  visited  the  building  the  first 
time  concludes  its  inspection  with  this 
last  visit  and  certifies  the  owner  the 
;K'0€ptAnbeV  'Tviiich  means  that  be  can 
rent  the  building.  Xo  part  of  any 
building  can  lie  occupied  before  this 
commission  has  made  its  final  inspec- 
tion. The  fee.  which  is  paid  by  taking 
out  the  building  permit,  is  used  for 
paying  the  expenses  of  this  aforemen- 
tioned liullding  commission.  You,  per- 
haps, think  that  this  way  of  construct- 
ing buildings  is  connected  with  a  lot 
of  red  tape,  hut  when  you  compare  the 
results  which  must  be  obtained  by 
complying  with  rigid  building  laws 
aiid  ordinances  and  see  in  wliat  a 
despicable  way  too  many  of  our  build- 
ings are  thrown  together,  regardless 
oi  any  appearance  and  safety,  wou  will 
admit  that  the  slow  and'  safe  way  of 
Geiviiany  is  far  more  superior  to  tliat 
..f    ours 

The  material  used  in  tlie  construc- 
tion ot  buildings  in  Germany  is  the 
same  as  the  nlaterial  whicli  we  use 
here.  The  main  difference  is  that  the 
work  is  done  in  a  more  substantial 
way,  and  that  it  is  the  endeavor  of 
every  owner  and  builder  to  build 
bou.ses  that  last  and  will  pay  better 
interest  in  the  long  run.  instead  of 
trying  to  break  records  every  time  a 
new   structure   is   to  be   erected. 

In  large  citlfs  the  height  of  build- 
ings is  limited  in  proportion  to  the 
width  of  the  street,  and  so  it  is  that 
long  ."treets.  show  you  all  tlie  build- 
ings of  tlie  same  lieiglit.  which  we 
call  sky-line.  This  sky-liiie  would  he 
monotonous  to  look  at.  hut  the  roofs 
are  constructed  under  all  kinds  of 
angles  and  are  ornamented  with  dor- 
mers, towers,  etc..  and  so  relieve  the 
monotony  of  this  sky-line.  The  main 
cornice  of  everj-  house,  when  it  is  con- 
structed of  wood,  nust  111-  protected 
with  meta.l  about  five  feet  away  from 
the  adjoining  building  on  either  side 
to  prevent  the  spreading  of  firi'  over 
lo  lie  neighbor'.s  cornice.  ICvery  roof 
must  he  provided  with  plank  gangs 
for  in.'pection  of  the  cliimneys.  which 
ar.;  regularly  cleaned  by  licensed 
chimney  sweejiers.  as  all  the  ovens, 
slove-,  kilclieii  ranges,  etc.,  are  lieatci 
by  coal  (»r  wood,  wliicli  necessitates  a 
cleaning  out  of  the  chimney  Hues  lo 
avoid    clogging   up. 


The  iniLiilier  and  size  of  windows  is 
icgulated  In  proportion  lo  the  depth 
of  each  room.  Wings  adjoining  front 
liulldings  must  be  closed  by  Are  walls 
extending  two  feet  above  the  roof  and 
having  iron  doors  to  connect  tlie  dif- 
ferent stories.  All  the  openings  along 
the  neighbor's  lot  must  be  closed  with 
solid  glass,  brick  or  wire  glass,  and  no 
window    r.r    an.\-    kind    Is    permitted. 


This  gives  in  general  some  idea  of 
tlie  difference  between  European  build- 
ing construction-  and  supervision  and 
the  construction  and  supervision  in 
our  country,  and  it  is  hoped  that  it 
will  not  be  long  before  municipal  and 
government  laws  in  our  state  will  con- 
trol the  erection  ot  our  buildings, 
wliether  public  or  private,  along  the 
same    line. 
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APARTMENT  HOUSES. 

.SAX  FUANCTSCO — Apartment  house. 
:;  story  and  base,  frame,  $30,00U.  Ar- 
chitect, Henry  C.  Smith,  Humboldt 
Bank  Bldg.,  S.  F.  Owner,  Mrs.  Anna 
C.  Brownlee.  This  building  has  been 
mentioned  in  these  columns  a  number 
of  times  before.  Plans  are  now  con- 
Jilete  anid  flgVires  are  toeing  taken. 
The  building  is  designed  to  contain 
a  number  fit  two  and  three  room 
suites  witli  wall  beds  and  private 
bath  rooms.  Interiors  will  be  hand- 
somely finished  in  pine  and  hardwood 
venter.  Oak  floors  will  he  used  in  the 
principal  rooms.  A  central  heating 
system  will  be  installed.  Hot  and  cold 
running  water  will  be  supplied  to  all 
rooms.  The  exterior  of  the  building 
will  be  covered  with  cement  plaster 
on    metal    lath. 

SAN  FRANCISCO — Apartment  house. 
3  story  and  base,  frame,  $20,000.  Ar- 
chitect, .loseph  Calien,  45  Kearny  St.. 
S.  F.  Owners.  James  and  Mary  Ward. 
The  building  will  be  erected  at  the 
southeast  corner  gf  Clay  and  Taylor 
streets.  There  will  be  stores  on  the 
first  floor  and  a  number  of  two  and 
thrfe  room  suites  on  the  upper  two 
floors.  Interior  finish  will  l)e  of  pine 
and  redwood  with  so.  le  hardwood 
floors.  All  suites  will  have  connect- 
ing batlis  and  wall  beds.  A  central 
1  eating  system  and  hot  water  plant 
will  be  installed.  Bath  rooms  will 
have  tile  wainscot.  The  exterior  of 
tlie  building  will  lie  covered  with 
shiplap.  Plans  tor  this  worl<  are  now 
being    jirepared. 

SAX  FRANCISCO — Apartment  house. 
3  story  and  base,  frame,  $13,000.  .\r- 
chitect.s,  Dunn  &  Kearns,  Monadnoek 
Rldg.,  S.  F.  Owners.  Metropolis  In- 
vestment Co.  The  building  will  cover 
an  area  of  37',^x94  feet  and  will  con- 
tain apartments  arranged  in  S'uites  of 
two  and  three  rooms  each.  There  will 
he  a  central  heating  system  and  hot 
water  plant.  All  suitts  will  have  pri- 
vate baths  and  wall  beds.  Interiors 
will  lie  finished  in  pine  and  redwood. 
Some  oak  floors  will  he  used.  Tile 
will  hi  used  in  the  bath  room  and 
kitchens.  The  exterior  of  the  house 
will  he  covered  with  rustic  and  t;e- 
ment  plaster  on  nii  lal  lath.  Plans 
are  (Oinplete  and  in  the  bands  of  llie 
ciwneis  who  will  do  tlie  work  h.\'  Day 
Labor. 

SAX  l''lt.\XClSC(l— Apartment  house. 
:;  story  and  base,  reinforceil  concrete. 
$1(1.(1(10.  Ari'hiteet.  C.  Fantoni.  MI  i; 
Kearny  St..  S.  F.  Owner's  name  willi- 
hchl.  Tlie  building  will  contain  a 
nil  III. cr  cpC  (wo  room  suites  witli  |iii- 
\M(,-    l.alh.'.       Interior    finish    will    be    ..f 
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There  will  be  a  hot  water  plant  in- 
stalled. Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Only 
preliminary  plans  have  been  pre- 
pared and  working  drawings  will  be 
completed    as    rapidly    as    possible. 

SAN  FRANCISCO— Apartment  house, 
6  story  and  base.  Class  C  construc- 
tion. $75,000.  Architects,  O'Brien  Bros., 
Clunie  Bldg..  S.  F.  Owner's  name  with- 
held. The  building  will  be  erected 
in  the  south  line  of  Bush  street  near 
.Alason.  and  will  have  a  frontage  of  50 
feet  and  a  depth  of  137H  feet.  The 
interior  will  be  arranged  for  a  number 
of  two  and  three  room  suites,  all  of 
which  will  have  connectin.g  baths  and 
wall  beds.  Plans  include  a  steam  heat- 
ing plant,  elevator  service,  vacuum 
cleaning  system  and  hot  water  plant. 
Interior  will  be  finished  in  pine  and 
hardwoods.  Bath  rooms  will  have  ce- 
ment floors  and  tile  wainscot.  The  ex- 
terior of  the  building  will  be  faced 
with  pressed  brick  and  cement  plas- 
ter. Plans  are  complete  and  figures 
are    being    taken. 

SAN  FRANCISCO— Apart,  nent  house. 
3  story  and  base,  frame,  $20,000.  Ar- 
chlttct.  Edward  E.  Young.  251  Kearny 
St..  S.  F.  Owner.  Herman  Hogrefe. 
Tlie  building  will  be  erected  at  the 
northeast  corner  of  Union  and  Van 
Xpss  avenue,  and  will  cover  an  area 
of  30x90  feet.  Stores  will  occupy  the 
first  floor.  Upper  two  floors  will  be 
arranged  for  eleven  apartments  of 
two  and  three  rooms  lacli.  .All  suites 
will  have  wall  beds  and  private  bath 
rooms.  Interior  will  be  finis'.ied  in 
pine  and  elm  veneer.  Tile  and  mar- 
ble will  be  used  in  the  hath  rooms 
and  entrance  lobby.  There  will  be  a 
central  heating  system  and  hot  water 
idaiit.  The  exterior  of  the  building 
will  be  covered  with  shiplap  and 
special  run  rustic.  Plans  are  complete 
ami  the  work  will  be  done  bv  Dav 
Labor. 

OAKi.A.VD.  C.U^.  — Aiiarlment  house, 
'■''  story  and  base,  frame,  $0,000.  .Ar- 
chitect, none.  Owner,  E.  A.  Schmidt. 
1077  IDth  St..  Oakland.  The  building 
has  been  designed  to  contain  33  rooms 
\\hich  wi'.l  be  arranged  In  two-room 
apart  iients  with  wall  beds  and  pri- 
vate baths.  All  interior  finish  will  be 
cif  pill,  cir  redwood.  Some  oak  floors 
will  be  used.  Path  rooms  will  have 
tile  wainscot.  Gas  gratis  will  proh- 
al.lv  Ic  used.  Mantels  will  he  of  tile. 
The  cxtirior  of  the  building  will  he 
I  ii\  end  with  cement  plaster  on  metal 
huh.  Plans  are  In  the  ban. Is  of  the 
..wiier  ;,M.l  the  w.iik  will  b.  .lone  by. 
IMV      I,. (...>. 

IMCII.Miixn.  CiiNTUA  I'dSTA  CO.. 
i'Al,.--A|iai(iiiriil  house.  2  story  and 
has,.,    flam.-.      Cost    not    slated.      Arcbl- 
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I'il,  C.  S.  .\lf.\'all,\,  Jleclunilc-s-  liiali- 
liilu  Blilg.,  S.  F.  Owner,  W.  B.  Vkk- 
eis.  Tills  luiihlins  will  contain  elgrlit 
suitfs  of  tn-n  inul  Ihree  rooms  eacli. 
Tliero  will  l.r  wall  lii>cls  anil  private 
lialli  r.M.ms.  liiliM-i.,,  \nI11  i,e  finished 
i)iiie  anil  rt-clucKil.  Suiiic  tile  will 
be  used  in  ilie  liatlis.  A  cenlfal  heat- 
ing- system  and  hot  water  heater  will 
he  installed.  The  exterior  of  the 
Inilhllng  will  he  covered  witii  rustii- 
and  sliiplap.  Plans  are  complete  and 
tignres   are   under  advisement. 

PORTLAND.  ORE.  —  Apartment 
iiouse,  6  story  and  hase.  reinforced 
concrete,  $230,000.  Architects,  John- 
son &  Mayer,  Sellin{>:  Bldg-.,  Portland. 
Owner,  Charles  H.  Leiiman,  Yeon  Bldg., 
Portland.  This  building  will  occupy 
a  corner  site  and  will  rover  an  area 
of  135.\100  feet.  Con.«truction  will  be 
Hieproof  througliout  with  reinforced 
concrete  walls,  floors  and  roof.  Inte- 
rior partitions  will  be  of  tile  or  metal 
lath  and  plaster.  Interior  will  be  ar- 
iged  for  ol  apartments  of  from  tour 
si.\  rooms  each.  All  suites  will 
have  private  baths  and  wall  beds.  In- 
ior  will  be  finished  in  pine  and 
hardwoods,  the  bath  rooms  in  tile  and 
composition.  Plans  provide  for  steam 
l:eat,  elevator  service,  hot  water  sys- 
tem, vacuum  cleaning  and  dumb  wait- 
rs.  Besides  tlie  suites  there  will  be 
large  lobby,  amusement  room  and 
ocial  hall.  All  suites  will  have  out- 
side sleeping  porches.  The  exterior 
of  the  building  will  he  faced  with  ce- 
ment planter.  Plans  are  being  pre- 
pared. 

LOS  ANGELEl?,  CAL.— Apart.nent 
house,  3  story  and  base,  brick.  Cost 
not  stated.  Architect,  E.  R.  Jeffcry, 
Citizens'  National  Bank  Bldg..  L.  A. 
Owner,  Mrs.  Ella  Barker.  The  build- 
ing is  to  occupy  a  corner  site  and  will 
contain  90  rooms,  arranged  in  two 
and  three  room  suites  with  private 
baths  and  wall  beds.  Interior  will  be 
finished  in  pine  with  some  hardwood 
floors.  Plans  provide  for  steam  lieat. 
elevator  service  and  a  vacuum  clean- 
ing system.  The  exterior  of  tlie  build- 
ing- will  be  faced  with  pressed  brick. 
Tlie  -n-ork  has  been  mentioned  here  be- 
fore. Plans  are  now  complete  and 
figures    are    being    taken. 

LOS  AXGELES,  CAL. — Apartment 
house,  4  story  and  hase,  brick.  Cost 
not  stated.  Architects,  Home  Seekers 
Huilding  Corp.,  Higgins  Bldg.,  L.  A. 
Owner,  Mrs.  P.  G.  Tompkins.  The 
huilding  will  cover  an  area  of  42x130 
feet  and  will  contain  SO  rooms  ar- 
ranged in  two  and  three  room  suites 
■with  private  baths  and  wall  beds. 
There  will  be  steam  heat  ana  eleva- 
tor service.  Interior  finish  will  be  of 
pine  with  some  hardwood  floors  and 
oak  veneer.  Bath  rooms  will  have  tile 
wainscot  and  co.nposition  floors.  A 
vacuum  cleaning  system  and  hot  water 
plant  will  be  installed.  The  exterior 
of  the  building  will  he  faced  with 
|)ressed  brick.  Plans  for  the  work  are 
being   prepared. 

LOS  ANGELES,  C.4L.— Apartment 
house,  3  story  and  hase,  brick.  Cost 
not  stated.  Architects.  Kysor  &  Big- 
gar,  Wright  and  Callender  Bldg..  L.  A 
Owner.  P.  Lane.  The  building  will 
cover  an  area  of  46x135  feet.  The  in- 
terior has  been  planned  for  75  rooms, 
arranged  in  suites  of  two  and  three 
rooms  fach.  All  apartments  will  have^ 
connecting  baths  and  wall  beds.  Steam 
heat,  a  hot  and  cold  water  supply  sys- 
tem, elevators  and  a  vacuum  cleaning 
system   are   specified   in   the   mechanical 
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floors.  Halhs  will  have  composition 
floors  and  tile  wainscot.  .Metal  win- 
dow frames  and  sash  are  specllleil. 
The  exterior  of  the  building  will  I.e 
facoil  witli  pressed  lirick.  Kntrancr 
will  l„.  linishcl  in  inarlile  :uid  Illc. 
IMans     an-     Iniim     |,rcl>ari-d. 


Contracts  Awarded 

OAKLAND,  CAL.— .\parlment  lions.. 
:;  siory  and  base,  frame,  (.'ost  not  stat- 
ed. Arciiitect.',  Cunningham  &  Poli- 
teo.  First  National  Bank  Uldg..  S.  V. 
Owner,  n.  Owyer.  Contractor  VV.  A. 
Savage  (at  the  site)  41st  and  Pied- 
mont avenue,  Oakand.  This  contract 
lias   been   taken   on  a   percentage  basis. 

LOS  ANGELES.  CAL.— Apartment 
house,  3  story  and  base.  Cla.ss  C  con- 
struction, $36,000,  Architect,  Leonard 
A.  Cooke,  100  East  Colorado  St.,  L.  A. 
Owner,  Mrs.  F.  T.  D-andy.  Contractor, 
Whiting  Tiiompson,  Douglas  Bldg.,  L 
A.      Contract    price,    $36,000. 


BANKS. 

SANTA  CLARA.  SANTA  CLARA  CO.. 
CAL. — Bank  alterations  and  additions 
brick  construction,  $30,000.  rchitect. 
W.  H.  Weeks,  75  Post  St.,  S.  P.  Own- 
ers. Bank  of  Santa  Clara.  Plans  and 
specifications  are  complete  and  have 
been  out  for  figures  on  this  work  and 
bids  will  be  opened  at  once.  The  -nork 
will  include  complete  new  bank  fix- 
tures, vault  work  and  interior  finish 
and  decoration.  An  addition  to  the 
present  building  will  also  be  con- 
structed. Plans  have  been  out  for  fig- 
ures and  a  contract  will  be  awarded 
with    a    few    da>s. 


BRIDGES,  DAMS  AND  HARBOR 
WORK. 


SAX  FRANCISCO— Pier  No.  46,  wood 
pile  construction.  Cost  not  stated. 
Engineer,  Assistant  State  Engineer, 
Ferry  Bldg..  S.  F.  Owners.  State  of 
California.  Plans  and  specifications 
have  been  approved  for  tlie  construc- 
tion of  Pier  No.  46.  wliich  is  to  be 
erected  betw'een  Pier  No.  44  and  the 
Channel.  This  structure  will  be  car- 
ried on  wood  pill  s  and  will  have  a 
frame  shed  covering  the  whole  struc- 
ture. The  pier  will  be  SOO  feet  in 
length  and  200  feet  wide.  Besides  the 
shed  there  W'ill  be  two  spur  tracks. 
Bids  will  be  called  for  as  soon  as  the 
plans  receive  the  approval  of  tlie 
State    Board    of   Control. 

SEATTLE.  WASH.— Bridge--,  .s  re- 
Inforcrd  concrete  and  steel.  $2,000,000. 
i'^ngineer.  Cit>-  Department  of  Engi- 
neerinK.  Seattle.  Owners,  City  of  Se- 
.ittle.  The  question  of  providing  suit- 
able ways  and  means  tor  handling  traf- 
fic in  certain  sections  of  the  city,  and 
especially  in  the  neighborhood  of  the 
Lake  Washington  Canal  has  been  re- 
cently decided  by  the  City  Council. 
Instead  of  constructing  a  system  of 
subways  the  Council  went  on  record 
at  its  last  meeting  as  being  in  favor  of 
constructing  the  following  bridges: 
I'"remont  and  Westlake:  15th  N\V  at 
Ballard;  Eastlake  and  6th  avenue  N.: 
.Mountake  avenue  and  University 
Ground.';  Spokane  avenue  and  East 
Waterway:  Westlake  and  Stone  Way. 
and  3rd  avenue  W.  at  Ross.  Plans  will 
be    ordered    at    once. 


•MODESTO,  STANI,-;lA[;s  CO.,  CAU 
—Church,  2  story  and  base,  reinforced 
■onorete.  $24,000.  Architect,  Jolin  J. 
l-"olcy.  4.6  Kearny  St.,  S,  F,  Ownrrg. 
St,  Stanislaus  PariHli.  This  huilding 
will  be  designed  in  the  Spanish  Colo- 
nial style  with  a  cement  jilastcr  ex- 
leilor  and  clay  tile  roof.  The  main 
au.litorium  will  have  a  seating  capac- 
ity of  .-,00  people  and  will  be  Dnlahed 
in  i)ine.  redwood  and  ornamental  plas- 
ter. A  central  heating  system  will  be 
installed.  Working  drawings  are  be- 
ing prepared  and  bids  will  be  called 
for  as   soon    as   possible. 

Contracts  Awarded. 

SAN  FRANCISCO— Church.  2  story 
and  hase.  reinforced  concrete,  $50,000. 
Ar.bitect,  P.  Brouchoud.  52  Bush  St„ 
S.  h\  Owner.s,  Frencli  Catholic  Churcli! 
Contractor,  ,Iames  .McLaughlin.  244 
Kearny  St..  concrete  work,  $26,000. 
-N'ote:  This  is  the  only  contract  so  far 
awarded.  Plans  for  the  balance  of  the 
work  are  complete  and  figures  will  be 
called    for    within    a    short    time. 


FACTORIES  &  WAREHOUSES. 

SA.\  FRANCISCO— Warehouse  addi- 
tion, 2  story  frame,  $2,000.  Architect, 
none.  Owners.  Roebling  Construction 
Co..  Crocker  Bldg..  S.  F.  Tlie  addition 
will  he  made  to  a  building  30x75  feet. 
Tliere  will  be  a  concrete  foundation, 
metal  skylights,  corrugated  iron  roof 
and  sheathing.  Interior  will  not  be 
finished.  Plans  are  complete  and  the 
work   will  be  done  by  Day  Labor. 

SAN  FRANCISCO— Dairy  depot,  2 
stor.v  and  base,  reinforced  concrete. 
I'ost  not  stated.  Engineer,  C.  F.  Wie- 
land.  Mutual  Savings  Bank  Bldg.,  S. 
F.  Owners,  Dairy  Delivery  Co.  The 
building  will  be  erected  on  the  prop- 
erty at  1350  19th  street,  the  site  of  the 
present  plant  of  the  owners.  Tlie 
structure  will  cover  an  area  of  64»x60 
feet  and  will  be  practically  fireproof 
tliroughout.  There  will  he  reinforced 
concrete  walls  and  floors,  tar  and 
gravel  roof  and  metal  window  .sash 
and  frames.  Special  attention  has 
been  given  to  the  ssanitary  conditions. 
Tlie  exterior  of  the  building  will  he 
faced  with  cement  plaster.  Plans  are 
being    prepared, 

LOS  ANGELES,  CAL. — War.hou.se.  3 
story  and  base,  brick,  $30,onfl.  Arohl- 
tect,  none.  Owners,  ,1.  M.  Overell  Fur- 
niture Co.,  700  South  Main  St.,  L.  A. 
Tills  company  has  ordered  plans  pre- 
pared for  a  warehouse  structure  70x 
140  feet.  There  will  be  brick  exterior 
walls  faced  with  blue  pressed  brick. 
Interior  construction  will  be  of  the 
heavy  mill  type.  Plans  include  eleva- 
tor service.  Bids  will  he  called  for  on 
the   work    within  a   short   time. 

LOS  ANGELES.  CAL.— Factory.  2 
story  and  base,  brick,  $20,000,  Archi- 
tect, T.  Beverley  Kelm,  Jr.,  Co.,  Title 
Insurance  Bldg.,  L.  A.  Owner,  J.  W. 
I'^arl.  The  building  has  been  designed 
for  a  photo  engraving  plant,  and  has 
been  l.ased  for  a  long  term  to  the  Na- 
tional Engraving  Co.  Tlie  structure 
wail  cover  an  area  of  50x145  feet.  In- 
terioi-  will  lie  finished  in  pine  through- 
out. There  will  he  metal  window- 
frames  and  sash.  The  exterior  will  he 
faced  with  pressed  brick.  Plans  are 
being   prepared. 


6 

Contracts  Awarded. 

SAN  F1{ANC1SOO — Knctoiy,  .'.  story 
nnU  liiise,  reinforced  concn  te,  J  120.000. 
Architect.  Gcorse  William  Kelliam, 
Sliaroii  Bldg.,  S.  R  Owners,  Gantner 
&  Wat  tern  Co.  Contractors,  Llnilgren 
&  Co..  .Monadnock  Bldp.,  S.  F.  Con- 
tract   price.    $120,000. 

SEATTLE.  WASH.  —  Warehouse,  i 
itory  and  base,  reinforced  concrete, 
175.000.  Enginfers,  Weld  &  Thomas, 
Hoge  Bldg.,  Seattle.  Owners,  Great 
Northern  R.  R.  Co.  Contractors.  But- 
ler Construction  Co.,  Central  Bldg.,  Se- 
attle.    Contract    price.   $75,000. 
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FLATS. 

SAN  FRANCI.SCO — Flats,  J  story 
and  base,  frame,  $6,000.  Architect, 
none.  Owner,  Caspar  Hexberg:,  2079-B 
1 6th  St.,  S.  F.  The  building'  will  have 
a  frontage  of  23  feet  and  a  depth  of  61 
feet.  Interior  will  be  arranged  for 
three  modern  flats  of  four  and  five 
rooms  each  with  baths.  Interior  finish 
will  be  of  pine  and  redwood  with  some 
elm  panels.  Oak  floors  will  be  used 
in  the  principal  rooms.  Gas  grates 
and  tile  mantels  will  be  used  in  all 
living  ro;oms.  The  e.\|terior  of  the 
building  will  be  covered  with  rustic 
■ind  cement  plaster.  Plans  are  in  the 
hands  of  the  owner  and  the  work  will 
lie   done   by    Day    Labor. 

SAN  FRANCISCO— Flats.  2  .story 
and  base,  frame,  $5,000.  Architect, 
hone.  Owner,  John  Dahlin,  127  Judah 
St.. 'S.  F.  The  building  has  been  de- 
signed for  two  modern  flats  and  a 
store,  and  will  cover  an  area  of  2.5x87 
feet.  Interior  finish  will  be  of  pine 
and  redwood.  Open  fire  places  and 
brick  or  tile  mantels  will  be  used  in 
the  living  rooms.  Tile  will  be  used  in 
the  baths  and  kitchens.  The  exterior 
of  the  building  will  be  covered  with 
rustic  and  cement  plaster.  Plans  are 
complete  and  the  owner  will  do  the 
work   by   Day  Labor. 

SAN  FRANCISCO— Flats.  3  story 
and  base,  frame.  $5,500.  Architect, 
none.  Owner,  G.  Spirz,  232-A  Langton 
St.,  S.  F.  The  building  will  have  a 
frontage  of  24>feet  and  a  depth  of  60 
feet.  Interior  will  be  arranged  for 
three  modern  flats  of  five  and  six 
rooms  each  with  bath.  All  interior 
trim  will  be  of  pine  or  redwood.  Some 
oak  floors  will  be  used.  Tile  will  he 
used  in  the  bath  rooms  and  kitchens. 
There  will  be  gas  grates  and  tile  or 
brick  mantels.  The  exterior  of  the 
building  will  be  covered  with  rustic 
arid'  shiplap.  Plans  are  complete  and 
the   work    will   be   done   by   Day   Labor. 


GARAGES, 


SAN  FRANCISCO— Garage,  2  story 
an<]  base,  reinforced  concrete,  $35,000. 
Engineers.  Heller  &  Wilson.  First  Na- 
tional Bank  Bldg..  S.  F.  Owner.  Dr. 
Albert  Abrams.  The  building  will  be 
erected  at  the  southwest  corner  of  Van 
Ness  avenue  and  California  street, 
and  will  cover  a  considerable  ground 
area.  The  front  portion  of  the  build- 
ing has  been  arranged  for  auto.nobile 
show  rooms  and  the  rear  and  upper 
floor  for  repair  shop,  storage  space 
and  shipping  departments.  Interior  of 
the  sales  rooms  will  be  finished  in 
hardwood  and  tile.  Metal  window 
frames  and  sash  will  be  used.  The  ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Concrete  floor 
will  be  used  on  the  first  floor.     Plans 


lakeii. 

PORTLAND.    ORE.— Garag 
and     base,     reinforced     conci 
not    stated.       Architect,     C. 
Mohawk       Bldg.,       Portland. 


1    sloiy 

e.       Cost 

Duke, 

Owner's 


name  withheld.  The  building  will  be 
67x100  feet  with  foundations  ana  walls 
of  sufficient  strength  to  support  addi- 
tional stories.  There  w-ill  be  a  ce- 
ment floor.  Front  portion'  of  the  build- 
ing win  be  finished  for  offlces.  The 
rear  will  retain  a  repair  shop  and 
commercial  garage.  There  will  be 
metal  window  sash  and  frames  and 
special  gasoline  storage  tanks.  The 
exterior  of  the  building  will  be  faced 
with  cement  plaster.  A  trussed  roof 
will  be  used,  permitting  the  free 
handling  of  cars.  Plans  are  being 
prepared. 

SEATTLE.  WASH. — Garage,  3  story 
and  base,  reinforced  concrete,  $50,000. 
Engineer,  John  M.  Baird,  White  Bldg., 
Seattle.  Owner,  R.  H.  Gray.  The 
building  will  cover  an  area  of  65x120 
feet.  The  entire  structure  has  been 
leased  to  the  Havers  Motor  Car  Co., 
and  will  be  designed  to  meet  their  re- 
quirements. Tliere  will  be  modern 
sales  and  displa.v  rooms  in  the  front 
portion  of  the  building,  and  the  bal- 
ance of  the  structure  will  be  used  for 
shipping  rooms,  an  assembling  plant 
and  storage  space.  Metal  window 
frames  and  sash  are  to  be  installed 
The  exterior  of  the  building  will  be 
faced  with  cement  plaster.  Interior  of 
the  offices  and  display  rooms  will  be 
finished  in  hardwood,  marble  and  tile. 
Plans  will  he  ready  for  figures  in  April. 

Contracts  Awarded. 

LOS  ANGELES.  CAL.  —  Garage,  2 
story  and  base,  brick,  $50,000.  Archi- 
tect.=  .  Morgan.  Walls  &  Morgan,  Van 
Xuys  Bldg..  L.  A.  Owner,  J.  A.  Graves. 
Contractor,  Carl  Leonhardt,  H.  W. 
Hellman  Bldg.,  L.  A.  Contract  price, 
$50,000. 


GOVERNMENT     WORK 
SUPPLIES. 


AND 


SAN  FRANCISCO— Hospital  addi- 
tion. 1  story  and  base,  reinforced  con- 
crete, $1 8,000.  Architects,  Construct- 
ing Q.  M.  Dept.,  Fort  MaFon.  Owner.s, 
United  States  Governliiient.  Bids  will 
))e  called  for  early  this  month  by  the 
Constructing  Q.  M.  Dept.  at  Fort  Ma- 
son for  the  construction  of  a  one-story 
and  basement  reinforced  concrete  ad- 
dition to  the  Letterman  General  Hos- 
pital at  the  Presidio,  and  for  100  feet 
of  reinforced  concrete  sea  wall  at 
Fort  Mason.  The  hospital  addition  is 
estimated  to  cost  $18,000.  The  official 
call  for  bids  will  be  published  in  these 
columns. 

.4.rmy    ConMtrnetlon    In   Han-all. 

Major  B.  Frank  Cheatham,  quarter- 
master corps,  who  is  in  charge  of  con- 
struction In  Hawaii,  has  submitted 
some  important  recommendations  re- 
garding the  type  of  construction  of 
army  buildings  at  the  coast  artillery 
post  of  Kamehameha.  It  is  proposed 
not  to  make  use  of  the  cement-gun 
type,  which  has  been  used  in  the  con- 
struction of  Schofield  Barracks,  for  the 
reason  that  the  buildings  are  under 
the  mortars  or  near  the  guns  of  the 
coast  defenses.  .Major  Cheatham  is  in 
favor  of  a  type  of  construction  similar 
to  that  used  by  the  people  of  Hono- 
lulu. It  will  be  possible  by  this  means 
to    construct    buildings    for    the    four 


.oiriMunlcs  of  the  coast  artillery  to 
constitute  the  garrison  for  $200,000,  as 
compared  with  $356,500,  which  was  the 
original  estimate.  Major  Cheatliam  in 
Ills   memorandum   on    the   subject   says: 

"Owing  to  the  local  conditions,  and 
particularly  to  the  recent  decision  to 
limit  tlie  cost  of  officers'  quarters  in 
Hawaii  to  $4,000  for  a  company  ofllcer 
and  $6,000  for  a  field  ofificer.  it  is  be- 
lieved that  this  is  a  case  where  ex- 
ception to  the  rule  of  the  War  De- 
partment to  construct  permanent 
buildings  only  should  be  made,  and  it 
is  strongly  recommended  that  all 
l-)uildings  be  of  frame  and  only  one 
story    high, 

The  types  of  coiistructlon  used  lo- 
cally have  been  cartully  studied,  and 
it  is  found  that,  owing  to  the  absence 
of  high  winds,  it  is  custa.nary  to  use 
an  exceedingly  light  frame  with  single 
walls.  Such  houses  are  almost  univer- 
sal here  and  are  not  only  satisfactory, 
but  are  as  permanent  as  could  be  ex- 
pected from  all-frame  construction. 
The  relativeily  small  amount  of  lumber 
used  reduces  the  cost  materially  as 
compared  with  standard  frame  con- 
.'truction    in   the   United    States. 

"Sketch  plans  for  all  buildings  at 
Port  Kamehai.Tieha,  based  on  the  idea 
above  expressed,  are  now  being  pre- 
pared and  will  be  forwarded  for  con- 
sideration at  an  early  date;  the  delay 
in  submitting  them  is  due  to  the  fact 
that  an  engineer  could  not  be  spared 
frmi    Schofield    Barracks    until     now. 

"It  is  estimated  that  suitable  build- 
ings as  above  suggested  will  cost  as 
follows:  Field  officer's  quarters,  4 
bedrooms  and  2  baths,  $5,500;  captain's 
quarters,  3  bedrooms  and  1  bath,  $4,- 
000;  lieutenant'  quarters,  2  bedrooms 
and    1    bath,   $3,500. 

"Barracks  to  be  of  same  type  of  con- 
struction, frame,  one  story  high;  esti- 
mated cost,  with  mesn  hall  and  kitch- 
en.   $18,000    each. 


I'eiirl    Harbor    Diiiup    Cam. 


Th( 


bureau  of  yards  and  jocks.  Navy 
Mepartment,  Washington,  will  open 
bids  April  5  for  furnishing  30  com- 
plete 20-yard  air  dump  cars,  delivered 
at  the  U.  S.  naval  station.  Pearl  Har- 
bor, Hawaii,  in  knock-down  condition, 
the  cars  to  be  of  the  beat  description 
in  stock  and  workmansliip.  The  parts 
of  the  cars  to  be  assembled,  to  be  se- 
curely boxed  or  crated  for  ocean  ship- 
ment. It  is  desired  to  reduce  to  a 
minimum  the  amount  of  work  required 
in  erecting  the  cars  at  the  naval  sta- 
tion. The  nature  of  the  service  these 
cars  will  be  subject  to  is  the  trans- 
portation of  coal  loaded  by  one  or  two 
Ion  grab  buckets.  The  cars  shall  be 
built  entirely  of  metal,  except  the 
end.''  and  flooring,  which  shall  be  of 
S-inch  white  oak.  General  dimensions 
as  follows:  Gage  of  track,  4  feet  8V4 
ini'lHs;  radius  of  track  curvature,  150 
feet;  length  of  body,  inside,  30  feet; 
width  of  body,  inside,  8  feet  6  Inches;  ' 
iieight  of  body  ,  Inside,  2  feet  H4 
inches;  extreme  height  from  top  of 
rail,  5  feet  7  inches;  center  to  center 
of  trucks.  24  feet;  truck  base.  5  feet  3 
inches;  clear  opening  between  door 
and  car  floor  when  dumped,  about  4 
inches;  capacity  of  body  even 
cubic  yards.  The  entire  work 
>  completed  wMhln  ciglit  i-abn- 
ntiis. 


feet 
full. 


nilltuKN,    Mout.,    rubltc    BulldlnK. 

As    previously    reported,    the   contract 
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1-  the  i-oMstnii^tioii  cif  tlie  tl.  S.  pul.- 
-  hulUiing  at  BtHinss,  Mont.,  was 
vanled  to  J.  H.  Wiesc,  <1malin.  N'li.. 
$10!!. "-IS.  In  the  construction  ol' 
e  liviUtlinK  tlie  following  fixtures  ami 
uttiial  will  be  used:  Plumbingr  .fix- 
i-es.  John  DouKlas  Co.:  down  draft 
rnaoe.  Hawley  Down  Draft  Furn.iCf 
I.;  direct  and  waHl  radiators.  Ameri- 
n  Uadlator  Co.:  nonconducting  cov- 
ings. .lolin.s-Manville  Co.;  radiator 
Ives,  .lankins  Brothers:  damper  reg- 
ator.  .\nierican  Radiator  Co.:  cabinet 
rt  tablet.  Franl<  Adam  Klectric  Co.: 
niluit.  Enameled  Metals  Co.:  wire, 
andard  Underground  Cable  Co.:  pen- 
nt  i>ush  button  switches.  General 
leitric  Company;  insulating  joints, 
larles  Wirt  &  Co.;  plug  receptacles, 
art  Mfg.  Co.:  snap  switches.  Hart  & 
egeman  Mfg.  Co.;  lighting  fixtures, 
lis    l''i.\ture    and    Brass    Co. 


PiiK'ef    Soiinll,    Wnsb.,    BuIIOIdkn. 

lie  following  bids  were  received  by 
chief  of  the  bureau  of  yards  and 
Dcks.  Washington,  D.  C.  for  con- 
giouK  group  buildings  at  the  naval 
ispitai  reservation.  Puget  Sound, 
ash.: 

Item    1.    work    complete;    2,    price    for 
istallation    of    wire     fence:     3,       work 

iplete,   omitting   ^A'ard    A. 

eorge       Eckman.       Seattle.       Wash.. 

fi    1,    $13,998:    2.    $600;    3.    $10,3.58. 
^Flnne   &   Gjarde,    Seattle,   Wash.,    item 
$14,771;    2,   $811;    3,    $10,769. 

I*    Murphy    &    Son.    Tacoma,    Wash.. 
p    1.    $15,432.55:    2.    $225;    3.    $11,347. 

Irikson      i(t      Dahl,      Seattle,      Wash., 

n    1,    $17,474.68:    2,    $1,300:    3,    $12,643. 

'arl  M.  Stebinger,  Portland.  Ore.. 
em  1,  $16,714.45;  2.  $342.50;  3.  $12.- 
3.40. 

Pugret  Sound,  Quarters. 

The  contract  for  the  construction  of 
frame  house  at  the  naval  magazine, 
uget  .Sound.  Wash.,  bids  for  which 
^ere  opened  January  15.  has  been 
warded  to  Charles  H.  Schaer,  Seattle, 
i'ash..    at    $7,900. 


Pueblo  Bonlto  Indian   School. 

The    contract    for    the   cor.struction    of 

brick     school     house    at     the     Pueblo 

nito   Indian   School.   N.   Mex.,    bids  for 

hicli     were     opened     January     12,     has 

awarded    to   W.    D.    Lovell,   Mlnne- 

.    Minn.,    at    $9,500 


Generator    Set    nnd    Switchboard. 

On    March    22    the    bureau      of      yards 

nd    docks    will    open    bids    for    a    200- 

ilowatt    motor    generator      set      deliv- 

red   t.   o.   b.   cars   at  the   naval   station, 

("earl    Harbor,    T.    H.      There    is    also    to 

e    furnished    a    six-panel    switchboard 

nd   accessories.      The    set    shall    consist 

f    a    three-phase      60-cycle       2,200-volt 

'       ronous     motor     of     not     less     than 

i.ilovolt   ampher   capacity,    mounted 

:•■    same   lied-plate   and   direct  con- 

.  >  1.(1    to    two    100-kilowatt   direct    cur- 

•  III      125-volt     compound     wound     gen- 
r:ii,,rs.       The     switchboard     shall     con- 

-1    of   three    panels   for   the    control    of 
motor     generator     Vet     and    three 

•  i.l'T    panels. 


Prospective    Bidders. 

The  following  firms  have  applied  to 
he  bureau  of  yards  and  docks.  Navy 
)epartment,  Washington.  D.  C.  for 
ilans  and  specifications  of  the  fol- 
owlng   work: 


I'vHrl      illirlMtr.     <:<-n<'rlil<ir     Sv<»,     Siureli 
•£t. 

.\.  I..  Idi-  ,^t  Son,  '.10  West  street.  .New 
Viirk    city. 

Crorkei-  -  Wlieeler  Co.,  Wasiiliigton. 
I>.    C. 

Terry  Steam  Tiaiiilie  Co.,  90  West 
street.    New    York    city. 

Burke    Ulectric    Co.    Erie.    Pa. 

Oeneral     Electric     C^i..    'Schenectady, 


N. 


Wi  St. 
;reet. 


Electric 


463       West 


i>lt\ 


Pearl   Harbor,  Locomotive   Crane, 
.Iprll   t:;. 

The  Hayward  Co..  50  Cliurcb  street. 
New    York   city. 

Brown  Hoisting  Macliinery  Co..  50 
Church    street.    New    York    city 

Browing    Engineering   Co.,    Cleveland. 

HALLS  AND  SOCIETY  BUILD- 
INGS, 


SAN  FRANCISCO— Municipal  audi- 
torium, 4  story  and  base.  Class  A  con- 
struction, $1,000,000.  Architects,  John 
Oalen  Howard.  John  Reid,  Jr.,  and 
Frederich  H.  Meyer.  Temporary  City 
Hall.  S.  F.  Owners.  City  and  County  of 
San  Francisco.  Plans  for  the  $1,000,000 
auditorium  to  be  erected  in  the  civic 
center  have  been  approved  by  the  exec- 
utive committee  of  the  Panama-Pacific 
International  Exposition.  The  mone.v 
to  build  the_.  great  meeting  hovise  has 
been  set  aside  by  the  Exposition  Co:-ii- 
pany,  which  aims  to  have  the  building 
completed  by  1915  so  that  the  numer- 
ous conventions  gathering  in  San  Fran- 
cisco that  year  can  properl.v  be  housed. 
The  auditorium  will  he  of  stone,  and 
with  the  City  Hall,  it  will  form  the 
keynote  of  the  stupendous  scheme.  It 
will  flank  the  soutliern  end  of  the  great 
plaza. 

The  great  feature  of  the  interior  of 
the  main  auditorium  will  be  the  oc- 
tagonal dome,  190  feet  in  diameter 
The  steel  structure  of  this  dome  will  be 
exposed  and  will  present  a  strong  ar- 
chitectural effect.  The  seating  capac- 
ity is  approximately  11.000.  A  place 
has  been  set  aside  in  the  architects' 
sketch,  indicating  accommodations  for 
3.90C  banqueters.  The  easterly  and 
westerly  or  ininor  auditoriums,  easily 
will  take  care  of  from  750  to  900  per- 
sons each.  A  kitchen  with  all  neces- 
sary appurtenances  is  provided  for  in 
the  basement  of  the  east  wing. 

On  the  third  and  fourth  floors  there 
will  be  committee  rooms  and  exhibi- 
tion spaces  at  tlie  easterly  and  west- 
erly   sides. 

The  stage  or  platform  will  be  large 
enougli  to  meet  the  average  require- 
mnts  for  large  cojicerts.  A  portable 
stage  made  in  sections  will  be  pro- 
vided and  stored  under  the  permanent 
stage  when  not  in  use.  The  structure 
will  be  equipped  with  a  magnificent 
pipe    organ. 

BAKe'rSFIELD,  kern  CO..  CAL.— 
Club  house.  3  story-  and  base,  brick. 
$30,000.  Architect's  name  not  given. 
Owners.  Bakersffleld  Club.  The  build- 
ing will  be  erected  at  the  corner  of 
19tli  and  F  streets,  and  has  been  de- 
signed for  a  modern  city  club.  Inte- 
rior arrangement  will  include  several 
large  social  rooiiis.  billiard  hall,  bow- 
ling alley,  dining  room,  library  and 
several  living  apartments.  Interior 
finish  will  be  of  pine  and  hardwoods. 
A  central  heating  system  will  be  in- 
stalled.     The    exterior    of    the    building 


will  lie  rucud  will)  presaod  lirick.  Flttim 
are  complete  and  In  the  hands  of  the 
Building  Committee,  wliicli  conxlKts  of 
I'".  N.  Scofleld.  W.  K.  Ilenz  and  J.  A. 
Hughes.  Bids  will  be  called  for  within 
three    weeks. 

Contracts  Awarded. 

FitESM".  FItKS.Vii  I'll.  CAl..  — Lodge 
hall.  I  sliilv  and  base.  In  Ick.  $36,000. 
Arcliltect'.  Starliuck  *  Clark.  Fresno. 
Owners.  Knights  of  Pythias.  Coo'trac- 
tor.  D.  A.  Cowan,  Fresno.  Contract 
price.  $36.1100.  Note:  The  buildiner  will 
cover  an   area   of  75x700   fc  I. 

SANTA  BARBARA.  SANTA  BARBA- 
RA CO..  CAI,.— Association  building,  3 
story  and  base,  brick  and  steel.  $50,000. 
Architects.  K.  Russell  Ray  and  Windsor 
Soule,  .^anta  Barbara.  Owners.  Young 
Mens  Christian  Association.  Contrac- 
tor, E.  F.  Edwards,  East  Pedregosa 
.St.,  Santa  Barbara,  general  construc- 
tion, $50,000.  Bids  are  now  being 
taken  for  the  plumbing,  painting,  elec- 
tric work  .ind  steam  lieating  by  the 
111-    lliterts 


HOTELS, 


L,OS  ANGELES.  CAL.— Hotel.  4  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitect. E.  C.  Thorne.  631  So.  Spring 
St..  L.  A.  Owner.  I.  I.  Dehall.  The 
building  will  he  64x106  feet,  and  will 
lie  arranged  for  stores  on  the  first 
floor  and  100  guest  rooms  and  a  num- 
ber of  hatlis  on  the  upper  floors.  Plans 
include  elevator  service,  steam  heat 
and  vacuum  cleaning.  Interior  finish 
will  he  of  pine  and  hardwoods.  The 
exterior  of  the  building  will  be  faced 
with  pressed  brick.  Bath  rooms  will 
have  cement  floors.  Plans  are  b^ing 
prepared  and  the  work  will  probably 
be   done    by    Da.v    Labor. 

LOS  ANGELES.  CAL.— Hotel.  3  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitect. Frank  M.  Tyler.  Hibernian 
Bldg..  L.  A.  Owner.  A.  W.  Ross.  The 
building  will  be  erected  on  a  corner 
site  and  will  cover  an  area  0  70x140 
feet.  Several  store,"  and  the  hotel 
lobby  win  occupy  the  first  floor.  Upper 
floors  will  be  arranged  for  27  guest 
rooms  and  10  baths  to  each  floor.  In- 
terior finish  will  be  of  pine  and  red- 
wood. Tile  will  be  u-ed  in  the  baths. 
There  will  he  steam  beat  and  elevator 
service.  The  exterior  of  the  building 
will  be  faced  with  pressed  brick. 
Plans  are  nearly  complete  and  the  work 
will   probably  be  done  by   Day   Labor. 

S.\N  FRANCLSCO — Hotel.  3  story 
and  base,  frame.  $12,000.  Architect,  C. 
Fantoni.  916  Kearny  St.,  S.  F.  Owner's 
name  withheld.  The  building  will 
contain  a  number  of  single  rooms  on 
the  upper  floors  and  store  and  hotel 
lobby  on  the  first  floor.  Interior  finish 
will  be  of  pine  and  redwood.  All  rooms 
will  be  supplied  with  hot  and  cold 
running  water.  The  exterior  of  the 
building  will  probably  be  covered 
with  shiplap  and  rustic.  Preliminary 
plans  only  have   been   prepared. 

SEATTLE.  W.\'SH.— Hotel.  2  story 
and  base,  brick  and  steel.  $73,000.  Ar- 
(hitect.  A.  Wlsckersliani.  703  22nd  Ave.. 
Seattle.  Owners,  Vesler  Estate.  The 
building  will  cover  an  ar<a  of  96x100 
feet,  and  the  nature  of  the  soil  on 
which  it  is  to  be  erected  makes  it  nec- 
essary to  carry  the  building  on  a  pile 
foundation.  Concrete  piles  will  be 
used.  The  fir-t  floor  will  be  arranged 
for  a  number  of  stores  besides  the 
hotel  entrance  and  lobby.  Upper  floors 
will  contain  a  total  of  about  150  rooms. 
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There  will  \<e  stoaiii  heat,  <lov;itoi' 
service,  a  vaiiium  cleaning  system  ami 
hot  water  plant.  Interior  will  lie  tin- 
Ished  In  plno  nnd  liarJ\vood.s.  Rath 
rooms  will  have  tile  floors.  The  ex- 
terior of  the  l.nllrtliiK  will  he  faced 
Willi  piosvcl  hrlck.  IMaiis  will  ho 
ready   for   liKilr.  .s   Mhiinl    Aiiiil    l.st. 

Contracts  Awarded. 

LOS  ANQELKS.  CAI..— Hotel,  1  story 
and  base,  hrlck.  t'ost  not  stated.  Ar- 
chitect, none.  Owner,  lOugene  I'oiirroy. 
Contractor,  Joseph  F.  Rhodes.  Central 
BldR.,  Ll   a.     Contract    i)rUe   not    ?tatpd. 

LOS  ANGELHS.  CAL— Hotel.  3  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitect, none.  Owner,  W.  S.  Hook. 
Contractors,  Ulchards-Neu."tadt  Con- 
struction Co.,  Wright  and  Callender 
Bldg,,  L.  A.     Contract  price  not  stated. 


.\li-lal  «iiido«  .sash  .111 
.^pccllicd.  The  e.\terlor 
iiiK    will    ho    faced    with    < 


hf     Imlld- 
,1    phist.T. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


LIGHT    AND    POWER    CONTRACT. 

KxpOHidon       Conipnny        Awards       The 

I.nrKeHt     Contrnot     To    Tlic     Pacific 

Gan  and   Blertric  Company. 

Contracts  were  signed  Wednesday  by 
oBicials  of  the  Panama-Pacific  Expo- 
sition company  and  of  the  Pacific  Gas 
and  Electric  comp.any  binding  the  lat- 
ter concern  to  supply  all  electricity, 
gas  and  steam  for  the  1915  fair  from 
the  present  until  the  work  of  disman- 
tling is  over. 

The  deal  is  the  largest  in  the  history 
of  the  exposition  and  represents  con- 
siderably more  than  $1,000,000.  The 
gross  revenue  to  the  gas  company  from 
electricity  alone  will  he  at  least 
$500,000. 

A  big  generating  plant  is  to  be 
erected  on  one  of  the  nine  lots  at  the 
site  of  the  old  San  Francisco  Gas 
company  on  the  north  beach,  which 
has  been  leased  to  the  exposition  com- 
pany free  of  rental.  The  generating 
plant  wUl  serve  a  dual  purpose.  Be- 
sides generating  the  power  for  the 
fair  it  will  serve  as  the  gas  com- 
pany's exhibit,  and  visitors  to  the  fair 
will  be  shown  how  the  wonderful 
"juice"   is   made. 

The  fair  company  is  ))0und  to  use. 
or  at  least  pay  for,  a  minimum  of 
12,000  horse  power  during  the  con- 
struction period  of  the  exposition  and 
20,000  horse  power  during  the  actual 
life  of  tlie  fair.  Afterward  the  gen- 
erating plant  will  be  used  as  a  sub- 
station for  supplying  individual  con- 
sumers. 

The  steam  to  be  supplied  is  to  be 
used  for  heating  purposes,  mainily,  and 
the  exposition  company  is  bound  to  use 
30,000  pounds  of  steam  per  hour  be- 
tween 10  a.  'm.  and  5  p.  m.  each  day 
during  the  fair.  The  gas  will  bel  used 
mainly  for  illuminating  purposes,  and 
this  is  no  inconsiderable  item,  for  the 
streets  of  the  fair,  it  present  plans 
are  adopted,  will  be  lighted  with  gas 
lamps. 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

OAKLAND.  CAL. — Switch  tower,  3 
story,  reinforced  concrete.  JIO.OOO.  Ar- 
chitects, Architectural  Dept.  Southern 
Pacific  Co.,  Flood  Bldg..  S.  F.  Ownei's. 
Southern  Pacific  Co.  Plans  for  a 
srwitch  tower  whicli  i?  to  be  erected  at 
the  16th  street  depot  have  been  com- 
pleted and  are  now  out  for  figures. 
Interior     will    he       finished       In      pine. 


RESIDENCES. 


SAN  FRANCISCO— Kesidences,  2  1 
story  and  base,  frame.  Cost  not  stat- 
ed. Architect,  Louis  Christian  JIull- 
gardt.  Chronicle  Bldg..  S.  F.  Owners, 
West  Lake  Park  Co.  These  two 
houses  will  he  erected  on  San  Diego 
Way  in  St.  Francis  Wood.  Each  of  the 
liouses  will  contain  from  six  to  eight 
rooms  witli  baths  and  sleeping  porches. 
Interior  finish  will  he  of  pine,  red- 
wood and  hardwoods.  Oak  floors  will 
I'C  u.sed  in  the  principal  rooms.  There 
will  he  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick  and 
tile.  Tile  will  he  used  in  the  (jath 
rooms  and  kitchens.  Exterioz's  will  be 
covered  with  cement  plaster.  Plans 
are  complete  and  construction  will 
shortly    be   undertaken. 

SAN  FRANCISCO— Residences.  2,  2 
story  and  base,  frame,  $5,000  each. 
Architect,  E.  E.  Young,  251  Kearny  St., 
S.  F.  Owner,  Thomas  Scoble,  363  14th 
avenue.  These  houses  widl  be  trected 
on  Lake  street  east  of  25th  avenue. 
Each  will  be  arranged  for  eight  rooms 
and  bath.  All  interior  finish  will  be  of 
pine.  Oak  floors  will  be  used  in  the 
reception  hall,  living  and  dining 
rooms.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
brick  and  tile.  Automatic  water  heat- 
ers will  be  installed.  Tile  will  also 
be  used  in  the  hath  rooms  and  kitch- 
ens. Exteriors  will  he  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work    by    Day    Labor. 

SAN  FRANCISCO— Bungalows,  2.  ] 
story  and  base,  frame.  $1,650  each.  Ar- 
chitect, none.  Owner.  A.  A.  Wesen 
dunk,  1747  Dolores  St..  S.  F.  These 
houses  will  each  contain  six  rooms 
and  bath.  Interior  finish  will  be  en- 
tirely of  pine  and  redwood  with  some 
liardwood  flooring.  There  will  be  open 
fire  places  with  tile  mantels  in  the 
living  rooms.  Exteriors  will  be  cov- 
ered with  rustic  and  cement  plaster. 
Plans  are  complete  and  the  owner  will 
do   the    work    by   Day    Lahor. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame,  $2,700.  Architect, 
none.  Owner,  J.  M.  Peters,  1010  Bal- 
boa St.,  S.  F.  The  bouse  will  contain 
seven  rooms  and  bath.  Interior  will 
be  finished  in  pine  with  some  elm 
panels.  There  will  be  an  open  fire 
place  in  the  living  room.  Hardwood 
floors  will  be  used  in  the  living  and 
dining  rooms.  Bath  room  will  be  fin- 
ished in  tile.  There  will  be  an  auto- 
matic water  healer.  Exterior  of  the 
dwelling  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  in  the  hands  of  llie  owner 
and  the  woi'k  will  lie  done  liy  Day 
Labor 

S.\N  FRANCLSCO — Residences,  2,  2 
story  and  base,  frame.  Cost  not  stat- 
ed. Architects.  National  Architectural 
and  Engineering  Co.,  Foxcrott  Bldg.. 
S.  F.  Owner's  name  withheld.  The 
National  Engineering  Co.  are  com- 
pleting plans  and  specifications  for  two 
high  class  dwellings,  which  will  be 
erected  at  once  la  this  city.  Plans  are 
a'lso  nearly  complete  tor  .a  $5,000  rcsi 
dence  in  Alameda,  several  bungalows 
in  Oakland  and  a  $5,000  dwelling  to  be 
erected    in    San    Rafail.      Bids    will    he 


taken   li,\    tlie  National   Engineering  Co   I 
witliin    a    week    for   the    two   city   jobs|  | 
and    within    ten    days    on    the    Alai.neda 
Work.  I 

SAN    FRANCISCO— Residences,     2,    2 
stoiy    and    base,      frame,      $2,900     each   ' 
Architect.       none.         Owner,      Theodore  i 
(Mhson,    355    Fair    Oaks,    S    F.      Each   ot  I 
the    houses    has    been    designed    for   a  i 
.•■even-room    dwelling    with     hath      and  i 
laundry.      Interiors    will    be    finished   In  I 
pine  and   redwood   with   some  hardwood 
floors.      There    will    he   open    fire   places  i 
in    the    living    room.s.      Bath    rooms   will  j 
have     tile     wainscoting.       Mantels     will  | 
be    of    brick.      The    exteriors      of      the  I 
houses  will   he  covered   with   rustic  and 
cement    plaster    on    metal    lath.      Plans  ! 
are   complete    and    the      work      will   be 
done    by    Day    Labor.  ' 

SAN  FRANCISCO— Residence.  2  story  j 
and  base,  frame,  $2,500.  Architect, 
none.  Owner,  Fernando  Nelson,  30  ' 
Presidio  Terrace.  S.  F.  The  dwelling  j 
has  been  designed  for  a  six-room 
house  with  all  modern  conveniences,  i 
Interior  will  be  finished  in  pine  and  , 
redwood.  There  will  be  open  flre  ■ 
places  and  brick  or  tile  mantels.  Hard- 
wood  floors  will  be  used  in  the  prin-  ■ 
cipal  rooms.  Tile  will  be  used  in  the  ! 
bath  room  and  kitchen.  The  exterior; 
of  the  dwelling  w  ill  be  covered  with  i 
cement  plaster  on  metal  lath  and  rus- , 
tic.  Plans  are  complete  and  the  work 
will   be   done   by   Day   Labor.  I 

SAN  FRANCISCO— Bungalow,  1  story  i 
and  base.  frame,  $1,000.  Architect,! 
John  F.  Haner,  3579  19th  St..  S.  F. ' 
Owner,  G.  \V.  Lambert.  The  bungalow  ( 
will  contain  five  rooms  and  bath.  All; 
interior  trim  will  be  of  pine.  Oak  fioor-i 
ing  will  be  used  in  the  living  and 
dining  rooms.  There  will  be  an  open| 
fire  place  In  the  living  room  with  a' 
brick  raantelj  The  exterior  ot  the' 
housie  will  be  covered  with  rustic  and! 
shingles.  Plans  are  complete  and  the 
work    win   be    done    by    Day    Labor.  I 

SAN  FRANCISCO  —  Bungalow  1% 
story  and  base,  frame,  $1,900.  Archl-I 
tect.  none.  Owner.  Oscar  Heyman,  742l 
Market  St..  S.  F.  The  house  will  con-l 
tain  six  rooms  and  bath.  Interior  will! 
be  finished  in  pine  and  redwood! 
throughout.  There  will  be  a  large! 
open  flre  place  in  the  living  room.l 
Hardwood  floors  will  he  used  In  thei 
principal  rooms.  The  exterior  of  tbel 
dwelling  will  be  covered  with  rustic' 
and  shiplap.  The  work  will  bo  done) 
under    the    Day    Labor    system.  I 

SAN  FRANCISCO— Bungalows.  2.  Hi' 
stohy  and  base,  frame,  $1,200  each' 
Architects,  National  Engineering  Co.  I 
Foxcroft  Bldg.,  S.  F.  Owner.  Margareilj 
C.  Woodslde.  These  houses  will  ba 
erected  on  Putna-n  avenue,  and  eacM 
will  contain  five  rooms  and  bath.  Plnt|{ 
and  redwood  will  be  used  for  trin 
throughout.  There  will  he  open  ftn 
places  and  tile  or  brick  mantels.  SonB 
oak  flooring  will  he  used.  Exterior 
will  be  covered  with  rustic.  Plans  an 
complete  and  the  work  will  be  doin 
under    the    Day    Labor    system. 

SAN  FRANCISCO  —  Bungalow, 
story  and  base,  frame,  $2,000.  ArchI 
tict,  none.  Owners,  Roemer  and  Wal 
ton.  41  Guerrero  St.,  S.  F.  The  dwell 
ing  has  been  designed  for  a  six-roon 
house  with  hath  and  laundry.  Intcrlo 
fitiish  viill  he  of  pine  and  redwood 
Hardwood  floors  will  be  used  in  th- 
principal  room.s.  There  will  he  opei 
flre  places  and  tile  or  brick  mnnteU 
Tile  will  also  be  used  In  the  ball 
room    and    kitchen.       The     exterior      O 
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ir  luuise  n-ill  lie  covered  with  riintir. 
hins  are  complete  uml  tlic  work  will 
•  done  by  Uiiy  I^iljor. 
SAN  FRANCISCO  —  KcsiU.  iKC,  2 
M  and  liHse.  frame.  2,noo.  Anlii- 
I  none.  Owner.  N.  J.  Nelson,  4:!7S 
1,1  St..  .'?.  F.  The  hoii.'-e  will  contain 
\  n.oms  and  bath.  Interior  w^lU  he 
lisln.l  in  pine  arui  r.  dwood  with 
■  111  hardwood  Moors.  .\  larse  open 
■e  idace  will  lie  u.sed  in  the  bath 
m  and  kitchen.  The  exterior  of  the 
i.se  will  he  covered  with  rustic  and 
sment  plaster  on  metaa  lath.  Plana 
rompleti'  and  in  the  hands  of  the 
A-ner  who  will  do  the  work  by  Day 
rihcir. 

OAKI.,ANn.  CAI^.— Residence.  J  story 
Id  ba-'e,  frame.  $3,000.  Architect, 
me.  Owner.  .1.  A.  Bi>choff.  349  e2nd 
.  CJakland.  The  dwelling  has  been 
•flKned   for   a    modern    siN-room    house 

Ilth  bath.  Interior  will  be  finished  in 
ne,  redwood  and  some  hardwood. 
■  k  floors  will  be  used  in  the  living 
id  dining  rooms  and  reception  hall. 
ere  will  be  furnace  heat  and  open 
•e  place.  ifantel  will  be  of  brick. 
He  will  be  used  in  the  bath  room  and 
tchen.  The  e.\terior  of  the  dwelling" 
111  be  covered  with  cement  plaster. 
ans  are  compiJete  and  the  work  will 
!  done  by  Day  Labor. 
BERKELEY.  ALAXIEPA  CO.,  CAL. — 
Bsidence,     2     ftory     and     base,     frame. 


'arr,  Fox- 
Dr.  F.  W. 
1  contain 
I!  interior 
redwood, 
and    open 


500.  Architect.  Albert 
oft  Bldg.,  S.  F.  Owner 
irnden.  This  house  n 
ven  rooms  and  bath. 
ish  will  be  of  pine 
lere  will  be  furnace  he; 
'e  places.  Hardwood  floors  will  be 
led  in  the  principal  rooms.  Mante'l 
111  be  of  brick.  Tile  will  be  used  in 
bath  roan  and  kitchen  An  auto- 
atic  water  lieater  will  be  installed. 
e  exterior  of  the  dwelling-  will  be 
fired  with  cement  plaster.  Plans 
•  complete  and  figures  are  now  be- 
g  taken. 

PIEDMONT.  ALAMEDA  CO.,  CAL. — 
esidence,  2  story  and  base,  frame. 
.000.  Architect,  none.  Owner,  F.  ,1. 
irnhoff,  1741  Franklin  ,St  ,  Oakland. 
lie  dwelling  has  been  designed  for  a 
ven-room  house  with  all  modern  con- 
iccs.  There  will  be  furnace  heat 
pen  fire  place.s.  .Mantels  will  be 
ck  and  tile.  Interior  flnisli  wMl 
pine,  redwood  and  some  hard- 
Oak  floors  will  be  used  in  the 
S'ine:  and  dining  rooms  and  recep- 
pn  ball.  Tile  will  be  used  in  the 
ith  and  kitchen.  The  exterior  of  the 
>use  will  he  covered  with  cement 
aster  on  metal  latli.  Plans  are  in 
e  hands  of  the  owner  and  the  work 
HI  be  done  by  Day  Labor. 
OAKLAND.  CAL.— Residence.  2  story 
Id  base.  frame.  J3.9,iO.  Architect, 
>ne.-  Owner.  H.  M.  Turrcll.  456  Loan 
.,  Oakland.  This  house  has  been  de- 
gned  for  an  eight-room  dwelling 
h  bath.  All  interior  nisli  wmII  be 
pine  and  redwood.  Hardwood  floors 
1  he  used  in  the  principal  rooms, 
here  will  be  0|)en  fire  places  and 
or  tile  mantels.  Tile  will  also 
-ed  in  the  bath  room  and  kitchen, 
exterior  of  the  house  will  be  cov- 
led  with  rustic  and  shinsle^-.  Plans 
d     the     work     will     b.- 
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looms,  sleepins  |.orcl,  and  balh.  In- 
terioi-  will  he  flnislied  in  pine  and 
hardwoods.  Oak  floors  will  be  used 
lliroughout'.  TiliKre  wl'll  be  furnace 
heal  and  open  lire  iilaces.  .Mantels 
"ill  ic  of  brli-k.  Tile  will  be  used  in 
liie  I  alli  room  and  kitchen.  Exterior 
will  li.  lovered  with  brick  veneer  and 
sliipl.ip.  Plans  arc  complete  and  now 
onl    r.,1-    figures. 

n.\K-|,ANl),  CAL.  —  Hungalow.  I  Vs 
sluiN  and  base,  frame.  $:!,000.  Archi- 
tecl.  none.  Owners,  .Junk,  Rlddell  & 
Co.,  2247  Telegraph  Ave.,  Oakland]  The 
('welling  has  been  designed  for  a  slx- 
ronm  house  witli  bath  and  sleeping 
porch.  Interior  finisli  win  be  of  pine 
and  some  hardwood.  Hardwood  floors 
will  he  used  in  the  living  room,  dining 
room  and  rece|)tion  ball.  There  will 
be  furnace  heal  and  open  tire  place. 
.Mantel  will  be  of  tile  or  brick.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  The  exterior  of  the 
dwelling  will  be  covered  with  cement 
)>laster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day    Labor. 

OAKL.^NIX  CAL. — Residence,  2  story 
and  base,  frame,  $6,500.  Architect, 
Olin  S.  Grove.  2911  Telegraph  Ave.. 
Berkeley.  Owner.  Mr.  Grant.  The 
dwelling  will  be  erected  in  Rockridge 
Park,  and  has  been  designed  for  an 
eight-room  house  with  baths  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine,  redwood  and  some  oak. 
Hardwood  floors  will  be  used  In  the 
principal  rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  brick.  An  automatic  water 
heater  is  to  he  specified.  Tile  will  be 
used  in  the  baths  and  kitchen.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are   now  being  prepared. 

BERKELEY.  ALAirEDA  CO..  CAL. — 
Re^■idence.  2  story  and  base,  frame. 
Cost  not  stated.  Architect.  John  Hud- 
son Thomas.  First  National  Bank 
Bldg..  Berkeley.  Owner,  S.  D.  Beas- 
ley.  The  house  will  he  erected  in  Ber- 
k'i:ey  Heights,  and  will  contain  seven 
rooms,  bath  and  sleeping  porch.  In- 
terior finish  W'ill  be  of  pine,  redwood 
.and  hardwoods.  There  will  be  furnace 
heat  and  open  fire  place.  Hardwood 
floors  will  be  iK^ed  in  the  principal 
rooms.  Mantels  will  be  of  brick.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  The  exterior  of  tlie  dwelling 
will  he  covered  with  shingles.  Plans 
aie  complete  and  bids  are  now  being 
taken    for    the    construction. 

OAKLAND.  CAL. — Ilesidence.  2  story 
and  base,  frame.  $10,000.  Architect, 
none.  Owner.  Louis  Engler,  2721 
Haste  St..  Oakland.  The  dwelling  has 
been  designed  for  a  fourteea-room 
house  with  several  baths  and  a  laun- 
dry, and  will  be  erected  on  Spruce 
street  near  Virginia.  Intei'ior  will  be 
finished  in  pine  and  redwood  with 
some  hardw'ood  floors.  There  will  be 
a  central  heating  systan  and  open  fire 
places.  .Monlels  will  be  of  tile  and 
lirick.  Tile  will  be  used  in  the  bath 
room  anil  kitchen.  An  automatic  water 
heater  will  be  installed.  The  exterior 
of  the  ilwelling  will  be  covered  with 
rustic  and  shiplap.  Plan>!  are  com- 
Idote  .ind  the  work  is  to  be  done  by 
Day    Labor. 

ALAMEDA.  ALAMEDA  CO..  CAL  — 
licsidencc.  2  story  and  base,  frame. 
$.-,.1 .Architect.  .lohn  Hudson  Thom- 
as. First  National  Bank  Blilg..  Berke- 
ley,     owners,    Green    and    Walker.      The 
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bouse  will  contain  elRht  rooms  and 
bath.  Interior  will  be  flnluhed  in  pine 
and  hardwood  with  oak  floors  in  the 
principal  rooms.  There  will  be  a  cen- 
lial  hcutlns  system  and  open  flro 
places.  Mantels  will  be  of  brlck>  THe 
will  be  used  In  tlie  bath  room  and 
kitclien.  The  exterior  will  be  cov- 
ered with  shingles  and  cement  plaster. 
Plans  are  complete  and  the  owners 
will   do   the   work    by   Day  T^abor. 

OAKLAND,  CAL.— Residence.  2  story 
and  base,  frame.  $4,000.  Architect.  A. 
W,  Smith.  1010  Broadway,  Oakland. 
Owner.  .Mrs.  V.  H.  Owens.  Tlie  house 
has  been  designed  for  an  elKlit-room 
dwelling  wltli  bath  and  laundry.  In- 
terior will  be  finished  in  pine,  red- 
wood and  some  liardwoods.  Oak  floors 
will  be  US(  d  in  the  living  and  dining 
roans  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  places. 
.Mantels  will  be  of  brick.  Tile  will  be 
used  in  the  bath  room  and  kitchen. 
Tile  exterior  of  the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are    being    taken. 

OAKLANI).  CAL.— Bungalows,  12,  1 
story  and  liase.  frame.  $2,500  each.  Ar- 
chitect. .\\.  J.  .Mazurettc,  1522  Broad-: 
way,  Oakland.  Owner.  Roger  Colt, 
1522  Broadway,  Oakland.  These  dwell- 
ings will  be  erected  on  the  property  at 
51st  street  and  Manila  avenue,  and 
each  will  contain  six  rooms  and  bath. 
All  interior  finish  will  be  of  pine  and 
redwood.  Hardwood  fioors  will  be 
used  in  the  living  and  dining  rooms. 
There  will  be  open  fire  places  and 
brick  and  tile  mantels.  Tile  will  also 
be  used  in  the  baths  and  kitchens. 
Exteriors  w-ill  be  finished  with  cement 
plaster,  rustic  and  ishingles.  Plans 
are  being  completed  as  rapidly  as  pos- 
sible and  the  work  will  be  done  by 
Day  Labor.  The  owner  is  now  in  the 
market  for  all  kinds  of  building  ma- 
terials. 

OAKLAND,  CAL.  —  Bungalow.  1.% 
.'tory  and  base,  frame.  $3,750.  Archi- 
tect. Henry  L.  Wilson,  L.  A.  Owners, 
J.  H.  and  Kate  Plattner.  4.14  Leaven- 
worth St.,  S.  F.  The  dwelling  will 
contain  seven  rooms  and  bath.  Inte- 
rior will  be  finished  in  pine  and  red- 
wood with  some  hardwood  floors. 
There  will  be  a  central  hiating  sys- 
tem and  open  fire  place.  Mantel  will 
be  of  brick  or  tile.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  An  au- 
tomatic water  healer  will  be  installed. 
The  exterior  of  the  house  will  be  cov- 
ered with  cement  plaster.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er's who  will  do  the  work  by  Day 
I--abor. 

OAKL.\ND.  CAL.— Residence,  2  story 
and  base,  frame.  $4,000.  .Architect.  Al. 
J.  Mlazurette.  1522  Broadway,  Oak- 
land. Owner.  Roger  Coit.  The  dwell- 
ing has  been  designed  for  an  eight- 
room  house  with  bath  and  sleeping 
porch.  ,\ll  interior  finish  will  be  of 
pine.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will 
be  furnace  heat  and  open  fire  place. 
.Mantel  will  be  of  tile  and  cement.  The 
bath  and  kitchen  will  have  some  tile 
wainscoting.  Exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter on  mot;il  lath.  Pl:ins  ar*  complete 
and  work  will  be  done  by  Day  Labor. 
SAN  .IiiSi;.  SANTA  CLARA  CO..  CAU 
— Bungalow.  1  story  ami  base,  frame. 
$2..><00.  Architect,  nont.  Owner.  W.  M. 
Lewis.  40.-.  N.  mill  St..  .San  .lose.  Tlin 
house  has  Ticcn  designed  for  a  six- 
room    dwclllni;    with    bath    and   sleeping 
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poi'cli.  Infiiloi-  nnish  Hill  Ue  of  iiim^ 
niKl  ifiUvooil  wltli  some  oiik  Mooi-s. 
There  will  l>o  ii  hwKC  <>I>«n  lire  place 
hi  tlie  llvliiK-n)(»ii  witli  brick  mantel. 
Tile  will  l>e  usKl  In  tlie  liatli  room  ami 
kllclieii.  An  automatic  water  heater 
will  be  instaileil.  Kxterlor  of  the 
rtwellintr  will  be  coven  d  with  sliin- 
jfles.  rians  are  complete  anil  the 
work    win  be  done  by   Day  I-abor. 

Mll.l.  VAl.lvKY,  MARIN  CO..  CAI..— 
nnniyalow,  I  story  and  base,  $4..i00. 
Architects.  I'^alch  *  Knoll.  Hearst 
llldK..  S.  K.  Owmr.  .lohn  Baker.  The 
house  will  contain  seven  rooms,  bath 
and  sleeping  porcli.  Interior  will  be 
Hnlsiied  in  pine  and  hardwood?.  Oak 
Hoors  will  be  used  in  the  living  and 
Olning  rooms  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick.  Tile 
will  be  used  in  the  bath  and  kitchen. 
The  exterior  of  the  house  will  be  cov- 
ered with  cement  piaster  on  mettU 
lath.  Plans  are  complete  and  figures 
are   being:  taken. 

OAKDAI.E,  STANISLAUS  CO..  CAL. 
— Residence,  2  story  and  base,  frame, 
IT. 00(1.  Architect,  Ralph  P.  Morrell, 
Yosemlte  Theatre  Bldg..  Stockton. 
Owner.  Arthur  Lietsh,  Oakdale.  The 
dwelling  has  luen  designed  for  a  mod- 
ern eight-room  house  with  baths, 
sleeping  porch  and  laundry.  Interior 
will  be  nnished  in  pine  with  hard- 
wood floors  throughout.  There  will  be 
furnace  heat  and  open  fire  places. 
Mantfls  will  be  of  brick  or  tile.  Tile 
will  be  used  in  the  bath  rooms  and 
kitchen.  There  will  be  an  automatic 
water  beater.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  being  pre- 
pared. 

LOS  ANGELES.  CAL.— Residence.  2 
story,  'attic  and  base,  frame.  $10,000. 
Architects.  Hunt  &  Burns,  Laughlin 
Bldg..  U  A.  Owner,  Milton  E.  Getz. 
Onlv  preliminary  plans  have  been  pre- 
pared for  this  building  and  details  of 
construction  will  be  given  later.  Mr. 
Getz  can  be  addressed  in  care  of  K. 
Cohn  &  Co.,  1st  and  Spring  Sts.,  L.  A. 
SEATTLE.  WASH.  —  Residence,  .2 
storv.  attic,  and  base,  brick,  $,i0,000. 
Architect.  .lulian  Everett.  Walker 
Bldg..  Seattle,  Owner.  .1.  Redelsheimer. 
Th..  dwelling  will  be  in  the  neighbor- 
hood of  100  feet  long,  and  has  been  de- 
signed to  contain  fififteen  rooms,  sev- 
eral baths  and  a  laundry.  Interior 
finish  will  be  of  pine,  ri  dwood  and 
liardwoods.  Hardwood  floors  will  be 
ufed  in  the  principal  rooins.  A  cen- 
tral heating  system  and  open  fire 
places  will  be  used.  Mantels  will  be  of 
brick  and  tile.  An  automatic  water 
leater  will  be  installed.  Tile  will  be 
u.«cd  in  the  bath  rooms.  Ext- rior  of 
the  building  will  be  faced  witli  prosed 
brick.  Plans  will  be  reads-  for  figures 
about    April    1st. 

SCHOOLS. 


BUILDING  AND  INDUSTRIAL  NEWS, 


KING  CITV,  .MONTEREY  CO.,  CAL. 
— ^School,  I  •  toi-y  and  base,  frame  and 
concrete.  f2j,000.  .\rchitect.  H.  B. 
llouglas.  WatsonvilU.  Owners.  King 
City  School  liistricl.  This  building 
was  mcntioncil  in  la- t  week's  issue  of 
the  Building  .iml  Industrial  News,  at 
which  time  it  was  stated  that  bids 
bad  been  taken  on  the  work  anil  that 
a  compb  te  list  of  thoe  figures  would 
appear  In  the  next  issue.  Wliite  & 
Thles  of  Santa  Cruz  put  In  the  lowest 
ffgures     as     follows:       (al     $24, '.Mil,     (b) 


$2::.2,-.li.     I. -I       IS22, ,       Tills       was       tor 

the  general  construction  only.  Bids 
for  the  heating  and  ventilating  have 
not  been  opened.  Kor  a  complete  lis* 
of  all  figures  see  under  San  .lose  and 
the   Santa    Clara    Valliy. 

SACRA.MENTO,  CAL.  —  School.  2 
^-torv  and  base,  reinforced  concrete  or 
brick  and  steel,  $180,000.  Architects. 
S:;ea  C.V  Lofquist.  "ljO  Montgomery  St., 
S,  F.  Owners,  City  of  Sacramento.  An 
award  of  this  work  has  Just  been  made 
to  the  above  mentioned  architects. 
Their  plans  were  selected  from  a  com- 
petition of  51  architects  held  under 
the  A.  I.  A.  Code.  The  building  will 
contain  23  class  rooms,  a  large  audito- 
rium, domestic  science  and  manual 
training  departments-,  two  large  lunch 
rooms,  one  for  boys  and  one  for  girls, 
besides  a  library  and  teachers'  rooms. 
Construction  will  he  as  near  fireproof 
as  the  money  will  permit.  Interior 
will  lie  finished  in  pine  and  hard- 
wood. Mechanical  euuipment  will  in- 
clude steam  heat,  vacuum  cleaning 
system  and  a  modern  system  of  venti- 
lation and  program  clocks.  Exterior 
will  probably  be  faced  with  pressed 
brick.  Working  drawings  are  being 
prepared. 

PASADENA,  LOS  ANGELES  CO.. 
CAL. — School,  2,  2  story  and  base, 
brick.  Cost  not  stated.  Architect, 
Norman  F.  Marsli,  Broadway  Central 
Bldg,,  L.  A.  Owners,  South  Pasadena 
Higli  School  District.  Bids  will  be 
received  until  12  o'clock  noon,  Thurs- 
day, March  2Tth,  by  the  Board  of  Trus- 
tees of  South  Pasadena  High  School 
District  at  the  high  school  for  the 
erection  of  a  Household  Economy 
Building  and  Manual  Arts  Building. 
Bids  will  be  received  separately  for 
the  general  work,  the  plumbing,  elec- 
tric wiring,  heating  and  ventilating, 
and  painting  and  tinting.  The  build- 
ings -will  be  of  brick  construction,  each 
two  stories  high,  G.ixlOO  feet,  with  ex- 
terior faced  with  Redondo  pressed 
brick,  composition  roof,  pine  finish, 
steam  heating,  modern  school  plumb- 
ing. Plans  may  he  obtained  at  the 
office   of   the   architect. 

SCHOOLS  —  2.  2  story  and  base, 
brick.  Cost  not  stated.  Pasadena. 
Los  Angeles  Co..  Cal.  Architect,  Nor- 
man F.  Marsh,  Broadway  Central 
Bldg.,  L,  A.  Owners,  South  Pasadena 
High  School  District.  Bids  will  be  re- 
ceived until  12  o'clock,  noon,  Thurs- 
day, March  27th,  by  the  Board  of 
Trustees  of  South  Pasadena  High 
School  District  at  the  high  school  for 
the  erection  of  a  Household  Economy 
Building  and  Manual  Arts  Building. 
Bids  will  be  received  separately  tor 
the  general  work,  the  plumbing,  elec- 
tiic  wiring,  heating  and  ventilating, 
and  painting  and  tinting.  The  build- 
ings will  be  of  brick  construction,  each 
two  .stories  high,  6.5x100  feet,  with  ex- 
t'  rior  faced  with  Redondo  pressed 
brick,  composition  roof,  pine  flnislh. 
steam  heating,  modern  school  plumb- 
ing. Plans  may  be  obtained  at  the 
tract    price.    $36,9,';i.50. 

HANFORD.  KINGS  CO..  CAL— School. 
I  stilly  and  base,  brick.  Cost  not  stat- 
ed. Architect.  A.  C.  .Martin,  Higgins 
r.Klg..  L.  A.  Owner.  Roman  Catholic 
I'arocliial  School.  The  building-  will 
1  c  designed  for  two  class-rooms  and  a 
parochial  hall.  Interior  finish  will  be 
of  pin'>  and  redwood.  A  central  heal- 
ing .system  will  be  installed.  Tlie  ex- 
terior of  the  bulbling  will  be  faced 
with  pressed  l.i-b-k.  Plans  are  beiim 
prepared. 


Contracts  Awarded, 


ORANGE,  ORANGE  CO.,  CAL.— 
School,  2,  2  story  and  base,  brick,  $3G,- 
li.-)l.:iO.  Architect,  Fred  H.  Eley,  Har- 
vey-Finley  Bldg.,  Santa  Ana.  Own- 
ers, Orange  Union  High  School  Di.s- 
trict.  Contractor,  George  Kuschel, 
Orange.      Contract    price.    $36,951.50. 

SANTA  ANA,  ORANGE  CO.,  CAL.— 
Administration  building.  Polytechnic 
groupe,  3  story  and  base,  brick,  $65,- 
000.  Architects,  Withey  &  Davis, 
Story  Bldg.,  L.  A.  Owners,  City  of 
Santa  Ana.  Contractor,  George  C. 
Condon,  Citizens'  National  Bank  Bldg., 
L.  A.,  general  construction,  $57,000; 
Robertson  &  Packard  Co.,  Santa  Ana. 
electric  wiring,  $3,246.50;  Machinery 
and  Electric  Co.,  L.  A.,  heating  and 
ventilating.  Cost  not  stated.  Bids  tor 
the  plu.iibing,  painting  and  program 
clocks    were    taken    under    advisement. 

SCHOOL — 2.  2  story  and  base,  brick, 
$36,951.50.  Orange,  Orange  Co.,  Cal. 
Architect,  Fred  H.  Eley,  Harvey-Fin- 
ley  Bldg.,  Santa  Ana.  Owners,  Orange 
Linion  High  School  District.  Contrac- 
tor, George  Kuschel,  Orange.  Con- 
tract   price.    $36.95.50. 

ADMINISTRATION  BUILDING    — 

Polytechnic    group,     3    story    and    ba>^ 
brick,    $65,000.      Santa   Ana,   Orange   '"' 
Cal,      Architects,   Witliey  &  Davis,  St- 
Bldg.,     L,    A.       Owners,     City     of     San: 
Ana.       Contractor,    George    C.     Condoi.. 
Citizens'    National    Bank    Bldg..    L.    A, 
general    construction.    $57,000;    Roben- 
son    &    Packard    Co.,    Santa    Ana,    eh 
trie     wiring.     $3,24:6,50;     Machinery    iin 
Electric    Co,,    L,    A.,    beating    and    venti- 
lating,   cost    not    stated.       Bids    for    ih 
plumbing,   painting  and  program  cb>-  k- 
were  taken  under  advisement. 

TACOMA,  WASH.— College,  3  story 
and  base,  brick,  $49,339.  Architect.  C 
Frank  Mabon,  Savage-Scofield  BbK' 
Tacoma.  Owners,  St.  Martin's  Colleu. 
i'--intractors,  Chalmers  &  Pearson.  ::: 
.Vi.itb    Hus.ui  St.  Conli-.-ict   price.   $1!)  :;.;:i 


SEWERS,  STREET  WORK  ANE 
WATER  SYSTEMS. 


CALIFORNIA — State     Higliway       .- 
struction.      Cost   not   stated.      Engii- 
State   Higliway    Commission.    -Sacrain 
to.      Owners,   .State    of   California.      I' 
have    been    opened    by    the    State    Hi- 
wax     Commission    for    ten    miles    of 
ment.     concri  te     and     bitumlnized     "i 
face  road  to  be  constructed   in   T,os  .\" 
geles   County,   between    Rancho   El    1-^" 
eino  and  Calabasas.     The  engineer's  . 
iimate  on   this  piece  of  work    was   .?' 
151.   and    the    three   lowest    figures    w  - 
as   follows:     ,lohn    IV    Marsh.   $5"., 55: 
H.  Considine,  $61,151,  and   Roger   lii-.il' 
ers  Co.    $61,389. 

Bids   for  constructing  seven   and   •  t 
half     miles     of     wati  r-bound     macii 
road    with    a    gravel    foundation    te 
built     in     Mendocino     County,     betwe.- 
rkiali    and    Forsythe    Creek,    were    als 
o])'  ned.      The    engineer's    estimate 
$56,055.       Bids    were    submitted    a; 
lows:     Sawyer  *   White  of  Willits  $.'i3 
313,   K.    H,  &    A.   T-.  Stone  Co..   San    Erai 
eis<-o.    $60,SIO.    Fairbanks    *    Bacbtel    < 
Willits    $67,113,    and    the       Italscli       In 
provemenl    Co.,    San    Prancisco,    $92,29 
All    bids   have   bi  en 'referrc.l    to  theilii 
^iiieei-ing    Advisory    Hoard,    wbieii   lio 
will    l:i;<e    up    the    iiialtei-    of    awards 
its     iiiecting    in     Sai-rameiuu    on     Mnri 
-Ith. 

HANKtiKli.  KINGS  Ci 
er  system,  etc.,  $lii5.ci 
Cli\     Engineer,    ilanronl. 


C  Al.  — So-V 
l-;imlnee 
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if  Hanford.  An  opinion  has  l>eon  I'on- 
lei-ed  to  tlie  effect  that  tlio  tlOS.flOii 
)ond  issue  voted  for  municipal  ini- 
irovenients  in  Unnford  is  illegui.  Tliis 
iplnliin  IS  expected  to  affhct  the  con- 
ract  recently  awarded  to  ("hamliers  * 
leafe.\  of  Oal<land  for  aliont  $Kn.000 
VDi-lh  of  sewers.  Tlii'  contract  will 
:>rolialiIy  |l)e  iihrogated  altlioiisli  hm 
'Uch    action    lias    .\c>t    been    taken. 

Contracts  Awarded. 

I'IC.NTK.  I.O.S  .\.\OKT>K.-;  CO..  r.\J„ 
-Reservoir,  reinforcid  I'oncrete.  $IJ.- 
KngiTiier's  name  not  given.  Own- 
er.-ss  1-and  Co..  H.  W.  Hellman 
ild'^'..  L.  A.  Contractor.  K.  A.  Si.nmons. 
pland.      Contract    price,    $12,000. 


5T0RES  &  OFFICE  BUILDINGS 

,.\  FUANCISCU — Stores.  1  story 
nd    l»ase.      Class   C    construction.      Cost 

stated.  Architect,  Lewis  JI.  Gard- 
er.  Phelan  Bldg.,  S.  F.  Owner,  Mrs. 
[arie  Fanhauser.  The  building  will 
irranged   for  retail   stores   and    is   to 

located  on  .McAllister  street  west 
t  Van  Ness  avenue.  Interiors  of  the 
tores  will  he  finished  in  pine.  Tliere 
lie    patent    store    fronts    and    plate 

?  windows.  The  exterior  of  the 
uilding  will  be  faced  with  pressed 
rick.  Plans  are  complete  and  figures 
re    being    taken. 

n  Francisco — Storts  and  offices.  4 
tory  and  base.  Class  A  construction. 
ost  not  stated.  Architect,  Nathaniel 
aL'-'dell,  256  California  St.,  S.  F.  Own- 
s,  Charles  C.  Moore  Co.  Plans  for 
lis  building,  which  has  been  men- 
oned  here  before  are  complete  and 
sgregated     figures     are    being       taken. 

structure  will  have  a  frontage  on 
Ission  street  of  113  feet  and  129  feet 
1  First  street.  First  floor  will  be  oc- 
ipied  by  the  owners,  and  upper  floors 
3fors  wMU  be  arranged  for  office  suites 
igned  to  meet  the  special  require- 
ents  of  engineers,  chemists  and  as- 
yers.  Construction  will  be  fireproof 
iToughout,  with  a  large  amount  of 
etal  trim  and  nutal  window  sash  and 
'Ames.  Plans  include  elevator  service. 
,feam  heat  and  all  other  modern  con- 
iniences.  The  exterior  will  lie  faced 
1th    pres.'ed    brick. 

SAN  FRANCISCO— OfBce  addition.  :! 
;ory.  Class  A  construction,  $100,000. 
rehitects.  Miller  &  Colmesnil.  Lick 
Mfj,.  S.  F.  Owners.  Metropolitan  In- 
u  rinii'  Co.  This  work  includes  the 
Idition  of  three  stories  to  a  Class  A 
uilding,  which  is  devoted  to  the  ex- 
usive  use  of  the  Metropolitan  Insur- 
nce  Co.  The  new  portion  of  the  build- 
ig  will  harmonize  with  the  old.  Steel 
'ame  will  be  carried  up  and  exterior 
alls  will  he  faced  with  white  terra 
itta.  Interior  will  be  finished  in 
tal  trim  and  interior  partitions  will 
■  "f  liollow  tile.  Considerable  mar- 
ie and  tile  will  be  used.  Plans  are 
sing  prepared,  but  it  will  probably 
s  a  matter  of  a  month  or  six  weeks 
sfore  figures  are  taken. 
OAKLAND.  CAL.— Stores  and  offices, 
story  and  base.  Class  .\  construe- 
On.  Coft  not  stated.  Architect.  Ben.i. 
(.  Mcnougall,  Sheldon  Bldg..  S.  F. 
wners,  Carlson  &  Snyder.  The  huild- 
lg.^win  he  erected  at  the  corner  of 
Sth  and  Broadway  in  Oakland,  ami 
ill  cover  a  large  ground  area.  Con- 
ruclion  will  be  Class  A  tlirou,s?hout. 
Ith  a  complete  steel  frame,  exterior 
alls  of  brlclt,  faced  with  pressed 
(lok  and  terra  cotta.  Floors  will  be 
f    concrule.       Indiior     partitions     will 


Foots  Mixer  on  street  paving 
in  Chico,  California 

There's  a  Foote  Mixer  for  every  job! 
Carried  in  Stock  by 

EDWARD  R.  BACON  &  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 

FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  NATOMA  ST.,  S.  F. 

Edward  F .  Bacon  is  positively  not  connected  with  any  other  firm. 


he  firepi'uof.  Plans  include  metal 
trim,  metal  window  sash  and  frames, 
elevator  service,  steam  heat,  vacuum 
cleaning  and  mail  chutes.  Working 
drawings  are  complete  and  specifica- 
tions are  being  written.  Bids  will  be 
called  for  shortly.  All  parts  of  the 
work    will    be    segregated. 

OAKLAND.  CAL. — Stores  and  liall,  6 
story  and  base,  brick  and  steel.  $100,- 
00(1.  Architect,  W.  W.  Dixon,  184.4  5th 
Ave.,  Oakand.  Owners.  Owens  and 
Black.  Owens  Apartments,  Oakland. 
Tile  building  will  be  erected  on  Alice 
street  between  14th  and  1.5th  streets, 
and  has  been  designed  for  stores  on  the 
first  floor,  billiard  parlors  and  dance 
halls  on  the  upper  floors.  Consider- 
able structural  steel  wMll  beused.  Ex- 
terior walls  will  be  faced  with  pressed 
brick.  Interior  will  be  finished  in  pine 
and  hardwood  with  tile  and  marble 
wainscoting.  There  will  be  steaai  heat 
and  elevator  service.  Plans  are  com- 
plete  and  the  work  will  be  done  by 
Hay     Labor. 

TAFT,  KERN  CO.,  CAL. — Stores  and 
offices,  4  story  and  base.  Ijrick,  $30,000. 
Architect.  C.  S.  McNally.  Mechanics'  In- 
stitute Bldg.,  S.  F.  Owners,  Motor 
Transportation  and  Construction  Co., 
Taft.  The  building  will  be  the  largest 
commercial  structure  in  Taft,  and  will 
cover  an  area  of  50x125  feet.  First 
lloor  will  be  arranged  for  five  large 
.■stores  and  upper  floors  for  21  offices.  2 
laifre  halls  and  living  apartments.  In- 
terior will  he  finished  in  pine  throu,gli- 
iiul.  Ther'e  will  be  steam  heat.  The 
cxteiior  of  llie  building  will  be  faced 
Willi  cciiii'iil  plaster.  Plans  are.cora- 
pleii:.    hill    no    llgures    have    bet-n    called 


LOS  AXGKLES,  CAL. — Lofts.  5  story 
and  base,  reinforced  concrete.  Cost 
not  .'fated.  Architects.  Riehards-Neus- 
tadt  Construction  Co..  Wright  and  Cal- 
lender  Bldg..  L.  A.  Owner.  .Mrs.  F.  W. 
Sabichi.  The  building  will  be  erected 
at  the  corner  of  Los  Angeles  and  South 
Seventh  streets.  atitJ  will  cover  an  area 
of  llfix140  feet.  SeveraL  stores  will 
occupy  the  first  floor  and  upper  floors 
will  be  arranged  for  large  light  lofts. 
There  will  be  steam  heat,  both  freight 
and  passenger  elevators  and  a  vacuum 
cleaning  system.  Copper  sash  will  be 
used  in  the  first  stor.v.  Upper  floors 
will  have  metal  window  frames  and 
sasli.  The  exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are  complete  and  subfigures  are  being 
taken    by    Richards-Neustadt    Co. 

LOS  ANGELE.S,  CAL. — Department 
store.  S  story  and  base.  Class  A,  $1,- 
000,000.  Architects.  Parkinson  &  Berg- 
strom.  Security  Bank  Bldg..  L.  A.  Own- 
ers. Broadway  Department  Store.  This 
building  will  be  erected  at  the  south- 
west corner  of  Broadway  and  4th 
streets,  and  will  cover  an  area  of  242x 
161  feet.  All  work  will  be  under. the 
supervision  of  the  C.  B.  Weaver  Cpn- 
struction  Co.  Wright  and  Calleti^er 
Bldg.  A  contract  for  the  structural 
steel  work  has  been  let  and  subfigures 
are  being  taken  on  the  various  othpr 
parts  of  the  woik  through  the  Weaver 
Co.'s    offices. 

PORTLAND.  ORE.  —  Telephone  ex- 
ihange  and  otHces,  II  story  anil  base, 
reinforced  concrete.  Cost  not  ,!;t^ted. 
Architect,  Architectural  Dept.  I'aclfic 
Stales  Tel.  and  Tel.  Co..  New  Mont- 
gomery St..  S,  K.  Owners.  Pacific 
States  Tel.  and  Tel.  Co.  This  building 
was    originally    planned    for    a    14-story 


struclure.  but  only  the  flist  eleven  sli>- 
rles  win  be  erected  at  this  tlnU'.  A 
contract  for  the  excavation  has  been 
completed  and  another  contract  for 
liii<  steel  work  has  been  awarded  to 
Poole-I>eane  Co.  Plans  for  tlie  biil- 
onoe  of  the  contracts  are  complete  and 
bids  wlllbe  called  for  within  tlie  mxt 
six    weeks. 
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Sc.iilc.l  proposals  for  Iniilding  lock- 
kieper's  house  at  lock  site,  I.aki- 
Washington  Canal,  Seattle.  Wash.,  will 
be  received  here  until  11  a.  in-  Mafoli 
l,s.  l«l»,  and  then  publicly  opened.  In- 
formation on  application.  J.  B.  CAV- 
AXAUGH,    ma.ior.    enginters. 


SEALED  PROPOSALS. 

IMUU'OSAI.S         von         CUAXKS         AND 
UK.VB     HICKETS. 

('HANKS  AND  GUAB  BUCKKT.-?— 
Staled  proposals,  indorsed  "Proposals 
for  Locomotive  Cranes"  will  be  re- 
ceived at  the  bureau  of  yards  and 
docks.  Navy  Department.  Washington, 
U.  C.  until  11  o'clock  n.  m.  April  12. 
H»i:».  and  then  and  there  opened,  for 
eleven  I.i-ton  locomotive  cranes  with 
gi-ab-buckf  t  equipments,  delivered  and 
erected  at  the  naval  station.  Pearl 
l^arbor,  Hawaii,  and  the  navy  yard, 
Puget  Sound.  Wash.  Specifications 
ciin  be  obtained  on  application  to  the 
biureau  of  yards  and  docks.  H.  R. 
SiTAKFORD,    chief    of   bureau. 


;•!        PHOPOSALS    rOR    BUILUING. 

^^^(^^^-■•ING.  ETC.^Treasury  Depart- 
'■'iAent,    Office    of    the    Supervising    Archi- 

>t^fct,  Washington,  D.  C. — Sealed  pro- 
posals will  be  receivtd  In  this  office 
'until  3  o'clock  p.  111.  on  the  7th  ilay  of 
'i^lirU,    1»1S,    and    then    opened,    tor    the 

Vbnsfruction,        complete  (including 

'  plumbing,  gas  piping,  heating  appara- 
■  ''jiis.  electric  conduits  and  wiring,  in- 
■■t'h'ior        lighting         fixtures      and      ap- 

"teroaches).  of  the  United  States  post 
<>fflce  at  Casper,  Wyo.  The  building  is 
to  be  of  one  story,  mezzanine  and  base- 
ment, and  has  a  ground  area  of  ap- 
proximately 4.000  square  feet,  fire 
proof  first  floor,  stone,  brick  and  terra 
cotta  facing  and  tin  roof.  Drawings 
and  specifications  may  be  obtained 
from  the  custodian  of  site  at  Casper, 
Wyo.,  or  at  this  office,  at  ti.e  discretion 
of  the  supervising  archite't.  O.  WEN- 
DEROTH.    supervising    arch"eot. 


PROPOSALS  "FOR     CANAt.     .Si'PPI.lES. 

CANAL  (::IRCULAR  764 — Proposals 
for  Electric  Traveling  Cranes.  Steel 
Rail.  Angle  Bars,  Truck  Bolts, 
Switches.  Track  Frogs.  J'i.<;  Plates. 
Track  Chisels.  Babbitt  Metal,  Poultiy 
Netting,  Steel  Wire,  T'ps.  Screws, 
Cotters.  -Hammers.  Wrenon  I'arts,  Pipe 
Fittings.  Valves,  Saw?!.  King?-',  Taikle 
Blocks,  Torches,  Ladders,  Rakes.  Oars, 
Hose,  Silica  Sand,  FounJ;'v  Clay  ;?l'\cU 
Knamel  and  Lumber. —  -Sei'^d  pn'po- 
sais  will  be  received  at  i:ie  :.rnr.?  '.r  ti;e 
general  purchasing  o'''(  ir.  IsthinUin 
Ci  lal  Commission,  Wasliin.u'ii'i.  D.  C. 
•ntil  10.30  a.  111.  Mar,-h  VHi,  1tu;i.  ;.'- 
which  time  they  will  i.e  opf  :ied  in  pui^ 
i:e,  for  furnishing  thi  ibove  mcn- 
•tioned  articlts.  Bla  ic<  audi  gf.nci  il 
information  relating  to  Ihis-M^ircular 
'.No.  7(;4)  may  be  obtaii -d  ;£rom  this 
rfflce  or  the  offices  of  I'-o  assistant 
purchasing  agent.  10S6  North  Point 
street,  S<'n  Francisco  Cal.:  .lis--  from 
the  U.  :!.  engineer  offices  ,n  t:'0  follow- 
ing cities;  Seattle.  Wash.:  l.is  An-.;t - 
les.  Cal.  F.  C.  BOGGS.  major,  corps  of 
engineers,  U.  S.  arm;-,  rj-peial  .mr- 
;  ::asin'4:    o>ficer. 


hie  at  Seattle,  Wasli.  HERBERT 
O'LKARY,  second  lieutenant,  coast  ar- 
tiWerx-    corps,    assistant    quartermaster. 


PltOP()S\l,S      ..FOR      .rOXSTRl  f'TING 

iiiiii.nii\<i. 

BUILDI.VC— "U.     S.     Engineer       Office. 
602    Burke    Building,    Seattle,    Wash. — 


PUOPOSAL     ,FOR        BUILDING      ..AND 
WATER      AND      SEWER      SYSTEM. 

BUILDING.  WATER  AND  SEWER 
SYSTE.M. — Department  of  the  Interior. 
Office  of  Indian  Affairs,  Washington, 
Ij.  c.— Sealed  proposals  plainly  marked 
on  the  outside  of  the  sealed  envelope 
"Proposals  for  Buildings,  Etc.,  Coeur 
d'Alene  Indian  Agency,  Idaho,"  and 
addressed  to  the  commissioner  of  In- 
dian Affairs,  Washington,  D.  C,  will 
he  received  at  tlie  Indian  Office  until 
2  o'clock  p.  111.  March  24.  1013,  for  fur- 
nishing vtiaterials  and  labor  for  the 
erection  ■  of  seven  frame  cottages, 
frame  warehouse,  frame  office,  frame 
pump  house  and  concrete  guardhouse 
and  the  installation  of  water  and 
sewer  system  at  the  Coeur  d'Alene  In- 
dian Agency.  Idaho,  in  strict  accord- 
ance with  the  plans,  specifications  and 
instructions  to  bidders,  which  may  be 
examined  at  this  office,  the  offices  of 
tlie  supervisor  of  construction.  Den- 
ver. Colo.;  the  U.  S.  Indian  warehouses 
at  .Slan  Francisco,  CaL;  the  Builder 
and  Employers'  Association.  Tacoma. 
Wash.,  and  at  the  agency.  For  fur- 
ther information  apply  to  the  superin- 
tendent of  the  Coeur  d'Alene  Indian 
Agency.  Tekoa,  Wash.  F.  H,  ABBOTT 
acting    commissioner. 


PROPOSALS  FOR  CANAL  SUPPLIES. 

CANAL  CIRCULAR  763-C— Proposals 
for  the  Purchase  of  Brass  and  Copper 
Scrap  Offered  for  Sale  by  the  Isthmian 
Canal  Commission.— Sealed  proposals 
will  be  received  at  the  office  of  the 
general  purchasing  officer.  Isthmian 
Canal  Commission.  Washington.  D.  C. 
until  asSO  p.  111.  March  24. 1»13,  at  which 
time  they  will  be  opened  in  public,  for 
purcliasing  the  above  mentioned  arti- 
cles. Blanks  and  general  information 
relating  to  this  circular  (No.  763-C  I 
may  he  obtained  from  this  office  or 
the  offices  of  the  assistant  purchasing 
agent.  10S6  North  Point  street,  San 
Francisco,  Cal.:  also  from  the  U.  S. 
engineer  office  at  Seattle.  Wash.  F.  C. 
BOGGS.  major,  corps  of  engineers.  U.  S. 
army,    general    purcliasing   officer. 


PROPOSALS     .  FOB     .  CONSTRUCTING 
PIER. 

PIER  WORK — Sealed  proposals,  in- 
.lu.sed  "Proposals  for  Pier  No.  4."  will 
lie  received  at  the  bureau  of  yards  and 
docks.  Navy  Department.  Washington, 
D.  C,  until  11  o'clock  a.  iii..  March  2», 
1013,' and  then  and  there  publicly 
opened,  for  Pier  No.  4  at  the  navy  yard. 
Puget  Sound,  Wash.  Amount  available. 
$175,000.  Plans  and  specifications  can 
lie  obtained  on  application  to  the  bu- 
reau or  to  the  commandant  of  the  navy 
yard  named.  H.  R.  STANFORD,  chief 
iif    bureau. 


IMJOPOSALS     FOR     PAVING. 

PAVING — (iflice  of  Quartermaster. 
Fort  Flagler,  Wash. — Sealed  proposals, 
in  triplicate,  will  be  received  in  this 
office  until  II  a',  in.,  March  2.1,  lOIS,  and 

Ihcn  opened,  for  construction  of  gran- 
olithic sidewalks  at  this  post.  Further 
inlormallon  may  lie  obtained  by  apply- 
ing at   tills  office  i.r  (luartermasler's  of- 


PROPOSALS    FOR    PLAY    PIPES. 

OFFICE    OF    THE    BOARD    OF    FIRK 
(_'ommissioners.    San    Francisco. 

In  accordance  witli  a  resolution  of 
the  Board  of  Fire  Commissioners  dul\ 
passed  February  14.  1913,  sealed  pro- 
]>osals  will  be  received  in  open  session 
of  tlie  Board  on  Friday,  March  14,  1913, 
hetnccn  tlic  hoars  of  8:30  and  »  o'clock 
a.  Ill  for  furnishing  fifty  high  pressure 
play  pipes,  complete,  with  tips  and 
claiips,  for  use  in  the  San  Francisco 
Fire  Department,  in  strict  accordance 
with  the  specifications  and  conditions 
contained  in  the  proposal  blanks  pre.- 
pared  by  this  department  and  approved 
bv  the  Board  of  Fire  Commissioners,  I 
on  Hie.  and  copies  of  whicli  may  be  ob  ( 
tained  at  the  office  of  said  Board.  1251 
Market  street.  San  Francisco.  Cal. 
FR.^NK    T.    KENNEDY.    Secretary. 


PROPOSALS    FOR    GYMNASIA. 

SEALEL>  bids  will  be  received  for 
the  Equipment  and  Installation  of  ' 
Gymnasia  of  the  Lowell  High  School 
and  the  Girls'  High  School.  Specifica- 
tions may  be  had  at  the  office  of  the 
undersigned. 

Sealed   proposals   will   be   received   at  | 
open    session    of    the    Board    of    Educa- 
tion  ^Ve^lllCsrlay,   March    10th,   1013  at   1' 
o'clock   p.    111.  M     R     XORRIS, 

Acting  Secretary  Board  of  Education. 


DARED    DO    JUSTICE. 


The      universal      acceptance      of     tbei 
California    railroad      eonmission's      de-| 
cision    in    the    railway    merger    case    il-j 
lustrates   the   value  of  having   an  inde-| 
pendent    commission,    possessed    of    the: 
public    confidence.        Here    was    a      de-' 
cision  distinctly  in   favor  of  the  South-i 
ern   Pacific.     Its   immediate   effect     waf| 
to  put  up  the  price  of  Southern   Pacific 
stock,  and  stop  the  manipulation  of  th€ 
"bears"     who    were    looting    it    in    the 
market.     Yet  not  a  person  has  so  mucl 
hinted    in    his    innermost    soul    that   the 
commission  was  under  Southern  Pacifli 
influence    to    render    this    decision.      Ir 
fact,  for  familiar  stock-market  reasons 
the    official    influence    of    the    Southen 
Pacific    management,    would    have    beei 
against    the    interests    of    the    coiipany 
The    Southern    Pacific    was    belter    pro] 
tected  by  the   railroad  commission  thai 
by  its  own  directors.     Yet  the  people  0 
California,  not  only  do  not  suspect  th 
commission   of   deciding   in   the   interes 
of  the  railroad.    For  the  most  part,  the 
are    glad    it    was    done.      For    it    seem 
that    the    interest    of    the    railroad    an 
of    'he    people    was    iirohaMy    identic* 
And    the"   people    are    friendly,    not    bos 
tile  to  the  Southern  Pacific.     They  wer 
never    hostile    to    it    as    a    business   in 
stitution.   and  a   business   institution  i 
the  only  thing  it  now  is. 

The  worst  investment  the  Souther 
Pacific  ever  made  was  to  own  the  Cal: 
fornia  railroad  commission  tor  tbirt 
years.  The  best  thing  that  ever  hai 
pcned  to  it  was  to  get  under  a  con 
mission  it  did  not  own,  cicctc.l  on 
radical  "anti-railroad"  tickcl.  iKr 
acting  under  a  la-,v  giving  it  almO; 
absolute  power  over  the  road.  It 
only  a  just  commission  that  dares  < 
jusilc,>.  '  And  justice  is  a  bctlcr  pe 
■naneut  .'^s,!  Ihaii  pr' . 'leg.'.— I'l'es' 
Keiiubllcan. 
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SAN  FRANCISCO. 


I  UESIDENCKS— 2.  :;  stoly  an.l  lias.-. 
I  fruaie.  Cost  not  stated.  San  Fran- 
cisco. Arcliitect.  Louis  Clirislian  MnU- 
Igardt.  Chronicle  Blilg.,  S.  F.  Owners. 
West  Lake  Park  Co.  Tlieso  two 
liouses  will  lie  erecti  d  on  San  Diego 
.Way  in  St.  Francis  Wood.  Each  of 
the  houses  will  contain  from  six  to 
eight  rooms  with  baths  and  sleei5ing' 
porches.  Interior  finish  will  be  of 
pine,  redwood  and  hardwoods.  Oak 
floors  will  be  used  in  the  principal 
rooms.  Tliere  will  be  furnace  lieat 
and  open  fire  places.  Mantels  will  be 
of  brick  and  tile.  Tile  •  will  be  used 
in  the  bath  rooms  and  kitchens.  Ex- 
teriors will  be  covered  with  cement 
plaster.  Plans  are  complete  and  con- 
struction    will    shortly    he    undertaken. 

RESIDENCES — 2,  2  story  and  base, 
frame.  $.t,000  each.  San  Francisco.  Ar- 
chitect, E.  E.  Young,  251  Kfarny  St., 
S.  F.  Owner,  Tliomas  Scohle,  363  14th 
aveniie.  These  houses  will  he  erected 
on  Lake  street  east  of  25th  avenue. 
Each  will  be  arranged  for  eight  roonis 
and  bath.  All  interior  finish  will  he 
of  pine.  Oak  floors  will  be  used  in  the 
reception  hall,  iving  and  dining  rooms. 
There  will  be  furnace  he.at  and  open 
fire  places.  Mantels  will  be  of  brick 
and  tile.  Automatic  water  heaters 
will  be  installed.  Tile  will  also  be 
used  in  the  hath  rooms  and  kitchens. 
Exteriors  will  be  covered  witli  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
af  the  owner  who  will  do  the  work  by 
Day  Labor. 

BUNGALOWS— 2,  1  story  and  base, 
fra<;ne,  $1,650  each.  San  Francisco. 
Architect,  none.  Owner,  A.  A.  Wesen- 
dunk,  1747  Dolores  St.,  S.  F.  These 
houses  will  each  contain  six  rooms  and 
batli.  Interior  finish  will  be  entirely 
of  pine  and  redwood  with  some  hard- 
wood flooring.  There  will  be  open  fire 
places  with  tile  mantels  in  the  living 
rooms.  Exteriors  will  be  covered  with 
rustic  and  cement  plaster.  Plans  are 
complete  and  the  owner  will  do  the 
work    by    Day   Labor. 

■  RESIDENCE  —  2  story  and  base, 
frame,  $2,700.  San  Francisco.  Archi- 
tect, none.  Owner.  J.  M.  Peters,  1010 
Balboa  St.,  S.  F.  The  house  will  con- 
lain  seven  rooms  and  bath.  Interior 
will  be  finished  in  pine  with  some  elm 
panels.  There  will  be  an  open  Are 
iMii,-  in  the  living  room.  Hardwood 
ll'iMis  will  he  used  in  the  living  and 
dining  rooms  Bath  room  will  be  fin- 
Islied  in  tile.  There  will  be  an  auto- 
m.atic  water  heater.  Exterior  of  the 
dwelling  will  he  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  in  the  hands  of  the  owner 
and  the  work  will  be  done  by  Day 
Labor. 

RESIDENCES— 2.  2  story  and  base, 
frame.  Cost  not  stated.  San  Francisco. 
Arcliitects,  National  Architectural  and 
Engintering  Co.,  Foxcrofl  Bldg.,  S.  F. 
Owner's  name  withheld.  The  National 
Engineering  Co.  are  completing  plans 
and  specifications  for  two  higli  class 
dwellings,  which  will  be  erected  at 
once  in  this  city.  Plans  are  also  near- 
ly   complete    for    a    $5,000    residence    in 


.Majiuda,  s.  \  cra'l  lilMKa  lous  in  Oi.k- 
iand  and  a  $5.00(1  tlwclUng  to  he  erect- 
ed in  San  Rafael.  Bids  will  be  taken 
by  the  National  l^ngineering  Co.  with- 
in a  week  for  the  two  city  Jobs,  and 
within    ten   days   on    the   Alameda    work. 

RliSIDENCES— 2,  2  .story  and  base, 
frame.  $2.1)00  each.  San  Francisco.  Ar- 
chitect, none.  Owner,  Theodore  Oib- 
son,  335  Fair  Oaks,  .S.  F.  Each  of 
tile  liouses  has  been  ilesigned  for  a 
seven-roa.ii  dwelling  with  hath  and 
laundry.  Interiors  will  lie  tinished  in 
pine  and  redwood  with  some  hard- 
wood floors.  There  will  he  open  tire 
places  in  the  living  rooms.  Bath 
rooms  will  have  tile  wainscoting. 
Mantels  wiM  be  of  brick.  The  exte- 
riors of  the  liouscs  will  be  covered 
with  rusitic  and  cement  plaster  on/ 
metal  lath.  Plans  are  complete  and 
the  work   will  be  done  by  Day  I,abor. 

RESIDENCE  —  2  story  and  base. 
fra>.iie;  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner,  Fernando  Nelson, 
30  Presidio  Terrace,  S.  F.  The  dwell- 
ing has  been  designed  for  a  six-room 
house  witli  all  modern  conveniences. 
Interior  will  be  finished  in  pine  and 
redwood.  There  will  be  open  fire 
places  and  brick  or  tile  mantels. 
Hardwood  floors  will  lie  used  in  the 
principal  rooms.  Tile  w:ill  he  used  in 
the  bath  r.oom  and  kitchen.  The  ex- 
terior of  the  dwelling  will  he  covered 
with  cement  plaster  on  metal  latli  and 
rustic.  Plans  are  complete  and  the 
work    will    be   done   b.v   Day   Labor. 

BUNGALOW  —  1  story  and  base, 
frame.  $1,000.  San  Francisco.  Archi- 
tect. John  F.  Haner,  3579  19th  St..  S.  F. 
Owner.  G.  \\.  Lambert.  The  bunga- 
low will  contain  five  rooms  and  bath 
All  interior  trim  will  be  of  pine.  Oak 
flooring  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  an 
open  fire  place  in  the  living  room 
with  a  brick  mantel.  The  exterior  of 
tile  house  will  be  covered  with  rustic 
and  shingles.  Plans  are  cjinplete  and 
the    work    will    be    done    by    Day    Labor. 

BTTKGALOW — 1  %  story  and  base, 
frame,  $1.91)0.  San  Franci.'co.  Archi- 
tect, none.  Owner.  Oscar:  Heyman. 
742  Market  St.,  S.  F.  The  house  will 
contain  six  rooms  and  bath.  Interior 
will  be  finished  in  pine  and  redwood 
throughout.  There  will  he  a  large 
open  Are  place  In  the  living  room. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  The  exterior  of  the 
dwelling  will  be  covered  with  rustic 
and  shiplap.  The  work  will  be  done 
under    the    Day    Labor    system. 

BUNGALOWS — 2.  1%  story  and 
base,  frame,  $1,200  each.  San  Fran- 
cisco. Architects,  National  Architec- 
tural and  Engineering  Co..  Foxcroft 
Bldg.,  S.  F.  Owner,  Margaret  C. 
Woodside.  These  houses  will  be  erect- 
ed on  Putman  avenue,  and  each  will 
contain  -five  rooms  and  bath.  Pine  and 
redwood  will  be  used  for  trim 
throughout.  The  will  be  open  tire 
places  and  tile  or  brick  mantels.  Some 
oak  flooring  will  be  used.  Exteriors 
will  be  covered  with  rustic.  Plans  are 
complete  and  the  work  will  lie  ilone 
under   the    Day    Labor   sysf  m. 

BUNGALOW  —  1  story  and  ba.-e. 
frame,    $2,000.      San    Francisco.      Archi- 


l«<  t.  none.  UwnerH,  Uoenier  and  Wal- 
ton. II  (iuerrero  St.,  S.  F.  The  dwell- 
lUK    lia.s    been    desif;ned    for    nn    elKlit- 

' "     house     with     bath     anil     laundry. 

Irilcrlor  (Inlsli  will  be  of  pine  and  red- 
wood. Hardwood  (loorji  will  )<••  nxed 
In  the  principal  rooms.  There  will  b« 
•  •pen  lire  places  anil  tile  or  hrick  nian- 
lels.  Tile  will  also  be  used  In  the 
bath  room  and  kitchen.  The  exterior 
of  the  house  will  be  covered  with 
rustic.  I  I'lajis  are  .conipjejf  ^  a,nrt .  tjie 
woik    willbe   done  liy    Day    La  h  or.    ' 

RESIDENCE  —  2  story  and  base. 
frame,  $2,000.  San  Francisco.  Archi- 
tect, none.  Owner,  N.  J.  Nelson,  4278 
23rd  St..  S.  F.  The  house  will  contain 
six  rooms  and  hath.  Interior  will  be 
tinished  in  pine  and  redwood  with 
some  hardwood  doors.  A  large  open 
Are  place  will  be  used  In  the  living 
room.  Mantel  will  be  of  hrlck.  Tile 
will  be  used  in  tlie  bath  room  and 
kitdien.  The  exterior  of  the  house 
will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

APART.MENi:'  HOUSE— 3  i  story  and 
base  frame.  $30.0fl0.  San  Frant-lsco. 
Arcliitect,  Henry  C.  Smith,  Humbo(dt 
Bank  Bldg.,  S.  F.  Owner,.  Sirs.  Anna 
C.  Brownlee.  This  building  has  been 
mentioned  in  thes^  c,olum.ns  a  number 
of  times  before.  Plans  are  now  .com- 
plete and  gures  are  being  taken.  The 
building  is  designed  to  contain  a 
number  of  two  and  three  room  suits 
with  wall  beds  and  private  bath  rooms. 
Interiors  will  be  handsomely  tinished 
in  pine  and  hardwood  veneer.  Oak 
floors  will  he  used  in  the  principal 
looms.  A  central  heating  system  will 
be  installed.  Hot  and  cold  running 
water  will  be  supplied  to  all  rooms. 
The  exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath. 

APARTMENT  HOUSE— .1  story  and 
base,  frame,  $20,000.  San  Francisco. 
Architect.  Joseph  Cahen,  45  Kearny 
St..  S.  F.  Owners.  James  and  .Mary 
Ward.  The  building  will  be  erected 
at  the  southeast  corner  of  Clay  and 
Taylor  streets.  Tliere  will  be  stores 
on  the  first  floor  and  a  number  of  two 
anel  three  room  suites  on  the  upper 
two  doors.  Interior  linish  will  be  of 
pine  and  redwood  with  some  hard- 
wood floors.  All  suites  will  have  con- 
necting baths  and  wall  beds.  A  cen- 
tral heating  sySitem  and  hot  water 
plant  will  be  installed.  Bath  roovns 
will  Iiave  tile  wainscot.  The  exterior 
of  the  building  will  he  covered  with 
shiplap.  Plans  for  this  work  are  now 
being    prepared. 

AP.\RTMENT  HOUSE — 3  story  and 
Iiase.  frame.  $13,000.  San  Francisco. 
.ArchitectiJ,  Dunn  &  Kearns,  Monad- 
nock  Bldg..  S.  F.  Owners.  .Metropolis 
Investment  Co.  The  building  will 
cover  an  area  of  3714x94  feet  and  will 
contain  apartments  arranged  In  suites 
of  two  and  three  rooms  each.  There 
will  be  a  central  heating  system  and 
hot  water  plant.  All  suites  will  have 
private  baths  and  wall  beds.  Inte- 
riors will  be  finished  in  pine  and  red- 
wood. Some  oak  floors  will  he  used. 
Tile  will  be  used  in  the  hath  i-ooms 
and  kitchene.  The  exterior  of  the 
louse  will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owners  who  will  do  the  work  hy  Day 
Labor. 
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APAUTMKNT  HOUSE— 3  story  uiul 
iMise,  loinroroed  concrete,  $16,000.  San 
FraiulJ^co.  Ardiltect.  C.  Fantonl,  9 It; 
Kearny  St.,  S.  F  Owner's;  name  with- 
held. Tlie  bulWlM)ir  will  contiUn  a 
numlxM'  of  two  room  suites  with  pri- 
vate hatlis.  Interior  linl»h  will  be  of 
pine  throughout.  Rath  rooms  and 
kitchens  will  have  tile  wainscot.  There 
win  be  a  hot  water  plant  Installed. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Onl.v  preli.nln- 
ary  (plans  (lave  been  prepared  and 
working  drawings  will  be  completed 
as    rapidly    as    possible. 

APARTMENT  HOUSli;— 6  story  and 
base.  Class  C  construction,  $75,000. 
San  Francisco.  Architects.  O'Brien 
Bros.,  Clunle  Bldg.,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  in  the  south  line  of  Busih 
street  near  Mason  and  will  have  a 
frontage  of  50  feet  and  a  depth  of 
137H  feet.  The  interior  will  he  ar- 
ranged for  a  number  of  two  and  three 
room  suites,  all  of  which  will  have 
connecting  baths  ana  wall  beds.  Plans 
Include  a  steam  heating  plant,  eleva- 
tor service,  vacuum  cleaning  system 
and  hot  water  plant.  Interior  will  be 
finished  in  pine  and  hardwoods.  Bath 
rooms  will  have  cement  floors  and  tile 
wainscot.  The  exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
and  cement  plaster.  Plans  are  com- 
plete   and    figures    are    being    taken. 

APARTMENT  HOUSE — 3  story  and 
base,  frame.  $20,000.  San  Francisco. 
Architect,  E.  E.  Young,  251  Kearny  St., 
S.  F.  Owner,  Herman  Hogrefe.  The 
building  will  be  erected  at  the  north- 
east corner  of  Union  and  Van  Ness 
avenue,  and  will  cover  an  area  of  30x 
90  feet. .  Stores  will  occupy  the  first 
floor.  Upper  two  floors  will  he  ar- 
ranged for  eleven  apartments  of  two 
and  three  roans  each.  All  suites  will 
have  wall  beds  and  private  bath 
rooms.  Interior  will  he  finished  in 
pine  and  elm  veneer.  Tile  and  mar- 
ble will  be  used  in  the  bath  rooms  and 
entrance  lobb>-.  There  will  be  a  cen- 
tra.1  heating  system  and  hot  water' 
plant.  The  exterior  of  the  building 
will  be  covered  with  shiplap  and 
special  run  rustic.  Plans  are  complete 
and  the  work  will  bf-  done  liy  Day 
Labor. 

PIER  NO.  4,(> — Wood  pilf  construc- 
tion. Cost  not  stated.  San  Francisco. 
Engineer,  Assistant  State  Engineer, 
Ferry  Bldg.,  S.  F.  Owners,  State  of 
California,  Plans  and  specifications 
have  been  approved  for  the  construc- 
tion of  Pier  No.  46,  which  is  to  be 
erected  between  Pier  No.  44  and  the 
Channel.  This  structure,  will  be  car- 
ried on  wood  piles  and  will  have  a 
frame  shed  covering  the  whole  struc- 
ture. The  pier  will  be  SOO  feet  in 
length  and  200  feet  wide.  Besides  the 
shed  there  will  be  two  spur  tracks. 
Bids  will  be  called  for  as  soon  as  the 
plans  receive  the  approval  of  the  State 
Board    of   Control, 

FLATS — 3  story  and  base,  frame, 
$8,000.  .San  Francisco.  Architect,  none. 
Owner,  Caspar  Hexberg,  2079-B  15th 
St.,  S.  F.  The  building  will  have  a 
frontage  of  25  feet  and  a  depth  of  61 
feet.  Interior  will  be  arranged  for 
three  modern  flats  of  four  and  five 
rooms  each  with  baths.  Interior  finish 
will  be  of  pine  and  redwood  with  some 
elm  panels.  Oak  floors  will  be  usied 
in  the  principal  rooms.  Gas  grates 
and  tile  mantels  will  he  used  In  all 
living     rooms.      The     exterior     of    the 


liuilding  will  be  ciMci-ed  with  rnslir 
and  cement  plaster.  Plans  are  in  the 
hands  of  the  owner  and  the  work  will 
be  done  by  Day  Labor. 

FLATS — 2  story  and  ba.-^c.  frame, 
$ri,Ono.  San  Francisco.  Arciiitect,  none. 
Owner,  John  Dahl'lrti  127  Judah  St.,  S. 
F.  The  building  lias  been  designed 
for  two  modern  flats  and  a  store,  ami 
will  cover  an  area  of  25x87  feet.  In- 
terior finish  will  be  of  pine  and  red- 
wood. Open  fire  places  and  brick  or 
lile  mantels  will  be  used  in  the  living 
rooms.  Tile  will  be  u?ed  in  the  baths 
and  kitchens.  The  exterior  of  the 
building  will  be  covered  with  rustic 
and  cement-  plaster.  Plans  are  com- 
plete and  the  owner  will  do  the  work 
by    Day    Labor. 

FLATS— 3  story  and  1)ase,  frame, 
$5,500.  San  Francisco.  Architect,  none. 
Owner,  G,  Spirz,  232-A  Langton  St.,  S. 
F.  The  building  will  have  a  frontage 
of  24  feet  and  a  depth  of  60  feet.  In- 
terior will  be  arranged  for  three  mod- 
ern flats  of  five  and  six  rooms  each 
with  bath.  All  interior  trim  will  be 
of  pine  or  redwood.  Some  oak  floors 
will  be  used.  Tile  will  be  used  in  the 
bath  rooms  and  kitchens.  There  will 
be  gas  grates  and  tile  or  brick  man- 
tels. The  lexterior  of  the  building 
will  he  covered  with  rustic  and  ship- 
lap.  Plans  are  complete  and  the  work 
will    be    done    by    Day   Labor. 

WAREHOUSE  ADDITION— 2  story 
frame,  $2,000.  San  Francisco.  Archi- 
teict,  none.  Owners,  Roehling  Con- 
struction Co.,  Crocker  Bldg.,  S.  F.  The 
addition  will  be  made  to  a  building 
50x75  feet.  There  will  be  a  concrete 
foundation,  metal  skylights,  corru- 
gated iron  roof  and  sheathing.  Inte- 
rior will  not  be  finished.  Plans  are 
complete  and  the  work  will  be  done 
liy    Day    Labor. 

DAIRY  DEPOT— 2  story  and  base, 
reinforced  concrete.  Cost  not  stated. 
San  Francisco.  Engineer,  C.  F.  Wie- 
land.  Mutual  Savings  Bank  Bldg.,  S.  F. 
Owners,  Dairy  Delivery  Co.  The  build- 
ing will  be  erected  on  the  property  at 
1350  19th  street,  the  site  of  the  present 
plant  of  the  owners.  The  structure 
will  cover  an  area  of  60x60  fet..  and 
will  be  practically  fireproof  throufeh- 
out.  There  will  be  reinforced  concrete 
walls  and  floors,  tar  and  gravel  roof 
and  metal  window  saslj  and  frames. 
Special  attention  has  been  given  to  the 
sanitary  conditions.  The  exterior,  of 
the  building  will  be  faced  with  cement 
blaster.     Plans  are  being  prepared. 

GARAGE — 2  story  and  base,  rein- 
forced concrete,  $35,000.  San  Francisco. 
Engineers,  Heller  &  Wilson,  First  Na- 
tional Bank  Bldg.,  3.  F.  Owner,  Dr, 
Albert  Abrams.  The  'luilding  will  be 
erected  at  the  southwes,.  -'-ner  of  Van 
Ness  avenue  and  California  street,  and 
will  cover  a  considerable  ground  area. 
The  front  portion  of  the  l>ii!uing  has 
1  een  arranged  for  automobile  show 
rooms  and  the  rear  and  upper  floor  for 
repair  shop,  storage  space  ard  ship- 
ping departments.  Interior  of  the 
sales  rooms  will  be  finished  in  hard- 
wood and  tile.  Metal  window  frames 
and  sash  will  be  used.  The  exterior  of 
the  building  will  be  faced  with  cement 
plaster.  A  concrete  floor  will  be  used 
on  the  first  fioor.  Plans  are  complete 
and  figures  are  beinfT  taken. 

HOSPITAL  ADDITION— 1  story  and 
base,  reinforced  concrete,  $18,000.,  San 
Francisco.  Architects,  Constructing 
Q.  M.  Dept.,  Fort  Mason.  Owners, 
United  States  Government.  Bids  will 
be   called   for   early    this   month   by    the 


Constructing  Q.  M.  Dept.  at  Port  Ma- 
son for  the  construction  of  a  one-story 
and  basement,  reinforced  concrete  ad- 
dition to  the  Letterman  General  Hos- 
pital at  the  Presidio,  and  for  100  feet 
nf  reinforced  concrete  sea  wall  at  Fort 
JIason,  The  hospital  addition  is  esti- 
mated to  cost  $18,000.  The  official  call 
for  bids  will  be  published  in  these 
columns. 

STORES — 1  story  and  base.  Class  C 
construction.  Cost  not  stated.  San 
Francisco.  Architect,  Lewis  M.  Gard- 
ner, Phelan  Bldg.,  S.  F.  Owner,  Mrs, 
Marie  Fanhauser.  The  building  will 
be  arranged  for  retail  stores,  and  is 
to  be  located  on  McAllister  street  west 
of  Van  Ness  avenue.  Interiors  of  the 
stores  will  be  finished  in  pine.  There 
will  be  patent  store  fronts*  and  plate 
glass  windows.  The  exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are   being   taken. 

STORES  AND  OFFICES — 4  story  and 
base.  Class  A  construction.  Cost  not 
stated.  San  Francisto.  Architect,  Na- 
thaniel Blaisdell,  255  California  St.,  S. 
F.  Owners,  Charles  C.  Moore  Co. 
Plans  for  this  building,  which  has  been 
mentioned  here  before,  are  complete 
and  segregated  figures  are  being  taken. 
The  structure  will  have  a  frontage  on 
Mission  street  of  113  feet  and  129  feet 
on  First  street.  First  floor  will  be 
occupied  by  the  owners  and  upper 
floors  will  be  arranged  for  office  suites 
designed  to  meet  the  special  require- 
ments of  engineers,  chemists  and  as- 
sayers.  Construction  will  be  fireproof 
throughout  with  a  large  amount  of 
metal  trim  and  metal  window  sash 
and  frai.nes.  Plans  Include  elevator 
service,  steam  heat  and  all  other  mod- 
ern conveniences.  The  exterior  will 
be   faced   with   pressed   brick. 

OFFICE  ADDITION — 3  story.  Class 
A  construction,  $100,000.  San  Francis- 
co. Architects,  Miller  &  Colmesnll, 
Lick  Bldg.,  S.  F.  Owners,  Metropolitan 
Insurance  Co.  This  work  includes  the 
addition  of  three  stories  to  a  Class  A 
building  which  Is  devoted  to  the  ex- 
clusive use  of  the  ifetropolitan  Insur- 
ance Co.  The  new  portion  of  the  build- 
ing will  harmonize  with  the  old.  Steel 
frame  will  be  carried  up  and  exte- 
rior walls  will  be  faced  with  white 
terra  cotta.  Interior  will  be  finished 
in  metal  trim  and  interior  partitions 
will  be  of  hollow  tile.  Considerable 
marble  and  tile  will  be  used.  Plans  are 
being  prepared,  but  it  will  probably 
be  a  matter  of  a  month  or  six  weeks 
before    figures   are    taken. 

MUNICIPAL  AUDITORIUM— 1  story 
and  base.  Clasis  A  construction.  $1,- 
000,000.  San  Francisco.  Architects. 
John  Galen  Howard,  John  Reld,  Jr.,  and 
Frederick  K.  Meyer,  Temporary  City 
Hall,  S.  F.  Owners,  City  and  County 
of  San  Francisco.  Plans  for  the  $1,000,- 
000  auditorium  to  be  erected  in  the 
civic  center  have  been  approved  by  the 
Executive  Committee  of  the  Panama- 
Pacific  Intenational  Exposition.  The 
money  to  build  the  great  meeting  house 
has  been  set  aside  by  the  Exposition 
t^ompany,  which  aims  to  have  the 
building  completed  by  1915  so  that  the 
numerous  conventions  gathering  in 
San  Francisco  that  year  can  properly 
be    housed. 

The  Auditorium  will  be  of  sione, 
and  with  the  City  Hall,  it  will  form 
the  keynote  of  the  stupendous  scheme. 
It  will  flank  the  southern  end  of  the 
great  plaza. 
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Lloyd  S.  Ackerman 


Attorney- At-Law 


Kuums  414-418  Nevada  Bank  Bldg. 

14  Montgomery  St.,  S  F. 


Th 


asi 


sifat  feature  of  the  inteiioi-  of 
lain  auilitoriuni  will  be  the  oe- 
il  ilome.  190  feet  in  diameter, 
tee]  sti'ucture  .of  this  dome  will 
e  exposed  and  will  present  a  strong' 
rehitectural  effect.  The  seating  ca- 
ac'it.v  is  approximately  11.000.  A  place 
as  Ijeen  set  aside  in  the  architects' 
Ci  tell  indicating  accommodations  for 
,<iun  liamiueters.  Tlie  easterly  ami 
^esterly  or  minor  auditoriuins,  easil>' 
^ill  take  care  of  from  7.i0  to  900  per- 
on.s  each.  A  kitchen  with  all  neces- 
ppiirtenances  is  provided  for  in 
le  hasement  of  the  east  wing. 
On  the  third  and  fourth  floors  there 
ill  i>e  committee  rooms  and  exliibi- 
Lon  spaces  at  tlie  easterlj-  and  westerly 
Ides. 

The  stage  or  platfonii  will  be  large 
nough  to  meet  the  average  require- 
lents  for  large  concerts.  A  portable 
tage  made  in  sections  will  be  pro- 
I  and  stored  under  the  permanent 
?  when  not  in  use.  Tiie  structure 
l^e  equipped  with  a  magnificent 
IP"    organ. 

HOTEL— 3  story  and  base,  frame. 
12,000.  >San  Francisco.  Architect,  C. 
antoni,  916  Kearny  St..  S.  F.  Own- 
r's  name  withheld.  The  building  will 
Jntain  a  number  of  single  rooms  on 
pper  floors  and  store  and  hotel 
ibhj-  on  the  first  floor.  Interior  finisli 
;111  be  of  pine  and  redwood.  All  roo.iis 
11  he  supplied  with  hot  and  cold  run- 
tig  water.  The  exterior  of  the  build- 
I'iU  probably  be  covered  with 
p  and  rustic.  Preliminar.\'  pl.ins 
ave  been  prepared. 

Contracts  Awarded. 

IltCH — 2  story  and  base,  rein- 
concrete,  $50,000.  .San  Fran- 
Architect,     P.     Brouchoud.       521 

■^t..  S.  F.  Owners,  French  Roman 
ic  Church.  Contractor,  James 
Khlin,  244  Kearny  St.,  concrete 
$26,000.      Note:      This   is   the   only 

it  so  far  awarded.  Plans  for  the 
!•   of   the   work   are   complete   and 

-     will     be    called     for     within       a 


ig     • 

lipla 


PATENTS 


ohtn 


■  H    OR    IfO   FEE.       Trade 

id       I.ii 


promptly 
Cavcatg. 

TWENTY  YEABS*  PRACTICE  lli 
Send  ,„...l,;'  ftcti'h  or  plinti, 
on  |=iii.nf,l.ilitv  All  bnsinei 
HAND-BOOK  FREE  Eirlainscv 
clow  t„  oi.ii,:,,  „„d  Sell  latonts,  1 
Will    p„v.  II.iw   to    Get  a  Partne 


«ubj.., 


i-al 


ihiloiitial. 
iiK  Tells 
nventioDS 
lai.u   hcst 


30 


H.  B,  WILLSON  &  CO.  ^^. 


l-WiTllUY- 

.111  .1 


St. 


iml     b; 


croti' 


$120 


Kr 


....  Architect,  (JeorRe  William  Kel- 
ni,  .Sharon  lilUg.,  S.  V.  Owners,  ijant- 
r  \-  .\lattern  Co.  Contractors,  Und- 
I'li  &  Co.,  .Monadiiock  Bids'..  S.  F. 
iilract     price,    $120,000. 


Bids  Opened  For 

Highway  Work. 

llldM     <iu     'r«o     ITojeotx     Were     Opeuell 

:iii,|     Kefrrrril     «<>     AiIvl..<or>     Hoard. 

lllilN     Within     AiMiroprlatlon. 


Bids  have  been  opened  by  the  State 
Highway  Commission  for  ten  miles  of 
cemPnt,  concrete  and  bituminized  sur- 
face road  to  be  constructed  in  Los 
Angeles    County,    between     Rancho    El 

Encino  and  Calabasas.  The  engineer's 
estimate  on  this  piece  of  work  was 
$61,151  and  the  three  lowest  figures 
were  as  follows:  John  D.  Marsh.  $55,- 
555;  J.  H.  Considine,  $01,151,  and  Roger 
Bros.    Co.,    $61,389. 

Bids  for  constructing  seven  and  one- 
lialf  miles  of  water  bound  macadam 
road  with  a  gravel  foundation  to  be 
built  in  Mendocino  County,  between 
Ukiah  and  Forsyth e  Creek,  were  also 
opened.  The  engineer's  estimate  was 
$56,055.  Bids  were  submitted  as  fol- 
lows: Sawyer  &  White,  Willits.  $53,- 
313;  E.  B.  and  A.  L.  Stone  Co.,  S.  F., 
$60,840;  Fanrbanks  &  Bachtel,  Willits, 
$67,143,  and  the  Raisch  Improvement 
Co,    S.    F.,    $92,299. 

All  bids  have  been  referred  to  the 
Engineering  Advisory  Board,  which 
body  W'ill  take  up  the  matter  of  awards 
at  its  meeting  in  Sacramento  on  March 
4th. 


BUILDINu    SUPERINTENDENT. 

Glacken.  Edwr.  E.  General  building 
superintendent,  architectural  and 
structural;  supervision  of  any 
class  of  building  construction.  Ex- 
pert in  reinforced  concrete,  in- 
cluding cost  data,  design,  floor 
load,  quantity  surveying,  etc.  Ad- 
dress 5CS  Golden  Gate  Ave.  Phone 
Franklin   7619. 


Building  Contracts  Awarded 
San  Francisco. 


758 
759 
700 


Owner  i-'«iii*  mctor 

Silvestri     Amoroso 

Same     Same 

Same      Same 

Miller      McLeod 

Sa  me      Same 

Same     Same 

Same      Same 

Clark      Donlin 

Koenigsthal      Hanson 

Depaoli      Devencenzi 

Cereghino     Devencenzi 

Rippe     .Mitchell 

Brinn      Munster 

Brasseur     Roettger 

Saine     : . .  ■  .Same 

Italian    Bank    .  .  .Cavaglieri 

Nye     Bertsch 

Connors      Connors 

Benning     NicoU 

Duggan   ■ Wn    Bl.lg 

Andreini      Amoroso 

Santa    Fe     Fellows 

Penziner     Johnson 

Illic      Dowin 

GoertB     Miller 

Curtin      Peterson 

Capo/t:i      Sauers 

Rc-ntsen      Trost 

Nelson      Moren 

Phelan    S    F   Concrete 

I.arsen     Central     Iron 

Same      Central 

AUred      Alllred 

Same      Same 

Woodslde     Woodsl^e 


2000 
3000 
6000 
2450 
2450 
2450 
2450 
5600 
3000 
7000 
7000 
2011 
1200 
4O00 
2800 
4000 
11500 
3500 
4000 
2500 
3000 

inoflo 

SOOO 
2500 
4000 
91350 
1""  • 
2373 


800 

10400 

1950 

1950 

1200 


K.  H.  Williams  Chalmer  Muodiy 

Munday  &,  Williams 

Attorneys-al-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Caset 

Telephone  Kearny  2622 

616  Phelan  Building,        San  Franoltoo 


800 
801 
802 
803 


Woodside     Woodslde 

Hagan      Butcher 

Roemer     Walton 

Riley     Fortney 

Rapovac     Horstmeyer 

Metro    Invst    Owner 

McMahon     .Mc.VIahon 

Skahan      Reardon 

Lambert     Lambert 

Brauer     Dettmer 

Golden     Poppy.  .  .Eisenhart 

Kellogg     Grimes 

Olreiehs     Ward 

Scoble     Scoble 

Scoble     Scoble 

Tanner     Tanner 

Hevman     Heyman 

Siml      Demartlni 

Valenle     Valente 

Rowland     Franz 

Hecker     Zinkand 

.Morgan     .McBarnes 

.Montrouil      Moritrouil 

Cal    Fr    Canners Owner 

Duncan'    Allen 

.Same      Same 

.Same     Same 

Heskins    Anderson 

IJe    Kernardi     Hatto 

Miller     McLeod 

.Silversti     .Amoroso 

Krenigsthal     Hanson 

Voorman     McClehahan 

Varni      Orri 

Wilson     McLelland 

P    P   I   E Judson 

.Same     Judson 

Same     Healy 

Bremer     Duebel 

McElrov      Scully 

Righetti      Medos 

Giovanni      Torepio 

Peters     Peters 

Poppy      Davis 

Segales     Salanave 

.Spirz      Spirz 

Chiotti      ClUotti 

Odeon      SImmen 

Hexb.rg     Hexberg 

Moore     Moore 

McLaughlin      Gilmour 

Hogrete     Hogrefe 

Torrino    .\moroso 

P  P  I   Exp O'Brien 

I.arsen      Larsen 

tiibbons     Gott 

Gillis     Bagge 

P  P  I   Exp Turner 

Smith      Segurfon 

Boggione     Owner 

Hornung     Hornung 

Brown      Day 

Nel'For      Nelson 


Hevma 


.  He 


This  Trode-M«.rk  menni  "Perfecti< 
stamped  on  any  veneered  panel. 


Next  time— Get  a  panel  that  is  at  **£'ood" 

as  it  is  Famous ask  for  the  Wybro,  and 

you  will  then  know  what  perfect  panels 

""white  Bros. 


5th  &  Branr.an  Sis. 


San  Franolioo 
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Cut  out  the  co^ 
of  curved  form  work 


You  can  now  specify  curved  or  arched  construction — admittedly  the 

titrongpst  type — without  the  prohibitive  cost  of  form  work. 

This  exjiense  is  no  longer  necessary.       Eliminate  it  entirely  by  using  a 

reinforcement  which  is  also  a  centering. 

Draw  your  plans  on  stronger,  lighter  lines,  save    money  for  your  client 

and  give  freer  scope  to  your  own  artistic  ideas,  by  specifying 


•'SelfSentering"  is  a  new  form  ot  expanded  metalf  or  concrete  work  and 
general  fireprooting.  It  is  a  combined  reinforcement  and  centering, 
which  can  be  used  with  economy  and  advantage  in  all  classes  of  build- 
ings, for  roofs,  floors,  walls,  ceilings — practieall}'  every  form  of  con- 
crete construction. 

"Self-Sen tering"  is  made  regularly  in  sheets  28"  wide  and  up  to  14' 
long;  or  curved  in  tlie  factory  to  any  desired  radius. 

The  Standard  Fireproofing  Reinforcement 

Roofs  constructed  with  "Self-Sentering"  are  the  lowest  cost  concrete  roofs 
that  can  be  built,  requiring  only  2"  of  concrete.  Floors  t<i  carry  heavy 
loads  can  be  planned  with  arched  slab  construction  without  form  work 
up  to  12'  spans.  Suspended  Ceilings  may  be  built  with  supports  b' 
between  centers.  Partitions  only  2"  thick  are  strong,  rigid  and  low  in 
cost,  if  built  with  "Self-Si'iitering". 

Write  For  Our  "Fireproofing  Handbook" 

We  will  be  glad  to  send  you  a  complimentary  copy  on  request.  It  is  a 
handsome  80-page  illustrated  book,  published  for  Architects  Engineers 
and  Contractors.  It  will  give  you  concisely  all  the  facts  you  want  to 
have  regarding  "Self-Scntering'  , 


TheLilley&ThurstonCo. 

RIALTO  BUILDING,  SAN  FRANCISCO 


1 


NEW  SAINT  JOSEPHS  CHURCH 
San  Francisco 


Jolm  J.  Foley.  Arcliitect 
San  Francisco 


Building  and  Industrial  News 
March  11,  1913 


PLATE  A 


:k  i 


ITALIAN  CIVIC  BUILDING 
San   Francisco 


Italo  Zanolini,  Architect 
San  Francisco 


Building  and  Industrial  News. 
March  11.  1913. 


PLATE  B 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 
Basement  walls  22  ft.  high.    Cement  plastered  on 
inside  against  severe  water  pressure.    Plaster  water- 
proofed with  Imperial  Water  Proofing. 


Beni,    C,.    .McD.u 
ST.     LUKE'S     CHURCH.     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofine- 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


IIETCALF    HOTEL,    Geary    nr    Taylor. 

Righetti   &   Headman,    Architects. 
Interior    walls    dampprofed  with    Imperial  Damp 
Proofing.      Exterior    walls    waterproofed  with  Im- 
perial Water  Proofing.     Color  effects  with  Imperial 
Pigments. 


TBMPORARV   CITY    HALL,   San   Francisco 
Wright.    Rushford   &   Cahill,   Architects 
Exteriir  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


^h 


K.\HN    BROS.    DEPARTMENT    STORE, OAKLAND 
C.     W.     Dickey.     Architect- 
Seventy -five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imperial 


niOR.MAN    HOUSE,    Sail    Francsco 
Frederick  H.  Meyer.  Architect 
nd  terracotta  work  treated  with  Imperial  Water  Proofine  for 
preserving  and  to  prevent  discoloration 


A  Few  of  the  Buildings  on  which  IMPERIAL  WATERPROOFING  and  IMPERIAL 
A   !•  ew  oi  tne  Duuaing*  ^^^^^^  FINISHING   Products  are  used 

^^^-.-   A    -r        j^J^lK/rrk  \  KJ^r     183  STEVENSON  STREET 
TMPERIAL      COMPANY  San    Francisco 
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S48     Ht-yman      Heyiriian  Iti.'tii 

S4!t      Ifoyman      Hevman  Ui5i( 

850     tJIbson      Gibson  :;900 

SSI      Ulbson     Gibson  2900 

Siii     Hoeblinf;     RoeblliiK  2000 

85»     Nelson     Nelson  2500 

854     Scott      McBarnes  1000 

S55     Olver     Rednall  8900 

8156     Venturl      Demartlnl  2625 

8S7     Bradn     Novelty  400 

S58     Chanslor     Federal  400 

So9     Caravan     Ward  SOO 

S60     Gallagher     Murray  r.flC 

861  Barossl     Barossl  1000 

862  I^>1on      Black  1 00>0 

S63     Brown     BrumfleUl  i.')0o 

864  O'Reilly      O'Reilly  7,10 

865  Seller     Seller  fiOO 

S«G     Luneburg:     Bornholdt  400 

567  Davln     Davln  450 

568  Michael     Michael  GOO 

869  Dahlln      Dahlln  5000 

870  Pacific     Gas Yullle  12175 

S71      O'HaIr     Carlson  5450 

872  St.    Luke's    Pav    Imp  1300 

873  Whitaker     Whltaker  300 

874  Fisher     Fisher  500 

SJ5      Bradford     L.ee  1000 

SJ!"     Slml     Baratti  1000 

S77      Lorman      Lorman  MOOO 

875  DhiKwall      Nelson  2535 

879      Leavltt      Elani  19040 

(749)      E   SONOMA    127-C   N  Green.   Two 
story  frame  flats. 

Owner I.ulgi  Silvestrl  and  J.  Dito. 

11    Sonoma,    San   FrancL-^co. 
Architect  . .  .None. 

Contractor.  .F.   C.   Amoroso,   1333   Kear- 
ny. San  Francisco. 

COST,  $2000 
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(750)      W    KEARNY       127-6    N      Green. 
Three-story    &    basement    frame    flats. 

Owner Luigi  Silvestri  and  J.  Dito. 

11    Sonoma.    San    Francisc(D. 
None. 

F.    C.    Amoroso.    1333   Kear- 
ny,  San    Francisco. 

COST,    $3000 


Architect  . 
Contractor 


(7.51)      W       KEARNY    117-6     S       Union. 

Three-story   &   basement   frame   flats. 

Owner.  ....  .L.     Silvestri     and    G.     Dito, 

11    Sonoma,    San    Francisco. 
Architect  .  .  .None. 

Contractor.  .P.   C.   Amoroso.   1333   Kear- 
nl.   San   Francisco 

COST,  $6000 


(752)      E    SANCHEZ    24    S    Hill.      Two- 
story  and   basement  frame   residence. 

Owner Johti    T.    Miller.    3819    23rd, 

San    Francisco. 

None. 

Kenneth    McLeod,   3611    22d, 

San    Francisco. 

CJOST,    $2450 


Architect  . 
Contractor 


(753)      E   SANCHEZ   46-6   S   Hill.      Two- 
story  and   basement  frame   residence. 

Owner John    T.    Miller,    3S19    23rd, 

San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Kenneth   McLeod,   3611   22d, 
San    Francisco. 

COST,     $2450 


(754)      E    SANCHEZ    69    S    Hill.      Two- 
story  and   basement  frame   residence. 

Owner John    T.    Miller,    3819    23rd, 

San    Francisco. 
Ari'liitect  .  .  .None. 

Contractor.  .Kenneth    McLeod,    3611    22d, 
•San    Fraicisco. 

COST,   $2450 

I7S5)      E   SANCHEZ   91-6    S   Hill.      Two- 
story   and   basement   frame   residence. 

Owner John    T.    Miller,    3819    23rd, 

San   Francisco. 
Architect  ...None. 

Contractor.  .Kenneth    McLeod,    3611    22d, 
San   Francisco. 

COST,    $2450 


(T.'.ii)      .NILS.    4Oij-10>l    CLIOMKN'T.       Itaisc 
apart,  iienls  and   add   sloics. 

Owner Eus'ene    Clark.    AKcnt.    11th 

Ave   and    Clement     S.    F. 
.Architect  .  .  .None. 

Contiartor.  .J.    C.    Donlin,    309    9th    Ave., 
San    Fj-ancisco. 

COST,    $5600 


(7i."i7)      K    SAN    JOSE    50    S   Santa    Rosa 
Two-Ktory   and   basement   frame  store 
and     flats. 
Owner Bertha    Koeingsthal,    King- 
Edward  Apmnts,   Turk   and 
Jones,    San   Francisco. 
Architect  . .  .None. 

Contractor.  .R.      Hanson,      155      Delano 
Ave.,    San    Francisco. 

COST,    $3000 


(T5S)      N  TAYLOR   48   N  Pacific.     Three 
story    and    basement   frame    (6)    flats. 

Owner A.   Depaoli,   34   Scott  Place, 

San    Francisco. 
Architect  ..  .J.    Devencenzi.    1069   Union, 

San    Francisco. 
Contractor.  .Devencenzi     Bros.     &     Co., 
1069    Union,    San    Francisco. 
COST,    $70)0 

(■759)      S   UNION    137    W    Jones.      Tlir.^e- 
story   and   basement  frame    (3)    flats. 

Owner D.    Cereghino,    1132   Vallejo, 

San    Franc:.=.co. 
Architect  ...J.    Devencenzi,    1069    Union, 

San    Francisco. 
Contractor.  .De.vencenzi     Bros.     &     Co., 
1069   Union,   San   Francisco. 
COST,    $7000 


(760)  SE  TWENTY-FOURTH  AND 
Brvant.  Move  and  add  two  room  to 
residence. 

Owner   J.    H.    Rippe,    n'remises. 

Aicliitect  ...None. 

Contractor.  .Thos.      F.      Mitchell,       1370, 
Utah,    San    Francisco. 

COST,    $1200 

(761)  NO.    943   HOWAl^D.      Repair   and 


alter 
Owner. 


idrj 


.Morris       Brinn,     SOI       Sutter. 
San   Francisco. 
Architect  .  .  .None. 

Contractor.  .Munster   &   Bornholdt,    1530 
Broderick,   S.   F. 

COST,  $1200 


(762)  N  SOUTH  PARK  116  W  Center 
Place.  Three-story  and  basement 
frame   flats. 

Owner Mrs.    Brasseur,    IG    Guy   PI., 

San   Francisco. 
-Architect  .  .  .None. 

Contractor.  .Fred      Roettger,    272      12th 
Ave.,    San   Francisco. 

COST,    $4000 


(7G3)  S  TABER  PLACE  116  W  Center 
Place.  Two-story  and  basement 
frame  flats. 

Owner Mrs.    Brasseur,    16    Guy    PI., 

San   Francisco. 
-■Architect  . .  .None. 

Contractor.  .Fred      Roettger,    272      12th 
Ave.,  San  Francisco. 

COST,    $2800 


(764)  SE  SACRAMENTO  &  DUPONT 
New  roof,  erect  partitions,  metal 
corners,  and   cement  plaster  front. 

/■>w"ev Italian    Bank,    Montgomery 

and   Clay.   San   Francisco. 
Architect  ...O.    E.    Evans,    2367    Mission, 

San    Francisco. 
Contractor.  .C.    Cavaglieri,    593    Potrero 
Ave.,    San    Francisco. 

COST,    $4000 


(705)  E  TWENTY-SIXTH  AVE  200  $J 
Clement.  One  and  one-half-story  and 
liasement   frame    dwelling. 

Owner Louis  H.  Nye,  308  4th  Ave.' 

San    Francisco. 
Architect  ...None. 

Contractor .  .Wm.   H.   Bertsch,   227  High, 
Oakland.  COST,    $1500 


(TCG)      SW    PAGE      AND     BRODERICK. 
Remove     foundations     and     underpin- 
ning,   new    floor,    excavate   and   mlnqr 
alterations   to   store. 
(_iwner Anita  J.  Connors,  S12  Hum- 
boldt  Bank  Bldg.,   S.   F. 
Architect  ..  .H.      I.      Coffey,      HuniboltJt 

Bank   Blrtg.,  S.   P. 
Day's    work.  COST,    $3500 


(767)      SE     BUCHANAN     AND     ELLlS.i 
Alterations  and   repairs  to    (10)    flats. 

Owner A.    Benning,    1136    AVebster, 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .W.    C.    NicoU,    210    4th    Ave., 
San    Francisco. 

COST,  $4000 


(768)    E    STUART    45-10   S   Mission.    Ad- 
dition of  12-foot  loft  to  present  store 

Owner Jas.    B.   Duggan   and   W.  i. 

Yore,   32  Montgomery,   S.  F. 
Architect  . .  .None. 

Contractor.  .The  Western  Bldg.  &  Con- 
struction Co.,  37  Belvedere, 
San    Francisco. 

COST,     $2500 


(769)      E  GRANT  AVE  70  N  Greenwich. 
Two-story   and   basement   frame  flats. 

Owner Silvio  Andreini,  1416  Grant 

Ave.,  Apt.  No.  5,  S.  P. 
Arcihtect  .  .  .:~(one. 

Contractor.  .F.   C.   Amoroso,   1333   Kear- 
ny,   San   Francisco. 

COST,    $300|0 


(770)      E      KENTUCKY    5S0    N      Fourth. 

Frame  addition  to  freight  sheds. 
Owner Atchison,    Topeka    &    Santa 

Fe  Railway  Co.,   Foot  of  3d 

.San   Francisco. 
Architect  ...R.  E.   Wells,  Kerkoff  Bldg., 

Los   Angeles. 
Contractor.  ,C.    A.   Fellows,    500   Central 

Bldg.,   Los  Angeles. 

COST,   $10,000 


(771)  S  JACKSON  82-6  W  Jones.  Three 
story  and  liaser.nent  frame   (6)   flats. 

<Hvner A.       Penziner,       2981       26th, 

San   Francisco. 
Arcliitect  . .  .None. 
Contractor.  ..Fohnson     &     Hatland,     151:; 

Church,    Sip    Francisco. 

COST,   $&00ii 

(772)  SW  j;jlGHTEENTH  AND  VAL- 
encia.     Repair  Are  damage. 

Owner Mrs.    Katrine    Illic,    Prem. 

Architect  .  . . .Vone. 

Contractor.  .J.   C.   Dowlin,   309   9th   Ave,. 
San    Francisco. 

COST.  ,$2500 

(773)  S  CALIFORNIA  32  W  30th  Ave. 
Two-story   and    basement    frame   flats. 

■C'vvner H.    H.    Goertz,    1039    Valen- 
cia,  San   Francisco. 

Architect  .  .  .S.   B.   Mertis,  178   21st  Ave., 
San   Francisco. 

Contractor.  .Chris    Miller.    5630    Califor.- 
nia,    San    Francisco. 

COST.     $10(10 

<774)  NE  TWENTY-FOURTH  AND 
Castro.  Four-story  and  basement 
frame   (12)  apartments. 
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iifl^r Daniel    Curtln.      24th      aiiU 

Castro.  San  Francisco. 

el^lteot  . .  .O.   E.    Evans.   2367   Mission, 
San  Francisco. 

I|traotor.  .Einar    Peterson.    32)3    Mis- 
sion,   San   Francisco. 

COST,  $21,350 


7S)     S    SAGAMORE       115    E      Capitol 

Ave.     JlU    work   for   one-story   frame 

oottagre. 

i^ner Jno.  Capozzi,   153  Sagamore 

San   Francisco. 
•ohitect  . .  .None. 
ptractor..A.    A.   Sauers,    167   Sadowa, 

San   Francisco, 
led  Mar.   3,   '13.     Dated   Feb.   28,   '13. 

Frame    up    $312.50 

Enclosed  and  rough  plaster  on  312.50 

Completed      312.50 

U.sual    35    days 312.50 

TOTAL  COST.   $1250.00 
irnl.    none.      Limit,    90    days.      Forfeit, 
111-       Pans   and   speclfloatlons    filed. 
NiiTE: — The  above  was  first  reported 
null    3rd,   No.    731 


!77,«)      E      BRYANT    208      N    25th.        All 

I  work    for      one-story    and      basement 

I  frame   residence. 

jiwner Geo.  O.  and  Mrs.  G.  Bernt- 

\  sen,   123   Peralta  Ave.,  S.  F. 

|)Ssigner  . .  .E.    J.    McColgan. 

!ontractor.  .McColgan      &      Trost,    1721 
Alabama,   S.   F. 

^Ued   Mar.    3,   '13.     Dated  Feb.    21,   '13. 

Roof   on    $593   25 

Brown    coated    593  25 

Completed     i593   25 

When  shown  clean  receipted  bill 
of  all  materials  ana  sub-contrac- 
tors        593  25 

TOTAL    COST,     $2373   00 

Jond,    limit,   forfeit,    none.      Plans    and 

pecifications  filed. 


777)  E  SEVENTH  AVE  275  S  Cabrillo 
S  25xE  120.  All  work  except  plumb- 
ing, gas  fitting,  sewerage,  parlor 
imantels,  gas  fixtures,  shades  and 
painting  for  two-story  and  rough 
basement   frame   flats. 

)wner Peter  and  Lena  C.  Nelson. 

220    Eureka,   San   Francisco 

Architect  ...M.  J.  Welsh,  22nd  and  Mis- 
sion,  San  Francisco. 

Contractor.  .G.    G.     Moren,     125    Falcon 
Ave.,  San  Francisco. 

i'lled   Mar.    3,   '13.      Dated    Feb.    27.   '13. 

Frame    up    $1130 

Brown    coated    1130 

Completed     1130 

Usual   35   daya 1130 

TOTAL   COST,    $4520 

Bond,     $2260.       Surety,       Massachusetts 

Bonding   &   Insurance     Co.      Limit,      75 

lays  after   Mar.   4.     Forfeit,   $1.     Plans 

md    specifications   filed. 


778)  W  FOURTH  &  JESSIE  NW  75 
xSW  75.  Plain  and  reinforced  con- 
crete work.  reinforcing  steel  for 
same,  pumping,  drainage,  bulkhead- 
ing,  side  walks,  setting  of  granite 
curbing,  etc.,  and  water  proofing  for 
eight-story  and  basement  Class  "C" 
building. 

)wner Mary  L.  Phelan. 

Architect  ...Wm.  Curlett  &  Son,  Phelan 
Bldg.,     San    Francisco. 

Contractor.  .San  Francisco  Concrete  Co. 
Humboldt    Bk    Bldg..    S.    F| 

nied   Mar.   3,    '13.     Dated   Feb.   27,   '13. 
Payments  on  1st  and  15th  of  each 

month    of    75% 

Usual    35    days 25% 

TOTAL   COST,    $5800 


Uund,  2'JUiJ.  Suri:l>.  American  Surety 
Co.  Ll.nit,  40  days.  Forfeit,  none. 
Plans    and    specifl'-atlons    filed. 

(779)  SE  POST  AND  JONES  S  60x 
"0-C.  All  work  for  two  fire  escapes 
for  six-story  steel  frame  apartment 
building. 

Owner Niels   Larsen. 

Architect  ..  .Ross  &   Burgren.   310   Cali- 
fornia. San  I^ranclsco. 

Contractor.  .Central     Iron     Works.     651 
Florida.    San    Francisco. 

Kileil   Mar.   3,  '13.      Dated  Feb.  2C.   '13. 
On    completion    and    acceptance.  .$S00 
TOTAL  COST,   $800 

Bond,    none      Limit,   as   fast   as    possible 

Forfeit,   none.     Plans  and  specifications 

filed. 

(7S0)  STRUCTURAL  IRON.  CAST 
iron,  cornice  brackets,  joist  anchors 
and  steel  frames  for  bay  windows,  re- 
inforced rods  for  brick  work  only  on 
above. 

Contractor.  .Central     Iron     Works,     651 
Florida.    San    Francisco. 

Filed   Mar.   3.  '13.      Dated  F.b.   26,  '13. 

2nd    story    joists   in $2600 

4th    story    joists    in 2600 

Completed   and   accepted 2600 

Usual     35     days 2600 

TOTAL  COST,    $10,400 

Bond,    $5600      Suteries,    Natale    Olivetti 

and  Geo.  S.  Green.     Limit,  forfeit,  none. 

Plans    and    specifications     filed. 


(781).. NW   JOOST  AND  BADEN.     One- 
story  and  basement  frame  dwelling. 

Owner C.  S.  Allred.  131  Edna,  S.  F. 

Architect  . .  .None. 

Day's    work.  COST,    $1950 


(782)      N   JOOST    33-4    W    Baden.      One- 
story  and  basement   frame  dwelling. 

Owner C.  S.  Allred,  131  Edna,  S.  F. 

Architect  .  .  .None. 

Day's    work.  COST.    $1950 


(783)  W  PUTNAM  50  N  Jefferson. 
One  and  one-half-story  and  basement 
frame  residence. 

Owner Margaret        C.       Woodslde, 

1016    Grand.    Alameda. 
Architect  ..  .National     Architectural     & 
Engineering       Co..       Foxcroft 
Bldg.,     San     Francisco. 
Day's     work.  COST,    $1200 


(784)  W  PUTNAM  75  N  Jefferson. 
One  and  one-half-story  and  basement 
frame   residence. 

Owner Margaret        C.       Woodslde. 

1016    Grand,    Alameda. 
Architect  ..  .National    Architectural     & 
Engineering     Co.,    Foxcroft 
Bldg.,  San  Francisco. 
Day's    work.  COST,    $1200 


(785)      W  BRENHAM  PLACE  77  N  Clay 
Two-story   and    basement    brick    resi- 
dence  ana   store. 
Owner. ..  .Joseph     Hagan,     1710    Sacra- 
mento,  San  Francisco. 
Architect  ..  .Joseph   Hagan. 
Contractor.  .Butcher      &      Hadley,      180 
Jessie,   San   Francisco. 

COST,   $5000 


'786)  E  OTSEGO  78-9  S  San  Ysabel. 
~>ne-story  and  basement  frame  resl- 
dt  nee. 

Owntr Roemer      &       Walton.      41 

Guerrero,   San   Francisco. 
Architect  . .  .None. 

Contractor.  .Fred   A.   Roemer,   41   Guer- 
rero,   San    Francisco. 

COST,    $1950 


i7S7)      W    BKKLI.N    175    N    Wilder.  One- 
story  and  basPnient  dwelling. 

Owner Wm.      Riley.    319      Cliurpli. 

San    Francisco. 
Architect  . .  .None. 

Contractor.  .Louis     Fortney,     22na    and 
Ulloa,    San    Fninclaco. 

COST,    $1000 


(788)      NO.      lieo     PACIFIC.       Add     one 
room. 

Owner S.    Rapovac,    Premises. 

.\rchltect  . .  .None. 

Contractor.  .Wm.     Ilorstnieyer    Co.,    39 
Eureka,  San   Francisco. 

COST,     $500 


(789)  S  CLAV  131-9  W  Larkln.  Three 
story  and  basement  Crame  (12) 
apart.nents. 

Owner Metropolis   Investment   Co., 

332    Bush,   S.nn    Francisco. 
Architect  ..  .Dunn      &      Kearns,    Monad- 
nock   Bldg.,   San    Francisco. 
Day's    work.  COST,    $13,000 


(790)      W  BANKS  200  N  Eugenia.     Two 
story   frame   Hats. 

Owner Mrs.       Lusanna      Mc.Mahon. 

657  Guerrero.  S.  F. 
Architect  ..  .Adams   &    David.   325   Bush, 

San   Francisco. 
Contractor.  .James  McMahon,  657  Guer- 
rero,  San    Francisco. 

COST.    $2400 


(791)      NO.    2S37    BAKER.      Add  and   re- 
pair   residence. 
Owner. ..  .Mrs.    M.    Skahan,    Premises. 
Architect  .  .  .None. 
Contractor.  .P.    J.    Reardon.    Premises. 

COST,   $700 


(792)  W  NAPLES  50  S  Brunswick. 
One-story  and  basement  frame  resi- 
dence. 

Owner C.    W.    Lambert.    830    Turk, 

San    Francisco. 
Architect  ..  .John    F.    Hauer.    3579    19th. 

San    Francisco. 
Day's    work.  COST.    $1000 


(7a3)      —   SURREY    52    E    Swiss.      One- 
story    and    basement   frame    residence. 

Owner F.  Brauer.  642  Hayes,  S.  F. 

Architect  . .  .None. 

Contractor.  .W.      A.      Dettmer.       1342-A 
Stevenson.    San    Francisco. 
COST.   $1850 


(794)      NOS.    738-40    MARKET.      Install 
baker's   oven. 

Owner Golden     Poppy,     Premises. 

Architect  . .  .None. 

Contractor.. J.    H.    Elsenhart,    921    Phe- 
lan  Bldg.,  San  Francisco. 

COST,   $600 


(79B)  NO.  1230  WASHINGTON.  Erect 
partition,  porch  and  Install  windows 
and   doors. 

Owner Mrs.   F.  S.   Kellogg.  Prem. 

.\rchltect  . .  .None. 

Contractor.  .John    Grimes,    116    Battery. 
San    Francisco. 

COST,   $300 


(796)      CALIFORNIA        AND        M.A.SON. 
Repair   joint   on   concrete   blocks. 

Owner .Mrs.    Olreichs.    New    York. 

.i^rohltect  . .  .None. 

Contractor.  .Ward  &  Goodwin.   110  Jes- 
sie.  San   Francisco. 

COST.  $1000 


(797)      S  LAKE    60    E    25th    Ave.      Two- 
story   and  basement   frame   residence. 

Owner Thos.   Scoble,   363   14th   Ave. 

San  Francisco. 
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Architect  ..  .K.    K.    Young:,    251    Kearny, 

Snn  Francisco. 
Day's    work.  COST,    J.iOOO 


(T9S)      S    LAKE    30    E    25th    Ave.      Two- 
story   and   basement   frame   residence. 

Owner Thos.   Scoble.   363   14th    Ave 

San   Francisco. 
Architect  ..  .E.    E.    Young,    51    Kearny. 

San   Francisco. 
Day's  worlt.  COST.  $5000 


(799)  W  BERLIN  125  N  Harkness. 
One-Story    frame   dwelling;. 

Owner Chas.    F.    Tanner,    65.')    Na- 

toma.  San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,   $400 

(800)  E  TWENTY-FOURTH  AVE  125 
N  Irving.  One  and  one-half-story 
and   basement    frame   dwelling. 

Owner Oscar   Heyman.   742   Market 

.San  Francisco. 
Architect  . .  .None. 
Day's   work.  COST,   $1900 

(801)  S  BAY  251  E  Taylor.  One-.«tory 
frame   store. 

Owner.  . .  .P.  Simi. 

Architect  ..  .Paul     F.     De     Martini.     4.51 

Columbus  Ave.,   S.   F. 
Contractor.  .P.   Demartini.   2869   Octavia 

San  Francisco. 

COST.   $1000 


(S02)      W   GOUGH  90  X  Lombard.  Move 
ana   repair  store. 

Owner G.      Valente,    3100      Gough, 

San   Francisco. 
Architect  . .  .None. 
Day's    work.  COST.    $500 


(803)      NE   MISSION  AND  SIXTH.      Re- 
pair   fire    damage. 

Owner Mary  Rowland,  634  Haight, 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .Val  Franz,  ISO  Jessie.  S.  F. 
COST,  $650 


(S04)      NO.    lUO   STANTAN.      Garage  in 
basement. 

Owner Mrs.    C.    Becker,    Pra.nises. 

Architect  . .  .None. 

Contractor.  .Ed.      Zinkand    &   Son.      434 
10th    Ave.,    San   Francisco. 
COST,     $500 

(805)      NOS.   729-31-33  CORTLAND  AVE 
Alter    three    store    fronts. 

O^ner Morgan  &  Davis  Co.,  Prem. 

Architect  . .  .None. 

Contractor.  .A.    McBarnes,    1536    Haight, 
San    Francisco. 

•     COST,    $1080 


(806)     E      ANDOVER      75    S     Eugenia. 
One-story  and  basement  frame  dwlg. 
Owner p.  w.  Montrpuil,  255  Moul- 
trie,  San   Francisco. 
Architect  . .  .None 
Day's  work.  COST,  $1200 


(807)      SE  TAYLOR  &  VANDEWATER. 
Enclose  boiler  room. 

Owner California    Fruit    Canners' 

Ass'n.,    120    Market,    S.    F. 
Architect  .  .  .None. 
Days   work.  COST,    $500 


(SOS)      E    CURTIS    ISO    S    Rolph.      One- 
story  and   basement   frame  dwlg. 
Owner.  ..  .Arthur        G.        Duncan,        525 

Crocker    Bldg.,    S.    F. 
Architect  .  .  .None. 


I'oiiiric-tor.  .Allen    Bros.,     1.".23    .Mission, 
San   Francisco. 

COST.   $1400 

IS09)      E    CURTIS    9(     S    Rolph.       One- 
story  and   basement   dwelling. 

Owner Arthur      G.      Duncan,      525 

Crocker  BUig,  S.  F. 
Architect  . .  .None. 

Contractor.  .Allen    Bros.,    4525    Mission, 
San   Francisco. 

COST,    $1350 

(SIO)      E    CURTIS    156    s    Rolph.      One- 
story  and  basement  frame  dwlg. 

Owner Arthur      G.      Duncan,      525 

Crocker  Bldg,  S.  F. 
Architect  . .  .None. 

Contractor.  .Allen    Bros.,    4525    Mission. 
San  Francisco. 

COST,   $1350 


Plans   by...F.   A.    Hanson,    153    Delano 
Ave.,  San  Francisco. 

Contractor.  .R.  Hanson.  155  Delano  Ave. 
San    Francisco. 

Filed  Mar.   4,  '13.     Dated  Feb.   28,  '13. 

1st  floor  joists  laid J25c 

Frame    up    500 

Brown    coated    75;, 

Accepted     750 

Usual   35   days 75(1 

TOTAL   COST.  $3000 

Bond,   none.     Limit,   60   days  after  Mar. 

1.     Forfeit,   none.     Plans  and   specifica- 
tions  filed. 

NOTE: — Above    first     reportel    March 

4th,   No.   757. 


(811)     NO.  38  EDDT.     Repair  front  and 
interior    of    store. 

Owner B.  Heskins,   1616   Broderick 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .Anderson     &   Bloom,      1207 
Scott,   San   Francisco. 

COST,    $400 


(S12)  E  STOCKTON  112-6  N  Green- 
wich. Three-story  and  basement 
frame    flats.  ~ 

Owner Paul      De      Bernardi,      1720 

Stockton,    San    Francisco. 
Architect  ...C.  O.  Clausen,  Phelan  Bldg 

San   Francisco. 
Contractor.  .Ratto      &      Giannini,       232 
Hartford,    San    Francisco. 

COST,    $5000 


(813)  E  SANCHEZ  24  S  Hill  90x76-5. 
All    work   for  four   6-room  houses. 

Owner John    T.    Miller,    3819    23rd, 

San  Francisco. 

Architect  . .  .Kenneth    -McLeod. 

Contractor.  .Kenneth    .McLeod,    3611    22d 
San  Francisco. 

Filed  Mar.   4,  '13.      Dated  -Mar.   1,   '13. 

Frames  up  and  enclosed $2450 

Brown    coated    2450 

Completed   and   accepted 2450 

Usual    35    days 2450 

TOTAL  COST,   $9800 

Bond,   none.     Limit,   90   days  after  Feb. 

24.     Forfeit,  none.     Plans  and  specifica- 
tions  filed. 

NOTE: — Above    first    reported    March 

4th  Nos.   752.   753,  754,  755. 

(S14)  W  KEARNY  117-6  S  Union  20.x 
SO.  All  work  for  three-story  and  two 
story   frame   and  basement  flats. 

Ownev Vincenzo     Dito    and    Luigi 

Silvestri,  11  Sonoma,  S.  F. 
-A.chiteci.  .  .  .None. 
Contractor.  .F.  C.  Amoroso,   133  Kearny 

San    Francisco. 
Filed  Mar.  4,  '13.     Dated  Feb.   20,  '13. 

Pi-^-c    up    J1525 

Browi!    coated    ' 1595 

Completed   and   accepted 1525 

Usual   35   days ".    1595 

TOTAL  COST,  $6100 
Bond,  $3050.  Surety,  National  Surety 
Co.  Limit,  90  days.  Forfeit,  none, 
lians  ana  specifications  filed. 

NOTE: — -Aliove    first    reported    March 
4th,  Nos.   730  and  751. 


(815)  E  SAN  JOSE  AVE  50  S  Santa 
Rosa  .A.ve.  Lot  3  Blk  "D"  .Mission  Ter- 
race Tract.  All  work  tor  two-story 
frame   store   anfl   dwelling. 

<^'""'''" Morris   &    Bertha    Koenigs- 

thal.     King    PJdward     Apts., 
Turk    and   Jones,   S.    F. 


(816)      XE    MISSION    AND    FOURTH  N 
SOxE   SO.     Concrete  and   cement  work 
now  remaining  to  be  done  for  seven- 
story    and    basement   Class    "C"    store 
and  hotel   building. 
Owner The  Voorman  Co.,  110  Mar- 
ket, San  Francisco. 
-\rcliitect  ..  .Washington    J.    JllUer,    43 

Kearny,    San    Francisco. 
Contractor.  .T.    W.    ilcClenahan    &   Co., 

254  Downey,  S.  F. 
Filed  Mar.  4,  "13.     Dated  Mar.   3,  '13. 
Payments  as  work  progresses..     75% 

Usual    35    days 25% 

TOTAL  COST.  $1447 
Bond,  $724.  Surety.  American  Surety 
Co.  Limit,  without  delay.  Forfeit, 
none.     Plans  ana  specifications  filed.       j 

(S17)  N  CRESCENT  AVE  175  W  Mis-| 
sion  25x100.  All  work  for  two-story 
and  basement  frame  flats.  ' 

Owner Teresa   Varni. 

Architect  ..  .Louis      Mastropasqua,      580. 

Washington.  S.  F.  ' 

Contractor.  .G.  Orri  and  F.  Marschaleck' 

Piled  Mar.  4.  '13.     Dated  Feb.  27,  "13.       ! 

Fraine  up  and  roof  on $131S  i 

Brown    coated    13isi 

Completed   and   accepted 1318 

Usual    35   days 1321' 

TOTAL  COST,  $52751 
Bond,  $2638.  Surety,  Guardian  Casualty' 
&  Guaranty  Co.  Limit,  90  days.  For-  i 
felt.  none.  Plans  and  specifications  filed' 


(818)  E  M.4SON,  bet  O'Farrell 
Geary.  Metal  furring,  lathing 
corner   beads   for   building. 

Owner Wm.  F.  Wilson   bv  Bradley 

&   O'Reilly. 
-Architect  . .  .None. 
Contractor.  .R.     McLelland,     -Mon.idnock 

-    Bldg.;    San    Francisco. 
Filed   Mar.   4,   '13.     Dated   Dec.   20,   '12 
Payments  on  1st  of  each   month     73% 

Usual    35    days 25% 

TOTAL  COST,  $4400 
Bond,  limit,  forfeit,  none  Plans  and 
specifications,    none. 


and  I 
and  I 


(819)     EXPOSITION    SITE.       Fabricat- 
ing   and    furnishing    structural    steel 
for   freight  apron. 
Owner Panama-Pacific         Interna- 
tional  Exposition   Co. 
Engineer  ..  .Howard   C.    Holmes. 
Contractor.  .Judson    Mfg.    Co.,    819    Fol- 

som,  San  F^-ancisco. 
Filed  Mar.   4,  '13.     Dated  Feb.   24.  "13. 
Payments    as    work    progresses     75% 

Usual    35    days 25% 

TOTAL  COST.  $8600 
Bond.  $4500.  Surety.  Pacific  Coast  Casu- 
alty Co.  Limit.  65  days.  Forfeit.  $10. 
Plans  and   specifications   filed. 

(S20)  FURNISHING  AND  ERECTING 
hydraulic  plant  complete  for  operat- 
ing  freight    apron. 

Contractor.  .Vulcan  Iron  Works,  Fran- 
cisco and  Kearny,  S.  F. 
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|led   M:ir.    1.  'la.     Date.l  Feb.  19.  'U. 

Pavnieiits    saiiio    as    above 

TOTAL  COST.  $9Sli6 
iiid  $."ii)(in.  .'Purely,  Equitable  Surety 
,  'l.iTiiil.  i;i>  'biys  atlor  notification, 
jrfei't,  ?1M.  I'laiis  and  specifications 
ed.    .  

•21)      CONSTRUCTION    OF    FREIGHT 
slip  and  approach   thereto   on  above. 
)ntiactor..lIealy-Tibbitts   Constr.   Co., 

9   Main.  San  Francisco, 
Sled   -Mar.    I,   '13.      Dated   Feb.   25.  '13. 

iravnunts    same    as    above 

I       "  TOTAL  COST.   $a9,340 

lond,  J20,000.  Surety,  Globe  Indemnity 
'o  Limit.  120  days.  Forfeit,  $25. 
lans   and   -^pecitication.s  filed. 

S22)  SB  FOURTH  AVE  AND  IRVING 
I  Twii-story   and   basement   frame   resi- 

■  wner..  ....Braiier    Land    Co..    Newhall 

Bldg..     San     Francisco. 

ii-cliit.  i-t  .  .  .None. 

;onlractor..CIias.  Duebel  &  Co..  224  1st 
San    Francisco, 

COST,    $2875 


,s:;iii     w    ■niii;-i'v-'i-iiini)  .wv:  too  N 

Howes.         Dne-story  and       baseiment 

dwelling. 

Owner G.    Cliiotti,  919    33rd    Ave., 

South,    San  Francisco. 
Architect  .  .  .Nonf. 

Day's    work.  Cost,    $400 


Install 


Cs:il)      EDDY    AND    MARK15T, 
entrance   doors. 

Owner Odcon   Cafe   Inc..    Tremises. 

Arcliiteel  . .  .None. 

Contractor.  .John     Slnimen     &     Co.,     G4 
Raiiscli,  San  Francisco. 

COST,   $400 

(S321      N  LIBERTY  SO  E  Church.  Three 
story   and   basement   frame    (3)    flats. 

Owner Caspar      Hexberg.       2079-B 

loth,    San    Francisco, 
.^rcliited  .  .  .None. 
Day's    work.  COST,    $6000 


(S33)  E  EDINBURGH  175  N  East  Bay 
Boulevard.  One-story  and  basement 
dwelling. 

Owner Wm.  L.  Moore,   520  Crocker 

Bldg.,    San    Francisco. 

Arc'.iitect  . .  .None. 

Days  work.  COST,  $1900 


S2r.)      S    HOWARD       4G2-i;     W"       Third. 
nnt.-stnrv    frame    store   building. 

R.    W.    JIcBIroy,    606     Phe- 

lan   Bldg.,   S.  F. 

..Tos.    A.      Leonard,      Piielan 

Bldsf.,    San  Francisco. 

..L     K.     Scully,     606     Phelan 

Bldg.     Sau    Francisco. 

COST,    $3000 


Jwner.  .  . 
\rcliitect 
l^ontracto 


(8211      E    HIMMELMAN    150    N    Pacific. 

Two-story   and   basement  frame  flats. 

Owner....  ^  Frank     Rlghetti,.     33  Sa/1- 

mon,   San   Francis.-'O. 
Architect  . .  .None. 

Contractor.. L.   Medos.    62   Salmon,  S.    F. 

i  COST.  $11"" 

(,N-.-,  1      K     SUNNYSIDI^     125     S     Detroit. 
Two-storv   and  basement   frame   dwlg 

Owner G.   Giovanni.   425   Sunnyside 

Ave.,    San   Francisco. 
Arcliitect  .  .  .None. 

Contractor.  .B.    G..Torepio,    435    Colum- 
bus,  San   Francisco. 

COST,   $1000 

(S-'C)      E     TWENTIETH       AVE     223       N 
Clement.       Two-story     and     basement 
fi-ame    residence. 
Owner...'.  ..J.    M.    Pettrs.    lOUi      P.alboa. 

San   Francisco. 
Vi-rliiiect  .  .    None. 
,,,,    ,    ^vork.  COST.   $2700 

1--;.      NO.     2356     MISSSION.         Electric 

Mv  ,".;' Poppy   Drug   Co..   Premises. 

\  I  -    litect  .  .  .None. 

I        I    Lictor.  .Davis  E!ec.  Sign  Co. 

COST.    $4  00 

iSJSl      NO.    463    BRYANT.      Erect    parti- 
tion and   finish  flat. 

Owner Chas.    Segalas    &    J.    Plantc, 

Premises 
Architect  ...Olive.-    Everett.    1910    Web- 
ster. San  Francisco 
Contractor...!.      Salanave.    931       Pai-ific, 
San   Francisco. 

COST.    $100" 

(R2!>)      N  HARRISON  113   E  Gth.     Tlirec 
storv  and   basement  frame    (3)    flats. 

Owner G.      Spirz.    232-A      Langton. 

San    I'^rancijico. 
Ar,  Ir.f^.t  .  .    None.      ' 
DaVs    work.  COST.   $5..UU 


(834)  NO.  142  CLIPPER.  Add  new 
front  and  foundation. 

Owner D.    McLoughlin,    Premises. 

Architect  . .  .None. 

Contractor..  Geo.       D.       Gilmour,        2370 
Howard.    San    Francisco. 

COST,    $500 

(835)  NE  UNION  AND  VAN  NESS. 
Three-story  and  basement  frame 
1  11)   apartments. 

Owner Herman        Hogrefe,       lllBO 

Hyde.   San   Francisco. 

Architect  ...E.    E.    Young.    251    Kearny. 
San   Francisco. 

COST,   $20,000 
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..aHlliiKs,  marble  and  tile.  deiiferUng, 
stairs,  KlasB.  rough  hardware,  lathing 
and  plaster,  cementing,  plumbing, 
gas  fitting,  sewering,  painting,  steam 
iieallng.  tin,  galvanized  Iron  for  slx- 
rtory  and  basement  ateel  frame  and 
brick   stores  and  apartments. 

owner Niels  I^rsm,  62  Poft,  S.  F. 

Architect  ..  .Ross  &   Burgren.   310  Call- 

rornla,    San    Francisco. 
Contractor..!,.   C.   and   Chris  I^arsen,   6'.! 

Post.   San    Francisco. 
Filed   Mar.  5,  '13.     Dated  Mar.  4.  '13. 

6th  story  joists  In  place |3000 

Ready    for    lathing 5000 

Brown    coated    5000 

White    coated     S'"" 

Wood    work    primed 6000 

Completed   and   accepted 6380 

Usual   35   days     l''<62 

TOTAL  COST,  $41,842 
Bond.  $20,921.  Sureties,  Henry  WILion 
and  A.  B.  Johnson.  Limit,  150  days. 
Forfeit.  $20.  Plans  and  specifications 
filed. 

tS39)  S  WASHINGTON  100  E  First 
Ave  E  28-5?ixS  127-8yi  WA  Blk  849. 
Concrete,  brick,  carpenter,  electric 
work,  etc.,  for  alterations  and  addi- 
tions to  residence. 

Q„ner Dr.  Morton  R.  Gibbon.',  350 

Post,   San   Francisco. 
\rcliitect  ...Loring    P.     Rixford,     Mills 

Bldg.,   San   Francisco. 
Contractor..  Willis    L.    Gott,     229     Uth 

Ave..    San    Francisco. 
Filed   Mar.   5.  '13.     Dated   Feb.   28,  '13. 
Frame    up    and    rough    plastering 
finished     *??, 


CompJet 
Usual    3 


epted . 


84 


non€ 


Day 


ivk. 


(S36)  E  VARENNES  57-6  N  Union  20 
X57-0  All  work,  except  gas  fixtures 
and  window  shades  for  thre.-story 
and  basi-ment  frame  flat.= 

,,„.ner Antonio    Torrano      ..V:      Gui- 

seppe  Ruggiero.    380   Green. 
San    Francisco. 
Architect  .  .  .None. 
Contractor.  .F.    C.    Amoroso.   1333    Kear- 

nv.  San  Francisco. 
Filed  Mar.   3.  '13.     Dated  Feb.   17.  '13. 
1  ued  »",  ...$1100 

Frame    up    .  . 

Brown    coated    

Completed    and    accepted IjJ^JJ 

usual    35    days .  .  .  ^.^^.^^.^.  ^-^  -  ■  ^  ^  ^  ^^^^ 

Bond     $'200.  Surety,    National    Surety 

Co      Limit.   90  days  after  Marcli    1.  'If 

Forfeit,   none.  Plans  and   specification* 
filed. 

,.S371  EXPOSITION  SITE.  Conduit 
system  for  Concessions.  State  and 
Foreign    sites.  ,„,„,.„., 

0„n.er Panama-Pacihc        Intel  na- 
tional   Exposition    Co. 

\ rcliilect  . .  ■  None. 

(^,ntraclor..Jos.  H.  O'Brien.  Merchants 
National  Bank  Bldg.,  S.  F. 

[.•il,-a   .Mar.  .-.,  '13.     Dated  • 

..\s     work    progresses ^-^^ 

l-sual    35    ''^'^'-'^^.q^p^-iJcost;  Js'ifiO 

r,Hid     $5000.      Surety.    Fidelity    &    De- 

t    Co    of   Maryland.      Omit,    90  days. 
Kurfcil     *1".       I'lans    an.'    specifications 

lilt  d.  

,V!S>      SE    JONE.S    AND    POST    S    60xE 

i-ii.     Carpenter,  mill,   roofing,   pipes. 


.and     - 

days 31.0 

TOTAL  COST,  $1558 
n.-ne.  Limit.  50  days.  Forfeit. 
Plans   only   filed. 

(S40)  SE  NINETEENTH  AND  VAl.- 
encia  S  60xE  80.  Alterations  and  ad- 
ditions to  three-story  frame  »*ore» 
and   apartmeni.^. 

Owner.. Claude   E.   and   Kenneth   C. 

Oillis,     Alaska-Coinmercial 
Bldg..    San    Francisco. 
Arcliitect  ..  .Phillip       Overman,     Slireve 

Bldg..  San   Francisco. 
Contractor.. W.  H.  Bagge,  1256  Slanyan 

San  Fr-icisco.  _    _     ' 

Filed  Mar.  5,  '13.     i>ated  Feb.  25,  '13. 
3rd   floor  joists  on....- *\!;^  Z 

Br^wrcoaied--:::::::::::::!^'""" 

Standng    finish    on I'S*  "» 

merior    finish    completed....    1790  00 

.Accepted     .  .  .^. •  •  •    j.^-   .^ 

Usual  3d  ''"^^Q.j.^^-j^cosT.yH.SoO  00 
Bond.  $-175.  Surety.  The  Aetna  Acci- 
dent &  Liability  Co.  Limit.  100  days 
Forfeit.  $10.  Plans  and  specifications 
filed. 
,841)      EXPOSITION   SITl^.     High    i-res- 

sure  water  supply  system, 
owner Pan,ama-Paciflc       Interna- 
tional  Exposition  Co. 
Architect  ...None. 
Contractor.. The    Turner    Co..    2.8    Na 

toma,  San   Francisco. 
Filed   Mar.  5,  'IS.     Dated  Feb.  20.  '13. 

As     work     progresses 'o* 

I'sual    3.-.    days '?* 

Tf)TAL  COST.  $1.10.22.1 

altv  &  Guaranty  Co.  l.MUit.  -'.'p  da>s. 
Foiffit.  *10'>  1'1='"S  ""■'  specitications 
filed.  • 

,s,-.)      .«K    Sll.VKTr^O.4     SW         c I 

fci'w    2S-SXSK    75.      All    work    f-r    two- 
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Klury    Hiul    liHSemoiit    rr.'iiiio    (li    Hats. 
Owner John      \V.      Smith    ■::<     Fair 

OHkf,    San    Francisii). 
Aivl  Itei  1  ,  .  .None. 
I  iia.rai  li)r.  .SeBiirpoii    liru  ..    SOS    limr- 

roro,    San    KranclscD. 
FIImI    Mar.    :•.    'la.      Dated    .Mar.    :!,   'I.".. 

!••  "■■'■i'  up  v; 

liniw  n    loali'ii     Vi 

IV.iiU'ieleil    allil    ai-ie)ittnl i/i 

Usual    3;    (In.vs 14 

T(iT.\I.  COST,  $3S0U 
rcM.l,  iHitir.  Limit,  i»u  (la.vs.  Forfeil, 
mini'.      I'laris   alul    spiTlticatloils    lileil. 


I  SI.:  I      .\ii.       ■:\st     UNIO.N.  ICxtavale 

lasi-im-nl.     raise    anj    altt-i-    Into     (2) 
Hats. 

Owner h.      Koggione.      422     Mont- 

gDiiier.v,   .San    Francisco. 
.\iililti-ct  .  .  .mghettl         &        Headman, 

rhelan   Bldg..  .S.   F. 
|)a.»s   work.  COST,  $2500 

(.V4U  SW  SIXTEENTH  AND  DEHON. 
Tin-' e-story  and  basement  frame  (10) 
apartments. 

owner C.  F.   Hornung:.  422  Church, 

San    Francisco. 
.\rchltect  ..  .Rhodes      &      Marish,      3372 

16th,  San   Francisco. 
Day's    work.  COST,    »1 1,000 


(84.-0      S     POST     137-e     W    Mason.       Six 

story    and    basement    brick    and    steel 

storfs  and   hotel. 

Owner Florence    A.       Brown,       12.5 

Sutter,    San    Francisco. 
Architect  ..  .Creig-liton       Withers,       125 

.Sutter,    San    Francisco. 
lOng-ineers  .  .  .Lenord   &   Day. 

STEEL   WORK,    Ralston    Iron   Works, 
20th    and   Indiana,   S.   F. 

CONCRETE,    Foster-Vogt    Co.,    Hearst 
Bldg:.,    San    Francisco: 

TERRA   COTTA,   Steiger   Terra   Cotta 
Co..    .Mills   Bldg-.,   San    Francisco, 
n.iy's    work.  COST,    $100,000 


1SI6)      E    COLE    25-S    N    Carmel.      Two- 
story  and  basement  frame  dwelling. 

'J»n<''- N.      .1,      Nelson,    4278      23rd, 

.San    Francisco. 
Architect  .  .  .None. 
I>a.\-s    work.      ^  COST.    $2000 


(S471  W  PENNSYLVANIA  75  S  19th. 
One  and  one-halt-story  and  basement 
frame   dwelling. 

"""*■•' Oscar   Heyman    &    Bro.,    742 

Market,    San    Francisco. 
Arcliiteet  .  .  .None. 

"'•"■k.  COST,    $1650 


is."in      W   FOUT   S.".  S  Clarendon.     Two- 
stor.\-    and    basement    frame    residence. 

owner Theodore    Gibson,    355   Fair 

Oaks,    San    Francisco. 
.\)rliilcct  .  .  .None. 
Ha.N's    work.  COST,    $2900 


Ua 


Da 


S4S)     W    PENNSYLVANIA    100    S    19th. 

One  and  one-half-story  and  basement 

frane    dwelling. 

'"■"*■'■ Oscar   Heyman   &    Bro.,    742 

.Market,  San   Francisco. 
'rchitect  .  .  .None. 

^''^-  COST,    $1630 


(S49)      W    PENNSYLVANIA    125    S    19th. 

One  and  one-half-story  and  basement 

frame   dwelling. 

Owner Oscar    Heyman    &   Bro.,    742 

Market,    .«an    Francisco. 
Architect  ...None. 
Day's    work.  cOST,    $1630 


i.s3i'l  E  CONVERSE  200  N  Bryant. 
.Addition  of  two  story  frame  to  ware- 
house. 

Owner Roebiins-    Constr.     Co.,     624 

Crocker    Bldg.,    S.    F. 

.\rchitect  . .  ..None. 

Day's    work.  COST,    $2000 


lS3:i]  1:  ELEVENTH  AVE  95  N  Ful- 
ton. Two-story  and  basement  frame 
residence. 

Ow-ner Fernando  Nelson,  30  Pre- 
sidio Terrace.  S.  F. 

.Architect  . .  -None. 

Day's    work.  COST.    $2500 


(S50)  w  CROWN  TERRACE  161  S 
Clarendon.  Two-story  and  basement 
frame  residence. 

0""er Theodore    Oibson,    335    Fair 

Oaks,  San  Franciscti 

Architect  .  .  .None. 

I 'a  .\'  s    Work.  <,'<.).ST,    $2tHH) 


(854)      S    RIVERDA    60    E    18th.      Two- 
story   and   basement   frame   dwig. 

Owner Dr.    Catherine    V.    C.    Scott, 

Phelan  Bldg.,  S.  F. 
Architect  ..  .McDougall    Bros.,    353   Russ 

Bldg.,   San  Francisco. 
Contractor.  .A.    McBarnes,    1536    Haight, 
San   Francisco. 

COST,    $4000 


(855)  S  UNIO.N  220  W  Broderick  W 
27-6xS  37-6.  All  work  for  two-story 
frame  flats. 

O^nei- Dr.      H.    R.    Oliver,      Butler 

Bldg.,    San   Francisco. 
Architect  .  .  .None. 

Contractor.  .W.    W.    Rednall,    2500    Fil- 
bert,  San   Francisco. 
Filed  -Mar.  6,  '13.     Dated  Mar.  6,  '13. 

Frame    up   and    rafters    set $1600 

Brown    coated    leoo 

2nd   coat    plaster   on 1300 

Completed     2100 

Usual    35    days 2300 

TOTAL  COST,  $8900 
Bond,  $4450.  Sureties,  O.  F.  Sites  and 
F.  H.  Ellis.  Limit.  120  days.  Forfeit, 
$5.      Plans    and    specifications    filed 


(S56)      N  FILBERT  90  E  Octavia  E  30x 
N    111.      All    work      except      painting, 
pumping,  mantel,  shades  and  chande- 
liers   for    two-story    frame      store      and 
flats. 

°"'"f'' T.     Venturi.     326     Columbus 

Ave.,    ,San    Francisco. 
Architect  ....1.  .V  Porporato,  619   Wash- 

iig'ton,    San     Francisco. 
Contractor.. Paul     Demartlnl,     2869     Oc- 
tavia,  San   Francisco 
Filed    Mar.    6.    '13.      Dated    Mar.    6     '13 

Rough   frame   up    ^500 

Brown    coated    ^qq 

Completed    and    accepted 700 

Usual    35    days [['[    gjS 

TOTAL  COST,  $2625 
Bond,  Guaranty  bond  in  favor  of  own- 
er. Sureties,  .las.  Cantley  and  A  P 
Giannini.  Limit,  70  days.  Forfeit,  $2! 
Pans  and  specifications   filed. 

•857)      NO.    272   MARKET.   Electric   sign 

""'"^■" Arthur   Brand,   Premises 

Arcliiteet  . .  .None, 

Contractor.. Novelty  Elec.  Sign  Co..   165 
Eddy,    San    Francisco, 

COST,  $4  00 

(858)      SE  VAN  NESS  AVE  &  SUTTER 
Electric  sign. 

'^^■"" Chanslor   &   Lyon,   Prem. 

Arcliiteet  .  .  .None. 

''oiiiiaelor.. Federal   Elec.   Sign  Co..  257 
Sth,  .San  FrancLsco. 

COST,    $400 


(839)      .\0.      74  3      ASHBURT.        Install 
doors   and   new   floors. 

Owner M.  Caravan,   3761   23d,  S,  P. 

Architect  ,  .  .None. 

Contractor.  .Ward       &      Goodwin.      110 
Jessie,   San   Francisco. 

COST,    $600 


(860)      NO.      1867      HOWARD.        Repair 

dwelling  and   put  on   new   roof. 
Owner A.   F.   Gallagher,   1266  Mar- 
ket, San  Francisco. 
-Architect  . .  .None. 

Contractor.  .J.    J.     Murray.       55      Buena 
Vista  Terrace,  S.  F. 

COST,    $S00 


(S61)      S  LO.MBARD  220  N  Jones.     One- 
story   and    basement   frame   residence. 
Owner G.    B.    Barossl,    1249V4    Grant 

Ave.,    San    Francisco. 
-Architect  ..  .Louis       Mastropasqua,     580 

Washington,  San  Francisco 
Day's    work.  COST,     $1000 


(862)     NO.    660   MARKET.      Erect   mar- 
quise. 

Owner Lyon   &   Hoag,    Premises. 

-Architect  ..  .Havens       &        Toepke,       46 

Kearny,   San   Francisco. 
Contractor.  .W,    J.    Black. 

COST,    $1000 


(863)  NO.   2961  SIXTEENTH.     Electric 
sign. 

Owner C.  H.  Brown   &.  Co.,   Prem. 

Architect  . .  .None. 

Contractor.  .Brumfleld   Elec.  Co.,   18   7th 
San  Francisco. 

COST,    $500 

(864)  NO.    2410   GEARY.        Alter     flj^ts 
and   new  front. 

Owner S.  O'Reilly  Estate,  City  En- 
gineer's Offlce,   S.  F. 
Architect  .  .  .None. 
Day's    work.  COST,   $750 


(865)      W  HEAD  375  S  Randolph.     One- 
story    and    basement    frame   dwelling. 

Owner A.  Seller,  21S  Breite,  S.  F. 

Architect  .  .  .None. 

Day's    work.  COST,    $600 


(866)  NO.    54    SECOND.      Alter   saloon. 
O^'"'?'' Henry   Luneburg,    367    Ful- 
ton,  San  Francisco. 

-Architect  . .  .None. 

Contractor.  .Munster   &    Bornholdt,    1530 
Broderick,   S.    V. 

COST,    $400 

(867)  NO.    553    LAIDLEY.         Additions 
and   alterations    to   dwelling. 

Owner M.       Davin,     536       Chenery, 

San    Francisco. 
.Architect  .  .  .None. 
Day's   work,  COST,    $430 


(868)  S  NIAGARA  53-6  W  San  Jose 
Ave.  One-story  and  basement  frame 
dwelling. 

Owner Wm.  Micheals,  732  Ander- 
son,   San    Francisco. 

.Architect  .  .  .None. 

Day's    work.  COST,   $600 

(S69)      S\V    SIXTH    AVE    AND    JUDAH. 

Two-story  and   basement  frame  store 

and  fiats. 

Owner John  Dahlin,  127  Judah    S.  P. 

Architect  .  .  .None. 

Day's  work.  0(^ST,  $5000 


(870)  w  MEACHAM  PL.A.CB  74-6  S 
Post  S  >62-6xW  56.  Brick  setting  for 
Setting  three  Ba'bcock  and  Wilcox 
boilers    for    holler    plant. 

<^wncr Pacific    Gsu      &      Blec.    Co.. 
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445   Sutter,    S;in    Francisco. 
•chltect  . .  .None, 
mtractor.  .N.   B.   Yullle. 

lied    Mar.    7,    '13.      Dated    . 

On    completion    75% 

Usual    35    (la>s 25% 

TOTAL    COST.    $1275 

bnci,       $i;40.         Suret.v.       .Massachusetts 

ndiiig     &     Insurance     Co.       Limit,     u 

eeks.  Forfeit,    none.  Plans    and    specl- 

:atlons   flled. 


ni)  S  GHOVE  165  E  Shrader  S  13?-t! 
xE  25.  All  work  (or  two-story  frame 
flats. 

wner Ino.     O'Halr,     1035     Hatnp- 

Klilre,     San    Francisco, 
rcliitect  . .  .None. 
onlractor.  .N.    A.    Carlson.    93G    I'otrero 

Ave.,    San   Francisco. 
lied   Mar.   7.  '13.     Dated   Mar.   5,   '13. 
Building    up    and    roof    boards    on      Vi 

Enclosed   and    brown    coated '4 

Completed     V4. 

Usual     35     days 1,4 

TOTAL,  COST,  $5450 
ionil.  $272.").  Sureties,  A.  L.  Bowley  & 
dwin  T.  Peterson.  Limit,  90  days 
rter  Mai'cb  G.  Forfeit,  none.  Plans 
nd    specifications    tiled. 


872)  RLK  BDED  BY  ARMY.  VAL- 
encia.  Duncan  and  San  Jose  Ave. 
Aspbalt  paving  of  anibulence  court 
and  driveway  to  San  Jose  Ave.  line, 
etc..    for    building. 

pwner St.    Luke's    Hospital. 

/^.rcliitect  ..  .Lewis    P.    Hobart,    Crocker 

|.  Bldg..    San    Francisco. 

Contractor.  .The   Fay   Improvement   Co., 
Phelan    Bldg.,   S.   F. 

Filed    Mar.    7.    '13.      Dated   Mar.    1,   'IS. 

^Vllen    completed     75% 

Usual    ?,:,    days 25% 

TOTAL  COST,  $1300 

Bond,     $G50       Surety.     Globe     Indemnity 

Co.      Limit,    2    weeks        Forfeit,      none. 

Plans    and    f pecifications    filed. 


(S7:!l      NIC    FRANCE    75    SE    Edinburgh. 

' -stor.\-   and   basement    frame   dwlg. 

I.  S.   Whitaker. 

i-t  .  .  .None. 
.  M  ,  „    w  oi'k  CO.ST,    $.")M0 

(STIi  .Xiis.  .-.c-SS-iin  Sr.V.NYAN".  .Minor 
iH|iairs   tn   flats. 

Owner lohn      Fisher.    3S      Stan.\an. 

San    Francisco. 

Architei-1  .  .  .  E.  A.  Neumarkel,  94S  Mar- 
ket.  San   Francisco 

Day's    work.  COST,    $500 

(.^75)      NO.    n:;    l'(.T\V]CLL.      Erect   mezza- 
nine  lloor. 
Owner F.       Bradford.         Bachelors' 

Hotel,  San  Franci.sco. 
Arcbit- It  . .  .M.    R.    Coulter,    46    Kearny. 

San  Francisco. 
Conlrnclor.  .Pier>-on    &    Lee.    180    Jessie. 

San    Francisco 
L  COST.   $1000 

(S7li)      NO.  JtiOl   i-OWELL.     Alter  saloon 

Owner A.  .Simi,   Premises. 

Architect  .  .  .None. 

Contr.ictiir,  .E.  Raratti  *  Co.,  Isl2 
Pov.'ell,    San    I-'rancisto. 

COST,     $1000 

(S77)      10       llVlilO       110    S      Sai-ramcTito. 

Tiirf  c-slory  .ind   basement   fr.-niie    112) 

.•I  part  men  t.';.    . 

<i\vnir F.  W.  I,orinann.    I7r,0   ll\.b', 

San  Francisco. 
Arcliltect  .  .  .None. 
Day's   work.  COST,    $ll.0O.l 


IS7M  W  TICNTII  Wi:  150  .-;  '.M  ■ 
t.Vloraga).  All  work  for  one  and  om-- 
half-story     friine    residence. 

Owner Geo.     Dingwall,    1729       10th 

Ave  ,   San    Francisco. 

.\rcliltect  . .  .None. 

•  'untraotor.  .Enill     Nelson.     580     Jersey, 
San   Francisco. 

Filed  Mar.   S,  '13.     Dated  Mar.  3.  '13. 

Frame    up    ,  .  .  .$fi33   75 

Brown    coated     033   75 

Coitipleted    and    accepted 033   75 

Usual    35    days 033   73 

TOTAL  COST,    $2535  00 

Bond.    $1000.        Surety.      Massachusetts 

Bonding    i^i     Insurance     Co.       Limit,     60 

days.      Forfeit,    none.      Plans   and   specl- 

catlons    nied. 

(.S79)  SW  LAKE  AND  TWENTIETH 
Ave  W  42-6xS  104.  All  work  except 
glass,  glazing,  furnishing  finish 
plumbing  fixtures,  finish  hardware, 
light  fixtures,  shades,  wall  paper,  etc. 
for  three-story  and  basement  frame 
residence. 

Owner I.   W.   Leavltt.   301     Golden 

Gate  Ave.,  San  Francisco. 
Architect  ..  .Theo.       S.       Boehm,        1019 
Hewes  Bldg.,  San  Francisco 
Contiactor.  .Thos.    Elam      &      Son,      180 

Jessie.    San    Francisco. 
Filed   Mar.   8,  "13.     Dated  Mar.   6,   '12. 
On  1st  of  each   month  cost  of  work 

done    75% 

Usual      35      days     after      filing     ac- 
ceptance      Balance 

TOTAL  COST,  $19,040 
Bond.  $9520.  Sureties,  Wm.  Chatham 
and  Fred  Fischer.  Limit,  Aug.  1.  For- 
feit, none.  Plans  and  specifications 
tiled. 


COMPLETION  NOTICES. 
San  Francisco, 


Mar.  1.  1913— S  TWENTIETH  50  \V 
Texas  W  50xS  100.  John  Warnock 
to   M  W  Johnson Feb.   27,   1913 

Mer.  1.  1913— E  TWENTIETH  AVE 
200  N  Clement  25x120.  John  M 
Peters  to  whom  it  may  concern.... 
Feb,     28,     1913 

Mar.  1,  1913— BLG  BDED  BY  ARMY, 
Valencia.  Duncan  and  San  Jose 
.\ve.  St.  Luke's  Hospital  to  Atwood 
Vacuum    Cleaner    Co Feb.    24.    1913 

Mar.  1.  1913— SE  JENNINGS(J  South) 
75  SW  Palou  Ave  (16th  Ave  South) 
SW  25xSE  75  being  Blk  326  S  S  F 
H  and  R  R  Ass'n.  Lorenzo  Lovotti 
to   whom  it  may  concern. Feb   28.  1913 

-Mar  1.  1913— N  MCALLISTER  109-6 
W  Van  Ness  Ave  W  55xN  120. 
Anna  M  Binning  and  Wilhelmina 
H  Droger  to  O  A  Craeraer.Feb  28,  '13 

Mar.  1,  1913— E  MISSION  203  S  23ra 
40x122-6.  Elizabeth  M  Morehouse 
to  Chas  Christiansen.  ..  .Feb.   26,   1913 

Mar.  1,  1913— NW  FILLMORE  AND 
Post  W  lOOxN  102-6.  Emma  Gates 
Butler    to    Chas    Stockliolm    and    B 

C    Allvn     (Stockholm    &    Allyn) 

Feb.    27,    1913 

\ulr  3,  1913— W  DIUTMM  fll-6  S  Sac- 
ramento S  31-9  W  70  S  14-4  W  67-0 
N  46-1  E  137-6.  John  A  I,ennon  to 
Western   Iron  Supply   Co. Mar.   1,   1913 

M.ir.  3,  1913— NW  NAPLES  125  SW 
France  Ave  SW  25xNW  100  ptn 
Lot  S  Blk  43  Excl  Hd.  Wm  S  Ulmer 
to   Stephenson    &   Parry.. Mar.    3,    1913 

.Mar 


N 


1913— W     ELEVENTH     AVE 
Kultnn     N     2-.X     W120.       E     U 
Nic-n.-la.lt    to    .Mun.-l<-r    Sr    Borliboldt 

Feb.    27.    1913 

ar.   3    191.-;— SE  SACRAMENTO  AND 


l.c  Koy  Place  E  3»-2xS  70-(i.  Clia« 
II  and  Flora  OfTernian  to  J  Eric 
Jobnnson Mar.    1,    1913 

Mar.  3.  1913— N  LAKE  32-6  E  26tli 
Ave  E  25xN  108.  CharleB  A  and 
Minnie  Ny»trom  to  whom  It  may 
concern Feb.    21,    1913 

.Mar.  3,  1913— S  LAKE  62-0  E  26tli 
Ave  E  27-6x8  loo.  Mrs  Nevada 
Meyer  to  whom  it  may  concern.... 
Feb.    27,    1913 

.Mar.  4,  1913— NE  CALIFORNIA  AND 
18th      Ave    N    lOOxE    2S.        Mary      J 

Dolan    to    Reese    &    Rounlree 

Mar.    3,    1913 

Mar.  4,  1913— S  JACKSON  6.713  E 
from  NW  Columbus  Ave  E  50-6  S 
69-10?4  NW  78-11  N  9-3.  Celiac  M 
Magendle  to  F  H  Born.. Feb.  25,   1913 

.Mar.  4.  1913— E  NINTH  AVE  175  S 
Cabrlllo  (C)  25x120.  J  Harold 
Johnson  to  whom  It  may  concern.. 
Mar.    4,    1913 

Mar.  4  ,1913— BLB  BDED  BY  AR.MY, 
Duncan,  Valencia  and  San  Jose  Ave 
St.  Luke's  Hospital  to  Flbrestone 
&   Roofing  Co Mar.   3.   1913 

.Mar,  4.  1913— E  STEVENSON  AND 
New  Montgomery  SE  149  NE  147-6 
NW  69  SW  127-6  NW  80  SW  to  beg 
100  Vara  354.  The  Sharon  Estate 
to  Lange  &  Bergstrom.  .  ..Mar.   I,   1913 

Mar.  4.  1913— .\  FRANCISCO  137-6  E 
Hyde  E  53-9xN  137-6.  Julia  R 
Willard   to   M  C  Lynch.. Feb.   28,   1913 

Mar.  4.  1913— W  SCOTT  92-6  S  Green 
S  45xW  110.  Clara  S  Hamilton  to 
E  T  Leiter  &  Sons,  Inc.. Feb.  24.  1913 

Mar.  4,  1913— NO  87  CARMEL  S  line 
near  Cole.  R  H  Keaton  to  J  J  Har- 
eom    Mar.    4,    1913 

.Mar.  4,  1913— SE  MARKET  AND 
Ecker.  Crocker  Est  Co  to  Steiger 
Terra  Cotta  &  Pottery  Works.... 
Mar.    3,    1913 

Mar,  4,  1913— N  CALIFORNIA  132-6 
E  7th  Ave  N  95-2  m  or  1  E  25  S  92-1 
m  or  1  W  25-11^  m  or  1.  Herman 
Eisner   to   B  Kessler.  ..  .Completed  — 

Mar.  5.  1913— S  CALIFORNIA  82-6 
W  30th  Ave  W  25x8  100.  John 
Gi"i>-  to  whom  it  may  concern.... 
March     1.    1913 

.Mar.  5.  1913 — IX)T  13  Corona  Hfights 
C  F  Peterson  to  Henry  Henrlchs 
March    4.    1913 

.Mar.  5.  1913 — LOT  10  BLK  3  Ocean 
View  Park  W  St.  Charles  Ave  350  8 
i'aimctto  Ave  Oliver  Hartman  to 
whom    It    may    concern ..  Feb.    27.    1913 

.Mar.  5,  1913— N  EVANS  AVE  AND 
Kiith.  San  Francisco  Disposal  Co 
!o  Hibernia  Sheet  .Metal  Co,  Mar.  1: 
T  W  McClenaban   &  Co.. Feb.  28.   1913 

Mar.  5.  1913— S  OAK  165-814  W  Cen- 
tral Ave  W  27-5',ixS  137-6.  Thos 
O'Dav  to  whom  It  may  concern.... 
■ Feb.    28,    1913 

Mar.  5.  1913— N  PARNASSUS  AVH 
52-5  W  Willard  W  25x  a  uniform 
depth  94-4.  Elizabeth  Carson  to  J 
H    Virner Mar.    5.    1913 

.Mar.  5.  1913— N  BITSH  206-3  W  Jones 
W  91-SxN  137-6.  Rose  A  C  and 
Loring  Crothers  Foreman  Picker- 
ing to  J   O  Kuykendah I.Feb.    2S.    1913 

.Mar.  .5.  1913— SE  COM.MKRCIAL  AND 
Front  S  59-6xE  00.  Ellse  A  Drex- 
ler  to  Macdonald  *  Kabn.Feb.  27.  '13 

Mar  6  1913— COMG  55  N  CHESTNUT 
and  137-6  E  Polk  N  2SxE  68-9.  L 
Del  Carlo  to  whom  it  may  con- 
fer,,       Mar.    1,    1913 

jja,.  B  1913— SE  CALIFORNIA  AND 
Leldesdorff  107-6x137-6.  The  In- 
surance Exchange  cpn  to  Stanqulst 
it    Forbes Peb.    28.    1913 

Mar  6.  191'.;  SW  SIXTEENTH  AVE 
and  Lake.  Mrs  E  M  Scbenkel  or 
Elizabeth     M      Scbenk'l    to      Hen-y 
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I'linrail 


..Mm 


i:iK 


Miir.  «.  l!li:(  -10  SAN  liAHRlKL  AVH 
i.-.  S  OiplsliMllo  Ave  l-nt  ■>  BIk  "B' 
.Mlssliin  Terractf.  N  V  Nilsson  to 
ftluiiii   il   may   i-om-cni . . .  Feb.   II,   11) 

M.il  l!.  l!i::!— IC  STKVK.VS  AI.LIOY 
fiS-ii  S  HroaMivay  anj  77-6  E  San- 
i-ome  K  il>xS  OS-9.  J  F  Delsol  to  A 
H  vlii     Mar.     I.    in 

Mm  i;.  I!)i::— S  NI.VKTKE.N'TH  "Zu  \V 
.■<iiril.<z.  Claries  anrt  Caroline  (i 
l.air>uii  to  Clias  Werner  ami  !•:  10 
Smith    Mar     .">.    lil 

.\l;ir.  «.  1913— \V  DISU.MM  61-8  N  Cali- 
fornia W  70xN  30.  Kreda  Braun- 
seliwelgl'er  by  Edward  Braun- 
sc-liwelsrer,  gdn  to  Li  V  Roberts  Ma- 
elilne   Works Mar.   3.   19 

.Mar.  7,  19i3— SIO  SUTTKR  &  OC- 
tavia  Mrs  S  C  Miles  to  Andrew 
Wilkle   Co Mar.   «.    i;) 

.Mar.  7,  1913— N  McALLISTER  100  \V 
Oough     VV     •H-CxN     137-G.       Josepli 

Hisagno   to   L.  C   Wooldridge 

-Mareli    6,    19 

.Mir.  7,  1913— SVV  PINE  .Si  LAGUNA. 
George  Biirich  to  R  A  Crotliers... 
Feb.    7,    19 

.Mar.  7.  1913 — W  FORTY-FIFTH  AV 
200    S    Irving    25x120.  Jas    J    or 

James  J  Landtbom  to  M  Macbaiek 
&    Co Mareii    7.    19 


13 


.\[ar.  S.  1913- E  VALENCIA  236  N  22ci 
N  24xE  125.  Jean  Labot  to  Louis 
Metier ...March    7.    1913 

.Mar.  S.  1913— \V  FLORENCE  112  S 
Vallejo.  H  P  Livermore  to  Marcus 
.Marcussen Feb.    3,    1913 

.Mar.  8,  1913— NE  TWENTY-SEVEN- 
th  and  Church  N  26xE  95.  A  W  and 
Jennie  M  Congdon  to  Edward  F 
Helms   March  6,  1913 

.Mar.  S,  1913— NE  LEAVENWORTH  & 
Macondry  N  24xE  87-6.  A  P  Pescia 
to  A  Brisa March  4,  1913 


LIENS  FILED. 

San  Francisco. 


Mar.  1.  1913— S  i.A  LOT  13  and  all 
Lot  14  Blk  57  comg  on  SE  Naples 
212-6  S  Russia  Ave  Wm  H  Grahn 
vs    Henry    A    &    Helen    Fa  wcett .  $1  7.73 

.Mar  3,  1913— S  GREEN  137-6  E  Stein- 
er  S  37-6xE  32-6.  E  S  Lowry  and 
J  J  Daly  (Lowry  &  Daly)  vs  Carl 
M  and   Bessie  M  Lee $125 

:Mar.  3,  1913- N  SUTTER  175  W  Fill- 
more 50  on  Slitter.  Alfred  G 
Kraiiss  and  P  A  Krauss  CSlier- 
mund  &  Krauss)  vs  Jerome  E  Mac- 
Cormac  and  Home  Amusement  Co 
$79.20 

.Mar.  4,  1913— NW  VALLEJO  AND 
.Montgomery  N  56-2xW  37-6.  Caz- 
zaretto  &  Co  vs  Louis  Rossi  Giulia 
Picetti      $33.85 

Mar.  5.  1913— W  RANKS  25;S  Eugenia 
Ave  S  25xW  70  Lot  528  Gift  Map 
No.  1.  George  R.van  vs  Albert  G 
Sala.  Joseph  M  Sala  and  H  J  Olsen 
, $203.15 

Mar.  3.  1913— W  BANKS  50  S  Eugenia 
Ave  S  25xW  70.  Lot  530  Gift  Map 
No.  1.  Geo  R>an  vs  Allert  G  and 
Joseph   M  Sala  and   H  J  Olsen  .$203.15 

.Mar.  5.  1913 — W  BANKS  75  S  Eugenia 
Ave  S  25xW  70,  Lot  532  Gift  Map 
No.  1.  Geo  Ryan  vs  Albert  G  and 
Joseph   M  Sala  and   H  J  01?en  .$203.15 

Jlar.  5,  1913— W  BANKS  100  S  Eu- 
genia Ave  S  25x\V  70,  Lot  534  Gift 
Map  No.  1.  Geo  Ryan  vs  Albert  G  & 
.Toseph   M   Sala   and   IT  J  OlPen  .$203.1 5 

Mar.  5.  1913— AV  VAN  NKSS  AA'K  115 
N  Pine  N  40xW  133.  J  H  Kruse  Vi5 
Nurlliern     Conttr     Co     an<l     .Mulu.il 


Land     Invst     Co $140.25 

.Mar.  6,  1913— NW  VALLEJO  AND 
.Montgomery    N    56-2xW    37-9.  V 

Taslaflco  vs  Giulia  Picetti  and  L 
Kojsi $000 

.Mar.  6.  1913— NW  VALLEJO  &  IMONT- 
somery  N  56-2xVV  37-9.  L  Cop- 
pellottl  vs  Giulia  Picetti  and  L 
Itossi     $190 

.Mar.  C,  912- NW  VALLEJO  AND 
.Montgomery  N  37-9xW  56-2.  J  P 
l.orden  -Mill  Co  (cpn)  vs  Giulia 
Picetti  and   Louis   Rossi $1039.75 

.Mar.  6,  1913— E  MONTGOMERY  36  N 
Vallejo  N  22xB  30;  NE  Vallejo  and 
Montgo.iiery  N  36xE  30.  L  Cop- 
pollotti      vs   Giulia     Picetti   and     L 


Rossi 


S160 


.Mar.  6.  1913- NE  VALLEJO  AND 
Montgomery  N  36xE  30.  V  Taglia- 
rico  vs  Giovanni  Devincenzi  and  L 
Ros.<i     $159 

-Mar  6,  1913— NW  VALLEJO  AND 
Montgomery  N  37-9xW  55-2.  Fried- 
man Bros  vs  Giulia  Picetti  &  Louis 
Rossi     $125 

Mar.  6,  1913— NE  VALLEJO  AND 
Montgomery  N  36xE  30.  Friedman 
Bros  vs  Giovanni  Devencenzi  and 
Louis    Rossi     $76 

Mar.  6.  1913— NW  VALLEJO  AND 
Montgomery  N  56-2xW  37-9.  Joost 
Bros  vs  Giulia  Picetti  and  Louis 
RosFi    $130.81 

Mar.  6,  1913- NW  MONTGOMERY  & 
Vallejo  N  55-10  W  37-6.  Morrison 
Lumber  Co,  $1645.89;  Wm  A  Hayes, 
$140  vs  Giulia  Picetti  and  Louis 
Rossi     

Mar.  6,  1913— SW  PINE  &  LAGUNA 
W  87-6xS  25.  Wm  A  Hayes  vs  Geo 
Burich    and    R    A    Crothers $55 

.Mar.  7,  1913 — NW  VALLEJO  .^ND 
Montgomery  N  56-2xW  37-6.  City 
Protective  Elec  Co  vs  Louis  Rossi 
and    Giulia   Picetti $60 

.Mar.  7,  1913— NW  A^ALLEJO  AND 
Montgomery  N  37-6xW  55-10.  Wm 
A  Hayes,  $140;  Morrison  Lumber 
Co.  $1645.89  vs  Giulia  Picetti  and 
Louis    Rossi     

.Mar.  7,  1913— NW  VALLEJO  AND 
-Montgomery  N  56-2xW  37-9.  Caz- 
baretto  &  Co  vs  Giulia  Picetti  and 
Louis    Ros?i     $575 

Mar.  S,  1913— E  PLUTO  150  N  Lower 
Terrace  N  25xE  115-6,  Lot  13  Co- 
rona Heights.  Bernard  McHugh, 
$35:  Timothy  Donahue,  $2'8  vs  C  F 
Peterson    and    H    Hendricks 

Mar.  8,  1913— S  BUSH  139-.G  E  Frank- 
lin E  2oxS  120.  George  Strohmcier 
and  L  J  Koenig  vs  T  L  Webster 
ana   N  Kagami    $179.18 


OAKLAND  AND  ALAMEDA 
COUNTY. 

RESIDENCE  —  2  story  and  base, 
fraine.  $3,000.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  J.  A.  Bischoft,  349 
G2nd  St.,  Oakland.  The  dwelling  has 
been  designed  for  a  modern  six-room 
bouse  'With  liath.  Interior  will  be 
finished  in  pine,  redwood  and  some 
hardwood.  Oak  floors  will  be  usea  in 
the  living  and  dining  rooms  and  re- 
ception hall.  There  will  be  furnace 
heal  and  open  Hre  place.  Mantel  will 
I^e  of  bi-ick.  Tile  will  be  used  in  the 
bath  room  and  Ititchen.  The'  exterior 
,  of  the  dwelling  will  be  covered  with 
lenient  plaster.  rtans  are  complete 
.ind  the  work  will  lie  done  by  Day 
l.ahiir. 


KKSlDE.Nl 
■amc    $;!.5(il 


St  or; 


ind     base. 


Cal.  .Architect,  Albert  Farr.  Foxcroft 
isidg..  S.  P.  Owner,  Dr.  F.  W.  Ham- 
den.  This  house  will  contain  seven 
1  oom.s  and  bath.  All  interior  finish 
will  be  of  pine  or  redw-ood.  There  will 
le  furnace  heat  ana  open  Are  place. 
Hardwood  floors  will  lie  used  in  tile 
principal  rooms.  Mantel  will  be  of 
brick.  Tile  will  be  used  in  the  batli 
room  and  kitchen.  An  automatic 
water  heater  will  be  installed.  The 
exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster.  Plans  are 
complete  ana  figures  are  now'  being 
taken. 

ItESIDENCE  —  2  story  and  base, 
friuiie.  $4,000.  Piedmont,  Alameda  Co., 
Cal.  Architect,  none.  Owner,  F.  J. 
Fernhoff,  1741  Franklin  St.,  Oakland. 
The  dwelling  has  been  designed  for  a 
seven-room  house  with  ail  modern 
con\eniences.  Tliere  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  brick  and  tile.  Interior  fin- 
ish will  be  of  pine,  redwood  and  some 
hardwood.  Oak  floors  will  be  used  in 
the  living  and  dining  rooms  and  re- 
ception hall.  Tile  will  be  used  in  the 
bath  and  kitchen.  The  exterior  of 
the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
in  the  hands  of  the  owner  and  the 
work   will    be   done   by   Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,950.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  H.  M.  Turrell,  456 
Loan  St.,  Oakland.  The  house  has 
been  designed  for  an  eight-room 
dwelling  with  bath.  All  interior  finish 
will  be  of  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  prin- 
ciiiai  rooms.  There  will  be  open  fire 
places  and  brick  or  tile  mantels.  Tile 
will  also  be  used  in  the  bath  room 
and  kitchen.  The  exterior  of  the 
house  will  be  covered  with  rustic  and 
shingles.  Plans  are  complete  and  the 
work    will    be    done   by    Day    Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  $4,000.  Oakland.  Cal.  Archi- 
tect, A.  W.  Smith,  1010  Broadway, 
Oakland.  Owner,  Henry  Perfontaine. 
This  house  will  be  arranged  to  con- 
tain six  rooms,  sleeping  porch  and 
lath.  Interior  will  be  finished  In  pine 
and  hardwoods  Oak  floors  will  be 
used  throughout.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  Ex- 
terior will  he  covered  with  brick  ve- 
neer and  sbiplap.  .Plans  are  complete 
and    now    out    for    figures. 

BUNGALOW  —  I'A  story  and  base, 
frame.  $3,000.  Oakland.  Cal.  .Archi- 
tect, none.  Owners,  Junk,  Riddell  & 
Co..  2247  Telegraph  Ave.,  Oakland. 
The  dwelling  has  been  designed  for  a 
six-room  house  with  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  some  hardwood  Hardwood  floors 
W'ill  be  used  in  the  living,  and  dining 
rooms  and  reception  hall.  There  will 
le  furnace  heat  and  open  fire  place. 
-Mantel  will  be  of  tile  or  brick.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  .An  ^uitomatic  water  heater 
will  be  invtalled.  The  exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  bo  done  by 
Day    Labor. 

RESiniO.NCE  —  2  story  and  base, 
frame,  $fi.50n.  Oakland.  Cal.  Archi- 
tect, (Tilin  S.  Grove.  2911  Telegraph 
-Ave.,  Berkeley.  Owner,  Mr.  Grant. 
The  dwelling  will  be  ericted  In  Rock - 
ridge  Park,  and  lias  been  designed  for 
an    ei^ht-room    bouse    with     batlis    nml 
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eepln^  porch.  Interior  will  be  tln- 
ihed  In  pine,  redwood  and  some  oak. 
iardwood  floors  will  be  used  In  the 
rini'ipnl  room.s.  There  will  be  furnace 
.eat  and  open  Are  places.  Mantels 
'111  he  of  brick.  An  automatic  water 
eater  is  to  be  specified.  Tile  will  he 
sed  In  the  baths  and  kitchen.  Exte- 
lor  of  the  house  will  he  covered  with 
eiment  plaster  on  metal  lath.  Plans 
re  now  being:  prepared. 
RESIDENCE  —  2  story  and  base, 
rame.  Cost  not  stated.  Berkeley. 
Uanieda  Co.,  Cal.  Architect.  Jolin 
Judson  Tliomas,  First  National  Bank 
tlds.,  Berkeley.  Owner,  S.  D.  Beas- 
ey.  The  house  will  be  erected  in  Ber- 
leley  Hel&hts,  an(j  will  contain  seven 
■ooms,  hath  and  sleeping  porch.  In- 
erior  finish  will  be  of  pine,  redwood 
md  hardwoods.  There  will  be  fur- 
lace  heat  and  an  open  fire  place, 
liardwood  floors  will  be  used  in  tlie 
)rlncipal  rooms.  Mantel  will  be  of 
jrlck.  Tile  will  be  used  in  the  bath 
■oom  and  kitchen.  The  exterior  of 
clie  dwelling  will  be  covered  with 
ihlngies.  Plans  are  complete  and  bids 
ire  now  being  taken  for  the  construc- 
tion. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $9,000.  Oakland,  Cal. 
Architect,  none.  Owner,  E.  A.  Schmidt, 
1077  16th  St..  Oakland.  The  building 
has  been  designed  to  contain  33  rooms 
which  will  be  arranged  in  two  room 
apartments  with  wall  beds  and  pri- 
vate baths.  All  interior  finish  will  be 
of  pine  or  redwood.  Some  oak  floors 
will  be  used.  Bath  rooms  will  have 
tile  wainscot.  Gas  grates  will  prob- 
ably be  used.  Mantels  will  be  of  tile. 
The  exterior  of  the  building  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  in  the 
hands  of  the  owner  and  the  work  will 
be  done  by   Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $10,000.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  Louis  Engler,  2721 
Haste  St.,  Oakland.  Tlie  dwelling  has 
been  designed  for  a  fourteen-room 
house  with  several  baths  and  a  laun- 
dry, and  will  be  erected  on  Spruce 
street  near  Virginia.  Interior  will  be 
finished  in  pine  and  redwood  with  some 
iiaidwood  floors.  There  will  be  a  cen- 
tral heating  system  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  An  automatic  water 
heater  will  be  installed.  The  exterior 
of  the  dwelling  will  be  covered  with 
rustic  and  shlplap.  Plans  are  com- 
plete anj  the  work  is  to  be  dvne  by 
Pay    Labor 

RESIDENCE  — •  2  story  and  base. 
flame,  $5,0Cfl.  Alameda,  Alameda  Co., 
Cal.  Ar(  hitect,  John  Hud!=on  Tliomas, 
F.rst  N'atl-.iial  Bank  Bldg..  Berkeley. 
Owners,  Grttn  and  Walker.  The  !  ouse 
■jvill  conta' 1  eight  rooms  and  ball  Ii.- 
terior  will  h-.-  finisheJ  in  pine  and  liard- 
wood  With  oak  floors  in  the  jrlncipal 
Jooms.  There  will  be  a  ceii'ra'.  heat- 
ing rysltni  aid  open  Are  pia- es  Man- 
tels will  be  of  brick.  Tile  will  be  used 
In  the  bath  room  and  kitchen.  The  ex- 
terior will  be  covered  with  shingles 
and  cement  plaster.  Plans  are  com- 
plete and  the  owners  will  do  the  work 
by    Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,000.  Oakland,  Cal.  Archi- 
tect, A.  W.  Smitii,  1010  Broadway,  Oak- 
land. Owner,  Mrs.  V.  H.  Owens.  The 
house  has  been  designed  for  an  eight- 
room  dwelling  with  bath  and  laundry. 
Interior   will   be    flnlshed   In  pine,    red- 


wood and  some  liardwoods.  Oak  floors 
will  be  u.^ed  in  tlie  living  and  dining 
rooms  and  reception  hall.  There  will 
he  furnace  heat  and  open  fire  places. 
Mantels  will  he  of  brick.  Tile  will  be 
used  In  the  hath  room  and  kitchen.  The 
exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

BUNGALOWS— 12.  1  story  ai.o  base, 
fia,iiie,  $2,500  each.  Oakland,  Cal.  Ar- 
cliitect,  Al,  J.  Mazurelte.  1522  Broad- 
way, Oakland.  Owner,  Roger  Coit. 
I."i22  Broadway,  Oakland.  These  dwell- 
ings win  he  erected  on  property  at 
.jlst  street  and  Manila  avenue,  and 
each  will  contain  six  rooms  and  bath. 
.\I1  interior  finish  will  be  of  pine  and 
redwood.  Hardwood  floors  will  he  used 
ill  tlie  living  and  dining  rooms.  There 
will  be  be  open  fire  places  and  brick 
and  tile  mantels.  Tile  will  also  he 
used  in  the  batlis  and  kitchens.  Ex- 
teriors will  be  finished  with  cement 
plaster,  rustic  and  shingles.  Plans  are 
being  completed  as  rapidly  as  possible 
and  the  work  wilt  he  done  by  Day 
Labor.  The  owner  is  now  in  the  mar- 
ket tor  all  kinds  of  building  materials. 
BUNGALOW — IVi  story  and  base, 
tiame,  $3,750.  Oakland,  Cal.  Architect, 
Henry  L.  Wilson,  L.  A.  Owners.  J.  H. 
and  Kate  Plattner,  434  Leavenworth 
St.,  S.  F.  The  dwelling  will  contain 
seven  rooms  and  hath.  Interior  will  be 
Hnifhed  in  pine  and  redwood  with  some 
hardwood  floors.  There  will  he  a  cen- 
tral heating  system  and  open  fire 
place.  Mantel  will  be  of  brick  or  tile. 
Tile  will  be  used  in  the  bath  room  and 
kitclien.  An  automatic  water  heater 
will  be  installed.  The  exterior  of  the 
house  will  be  covered  with  cement 
plaster.  Plans  are  complete  and  in  the 
hands  of  the  owner.«,  who  will  do  the 
work   by    Day   Labor. 

RESIDENCE  —  2  story  and  base, 
fra.me,  $4,000.  Oakand,  Cal.  Architect, 
.\1.  .1.  Mazurette,  1522  Broadway,  Oak- 
land. Owner,  Roger  Coit,  The  dwell- 
ing has  been  designed  tor  an  eight- 
room  house  with  hatli  and  sleeping 
porcli.  All  interior  finish  will  be  of 
pine.  Hardwood  floors  will  he  used  In 
the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  place.  Man- 
tel will  be  of  tile  and  cement.  The 
bath  and  kitclien  will  have  some  tile 
wainscoting.  Exterior  of  the  dwelling 
will  be  covered  wltli  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
work  will  be  done  by  Day  Labor. 

STORES  AND  OFFICES— 15  story 
and  base.  Class  A  construction.  Cost 
not  stated.  Oakland.  Cal.  Architect, 
Benj.  G.  McDougall.  Sheldon  Bldg.,  S. 
F.  Owners.  Carlson  and  Snyder.  The 
building  will  be  erected  at  the  corner 
of  15th  and  Broadway  in  Oakland,  and 
will  cover  a  large  ground  area.  Con- 
struction will  be  Class  A  tliroughout. 
with  a  complete  steel  frame,  exterior 
walls  of  brick,  faced  with  pressed 
brick  and  terra  cotta.  Floors  will  be 
of  concrete.  Interior  partitions  will  he 
fireproof.  Plans  include  metal  trim, 
metal  window  sash  and  frames,  eleva- 
tor service,  steam  heat,  vacuum  clean- 
ing and  mall  chutes.  Working  draw- 
ings are  complete  and  specifications 
are  being  written.  Bids  will  be  called 
for  shortly.  AH  parts  of  the  work 
will   be   segregated. 

STORES  AND  HALL — 6  story  and 
base,  brick  and  steel,  $100,000.  Oak- 
land, Cal.  Architect,  W.  W.  Dixon, 
1844  5th  Ave.,  Oakland.  Owners,  Owens 
and    Black.    Owens    Apartments,    Oak- 


iinil.  The  hiillillilg  will  be  precl'd  on 
Alice  slreul,  between  Hth  and  15lli 
streets,  and  has  l,ten  designed  for 
stores  on  the  fir.-<t  nnor,  billiard  par- 
lors and  dance  halls  on  the  upper 
floor.".  Considerable  structural  steel 
will  he  used.  F:xterlor  walls  will  be 
faced  wlHi  pressed  brick,  interior  will 
be  finished  In  pine  and  hardwooj  with 
tile  and  marble  wainscoting.  There 
will  be  steam  heat  and  elevator  serv- 
ice. Plans  are  complete  and  the  work 
will  be  done   by   Day    Labor. 

SWITCH  TOWEU— 3  story.  rein- 
forced concrete,  $10,000.  Oakand.  Cal. 
Architects,  Architectural  Uept.  South- 
ern Pacific  Co..  Flood  Bldg.,  S.  F.  Own- 
ers, Southern  Pacific  Co.  Plans  for  a 
switcli  tower,  which  Is  to  be  erected 
at  the  16th  street  depot,  have  been 
completed  and  are  now  out  for  figures, 
interior  will  be  finished  In  pine.  Metal 
window  sash  and  frames  are  specified. 
The    exterior    of    the    building    will    he 


faced 


I'itli 


it    pl.-i 


Contracts  Awarded. 


AP.ART.MIONT  HOUSE — 3  story  and 
base,  frame.  Cost  not  stated.  Oakland. 
Cal.  Architects.  Cunningham  &  Po- 
liteo.  First  National  Bank  Bldg.,  S.  F. 
Owner,  D.  Dwyer.  Contractor,  W.  A. 
Savage  (  at  the  site)  41st  and  Pied- 
mont Ave.,  Oakland.  This  contract 
lias   b.en    taken    on   a   percentage    basis. 


Building  Contracts  Awarded. 
Oakland. 


608 
009 
610 
611 
612 
613 
614 
61.5 
616 
617 
618 


628 
629 
630 
631 
632 


646 

647 
64S 
651 
652 
653 
65)4 
655 
657 
658 
659 
660 
fifit 
662 
663 


675 
676 
679 


686 
S87 
6SS 
689 
690 
691 
692 
693 
694 
695 


Fernhofl"     rernlioff 

Silva     Santos 

Fessler     Despin 

Gerwin     Kulchar 

Kinnev     .McCreary 

Bell     Stewart 

Ravera     Raineri 

Duner     Duner 

Tiedmann     Tiedmann 

Tiedmann     Anderson 

Lercher     Latham 

Wood     Wood 

Hansen     Leaman 

Richiey     Morgenson 

Troy      McGregor 

O  A  E  R  R Gutleben 

HIneh     :;^J"<='! 

Hurlbut     Holland 

Lenery     Holland 

Peppin     Peppln 

Nogue      Fake 

Long     Long 

Lecouna     1'*'^°.'?".'^ 

Nail     Nail 

Jurgens      "'=.9*,'"V'', 

ZolskI      iiolskl 

Asurtt     Pritchard 

Cerf  Muller 

Schmidt     Schmidt 

BIschoft     Blschoff 

Swalley     Swalley 

Owens     Owens 

Jiones     ;,v^>'*° 

Dowsett     Wldmer 

Fabing     Fablng 

Taehella     DelucchI 

.Souza     Rldrlfjes 

Capbell     Schnebly 

Peterson     WInquest 

McDonald     RoloCt 

Trentor     Trentor 

lewell         Jewell 

Schmltz     Schmltz 

Crichton     Lyraan 

Same     v:?"""^ 

Pfrang     .  .Pfrang 

Ehrenpfort      .  .  .Ehrenpfort 

Turrell     Turrell 

Crichton     Lyman 

Weber     Hambleton 

Murata     Murata 

Mavles     Moore 

Same     Same 

.Same     ..Same 

Camden     Ca:ntiden 

Kopperud     Kopperud 

Snook     Ransome 

Knudson      Knudson 

Peters       Sherwood 

SIsfon     Sisson 

TIsdale     w.^'fF"^ 

Plattner     Plattner 

Legrls   If^r'* 

Oakland  Realty  Frates 


500 

400 

50000 

2200 

400 

700 

400 

2500 

1200 

2000 

2200 

2500 

5000 

2000 

2300 

1200 

1550 

1800 

1000 

400 

1000 

400 

500 

400 

400 

2500 

9000 

3000 

25(10 

50000 

3460 

800 

1500 

6ao 

500 
lOOO 

IMliI 
1500 
1500 
1800 
1900 
3300 
S300 
2500 
2200 
3950 
5300 
1650 
450 
1050 
1050 
1050 
ROO 
450 
500 
450 
2075 
1600 
1900 
3750 
1900 
1400 


26 


BUILDING  AND  INDUSTRIAL  NEWS. 


i.'.ni     Haiiil     tSuniibci-K  l-i*'' 

iili7     Null     ChrUtensen  450 

S9S     Buck     Buck  1000 

tiitlt      Ksola     Ksola  400 

700  Bellefounlnlne     Venzke  2300 

701  Vannuccl     l^ee  500 

7(iJ     Ciuadas'sic    Owner  oOO 

70S     Dltl     Dili  1000 

704  Baker     Slierldan  3500 

705  Mulrooney     Owner  4750 

706  NottlnKliam     Motts  15000 

707  Wllsey     Crelgh/on  2750 

(607)     —  Mesa  AVE  lOO  S  Park  Way, 

PIecI,mont.  Two-story  frame  resi- 
dence. 

Owner F.  J.  Gernlioff,  1741  Frank- 
lin,   Oakland. 

Architect  . .  .None. 

Day's  work.                                COST.  $4000 


(608)     NO.     1704    KIRKHAM,    Oakland. 
Alterations. 

Owner A.   Sllva,   Premi.ses. 

.Architect  . .  .None. 
Contractor..!.,.    Santos. 

COST.     $400 


(609)      NO.     S3S    V.NLBNCIA,       OakLind. 
Alterations. 

Owner Dan    Fessler,    Premises. 

Architect  . .  .None. 

Contractor.  .LfOuis     Despin,     Premises; 
COST,    $500 


(610)  NO.  527  FOURTEENTH.  Oak- 
land.     Floor    repairs. 

Owner Gerwins,    Premises. 

Architect  . .  .None. 

Contractor.  .S.   Kulchar   &   Co.,   512   4th, 
Oakland. 

COST,    $400 

(611)  SE  TENTH  AND  WASHINGTON 
Oakland.  Four-story  brick  hotel  and 
store  building. 

Owner R.  W.  Kinney,  Cor.  9th  and 

Franklin,   Oakland. 

Architect  ..  .A.    W.    Smith,    1010    Broad- 
way,   Oakland. 

Contractor.  .McCreary    &    Sampson,    593 
Apgar,    Oakland. 

COST.   $50,000 


(612)  N  APGAR  485  W  Market,  Oak- 
land.     One-story    flve-room    dwlg. 

Owner G.,R.   Bell,  San  Francisco. 

Architect  . .  .None. 

Contractor.  .B.    A.    Stewart,      616      41st, 
Oakland 

COST.     $2200 

(613)  S  SIXTY-FIFTH  250  B  San 
Pablo  Ave.  Oakland.  One-story  3- 
room  dwelling. 

Owner. ....  .D.   Ravera,    1129   05th,   Okd. 

Architect  . .  .None. 

Contractor.  .D.    Raineri,    872    43rd.    Okd. 
COST,    $400 


(614)  NB  E-FOURTEENTH  AND  42ND 
Ave.  Oakland.  One-story  one-room 
factory. 

Owner 1-.  P    Diiri-r,  628  12tli,  Okd. 

Architect  .  .    Ncr.f 

Day's    work.  COST,     $700 


(615)  NO.  2100  TWENTY-THIRD  AVE 
Oakand.     Alteritions. 

Owner.... C.    Tiedm^nn.    200    2ird    Ave., 

OukUnU. 
Day's   work.  COST,    $400 

(616)  N  E-TWENTY-FIRST  75  E  23rd 
Ave,  Oakland.  All  work  for  two- 
story   7-room  dwelling. 

Owner Claus   Tiedmann,    2106    23rd' 

Ave.,    Oakland. 
Architect  . .  .None. 
Contractor.  .A.     F.     Anderson,     2384     E- 

22nd,   Oakland. 
Filed  Mar.   3,  '13.      Dated  . 


I'-i-aiiii-    111)    and    rc.idy    for    r.Mif .  .  .  $i;25 

Brown     coated     625 

Completed    and    arccptcd 625 

Usual     35     days 625 

TOTAL  COST,  $2500 
i:orul.  none.  Minit,  SO  days.  Forfeit, 
none.     Pl;ui.«  and  .specifications  filed. 

(617)      NO.    518   FORTY-FOURTH,    Oak- 
land.      Addition. 
Owner. ..  .Frances     Lertlier,     Premises. 
Architect  . .  .None. 

Contractor.  .H.    P.   Latham      &    Co.,      728 
27th,    Oakland. 

COST,    $1200 


(618)      E    SIXTY-SIXTH    400    N    E-14th, 
Oakland.       One-story     5-room    dwlg. 

Owner H.  L.  Wood,  2300  Seminary 

Ave.,    Oakland. 
Architect  . .  .None 
Day's    work.  COST,    $2000 


(625)      W    lOGTH    AVE    17S    S    Grafflan, 
Oakland.     One-story   5-room  dwlg. 

Owner Geo.     Hansen,     Eclio     Ave., 

Oakland. 
Architect  . .  .None. 

Contractor.  .Leaman     &     Drewes,     9S4S 
E-14th,    Oakland. 

COST,    $2200 


(626)  W  EIGHTY-FIRST  AVE  120  N 
Plymouth,  Oakland.  One-story  flve- 
room   dwelling. 

Owner J.    W.    Rickley,    534    Jlerri- 

mac,    Oakland. 
Architect  . .  .None. 
Contractor.  .Morgenson    Bros..    554    63rd, 

Oakland. 

COST,  $2500 

(627)  W  LINDA  AVE  144  E  Piedmont 
Ave.,    Oakland.      Two-story    flats. 

Owner Lillian      Troy,      25      Monte 

Vista  Ave.,  Oakland. 

.Architect  . .  .None. 

Contractor.  .C.  M.   MacGregor,   470   13th, 
Oakland. 

COST,   $.jOOO 


(628)      NW     FORTIETH     &     SHAFTER 
Ave.,     Oaklandi       One-story     express 
office. 
Owner Oakland,    Antioch    &    East- 
ern  Rail   Road. 
Architect  . .  .None. 

Contractor.  .Gutleben    Bros.,    3845    Rose 
Ave.,    Oakland. 

COST,    $2000 


(629)  W  FORTY-SECOND  AVE  115  N 
Meia,  Oakland.  One-story  5-room 
dwelling. 

Owner.... K.  M.  Hinch,  1542  Broadway, 
Oakland. 

Arcliitect  .  .  .None. 

Day's  work.  COST,  $2300 


(63u)      S   "B"  430   E  98th   Ave.,   Oakland. 
One-story    4-room    dwelling. 

Owner '..A.    E.    Hurlbut,    541    E-16th, 

Oakland. 
Architect  . .  .None. 

Contractor.    Hurlbut   &  Holland,   541    E- 
ir.lh.  Oakland. 

COST,   $1200 

(631)  NO.    1103    CAMPBELL,    Oakland. 
Alter  dwelling  into  flats. 

Owner. Mrs.   F.    H.   Lenery,   Prem. 

.\rchitect  .  .  .None. 

Contractor.  .Hurlb.ut  &  Holland.   541   E- 
16th,   Oakland. 

COST,  $1550 

(632)  E  103RD  AVE  2 1/4  Blks  S  E-14th 
Oakland.      Two-story    5-room   dw'lg. 


'!^^f.'J^-fm: 


^     I 


Pacific  lillanlei  and  Tile  Co. 

F.  W.  CRINNION,  Manager 

Mantels,  Grates  and  Tiles.   Fire  Sets,  Andironi 

Portable  Baskets  and  Grates,     Floor  and 

Wall  Tiling  in  Origional  Designs. 

1727   TBLGGRAPH   AVE. 

OAKLASTD,    OAL,. 

Phone  Oakland  121 

RMldcBoa    Phon^    Oakland   S623 


Owner J.    B.    Peppin    .Ji.,    San    Le- 

andro. 
.\rchitect  . .  .None. 
Day's  work.  COST,   $1800 


(642)    NO.    1234    E-FOURTEENTH.   Oak- 
land.     Addition. 

Owner J.   Nogue,   Premises. 

Architect  .  .  .None. 

Contractor.  .A.  E.  Fake,  1552   10th   Ave., 
Oakland. 

COST,   $1000 


(643)      NO.     1068     SIXTY-THIRD,     Oak- 
land.     Two-room   addition. 

Owner Mrs    Eliza   A.   Long,    Pre.n. 

-Architect  ..  .None. 

Contractor.  .R.    Moore,    Premises. 

COST,    $400 


(644)      F     SEVENTY-SEVENTH  AVE, 

bet.  Sneil  and  Railroad  Ave..  Oak- 
land.    One-story   4-room   dwelling. 

Owner Aug.      Lecouna,      785  77th 

Ave.,    Oakland. 

-Architect  . .  .None. 

Day's    work.                                 COST.  $1000 


(645)  NO.   1120  NINETIETH  AVE,  Oak- 
land.     Alterations  . 

Owner C.  C.  Nail,  Premises. 

Architect  .  .  .None. 

Day's    work  COST,    $400 

(646)  NOS.       419-421       THIRTEENTH, 
Oakland.      Fire    repairs. 

Owner Chas.    Jurgens,    373-75    13th 

Oakland. 
.Architect  . .  .None. 
Contractor.  .Wm.     McOarty.     19tli     and 

Telegrapli    Ave.,    Oakland. 
COST.    $500 


(6471      NO.     2764     E-EIGHTH,     Oakland. 
Two-room    addition. 

Owner Jos.  Zolski,  Premises. 

Architect  . .  .None. 

Day's     work.  COST,    $400 

(C4S)      NO.    1237    NINETY-SIXTH    AVE.. 
Oakland.      Alterations    and    additions. 

Owner A.    W.    Asvitt,   Premises. 

Architect  . .  .None. 

Contractor.  .J.    Pritchard.   C2S0   Virginia 
Oakland. 

COST,    $400 
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H)  »  DOLORES  100  N  EUl  -Centio, 
(klaiul.  One  and  one-lialf-story  6- 
lom   dwellinif. 

(ler li    Cerf,   San   Francisco. 

riltect  . .  .None. 

>tractor.  .F.  A.  MuUer,  663  61st,  Okd. 
COST,   $2.^00 


(i)  S  E-PIB'TKENTH  190  W  2na 
>e.,  Oakland.  Three-story  33-rooni 
^•artment   building. 

»,er E.    A.    Schmidt.     1077     IGtIi, 

Oakland, 
piitect  . .  .None, 
^'s   work.  COST.    »9000 


iiii;:i     iiii>iytiii>i':  &   Kioi/i'(i.\  CDUiiT, 
Oakhind.      Alterations   and    repairs. 

Owner Mrs.    Capwell.    Premises. 

Architect  . .  .None. 

Contractor.  .Schnehly-Haustrawser  & 
Pedgrift,  1943  Broadway, 
Oakland. 

COST,    »1000 

(663)      S    FIFTY-SECOND    170    W    Mar- 
ket,  Oakland.  One-story   5-room  dwiK 

Owner Lawrence      Peterson,     4705 

Market,   Oakland. 
Architect  .  .  .None. 
C'untractor.  .  A.   T.    Wimiucst. 

COST,    $1500 


SO  NE  ALCATRAZ  AVE  AND 
lllegaas,  Oakland.  Two-story  6- 
pom   dwelUngr. 

Mer J.    A.    Bischoff,      349      62nd, 

Oakland. 

ililtect  .  .  .None. 

i's  work.  COST.   ?3000 


I  • • 

Bl)  S  LAWTON  AVE  553  W  Broad- 
ay,  Oakland.  One  and  one-half- 
j.ory   7-room   dwelling. 

iier H.    M'.   Swalley,    5442   Shaft- 

«r  Ave.,  Oakland. 

Ihltect  . .  .None. 

i^s   work.  COST,    J3500 


f;i)  W  ALICE,  bet.  14th  and  loth, 
lakHand.  Five-story  brick  apart- 
jtents. 

liner J.  W.  Owen,  Owen's  Apart- 

1  raents,    Oakland. 

ijihitect  ...W.  W.  Dixon,  1844  5tli  Ave 

I  Oakland. 

iy's   work.  COST,   ?50,000 


i7)  LOT  16  AMENDED  MAP  ALTA 
i'ledmont  Tract,  Piedmont.  All  work 
or  two-story  and  basement  frame 
1  welling. 

Iner H.    E.    Jones,    Piedmont. 

ijhttect  . .  .C.   C.     Jones,   Head     Santa 

Barbara   Road,   Berkeley. 
Iitractor.  .E.    J.    Aalto,    1531    Califor- 
nia, Berkeley, 
led   Mar.    5,    '13.      Dated   Mar.    5,    '13. 

■Yame    up     $865 

Jrown    coated    865 

'ompleted   and   accepted 865 

;^aual    35    days 865 

TOTAL  COST,  $3460 
;nd,  none.  Limit,  80  days  after  Mar. 
j  Forfeit,  $5.     Plans  and  specifications 

f58)  NO.  2528  ELLSWORTH,  Oak- 
land.     Alterations. 

I^ner Harriet    B.   Dowsett,   Prera. 

jchitect  ...Harris  AWen,  2514  Hille- 
j,  gass  Ave.,  Berkeley. 

ntractor..J.  J.  Widiner,  Box  125, 
f  Stege,   Cal. 

COST,    $800 


59)      NW     HOPKINS    AND     13    AVE., 
Oakland.    One-story    store. 

Vner F.   N.   Pabing,    1135   E-33rd, 

Oakland, 
•chltect  . .  .None. 
ly's  work.  COST,  $1500 


(664)  NW  BROWN  AVE  177  N  Hop- 
kins, Oakland.  One-story  5-room 
dwelling. 

Owner Jas.  R.  McDonald,  3534  38th 

Ave.,    Oakalnd. 
Art^iiUect  .  .  .  None. 
Contractor.  .L.  R.  Roloft,  3534  38tli  Ave., 

Oakland. 

COST,  $1500 

(665)  S  BLAKE  100  W  Grant,  Oakland 
One-story  5-room  dweilllng. 

Owner H.  Trenter,   2208  7th,   Okd. 

Architect  . .  .None. 

Day's   woik.  COST,   $1500 


60)   NO.   1416  THIRTEENTH,  Oakland 
Repairs. 

jfner Joe   Tachella. 

rchltect  .  .  .None. 
)ntractor.  .D.   Deluchl. 

COST,    $600 


(670)  W  DOHR  175  S  Oregon,  Oak- 
land. One  and  one-half-story  five- 
room  dw'elllng. 

Owner Albert  Jewell,  4119  Mont- 
gomery, Oaklend. 

Architect  .  .  .None. 

Day's    work.  COST,   $1800 


(671)      W    CALIFORNIA    120    N    Ashby, 
Oakland.      One-story    5-room    dwlg. 

Owner C.     Schmltz,    1467     Hudston, 

Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $1900 


(673)  S  CROFTON  168  E  Fairbanks 
Ave.,  Oakland.  Two-story  8-roora 
dweHllng. 

Owner S.    E.      Crichton,    S45      53rd, 

Oakland. 
Architect  . .  .None. 

Contractor.  .Chas.  H.  Lyman,  236  Broad 
Oakland.  COST,   $3300 


ii;i;ii  I,i)T  21  HLK  "D"  .M:iii  (Jrand 
Ave  UvlKhtx.  Oakland.  All  work  for 
two    two-Mory    frame  dwelllnKH. 

Owner .><lanley    K.    ami    Eliza    Crlcli- 

ton,    845    53rd,    Oakland. 
.\rcliltect  .  .None. 
Contractor.  .Charles      11.      Lyman,      23« 

Broad,  Oakland. 
Filed  Mar.   0,  '13.     Dated   Feb.   28,  '13. 
1st    day    after    commence.ntnt    of 

work     $   125 

Both   foundations   In 500 

Frame   up  on    1st  house 1000 

1st   dwelling  ready   for  plaster..      300 

Frame    up   on    2nd   house 500 

2n(l    hou.'-e   ready    for   plaster....      SOU 

l.'it    house   completed    aOO 

ina    house    completed 500 

All    completed    175 

Usual    35    days 1000 

TOTAL  COST.  $5300 
Bond.  $2000.  Surety,  U.  S.  Fidelity  ,.t 
Guaranty  Co.  Limit,  120  days.  Forfeit, 
$1.50.     Plan-s  and  specifications  filed. 

NOTE:— One  building  will  be  erected 
on  NE  Fairbanks  Ave.  about  132  SK 
Crofton:  and  the  other  on  S  Crofton  168 
E    Fairbanks   Ave. 


(672)  NE  FAIRBANKS  AVE  132  SE 
Crofton,  Oakland.  Two-story  eight- 
room  dwelling. 

Owner S.   B.      Crichton,   845      53rd, 

Oakland. 
Architect  .  .  .None. 

Contractor.  .Chas.  H.  Lyman,  236  Broad 
Oakland.  COST,    $3300 


(6S1)      NE    PARK    AVE    &    BOEH.VIER, 

Oakland.     One-ftory  5-room  dwelling. 

Owner .\I.     Weber,     1152     Ral'lroad 

Ave.,   Oakland. 
Architect  .  .  .None. 
Contractor.  .Fred    Hambleton,    585    43rd, 

Oakland.  COST,    $1650 


(682)       N    WASHINGTON    AVE    200     E 
High,  Oakland.     Hot  house. 

Owner J.    Murata,    Premises. 

Architect  .  .  .None. 

Day's   work.  COST,   $450 

(GS3)      ..E  ADELINE   140  N  24th,  Oak- 
lana.      One-story    4-room    dwelling. 

Owner las.    Moyles,    2436    Adeline, 

Oakland. 
..^rcbtiect  . .  .None. 
Contractor.  .R.   E.   Moore,   Hayward. 

COST,    $1050 


(6:84)      E    ADELINE    166    N    24th,    Oak- 
land.    One-»tory  4-room  dwelling. 

Owner Jas.    Moyles,    2436    Adeline, 

Oakland. 
Architect  . .  .Nona. 
Contractor     R.   E.   Moore.   Hayward. 

COST.  $1050 


(685)      E    ADELINE    193    N    24th.    Oak- 
land.    One-story   4-room   dwelling. 

Owner Jas.    Moyles.    2436    Adeline, 

Oakland. 

Archtiect  .  .  .None. 

(674)      Nl    FIFTY-FIRST     AVE     150     S        Contractor.  .  R.   E.  Moore.  Hay  w^rd^ 
Bond,    Oakland.        r.„.>_c»„,.„      t^-rn^T,  COST,    $lOo 


One-story      5-rooiin 
dwelling. 

Owner C,    J.    Ptrang,    5487    Clare- 

raont  Av«.,  Oakland. 
Architect  .    .None. 
Day's   work.  COST,    $2500 


(075)  N  SANTA  RITA  360  E  Bosedale 
Ave..  (Oakland.  Two-Story  five-room 
dwelling. 

Owner G.      W.    Ehrenpfoi't,      3129 

Lynde,   Oakland. 

Architect  . .  .None. 

Day's  work.  COST,  $2200 


(686)1  NO.  1515  S.\N  PABLO  AVE.,  Oak- 
land.     Alterations. 
Owner Chas.   Camden   Estate,   Cor. 

Market   &   10th,   Oakland. 
Architect  ...Chas.       Mau.      Macdonougli 

Bldg..  Oakland. 
Day's    work.  COST.    $500 


.61)      NO.    1421    FORTY-FIFTH    AVE., 
Oakland.     Addition. 

wner Frank    Souza,    Premises. 

rchltect  . .  .None. 

onljractor.  .Jas.     Rldir.iges,     1409     47th 
Ave.,   Oakland. 

COST,    $500 


(687)     E  HIGH   130   N  California   Rail- 
way, Oakland.     Tool  house. 

Owner A.       H.       Kopperud,       4217 

Boulevard,   Oakland. 
Architect  . .  .None. 

COST,   $450 


(676)     W   WALKER  AVE,   bet   Cottage  Day's  work. 

ToLZTj^inr'^"'-     ''^°""°"   "  <B«S)      W    WEBSTER    90    N    34t.„    Oak- 

Owner H.   M.      Turrell,    456      Jean,  and.     Garage. 

Oakland.  Owner. 
Architect  ..  .None. 
Day's  work. 


.Jennk-   W.  Snook,   354   34lli. 
Oakand. 
COST,  $3950       Architect  . .  .None. 
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i-onliaetor.  .liaiisoinc  -  Cruminey        Co  , 
Syndicate    BIdgr...   Oakland. 
COST,  toOO 


(6S9)     NO.   4357   FLEMING   AVE.,   Oak- 
land.    Addition. 

Owner Mrs.    M.    Kundson,    Prem. 

Architect  . .  .None. 

Contractor.  .M.    Kundson,    Premises. 

COST.   J450 


(690)     E   OPAL   102   N     41st,     Oakland. 
One-story   5-room   dwelling. 

Owner H.  C.  Peters.  S.  F. 

Arcliiteci  . .  .None. 

Contractor.  .J.    P.    Slierwood,    463    60tli, 
Oakland. 

COST,   $2075 


(691)  N  FORTY-NINTH  SO  W  Law- 
ton  Ave.,  Oakand.  One-story  5-room 
dwelling. 

Owner H.  L.  Sifson,  1(;21   4olh  Ave 

Oakland. 

Architect  . .  .None. 

Day's  work.  COST,   $1600 


(692)  SE  GLENDALE  AVE  200  NE 
Manila  Ave..  Oakland.  One-story  5- 
room   dwelling. 

Owner Mrs.  H.   L.  Tisdale,  615   53d 

Oakland. 
Architect  . .  .None. 

Contractor.  .C.  F.  Legris,  600  56th,  Okd. 
COST,    $1900 


(693)  E  FOOT  HILL  COUNTY  ROAD 
550  NW  Jones  Ave.,  Oakland.  One- 
story    7-room    dwelling. 

Owner J.   H.   and     Kate     Plattner, 

434    Leavenworth,    S.    F. 
Architect  ..  .Henry     L.       Wilson,       Lop 

Angeles. 
Day's    work.  COST,    $3750 


(694)   .  W  SHAFTER  AVE  40  N  Clifton, 
Oakland.     One-story  5-room  dwig. 

Owner C.   F.   Legris,   600   56th,   Okd 

Architect  .  .  .None. 

Day's  work.  COST,  $1900 


(695)  S  PARK  250  W  57th  Ave.,  Oak- 
land.     One-story    4-roo.ii   dwelling. 

Owner Oakland     Realty     &    Invst. 

Co.,    1540    Broadway,    Okd. 
Architect  .  .  .None. 
Contractor.  .F.  J.  Frates. 

COST.    $1400 

(696)  S  FOURTEENTH  AVE  180  W 
Hopkins,  Oakland.  One-story  5-room 
dwelling. 

Owner p.    E.    Baird. 

Architect  . .  .None. 

Contractor.  .E.  Sundberg,  646  6th,  Okd. 
COST,    $1200 


(697)      NO.      3236    ADELINE,      Oakland. 
Store  front. 

Owner Walace  NalJ,   Premises. 

Architect  . .  .None. 

Contractor.  .C.   C.  Christensen,   1190   73d 
Ave.,  Oakland. 

COST,    $450 

(69S)      E  FORTY-NINTH  AVE  175  S  E- 
14th,  Oakland.     One-story  4-room  dwlg. 

Owner C.  M.  Buck,  3332  Royal,  Okd. 

Architect  . .  .None. 

Da.\s    work.  COST,    $1000 


699) 


NO.    427    AVO.X,    Oakland.      Alter 
barn  into  dwelling. 

Owner L.   Esola,   Premises. 

Archtiect  . .  .None. 

Day's   work.  COST,    $400 


(700)      LOT      6    ELK    15       Havenscourt, 
Oakland.      All   work   for   dwelling. 


uv.  i,.r Anb'Ut        J.        Hcllefoniaiut-, 

Oakland. 

Arcliitect  . .  .None. 

Contractor.  .J.    G.    Venzke,    Oakland. 

Filed  Mar.  8,  '13.     Dated  Feb.  26,  '13. 

Framed     $700 

Wliite   coat   plaster  on 800 

CompU-ted     . .  .■ 800 

TOTAL   COST,    $2300 

Bond,    limit,    forfeit,    plans   and   specifl- 

lations,   none. 

(70!)      NO.     339       FILBERT,       Oakland. 
Alterations. 

Owner A.  J.  Vannucci,  Premises. 

Architect  . .  .None. 

Contractor.  .W.  A.  Lee,  547  Filbert,  Okd 
COST,    $500 


(702)      NO.    526    MYRTLE,    Oakland.   Re- 
pairs. 

Owner L.     Guadagno,   700     Myrtle, 

Oakland. 
Arcliitect  .  .  .None. 
Day's    work.  COST,    $500 


(703)  NO.  517  BRUSH,  Oakland.    Alter. 

Owner L,.   Diti,  Myrtle  &  5th,   Okd. 

Arcliitect  .  .  .None. 

Day's    work.  COST,    $1000 

(704)  S  E-TWENTIETH  100  W  11th 
Ave.,  Oakland.  Two-story  seven- 
room  dwelling. 

Owner E.   H.  Baker,   11th   Ave  and 

E-20th,   Oakland. 
Architect  ...A.  H.  Peterson,  Mills  Bldg., 

San  Francisco. 
Contractor.  .K.       M.        Sheridan,        1020 

Broadway,    Oakland. 

COST,  $3500 


(705)      E-THIRD     AVE     115     N    B-16th, 
Oakland.     Two-story   12-room  flats. 

Owner J.   R.    Mulrooney,    3500   Per- 

alta  Ave.,   Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,   $4750 


(706)  N  FORTY-FIRST  400  E  Tele- 
graph Ave.,  Oakland.  Three-story  30 
room  apartments. 

Owner Walter      Nottingham,      437 

45th,    Oakland. 
Architect  ...None. 

Contractor.  .Gallagher      &     Motts,      392 
Hawthorne,   Oakland 

COST,  $15,000 


(707J      W  MONTGOMERY  155  S  Mather, 
Oakland.      One-story    5-room    dwlg. 

Owner W.    S.    Wilsey,    5504    Kales 

Ave.,   Oakland. 
Architect  . .  ..None. 

Contractor.  .W.       H.       Creighton,       1444 
Broadway,    Oakland. 

COST,    $2750 


Building  Contracts  Awarded 


Berkeley, 


636 
637 
638 
639 
640 
641 
649 
650 
677 
678 


Jewett     Jewett 

Te.\dahl     Texdahl 

Junk     Rlddell 

Bartlett     Stone 

Fngler     Engler 

Sturn     Hopper 

Howe     Junk 

Olsen     : Olsen 

Sorensen     Sorensen 

Skull   &    Keys.... Van   Sant 
Shattuck   Hotel    ..Cummins 

Same     Delucclii 

Same     Snook 

Same     . . .  .• Clinton 

Same .Sparwasser 

Tryneir     Vaughn 

Harris     Harris 

Southern    Pacific    ....Jones 

Hupp      Tleslau 

Johnson     Johnson 


250U 
1900 
3000 
1900 

lOOOD 
3615 
4400 
2000 
2S0U 
3500 
1085 
4700 

12415 

62000 
5000 

4800 
2300 
9211 
'J1193 


MU9)      N    HEARST    AVE    200    E    Graiit  1 
Berkeley.      Two-story    10-room    flats] 

Owner H    R.    Jewett,    1817    Hears  1 

Ave.,    Berkeley.  ' 

-Architect  . .  .None.  1 

Day's  work.  COST,  $2501 


(620)     N    RUSSELL    112    E    Dolir,    Ber 

keley.      One-story    5-room    dwlg.        j 
Owner....  C.      Texdahl,      3035      Harper  I 

Berkeley. 
Architect  .  .  .None.  I 

Day's    work.  COST.    $190' f 


(621)  NE  ROSE  AND  McGBE.  Ber  j 
keley.  One  and  one-half-story  6  j 
room    dwelling.  , 

Owner Junk-Riddell     .&     Co.,    224  1 

University     Ave.,     Bkly.       I 

.\rchitect  . .  .None.  I 

Days  work.  COST,  $300.' 


1622)  S  BERNETT  400  E  San  Pabl.' 
Ave.,  Berkeley.  One-story  five-roon| 
dwelling.  | 

Owner W.    C.    Bartlett,     172    Mos  I 

Ave.,     Oakland  j 

Architect  . .  .None 

Contractor.  .E.   P.   Stone,    1212   Carrlaonl 
Berkeley.  COST,   $190 


(623)  W  SPRUCE  200  S  Virginia,  Ber) 
keley.  Two-story  and  basement  14 
room  dwelling. 

Owner Louis    Engler,    2721    Haste. 

Berkeley. 
Architect  ...None.  | 

Day's   work.  COST,   $10,00  | 

(624)  W  ARINO  AVE  125  N  Vale  Vist' 
Ave.,  Berkeley.  One  and  one-half , 
story   7-room   dwelling.  | 

Owner Chas.    L.    Sturn,    407    12t), 

Berkeley. 
Architect  ..  .None.  ' 

Contractor.  .M.    E.    Hopper,      407      12tb| 

Berkeley.  COST,   $361 1 


(633)      E    SPRUCE    100    S    Eunice,    Ber, 

keley.       Two-story     0-rom     dwlg. 
Owner.  .  .  .A.  B.  Howe.  401  Berkeley  Na! 


tlonal     Bank     Bldg.,     Bklj 
Architect  . .  .None. 
Contractor.  .Junk-Riddell        Co.,        221 

Telegraph    Ave.,    Berkeley 
COST,    $44» 


(634)  E  McGEE  62  S  Hearst  .We.,  Ber 
keley.  One  and  one-half-story  Ave 
room  dwelling. 

Owner N.  Olsen,  2415  7th.  Bkly. 

Architect  ..  .Frank     May,     2415     Centei 

Berkeley. 
Day's   work.  COST,  $200' 

(635)  S  NAPA  AVE  335  E  .\iamed 
Ave.,     Berkeley.       Two-story     6-roor 

.  dwelling. 

Owner Wa(lter  Sorensen,  3219  EIU 

Berkeley. 
-Vrchitect  . .  .None. 
D.iy's    work.  CO.ST.    $280 


(636)  S  LE  CONTE  127  from  Endl 
.\ve..  Berkeley.  One-stor.s  4-rooi 
I'oncrete   lodge    building. 

Owner Skull  &   Keys  Society,  Unl 

versify   of  California. 
Architect  ..  .S.      B.      Newsom.      Nevad 

Bank   Bldg.,  S.  F. 

Contractor.  .Van      Sant-Houghton      Of 

Hooker  *    Lent    Bldg..  S.  1 

COST,    $3Be 


(i37)  W  SHATTUCK  AVE  S6  from 
Allston  Way  S  1S0%  W  130  N  ISO  1- 
to  point  of  comminccment,  Berkele; 
.Marble    and    tile    work    for    livc-stor 
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llnforceii   concrete  addition    to  Shat- 

ck  Hotel. 

trartor.  .Shattuck    Hotel    Ass'n.   and 

Artliur   Arlett,  Agent,   Bkly 
itect...B.    F.    MuDou&all,    Sheldon 

Bldg.,    San    Francisco, 
tractor.. C.   Ia   Cummins.   2617   Santa 

Clara,    Alameda. 
a   .Mar.   4,  '13.     Dated   Mar.   3,  '13. 
stween     1st    and     I'ltli     of    encli 

ontli     757,, 

aual    35    da.vs 25% 

TOTAL  COST,  $1085 
d,  limit,  forfeit,  none.  Plans  and 
;lfications    filed. 


!)      SHEET   METAL   WORK,    noOF- 
Ig  and   sky   light    on    above, 
tractor.. De    Lucchl-Shufelt    Co..    Inc 
L'lth    and    San    Pablo    Ave., 
Oakland. 
Sd    Mar.    4,   '13.      Dated    .Mar.    3,   '13. 

'ayments    same    as    above 

TOTAL,  COST,  $4700 
d  .limit,  forfeit,  none.  Plans  and 
clfications  filed. 


9)      PLUMBING    ON    ABOVE, 
itractor.  .Frederick    W.    Snook.      59G 
Clay,  San  Francisco. 
d    Mar.    4,   '13.      Dated   Mar.    3,   '13, 

'ayments    same    as    above 

TOTAL  COST.  $12,4ir. 
d.  limit,  forfeit,  none.  Plans  and 
clfications    filed. 


CONCRETE  WORK  ON  ABOVE, 
■actor.  .Clinton      Fireproofing    Co., 
Mutual  Bank  Bldg.,   S.  F. 
March  4,  '1).     Dated  March  3,    1'3 
yments   same  as  above. 

TOTAL  COST,    302.1100. 
1,    Sureties    Forfeit,    none.      Limit, 
h  days.      Plans      and      specifications 


(in      PAINTING  ON  ABOVE, 
detractor.  .Charles      Sparwasser,      074 
1  31st   St.,   Oakland. 

^cd  March  4    '13.     Dated  March  .';    'iS: 

^.l^  inents   same   as  above. 

TOTAL  COST,    $".000 

mi     Sureties,    Forfeit,      Limit,      none. 

;iii>    ,ind    specifications    filed. 


r."      \   MARIN  AVE   3   E   Grove.   Ber- 

k.l.\.      Two-story    S-roo  n    dwlg. 

\iii     George    R.    Trynfr    and    M. 

C.   Vaughn. 
.     ii.>t...R.    A.    Hutcliinson.    170    3th, 

Oakland. 
tor.,M.    C.    Vaughn.    5833    Ayala, 

Oakland.  '      ■'   "   ~* 

COST.  $lS0t) 
N.,110; — Geo.  R.  Tryner  is  owner  of 
r  'mI.  and  M.  C.  Vaughn  is  owner  flf 
.     :  iiililing. 


Bond.  5-1025.  Surety,  Soutli  western 
Surety  Insurance  Co.  Limit,  120  days. 
Forfeit,  $10.     Specifications  only   filed. 


|^B0>      N    GARRISON       100       E       Mabel, 
Deikeky.      Two-story    S-rooin    dwlg. 
....D.    F.    Harris.    303    Garrison. 
Berkele.x. 


.Nc 


l-ay.. 


Ik. 


i;osT,  $2300 


(07.S)  LOT  19  BLK  7  Hlllcrest  Court, 
Claremont,  Berkeley.  All  work  for 
two-story   and   basement  dwelling. 

Owner J.   W.    Hupp,   2943   Magnolia 

Berkeley. 
Architect  ..  .John    Hudson    Thomas,    Ist 

National    Bank,   Berkeley. 
Contractor .  .Tieslau    Bros.,    2814    Grove, 

Berkeley. 
Filed  .Mar.  6,  '13.     Dated  Mar.  5.  '13  . 

Frame    up    $227S  00 

Brown    coated     !:273   00 

Accepted     2273  00 

Usual    35    days 2274   50 

TOTAL  COST,  $9093  50 
Bond,  none.  Limit,  120  days.  Forfeit. 
none.      Plans    and    specifications    filed. 


(li.SO)      K    BAKER    ISO    N    Oregon,    Ber- 
keley.    One-story   5-room   dwelling. 

Owner Claus      W.    Johnson,      1815 

Carlton,  Berkeley. 
Arcliitect  .  .  .None. 
Day's    work.  CO^'T.    $1500 


Building  Contracts  Awarded 
Alameda. 

(156  Jorgenson      A.itchinson  2520 

066  Noble      Nolile  IGOO 

067  Powell      Powell  2500 

668  Mathebat     Jlathehat  1000 

069  Hillen     Hillen  2000 

(656)  E  WEBSTER  50  S  Bueiia  Vista 
Ave  S'  125xE  101,  Alameda.  All  work 
for  one-story  corrugated  iron  and 
frame  building,  except  staining  in- 
terior. 

Owner Peter        Jorgenson.        1816 

Fairview,    Alameda. 

Architect  ..  .Chas.      E.    J.      Rogers.      24 
California,   S.   F. 

Contractor.  .Aitchinson      &      Son,      548 
Santa   Clara    Ave..    Ala. 

Filed    Mar.    5,    "13.      Dated    Mar.    4,   '13. 

Frame    work    completed $630 

Enclosed,    roof    completed    &    cor- 
rugated  iron   work   of  east,   north 

and    south    sides    erected 630 

Completed    and    accepted 630 

Usual     35     days 630 

TOTAL  COST,    $2520 

Bond.   none.      Limit.    36   days   after   Mar. 

6.      Forfeit,    $10.      Plans    and    specifica- 
tions   filed. 


(000)      NO.    1630    FOLEY,    Alameda.   One 
story   duelling. 

Owner Gen.    H.    Noble.    2410    Webb 

Ave.,    .\lainedr.. 
.■irchitect  . .  .None. 
Day's   work.  CO.«T.  $1600 


•■,77.  SE  THIRD  AND  UNIVERSITV 
t:;x2(i0.  Berkeley.  AH  work  for 
los    stucco    passenger   depot. 

Southern    Pacific  Co..  Flood 

Bldg..    San    Francisco. 
M-cliitect  .  .  .None. 
I'nntractor.. Jones  &   McGnvern. 
[•"lied  Mar.  fi.  '13.     Dated   Mar.  4.  '13.. 

j    Monthly    payments    of .- .    75% 

■    Usual    35    days 25% 

TilTAL   COST.    $9241 


Completion  Not.ces. 


Alameda. 

.Mar.  1,  1913— S  SIXTY-THHID  568  E 
San  Pablo  Ave.,  No.  1035  03rd,  Okd. 
Freda    Fryklund      to    Inter      Ctlteu 

Home   Bldrs.   Inc Feb.   27,    1913 

.Mar.  1,  1913— W  PART  LOT  9  and  E 
ptn  Lot  8  BIk  3  Map  Oak  Lawn, 
Okd.     Minnie  Beck  to  C  J  Peterson 

, Feb.    26,    1913 

.Mar  3,  1913— LOT  7  BLK  12  Map 
North  brae,  Bkly.  Daniel  Read  to 
whom  It  may  concern. .  .Mar.  3,  1913 
-Mar.  3,  1913 — LOT  36  and  ptn  Lot  37 
Electric  Heights  Tract,  Okd.  Nora 
Batten  to  Z  P  Beachboard.Feb  2,  1913 
Mar.  4,  1913— W  COLLEGE  AVE  152 
N  Forest  40x75  (Irregular),  Okd. 
John  Reldt  to  whom  It  may  con- 
cern     Mar.   4,   1913 

.Mar.  4,  1913 — LOT  4  BLK  14,  North- 
brae,    Bkly.      C    E    Sheets    to    J    M 

Merrilees  &  Co Mar.  3,  1913 

.Mar.  5.  1913— S  LAKE  140  E  Madison 
E  50x3  100,  Okd.  Laura  Johnson 
to  whom  It  may  concern. Mar.  4,  1913 
.Mar.  6,  1913- LOT  11  BLK  24  Amend- 
ed Map  Fairmont  Park,  Bkly.  E  R 
Baker  to   wliom  it  may  concern.... 

Mar.    6,    1913 

Mar.  6.  1913— S  SIXTY-FIRST  140  E 
Idaho  E  33  l-3xS  100,  Okd.  R 
Cuthbert   to   whom   it   may   concern 

Mar.   5,    1913 

-Mar.  7.  1913— PTN  LOT  9  BLK  "G" 
Revised  Map,  Piedmont  I'ark, 
Piedmont.  Girard  N  and  Jennie  H 
Richardson    to    E    N    Sell    and    J    W 

Ecker Mar.    6,    1913 

Mar.  7,  1913— LOT  12  BLK  "B"  Map 
Hay  Park  Tract,  -Ala.  Richard 
Lee  and  Agnes  C  Pritst  to  G  E 
Graham     Mar.     I,     1913 


(;07)      NO.    2265    POWELL    AVE.,    .-ila- 
nieda.      Two-story   dwelling. 

i„„er Powell     Bros.     Constr.     Co., 

2SO0    Harrison.    Alameda. 
\rcliile<  I  .  .    None. 
Dav's   w.)rk.  COST,  $2500 

i(;(;s>      NO.    2319    LI.VCOLN    AVE..    Ala- 
iiicla.      Boiler    room. 

nvMcr Verges   .t    -M.t  Ciebnt. 

.\n  ihtecl  .  .  .None. 

Day's   work.  COST.  $1000 

(i;(;in      Ni>.    2020    CENTRAL   AVE..    Ala- 
1111  d  I        One-story    dwelling. 

,,„„,.,. li.   C.    Hillen.    1500    F-.-rn-<id,- 

Boulevard.   Alameda. 

Architect  .  .  .None. 

CdST,   $2000 


IJENS  FILED 


,,rk 


Alameda. 

Mnr.  3.  1913— SE  FRUITVALE  AVE 
579.63  NE  E-Hth  SE  165  SW  fiO  SE 
100  SW  39  NW  130  NE  54  NW  135W 
NE  4  5.  Okd.  E  K  Wood  Lumber 
Co  vs  M  J  Medina  and  Alex  Mc- 
Donald      J220.03 

Mar.  5.  1913— LOTS  24  AND  25  Map 
Bonnie  Brae  Tct.  Hayward.  K  M 
Sheridan  vs  C  W  Gandy $1443.85 

Mar.  5.  1913— LOT  IS  and  ptn  Lot  19 
Blk  4  Map  Stein  way  Terrace.  Okd, 
Hogan  Lumber  Co  vs  G  W  Eliassen 
and    Guy    Brown $51.48 

Mar.    6,    1913— LOT   18  and   ptn   Lot   19 
Rk    4    Map    Steinway    Terrace.   Okd. 
Pierce  Hardware  Co  vs  Guy  Bro^wn 
$35 

Mar  6.  913— W  MANILA  AVE  30  S 
Olifton  S  340xW  100,  Okd.  Pierce 
Hnrdwave  Co  vs  O  M  Bullock ..  $259.20 

SAN  JOSE  AND  THE  S^NTA 
CLARA  Vi^LLEY. 

i;\\K-  .\I.Ti:i;.\ThiNS  .\N1>  ADDI- 
TIONS —  Bri.k  construction.  $30,000. 
Santa  Chini.  Santa  Clara  Co..  Cal.  Ar- 
chitect. W.  n.  Week.s.  T5  Post  St..  S. 
K.  Owners.  Bank  of  Santa  Clara. 
Plans  and  sp' cincations  arc  complete 
an,l  lave  been  out  for  figures  on  this 
work  and  bids  will  le  opened  at  once. 
Tie  work  win  include  complete  new 
bank  lixlur.  s.  vault  w..rk  and  interior 
linisii  an.l  .lecoralion.  An  addition  lo 
the  present  building  will  also  be  con- 
structed.    Plans  have  been   out   for   fig- 
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llivs  ,'iJia  '.I  lonli-M.-l  will  Uf  awaiiliNl 
wllhlii    a    few    ilays. 

lU'NC.M.OW  —  I  sl,i|-,\-  ami  l>asc, 
ri-nilic.  $:.>■"').  San  .lusr.  Santa  Clara 
I'll.  Ciil.  An-I  lUHl.  iiiiiic.  DwinT.  W. 
M.  I,«|y,  Iliri  .V.  ICth  St..  San  Ji).st-. 
T  1-  hiuie  Ins  hpcM  ileslK-ne.l  I'm-  a  .sl.v- 
I'lxiiii  (lv<!l!iiK  \\it:i  hiitli  an, I  sleeping' 
|>iiiili.  Inuvior  lliilsli  w  i:i  :,e  (if  pinp 
llricl  le.l  mil  wUli  .sniu  nak  lloiir.s-. 
There  «  111  I  i-  a  larse  (1|i.-m  lire  phu-e 
In  tie  living  I'limi  with  l.ii.k  jiiaiilel. 
Tile  will  lie  u.seil  in  tin-  I  atli  iimni  ami 
kllrl:en.  .\n  alllonia  t  Ic  water  lleater 
Hill  1  e  In  talleil.  Kxl.-ilur  ,if  the 
.IwelllnK-  win  lie  eov.  leil  with  .slilnsle.s. 
I'lans  are  eoinplete  and  the  work  will 
he   liiine   l>y    D:\y   Ijahoi". 

SCHOOI^— 1  ftory  an.l  hase.  frame 
and  t?onorcte,  $l'.i.00n.  King-  City.  .Mon- 
terey Co..  Ciil.  Architect.  H.  B.  noiigr- 
la.s.  Watsonvillf .  Owner.s.  King  City 
School  Illstriot.  ThI.s  hullding  was 
mentioned  In  last  week'.s  Ls.sne  of  the 
Itiiildin^  and  Indu.'trial  News,  at  which 
time  it  wa«  -stated  tliat  hids  had  been 
taken  on  the  work  and  that  a  complete 
list  of  tl;ese  figures  would  appear  in 
the  next  Issue.  White  &  Thies  of  Santa 
Cruz  put  In  the  lowest  figures  as  fol- 
lows: (a)  t24.961.  (b)  $23,250.  (c)  J22,- 
000.  Thi.s!  was  for  the  general  con- 
.•truction  only.  Bids  for  the  heating 
and  ventilating  have  not  been  opened. 
For  a  compute  list  of  all  figures  see 
under  San  .Jose  and  the  Santa  Clara 
Valley. 


King  City  School  Bids 
Are  Opened. 

AVIiile    *    Tliies,    of      Snntn    Crii/.,      AVIII 

Probably    be    .Aivnrded    Contrncf    on 

One    of   Three    ProiiositSon. 


Three  sets  of  figures  were  ofyfned  on 
.March  1st  by  the  Board  of  School 
Trustees  of  the  King  City  School  Dis- 
trict, in  .Monterey  County,  for  the  con- 
struction of  the  new  concrete  and 
frame  school  building.  Bids  were  taken 
on  three  propositions.  Plan.s  for  the 
building  wene  prepared  by  Arcliitect 
H.  B.  Douglas  of  Watsonville.  White 
&  Thies  of  Santa  Cruz  were  low  inen 
on  eacli  of  the  three  propositions.  The 
following  is  a  list  of  all  bids  as  re- 
ceived: 

General    Construetion. 

Wiiite  &  Thies,  Santa  Cruz,  (a)  $24,- 
961;    (b)   '$23,2,")0;    (c)    $22,000. 

C.  .J.  Droesch,  Merced  (a)  $28,396;  (b) 
$26,595:    (c)    $35,264. 

J.  H.  W.  Jones,  Watsonville  (a)  $35,- 
042.75;    (h)    $33,278.35:    (c)    $32,000. 

A  contract  for  the  work  wiH  probably 
le  awarded  to  White  .<;■  Tliies  of  Santa 
Cniz.  but  on  which  of  tlip  three  propo- 
silions   lias   not    been   decided. 


Building  Cuntracts. 

CO.NTRA     COSTA     COlI>TV. 

.\T  AVON.  All  work  for  tank  stills  for 
lj:ant  for  refining  crude  petroleum. 

O'*'"'^'' Associated    Oil    Company. 

Architect  ..  .None. 

Contractor.. The  Reeves  Bros.  Co. 

Filed   Mar.    1,   'IS.      Dated   Feb.    13,   '13    . 

lotli    of   each    month 750, 

U-nal    35    days [      ,5^ 

TOTAL  COST,  $104,'50« 

Bond,     $52,250       Surety,     United     Slates 


l''idelily  AL-  Ouar.anty  (^i  Limit,  none, 
l-'orfeil,  none,  rians  and  J^liecificatlons 
llled. 


!■:    Vj    of   lot    6    and   all    Lot    7    BIk    25. 
City    of   nichmond.     All   concrete  and 
cement,   brick,   steel,   iron,   plastering, 
painting,  plumbing,   electric  and  car- 
lienler  work  for  one-story  brick  bldg 
Owner Mrs.    M.    .M,    Pur.nan,    Rich- 
mond. 
Architect  ..  .Jas.    T.    Narbett,    Richmond 
Contractor.  .M.    B.   Rolierts,   Richmond. 
Filed  Feb.   27,  '13.      Dated   Feb.   IS,  "IS 

Brick    walls    up $1200 

Roof    completed     1200 

Building    completed    1200 

Usual   35   days 1200 

TOTAL  COST,  $4800 
Bond,  $2400.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit,  May  1,  1913.  For- 
feit, none.  Plans  and  specifications 
filed. 


COR.  FIRST  AND  GEORGE,  San  Jose. 
All  work  for  one  and  one-half-story 
frame   residence. 

Owner Frank    B.    Fleming,    39S    S- 

First,  San  Jose. 
Architect  ..  .Chas.    McKenzie,    Bank    of 

San   Jose   Bidg.,   San   Jose. 
Contractor.  .W.    R.     Latta,    432    N-llth, 

San   Jose. 
Filer  March  3,  'IS.     Dated  JIarch  1,  '13. 

Frane   up    $1500 

1st   coat    plaster   on 1500 

House    completed    1500 

Usual    35    days Final 

TOTAL  COST.  $6003 
Bond,  $3001.50.  Sureties,  W.  M.  Stalker 
and  J.  S.  Lambert.  Limit,  120  working 
days.  Forfeit^  none  Plans  and  speci- 
fications filed. 


COR.   FIRST   AND  ST.  JOHN,   San    tose. 
Electric    fixtures    for    building. 

Owner Elks'   Bldg.   Co..   San   Jose. 

.Architect  ...F.    D.    Wolfe,    L.   T.   Lenzen, 

C   McKenzie  and  W.  Binder, 

Rea  Bldg.,  San  Jo,=e. 

Contractor.  .T.    E.    Baker    &    Sons,    Cor. 

Santa  Clara  &  3d,  San  Jose. 

Filed  Feb.  28,  '13.     Dated  Feb.  19,  'y3. 

On   amount   of  contract 75% 

Delivery   of   fixtures   at   building     50% 

On   completion    25% 

Usual   35   days 25% 

TOTAL  COST,  $1100 
Bond,  none.  Limit,  ready  May  15.  For- 
feit, none.  Plans  and  specifications 
filed. 


LOT  NO.  10  IN  ACACIA  TRACT.  San 
Jose.  All  work  for  five-room  bunga- 
low. 

Owner R.  .s.   Riiea.  San  Jose, 

Designer  ..  .H.     W.     Dangerfield. 

Contractor.. H.  W.  Dangerfield,  San  Jose 

Filed   Mar.   3,   '13.     Dated   Mar.   3,   '13. 

Frame    up    J500 

Plaster    on    50O 

Completed     500 

On    receipt      of   receipts   of      labor 
and    material    in    full,    less    $125 
held  out  for  cement  foundation..    475 
TOTAL   COST,    $2100 

Pond,    none.      Limit.    90    wcrklng    days. 

Forfeit,   none.      Plans  and    specifications 

filed. 

COR.  CAMPBELL  AND  HARRISON 
Ave.,  Campbell,  Cal.  All  work  for 
two-story    building. 


Owner. 
Archite 


.B.   O,  Curry.   Campbell,  Cal. 
F.    D.    Wolfe,    Sfliont    Bldg., 

San    Jose. 

.W.   S.   GareinPr.   5||    Martin. 

San  Jo.ie, 


Filed   .Mar.   3,  '13.     Dated  Feb.   2S,  '15.      1 

As    work    progresses ■jj^j 

Usual    35    days ,     25f,\ 

TOTAL   COST,    $135! 

fJond,    liviiit,    forfeit,    none.      Plans   ano 

specifications    filed. 


MARIN,  CONTRA  COSTA  AND 
SONOMA  COUNTIES, 


Al'ART.MENT  HOUSE— 2  story  anc 
base,  frane.  Cost  not  stated.  Rich- 
mond, Contra  Costa  Co.,  Cal.  Archi- 
tect, C.  S.  McNally,  .Mechanics'  Insti. 
tute  Bldg.,  S.  F.  Owner,  W.  B.  Vick 
ers.  This  building  will  contain  eight 
suites  of  two  and  three  rooms  each 
There  will  be  wall  beds  and  privatf 
bath  rooms.  Interior  will  be  finishec 
in  pine  and  redwood.  Some  tile  wll 
be  used  in  the  baths.  A  central  lieat- 
ing  system  and  hot  water  heater  wil 
he  installed.  The  exterior  of  tht 
building  will  be  covered  with  rustic 
and  shiplap.  Plans  are  complete  am* 
figures  are   under  advisement. 

BUNGALOW  —  1  story  and  base, 
fra,iie.  $4,500.  Mill  Valley,  Marin  Co. 
Cal.  Architects,  Falch  &  Knoll,  Hears! 
Bldg.,  S.  F.  Owner,  John  Baker.  The 
house  will  contain  seven  rooms  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine  and  hardwoods.  Oak 
floors  will  be  used  in  the  living  and 
dining  rooms  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick.  Tile 
Will  be  used  in  the  bath  and  kitchen. 
The  e.xterior  of  the  house  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing taken. 


Completion  Notices. 


CONTRA   COSTA   COUNTY. 


RECORDED  ACCEPTED 

:>Iar.  1,  1913 — LOT  1  BLK  55  Amended     I 

Map  City  of  Riclimond.     M  J  Kelly 

and  J  W  Kelly  to  Geo  A  Wilkinson 

Feb.    26,    1913 


Release  of  Liens. 


CONTRA    COSTA    COUNT V. 


RECORDED  AMOUNT 

Mar.    1,    1913— SE    PTN   LOT    101    SAN     '. 

Pablo    Rancho.      Thomas    Farlinger     ' 

to    Chas    Pederetti     $91. S5, 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA.     I 


SCHOOI> — 2  story  and  base,  rein-| 
forced  concrete  or  brick  and  steel, j 
$l'S0,00n.  Sacramento,  Cal.  Architects., 
Shea  &  Lofquist.  550  Montgomery  St., 
S.  F.  Owners.  City  of  Sacramento.  An 
award  of  this  work  has  just  been  made 
to  the  above  mentioned  architects. 
Tlieir  plans  were  selected  from  a  com- 
petition of  51  arcliitects  held  under 
the  A.  I.  A  Code.  The  building  will 
contain  23  class  rooms,  a  large  audito- 
rium, domestic  science  and  manual 
training  departments,  two  large  lunch 
rooms,  one  for  boys  and  one  for  girls,  j 
besides  a  library  and  teachers'  rooms.  1 
Construction  will  be  as  near  flnproofl 
as  the  money  will  permit.  Interior! 
will  lie  finished  in  pine  and  hardwood. 
Media  nical  equipment  will  include' 
stean*  heat,  vacuum  cleaning  system, 
and  H  modern  system  of  ventilation 
and     |irogr«m    clocks,       Exterior       wlHj 


I 


jrolialily  lio  rii.T.l  Willi  pressed  bruk. 
iVorkiiiK  ili-awiiiKK  :iie  beins  preparoil. 
STATIC  IIIOMWAY  CONSTUUCTION 
.Cost  nol  stated.  California.  KnKi- 
leer.  State  lligliway  Cominlssioii.  Sac- 
anu'iito.  Ownei-.s.  State  of  Calitornla. 
fiiis  liavt.  Ijeen  opened  b,\-  tlie  State 
•ligliway  Commission  for  ten  miles  of 
etnent,  concrete  and  bitnminized  sur- 
ai->-  road,  to  be  constructed  In  Los 
Anscles  County,  between  Ranclio  Kl 
l^niino  and  Calabasas.  The  engineer's 
mate  on  this  piece  ol"  work  was 
fiil.l.il.  and  tlie  tliree  lowest  figures 
c  as  follows:  John  D.  Marsh,  $55,- 
.1.  H.  Considine,  $61,l.il,  and  Roger 
Bi-..(lier    Co.    $ei.3,SI). 

i:ids  for  constructing  seven  and  one- 
halt  miles  of  water  bound  macadam 
1  with  gravel  foundation  to  be 
built  ill  :\rendocino  County  between 
Ukiah  and  Porsythe  Creek  were  also 
opened.  The  engineer's  estimate  was 
ii.i.").  Bids  were  suljmitted  as  fol- 
lows: Sawyer  &  White  of  Wlllits,  $33.- 
3.  K.  B.  &  A.  I-,.  Stone  Co.,  San  Fran- 
sin,  $60,840,  Fairbanks  &  Bachtel  of 
Willits  $67,143.  and  tlie  Raisch  Im- 
ovement  Co.,  San  Francisco.  $92,299. 
All  bids  have  been  referred  to  the  En- 
poring  Advisory  Board,  which  body 
will  take  up  the  matter  of  awards  at 
meeting  in  Sacramento  on  March 
4th. 
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Building  Contracts. 


SACUAMENTO    COUNTY. 


N  .S5  FT.  LOT  S,  J,  K,  14TH  &  15TH 
ts..  Sacramento.  Scaglio'.a  on  flve- 
tory   and  basement  apartment  house 

Owner Chauncey     Dunn.     Nicholas 

Bldg.,    Sacramento. 
Architect  ..  .Cuff   &   Diggs,   Elks'    Bldg.. 

Sacramento. 
Contractor.  .Ransome   Concrete   Co.,   328 

J   St.,   Sacramento. 
Sub-Cnntvactor.  .Pacific        Coast         Art 
Marble        Co.,       Monadnock 
Bldg.,    San    Francisco. 
i!.  .1    Mar    4,   '13.      Dated   Feb.   28,  '13. 

COST,    $540 


uvvner Marsli    Investment   Co. 

Architect  ...Cuff  &  Diggs,  Elk.s'  Uldg.. 
Sacramento. 

ijinitractur.  .Ransome  Concrete  Co.,  32S 
J  St.,  Sacramento. 

Sub-Contractor.  .J.  J.  Sinclair  (Sin- 
clair &  Bessey),  119  6th  St., 
.Sacramento. 

:..'ile<l  .Mar.   4.  '13.     Dater  Jan.   16.  '13. 

COST,   $4  79.-, 


riF  LOT  tl.  U.  V,  2:1T1I  AND  SOTH 
>..  Sacramento.  One  and  one-lialf- 
•  ry    i;-room    cottage    and    barn. 

cr J.   E.   King. 

itect  . .  .None. 

ructor.  .Robert    Powell    &    Co.,    1911 

2Sth,    Sacramento. 
1    .Mar    4,  '13.     Dated   Mar.   4,   '13. 

COST.    $2318 


An 


Park. 


Building  Contracts. 

SAN   JOAftlllN    COUNTY. 


WEST  70  FT.  LOT  0  BLK  11,  City  of 
Lodi.  Carpenter  work,  mill  work, 
plumbing,  etc..  for  two-story  frame 
residence. 

Owner ^nna  Black,  118  E-Oak  St., 

Lodi,    California. 

Ar.jh  licet  ..  .Walter      King.    309      Elks' 
Bldg.,   Stockton. 

Coiilractor.  .Jacob     Lucas,     212     W-Elni 
St.,   Lodi. 

Filed  Mar.   3,  '13.     Dated   Mar.  — ,   '13. 

Foundation    in    J  400 

Frame    work    up 1000 

Building    enclosed     1000 

Plastering   completed    1500 

Building  completed    2200 

TOTAL  COST,   $6100 

Bond,    $3050.      Sureties,   E.   F.   Van  Vliar 

and    Geo.    L.    Meissner.      Limit,    90    days. 

B'orfeit,   none.     Plans  and  specifications 

Hied. 

LOT  .•)  BLK  1  West,  Stockton.  Two- 
stoiy   frame   dwelling. 

Owner John    C.    McCarty,    Werner 

Station.    Stockton. 
Architect  .  .  .None. 
Day's    work.  COST.    $3800 


II.M'TS    l.^i;      AND    IS 

':tli   Sfu-ramento.     Painting,   etc.,  four 

i.tnm    and    basement    dwelling. 

iier F.    L.    Orr. 

MS  by  .  .  .G.  K.  Harvie. 
1 1  actor.  .G.  E.  Harvie. 
>l   Mar.   4.  '13.     Dated  Mar.   4.  '13., 

COST,    $20(10 

■,  UF  LOT  3.  W.  X.  23KD  AND  24TH 
SIS..  Sacrame'nto.  Carpentry,  etc.,  5- 
room   and  batli    dwelling. 

wner J.     A.    Bradley,     1»M     Hitii. 

Sacramento, 
lans  .  .  .  Hy   G.   G.   Harvie. 
ontrarlor..G.    L.    Harvie. 
'iled    Mar.    4.   '13.      Dated    Fcli.    26,    '13. 

COST.    $2775 

,OT  t.  .1.  K.  .ITII  AND  3TH  Sis.,  Sac- 
laiu.  iitu.  Sheet  metal  on  seven-story 
ami  basement  reinfn.ri-cd  i-oin;ire,li! 
lintel    biiilding. 


S   Vi   LOTS  9.  11  BLK  90  West,  Stockton 
Frame    building. 

Owner A.  L.   .Miner,   1320  N-Hunter 

St.,    Stockton. 
.\rcli itect  .  .  .None. 
Day's    work.  COST,    $1800 


LOT  3   BLK   40  West,  Stockton.     Frame 
building. 

(iwner C     H.    Pease.    522     W-Park 

St.,   Stockton. 
Arch  ill  et  .  .  .None. 
Day's    work.  COST,    $2000 


Erect 


LOT    5    I'.LK    2'J5    E.      Stockton, 
galvanized     iron     building. 

o.yner O.    Martinsen,    630    E-Lata- 

yette,   Stockton. 
Nieliilect  .  .  .None. 
Dav's    wnrk.  COST,    $250 
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Owner Carrie  GlneRtra,  606  Aurora 

Stockton. 
Architect  .  .  .None. 
Day's     work.  COST,    $1460 


XdS.  32  AND  36  E-W  A^^HINOT0N  Lot 
7  Blk  26  E,  Stockton.  Two-story 
brick  addition. 

Owner iMrs.    A.    M.    Hewitt. 

.-\rchitect  .  .  .None. 

Day's  work.  COST.  $2200 

S  32  FT.  LOT  11   BLK  39  E,  Stockton 
Frame  building-. 

Ownir R.    R.    Reibenstein.    409    E- 

Itcse   St..   Storkton. 
.\rciiileit  .  .  .None. 

Day's    work.  COST.    $  Mnul 

LOT  2  BLK  43  S  M  C,  Stockton.  Erect 
frame    garage. 

Owner George     Housken.     243     E- 

Fremont.    Stockton. 
Arciiitei^t  . .  .None. 

COST.    $110 


n-k. 


LOT   12   BLK    "U"   East,  Stockton.     Re- 
model  frame   warehouse. 

Owner Frank   Prakser,   33   E-Scotl 

Ave.,  Stockton. 
.\rchltect  . .  .None. 
Day's  work.  COST,  $400 

Release  of  Liens. 

SACRAHEiNTO     COUNTY. 


UECOHUED  A. MOUNT 

Mar.     4,     1913— LOT     169     Smith     Tct. 
Sacramento.  Fred  J  Ferren  to  Chas 

.1    Oustafsnn    $102 

Amador  County  High 
School  Bids  Opened. 

Ilolierts     nroN.     Coiiiiinii.v    of    TIiIk    City 

.Secure    Contrnot     F«r     \*'*v     Soliocil 

niilldlne  at  Slitter  Creek. 


l.iiT    M    HI.K    27.-.    !•:.    St.M-klon.      Frame 
building. 


Four  sets  of  figures  were  opened  by 
the  Board  of  School  Trustees  for  the 
construction  of  the  Amador  County 
High  School,  which  is  to  be  constructed 
at  Sutter  Creek.  P'ans  for  the  build- 
iig  were  prepared  by  .Architects  Ken- 
yon  &  Parker.  244  Kearny  street.  San 
Francisco.  Roberts  Bros.  Company. 
Slieldon  Bldg.,  San  Francisco  presented 
llie  lowest  bid  at  $23,660  and  were 
awarded  the  contract.  Others  bids  were 
as   follows: 

Geueriil    CouMtructlon. 

Campbell    &    Turner    $24,370 

Peterson    &    Wilson 25,7<S 

Roberts   Bros..    Inc 22.650 

Artluir   Arlett    31.000 

FRESNO,    MODESTO,    STANIS- 

LAUS  AND  CENTRAL 

CALIFORNIA. 

CHURCH— 2  story  and  base,  rein- 
forced concrete.  $24,000.  .Modesto. 
Stanislaus  Co..  Cal.  Architect.  John  J. 
l.'oley.  46  Keainy  St..  S.  F.  Owners. 
St.  Stanislaus  Parl.'h.  This  building 
will  be  designed  in  the  Spanish  Colo- 
nial style,  with  a  cement  plaster  ex- 
terior and  clay  tile  roof.  The  main 
.luditorium  will  have  a  seating  capac- 
ity of  300  people  and  will  be  finished 
in  pine,  redwood  and  ornamental  plas- 
ter. .-V  central  heating  system  will  be 
installed."  Working  drawings  are  be- 
ing prepared  and  bids  will  be  called 
for  as  soon  as  possible. 

RESIDENCE  —  2  story  and  base, 
frame.  $7,000.  Oakdile.  Stanislaus  Co.. 
Cal.  A nb itect,  Ralph  P.  Morrell.  I'o- 
semite  Theatre  Bldg..  Stockton.  Own- 
er, Artlinr  I^ieth.  Oakdale.  The  dwell- 
ing lias  bein  deslgneil  for  a  modern 
eight-room  bouse  with  baths,  sleeping 
porch  and  laundry.  Interior  will  be 
linished  in  pine  with  hardwood  floors 
Ibrnughout.  There  will  be  furnace 
hi  at  and  open  Hre  T'laces.  Mantels 
will  be  of  lirick  or  tile.  Tile  will  be 
used  in  the  bath  rooms  and  kitchens. 
There  will  be  an  automatic  water  heat- 
er. Kxti  rior  of  the  bouse  will  be  cov- 
ered with  cement  plaster  on  metal 
l:ith.      Plan-'    are    beliig   prepared. 

SToKhlS  AXI'  OKI'MI'ES— I  story  and 
base,  lirick.  $:iii.iin«.  Taft.  Kern  Co.. 
Cal.     Architect,  C.  S.   .McNally.   Mechan- 
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Mr 


hs'  Iii5llnit<>  m.lK..  S.  F.  Oniiers. 
Iiii-  Tniiispovliition  :uul  I'onylniction 
Co.  Trifl.  Tile  I'uildlnsT  will  l>e  the 
Inisrest  comnie;  I'liil  strueliiie  In  T:ift, 
II ml  will  (0\or  an  :iiea  of  .'.Oxli.'i  feet. 
l''irst    llo..r    will     he    ;in«nse.l     for    live 


Inr 


in.l    iippe 


(111 


for 


■  iin.-.  s.  l«o  liirire  luills  nml  liviiiK 
ii|m;tnieiit.s.  Interior  will  l>e  linlshe.l 
!!i  |.ine  tlroiiRlioiit.  There  will  he 
■leiin  I  eat.  The  exterior  of  Ihi  hiiihl- 
iii»  will  le  fiiee.l  wilh  cenienl  plaster. 
I'ljins  are  eoniplete  hut  no  lij^ur  s  lia\'e 
heen   ealleii    for   as   yet. 

CLUB  Hdl'SW— .1  .«tor.\  ;imi  hase. 
hrlek.  J30.(I0(I.  Kakerstield.  Kern  Co.. 
l"al.  Arcliltecl's  nami  not  .sfiven.  Own- 
ers. Bakerstielfl  Cliih.  The  hiiildins: 
will  le  ereete,!  :it  the  corner  of  19tli 
and  K  streets,  and  has  heen  designed 
for  a  modern  eit.v  eliili.  Interior  ar- 
rangement will  include  se%'eral  large 
social  rooms,  billiard  hall,  howling  al- 
ley, dining:  room,  lihrary  and  several 
living  apartnunts.  Interior  tinisli  will 
be  of  jiine-  and  hardwoods,  A  central 
heating  system  will  be  installed.  The 
exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  in  the  hands  of  the  Building 
Committee,  which  consists  of  F.  N. 
.Scofleld,  W.  E.  Benz  and  J.  A.  Hughes. 
Bids  will  he  called  for  witliin  three 
weeks. 

.SCHOOI 1     story     and     base,     brick. 

Cost  not  stated.  Hanford,  Kings  Co.. 
Cal.  Architect,  A.  C.  Martin.  Higgins 
Bldg..  L.  A.  Owner,  Roman  Catholic 
Parochial  School.  The  building  will 
he  designed  for  two  class  rooms  and 
a  parochial  hall.  Interior  will  be  of 
pine  and  redwood.  A  central  heating 
.■iystem  will  be  installed.  The  exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  being  pre- 
pared. 

SEWER  SYSTE.M.  ETC.  —  $105,000 
Engineer.,  City  Engineer,  Hanford. 
Owners.  City  of  Hanford.  An  opinion 
lias  been  rendered  to  the  effect  that  the 
flOo.OOO  bond  issue  voted  for  munici- 
pal improvements  in  Hanford  is  illegal. 
This  opinion  Is  expected  to  affect  the 
contract  recently  awarded  to  Chambers 
&  Heafey  of  Oakland  for  about  $80,000 
worth  of  S(  wers.  The  contract  will 
probably  be  alirogated,  although  no 
such    action    has    yet    been    taken. 

Contracts  Awarded. 

LODGE  HALL  —  1  story  and  base, 
brick,  $36,000.  Fresno,  Fresno  Co..  Cal. 
Architects.  Starbuck  &  Clark.  Fresno 
Owners.  Knights  of  Pythias.  Contrac- 
tor, D.  A.  Cowan.  Fresno.  Contract 
price.  $36,000.  Note:  The  building 
will   cover  an   area   of   T.jxTOO    feet. 


LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 

APAKT.MENT  HOUSE— 3  story  and 
last,  brick.  Cost  not  stated.  Los  An- 
geles. Cal.  Architect.  E.  R.  Jeffery, 
Citizen:'  National  Bank  Bldg.,  L.  .A. 
Owner.  .Mrs.  Ella  Barker.  The  build- 
ing is  to  occupy  a  corner  site  and  will 
contain  90  rooms  arranged  in  two  and 
II  ree  room  suites  with  private  baths 
ami  wall  beds.  interior  will  be  fin- 
ished in  pine  with  some  hardwood 
lloors.  I'lans  provide  for  steam  heat, 
elevator  service  and  a  vacuum  clean- 
ing system.  The  exterior  of  the  build- 
ing will  be  faced  with  presseil  brick. 
The  work  has  bi  en  mentioned  here, 
lefore.  Plans  are  now  complete  an.l 
li.mires  are   being   taken. 

.\PAltTiMENT     HiiIISE— I     story     an<l 


base,  brick.  Cost  not  stated.  Los  An- 
gelts,  Cal.  Architects.  Home  Seekers 
Building  t^orp.,  Higgins  Bldg.,  L.  A. 
Owner.  .Mrs.  P.  G.  Tompkins.  The 
building  will  cover  an  area  of  42x130 
feet  and  will  contain  SO  rooms,  ar- 
ranged in  two  and  three  roo  n  suites 
with  private  baths  and  wall  beds. 
Th' re  will  he  steam  heat  and  elevator 
service.  Interior  ll'nisli  will  be  of  pine 
with  some  hardwood  floors  and  oak 
veneer.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  A 
vacuum  cleaning  system  and  a  hot 
water  plant  will  be  installed.  The  ex- 
terior of  the  building  will  lie  faced 
with  pressed  brick.  Plans  for  the 
work    are    being    prepared. 

APART.MENT  HOUSE — 3  story  and 
base,  brick.  Cost  not  stated.  Los  An- 
gdes,  Cal.  Architects.  Kysor  &  Big- 
gar.  Wright  and  Callender  Bldg.,  L.  A. 
Owner.  F.  Lane.  The  building  will 
cover  an  area  of  46x135  feet.  The  in- 
terior has  been  planned  for  75  rooms, 
arranged  in  suites  of  two  and  three 
rooms  each.  All  apartments  will  have 
connecting  baths  and  wall  beds.  Steam 
heat,  a  hot  and  cold  water  system,  ele- 
vators and  a  vacuum  cleaning  system 
are  specified  in  the  mechanical  equip- 
ment. Interior  finish  will  be  of  pine 
an(j  redwood  with  sotne  oak  floors. 
Baths  will  have  composition  floors 
and  tile  wainscot.  Metal  window 
frames  and  sash  are  specified.  The 
exterior  of  the  building  will  be  faced 
with  pressed  brick.  Entrance  will  be 
finished  in  marble  anti  tile.  Plans  are 
being    prepared. 

RESIDENCE  —  2  story,  attic  and 
base,  frame,  $40,000.  Los  Angeles,  Cal. 
Architects.  Hunt  &  Burns,  Laughlin 
Bldg..  L.  A.  Owner,  Milton  E.  Getz. 
Onl.v  preliminary  plans  have  been  pre- 
pared for  this  building,  and  details  of 
construction  will  be  given  later.  Mr. 
Getz  may  be  addressed  in  care  of  K. 
Cohn  &  Co..   1st  and  Spring  Sts..  L.  A. 

LOFTS — 5  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Los  Ange- 
les. Cal.  Architects,  Richards-Neustadt 
Construction  Co.,  Wright  and  Callen- 
der Bldg..  1^.  A.  Owner.  Jlrs.  F.  W. 
Sabichi.  The  building  will  be  erected 
at  the  corner  of  Los  Angeles  and  South 
Seventh  streets,  and  will  cover  an  area 
of  116x140  feet..  Several  stores  will 
occupy  the  first  floor  and  upper  floors 
will  be  arranged  for  large  light  lofts. 
There  will  he  steam  heat,  both  freight 
and  passenger  elevators  and  a  vacuum 
cleaning  system.  Copper  sash  will  be 
u-ed  in  the  first  story.  Upper  floors 
will  have  metal  window  frames  and 
sash.  The  exterior  of  the  building  will 
be  faced  w'ith  cement  plaster.  Plans 
are  complete  and  subfigures  are  being 
taken    by    Richards-Neustadt    Co. 

DEPART.MENT  STORE— 8  story  and 
base.  Class  A,  $1,000,000.  Los  Ange- 
les. Cal.  Architects,  Parkinson  & 
Bergstrom.  Security  Bank  Bldg.,  L.  A. 
Owners.  Broadway  Department  Store. 
This  building  will  be  erected  at  the 
southwest  corner  of  Broadway  and  4th 
streets,  and  will  cover  an  area  of  24 2x 
161  feet.  All  work  will  be  under  the 
supervi.sion  of  the  C.  B.  Weaver  Con- 
struction Co..  Wright  and  Callender 
Bldg.,  L.  A.  A  contract  for  the  struc- 
tural steel  woi-k  has  been  let  and  sub- 
figures  are  being  taken  on  the  various 
other  parts  of  the  work  through  the 
Weaver   Co.'s   offices. 

WAREHOUSE— 3  story  and  base, 
brick.  $30,000.  Los  Angeles,  Cal.  Ar- 
■  liitect.  none.  Owners.  J.  M.  Overell 
Knrnjlure  Co.,  7u«  South   Main  St.,  L.  A. 


This  company  >ia8  ordered  plans  pre- 
pared  for  a  warehouse  structure  70x 
140  feet.  There  will  he  brick  exterior 
walls  faced  with  blue  pn  ssed  brick. 
Interior  construction  will  be  of  the 
heavy  mill  type.  Plans'  include  ele- 
vator service.  Bids  will  be  called  for 
on    the    work    within   a   short   time. 

FACTORY — 2  story  and  base,  brick, 
$20,000.  Los  Angeles,  Cal.  Architect! 
T.  Beverley  Keim,  Jr.,  Co.,  Title  Insur. 
ance  Bldg..  L.  A.  Owner.  J.  W.  Earl. 
The  building  has  been  designed  for  a 
photo  engraving  plant  and  has  been 
leased  for  a  long  term  to  the  National 
Engraving  Co.  The  structure  will 
cover  an  area  of  50x145  feet.  Interior 
will  be  finished  in  pine  througliout 
There  will  be  metal  window  frames 
and  sash.  The  exterior  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 

HOTEL — 4  story  and  base,  brick. 
Cost  not  stated.  Los  Angeles,  Cal.  Ar- 
chitect. E.  C.  Thorne,  631  So.  Spring  St., 
L.  A.  Owner.  I.  I.  Dehail.  The  build- 
ing will  be  64x106  feet,  and  will  be  ar- 
ranged for  stores  on  the  first  floor  and 
100  guest  rooms  and  a  nuinber  of 
baths  on  the  upper  floors.  Plans  in- 
clude elevator  service,  steam  heat  and 
vacuum  cleaning.  Interior  finish  will 
be  of  pine  and  hardwoods.  The  exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Bath  rooms  will  have 
cement  floors.  Plans  are  being  pre- 
pared and  the  work  will  probably  be 
done    by    Day    Labor. 

HOTEL — 3  story  and  base,  brick. 
Cost  not  stated.  Los  Angeles,  Cal.  Ar- 
chitect, Frank  M.  Tyler,  Hibernian 
Bldg..  L.  A.  Owner,  A.  W.  Ross.  The 
building  will  be  erected  on  a  corner 
site,  and  will  cover  an  area  of  70x140 
feet.  Several  stores  and  the  liotel 
lobby  will  occupy  the  first  floor.  Upper 
floors  will  be  arranged  for  27  guest 
rooms  and  10  baths  to  each  floor.  In- 
terior finish  will  be  of  pine  and  red- 
wood. Tile  will  be  used  in  the  baths. 
There  will  be  steam  heat  and  elevator 
service.  The  exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  nearly  complete  and  the  work  will 
probably    be    done    by   Day   Labor. 

Contracts  Awarded. 

.-VPARTMENT  HOl'SE— 3  story  and 
base.  Class  C  construction,  $36,000. 
Los  Angeles,  Cal.  Architect.  Leonard 
A.  Cooke.  100  East  Colorado  St..  L.  A. 
Owner.  Mrs.  F.  T.  Dand.v.  Contractor, 
Whiting  Thompson,  Douglas  Bldg.,  L. 
A     Contract  price,   $36,000. 

GARAGE — 2  story  and  base,  brick, 
$50,000.  Los  Angeles.  Cal.  Architects, 
Morgan,  Walls  &  Morgan,  Van  Nuys 
Bldg..  L.  .\.  Owner.  J.  A.  Graves.  Con- 
tractor. Carl  Leonhardt,  H.  W.  Hell- 
man  Bldg.,  L,  A,  Contract  price.  $50.- 
000. 

ASSOCIATION  BUILDING— 3  story 
and  base,  brick  and  steel.  $50,000. 
Santa  Barbara.  Santa  Barbara  Co..  Cal. 
Architects.  E.  Russell  Ray  and  Windsor 
Soule,  Santa  Barbara.  Owner.s.  Young 
Men's  Christian  Association.  Contrac- 
tor. E.  F„  Edwards.  East  Pedregosa 
street,  Santa  Barbara.  general  con- 
struction. $50.0110.  Bids  are  now  beins 
taken  for  the  plu.nbing.  painting,  elec- 
tric work  anil  steam  heating  by  the 
architects. 

HOTEL— 4  stnr>  and  base,  brick. 
Cost  not  stat.'d.  Los  Angeles.  Cal.  Ar- 
chitect, none.  Owner.  Eugene  Pourroy. 
Contractor.  Joseph  F.  Rhodes.  Cellt^al 
Bldg.,  L.   .V.     Contract    price   not   stalmJ. 
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in  the  papers 
t!:al  a  German  inventor  has  perfected 
an  apparatus  for  transmitting  photo- 
.graphs  by  teh  graph.  The  mechanism 
involves  the  same  principle  that  has 
often  been  used  before  with  partial 
success.  That  ot  breaking  up  tlie 
image  formed  by  a  lens  or  a  mirror 
upon  a  screen  into  a  number  of  points 
like  the  production  ot  a  screen  on  a 
halftone  plate.  This  screen  is  com- 
posed of  selenium,  a  substance  that  is 
susceptible  to  light,  and  through  the 
various  points  produces  an  electric 
current  that  effects  a  similar  change  in 
a  similar  apparatus  at  the  other  end 
of  the  wire.  This  process  is  said  to 
have  been  perfected  to  such  an  extent 
that  practical  re^'ults  have  been  ob- 
tained. What  with  the  moving  pocture, 
the  telephone  and  the  dictagraph  soon 
there  will  be  notliing  happen  in  the 
world  that  everybody  will  not  be  able 
to   s' u  and   hear. 


The  question  of  tr.insportation  to 
the  tair  site  is  beginning  to  assume 
serious  proportions.  As  usual  the 
United  Railroads  keeps  holding  on  to 
its  policy  of  holding  up  the  city  and 
the  Chronicle  comes  forward  as  usual 
with  its  pleading  for  private  capital 
and  the  plunderlund.  Private  capital 
in  street  railways  in  San  Francisco 
means  the  Unitel  Railroads.  And  the 
l.ue  and  cry  that  goes  up  that  private 
capital  will  not  invest  in  street  rail- 
ways if  the  city  enters  the  field  means 
only  that  the  United  Railroads  will 
attempt  to  tie  up  the  city  unless  they 
get  their  own  way. 

There  never  would  have  been  such  a 
unanimous  popular  demand  for  a  muni- 
cipal railway  if  this  corporation  had 
not  stolen  the  ground  from  under  the 
feet  ot  the  citizens  by  methods  which 
have  disgraced  the  fair  name  of  the 
city.  If  private  capital,  as  represented 
in  the  United  Railroads,  can  not  pro- 
duce .its  books  to  the  Public  Utilities 
Commission  that  body  has  rightly  de- 
cided that  it  will  not  allow  it  to  issue 
further  securities.  If  private  capital. 
as  represented  in  the  United  Rail- 
roads, will  make  no  further  extensions 
nor  try  to  accommodate  the  people  at 
the  (xposition  then  some  action  should 
be  taken  to  see  what  can  be  done  in 
the  matter  ot  forfeiting  the  franchises 
already  held.  Neither  the  Board  of 
Supervisors  nor  the  citizens  of  San 
Frencisco  are  wanting  to  forfeit  the 
rigiit  of  private  capital.  l)Ut  it  is  high 
time  that  this  bulldozing  and  dimineer- 
ing  I  orporation  be  made  to  realize  that 
it  can  no  longer  make  the  people  pay 
an  unearned  ilividend  on  a  fictitious 
capital    .uaiiv    lintps    tb.;    aitnal    iiivest- 


Bulldlng  operations  throughout  the 
county  for  the  past  month  maintained 
aliout  an  even  break.  From  some  fifty 
iltifs  throughout  the  country  reports 
to  the  .American  Contractors  show  a 
gain  In  the  aggregate  ot  about  ten 
per  cent  over  the  same  month  last  year. 
This  in  the  main  was  due  to  the  fact 
that  New  York  ana  Chclago  both  show- 
ed substantial  gains,  wliilc  through- 
out the  county  there  was  generally  a 
slight  falling  off.  Seattle  showed  a 
marked  gain  during  February,  the  total 
or  last  month  being  more  than  three 
linus  that  of  the  same  month  in  1912. 
Generally  the  Pacific  Coast  cities  have 
just  about  held  their  own.  Particulars 
are   shown   In    the   following   table: 

February,     February, 

1913.  1912. 

i'it.\  Cost.  Cost. 

Akron      $  18S,16,i  $         58,475 

.\tlanta     516.681  402,337 

Baltimore     723,135  532,070 

Buffalo     347,000  1,288.000 

Cedar    Uapids    ....  106,000  115,000 

Chattanooga     134,855  357,410 

Chicago     4,668,600  3,777.100 

Cleveland      1,142,725  389.920 

Columbus     225,890  210.251 

Denver     213.600  446,500 

Duluth     83.500  114,630 

Fort   Wayne    72,000  87.800 

Grand    Rapids    ...  142,500  157.555 

Harrisburg    42,575  95,875 

Hartford     114.560  186,085 

Imlianapolis     479.653  82,040 

Kansas   City    488,000  999,110 

Los    Angeles    1,693.582  2.152,963 

Louisville     553,320  999,860 

.Manchester     26.390  57,380 

.Memphis     248,475  602.221 

.Milwaukee     518,836  430,026 

.Minneapolis     361.590  330.855 

Newark      1,094,009  478.432 

New    Orleans    387.906  149.045 

.Manhattan     9,160,535       6,977,646 

Brooklyn      2,294,850       1,894.467 

Bronx      2,422.185       1,987,840 

New     York     13,877.570  10.850,953 

Xnrfolk      317,3i9  335,088 

Oakland      594,814  518,572 

(ipuiha     236.988  219,195 

Philadelphia      1.414.645  2.029.385 

Pittsburg     769.161  362,147 

Portland.    Ore.    ...  690.240  1.128,176 

Rochester     463.024  644.676 

St.    Joseph     40,115  19.235 

St.    Paul    218,686  269,994 

San    Antonio     ....  127,390  171.310 

San    Francisco    ...  1,979,043  1,696,232 

.ScraMton     69,730  144,790 

Seattle     1,468,560  473,940 

Sbreveport     97.129  65.905 

Sioux    City     93.650  32.750 

.South     Bind     S.600  5.370 

Syracuse     444.200  136,080 

Toledo     406.280  236.917 

Wllkes-liarre     ...  22.520  113.305 

Worcester      181,502  112.525 

.|.,,,  ,1      J3S.094,7UK   »24.016.485 
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The  Evolution  and  Development 
Of  the  Fireplace. 


IIV    II.    l;.   S.MITII- 


.\usi  liow  thp  norlil  sot  on  without 
llroplaoes  as  long:  as  It  did  is  hard  for 
inentleth  century  folk  to  ngure.  But 
in  llie  oldest  castles,  manor  houses  and 
monasteries  of  Kuropr  tliere  were  no 
fireplaces  sudi  as  we  know.  For  tlie 
first  thousand  years  or  so  of  tliis  era 
men  were  too  busy  flghtingr  to  liave 
mudi  tine  to  spend  at  lionie.  and  the 
homes  of  early  kings  and  nobles  were 
rather  fortresses  than  houses.  The 
principal  feature  of  these  was  a  great 
hall  where  a  king  or  noble  and  ills 
retainers  celihrated  a  victory  witii 
mucli  feasting  and  drinking,  or  retired 
to  nurse  tlie   wounds  of  a  defeat. 

How  to  keep  warm  in  one  of  tiiose 
great,  lofty  flag-pavid  halls  would 
present  a  problem  at  any  stage  of  the 
lieating  game,  and  their  owners  solved 
it  in  tin-  simplest,  most  primitive  way. 
They  wore  lieavy  clotlies.  drank  lots 
of  ale.  and  built  a  liuge  fire  on  the 
floor  in  the  center  of  tlie  hall,  at  which 
they  could  warm  one  side  at  a  time 
while  awake,  and  tlieir  toes  when  they 
went  to  bed  on  the  fiags.  The  smoke 
from  tlie  fire  curled  over  their  heads 
and  found  its  way  out  tiirough  a  hole 
in   tile  room   called  a   louvre. 

The  cooking  was  done  about  this 
fire,  and  after  the  feast  the  retainers 
slept  on  tlu  floor  of  the  liall.  while  the 
lord  and  master  slept  in  a  small  room 
opening  olT  one  end.  Later  there  were 
separate,  kitcliens.  and  tliough  the  fire- 
place was  no  more  tlian  a  sliallow  pit 
in  the  floor  or  a  slightly  raised  hearth, 
and  the  clii.niney  a  hole  in  the  roof, 
Vight  royal  feasts  'w'ere  made  over 
them,  of  boars  and  bucks  and  sheep 
and  cattle,  roasted  whole  and  served 
with  many  a  leathern  blackjack  of  ale 
to  wash  it  down.  A  kitchen  of  this 
l.vpe  is  the  one  remaining  feature  of" 
(Tlastonbury  Abbey  of  England,  which 
dates  back  to  the  twelfth  century.  The 
liuilding  was  neitlier  more  nor  less 
tiian  a  liuge  stone  chimney,  with  a 
couple  of  doors  and  a  few  w-indows. 
In  it  were  four  huge  fireplaces,  not 
recessed,  as  our  sense  of  the  word 
implies,  but  mere  places  "where  fire 
was  built,  around  which  cookfng  was 
done  for  tlie  monks,  tlie  smoke  and 
fumes  rising  skyward  through  lioles 
in    the   peak    of   the    octagonal    roof. 

The  neartst  approcli  in  early  Norman 
days  to  a  fireplace  of  any  sort  was  one 
against  the  wall,  liut  instead  of  liav- 
ing  a  recess  for  Hrelogs  and  back 
there  was  merely  a  slope  backward 
from  the  base,  and  against  this  slope 
logs  were  probably  placed  on  end. 
Chimneys  were  not  common  even  in 
the  finest  bouses  until  the  fifteentli 
century.  They  seemed  to  have  been 
first  built  in  tlie  solar,  or  upper  cham- 
ler   assigned    to   women   in   feudal   days. 

Wlien  fire^;  first  left  the  center  of  the 
.arreat  halls  and  took  to  one  of  the 
walls,  they  were  built  on  a  low.  pro- 
jecting liearth.  (tv  r  this  heartli  was 
a  hood  resting  on  lirackets  or  columns, 
wliicli  directed  the  smoke  upward. 
Where  the  slanting  roof  of  the  hood 
merged  into  tlie  wall,  the  flue  so.ue- 
times  went  straight  through  to  the 
outer  side  of  the  wall.  This  fashion 
never  became  general,  and  very  soon 
the    flue    crept    straight    up    the    inner 


wall  to  the  root,  where  it  was  capped 
b.v  a  spire  or  otiier  ornamental  fea- 
ture. Sometimes  this  Hue  retained  tlie 
hood  shape  all  tli.  way  to  tlic  roof. 
Init  again  it  was  built  in  more  rectan- 
gular   form. 

By  tlie  fifteenth  i-entur.v  there  was 
less  netd  of  fighting.  Men  cared  less 
to  wander  from  their  own  firesides, 
and  began  to  care  more  about  what 
those  firesides  were  like.  Tliere  fol- 
lowed such  a  building  boom  througli- 
out  Europe  as  has  never  since  been 
known.  Millions  of  money  and  more 
millions  of  men  were  spent  in  building 
what  are  yet  marvels  and  models  in 
architecture.  As  lite,  to  the  few.  at 
least,  became  a  more  comfortable  and 
more  private  affair,  living  rooms  in- 
creased in  number,  and  scarcely  a 
room  was  without  its  fireplace.  The 
old  fortresses  were  remodeled,  and  in 
their  thick  walls  was  ample  space  for 
both  hearth  and  flue  to  be  built,  roomy 
tnougli  for  sections  of  whole  trunks 
of  trees,    with   plenty  of   wall   beyond. 

At  flrst  tile  fireplaces  were  simple, 
with  arch  flush  with  the  wall  and  a 
small  mantel  above,  sometimes  plain, 
so  lie  times  slightly  carved.  The  chief 
subject  for  decoration  was  the  lier- 
aldic  device  of  the  owner.  As  the 
Gotiiic  style  evolved  and  merged  into 
the  Renaissance,  more  and  more  at- 
tention was  given  to  mantelpieces,  un- 
til they  and  bedsteads  vied  with  each 
other  for  first  place  in  interior  decora- 
tion, and  were  to  the  interior  wiiat  the 
entrance  was  to  the  e.xterior.  Fire- 
dogs  and  firebacks  w-ere  elaborately 
wrought,  to  keep  pace  with  th  mantel 
pieces.  Some  of  the  earliest  dogs  had 
at  the  top  a  cup  holder,  wiiich  could 
be  raised  and  lowertd.  and  was  evi- 
dently   intended    for    mulled    ale. 

The  materials  use<l  in  mantel-pieces 
varied  with  the  locality.  Perhaps  tlie 
finest  work  of  the  middle  centuries  in 
England  was  done  in  wood,  which  pro- 
gressed from  simple  paneling  to  elab- 
orate carving.  Hard  chalk  and  stone 
were  also  used  in  regions  where  they 
w-ere  more  plentiful  than  oak  forests: 
and  in  very  great  houses  there  was 
carved  marble,  largely  under  the  in- 
fluence of  Italian  workmen  who  cane 
with  their  Renaissance  ideas  and  their 
facility  for  working  in  marble  when 
H-nry  VIII.  and  Elizabetli  stretched 
forth    a    welcoming    hand    to    foreigners. 

In  Fiance  wood  was  perhaps  less 
used  than  marble  and  stucco,  wiiiie  in 
Italy  marble  was  more  common  than 
any  other  matmial.  Germany  con- 
fined itself  very  closely  to  porcelain 
stoves,  though  in  some  of  the  old 
castles  there  are  simple  forms  of  open 
firep!ace.s.  Holland  was  famous  for 
its    tile,    for    hotli    stoves   and    fireplaces. 

In  France,  as  in  England,  tlie  com- 
■iioTiest  scheme  of  decoration  was  the 
usi  <if  coats  of  arms,  and  one  of  the 
oldest  mantelpieces  to  be  seen  there 
is  in  the  Chateau  Blois.  famous  as  a 
favorite  residence  of  the  diabolical 
Catherine  de  Medici  during  her  long 
reign  of  terror  in  France.  It  wa." 
built  about  the  fifteenth  century,  prob- 
ably by  Louis  XII..  as  it  bears  in  one 
panel  the  porcupine  of  the  liouse  of 
Orleans,    and    in    tlie    other    the    ermine 


of  his  viueeii.  Anne  i.t"  Brittany,  and 
their  initials.  Francis  I.,  who  suc- 
leeded  this  king  and  was  a  great  pat- 
ron of  Italian  art.  built  a  new  wing 
to  the  cliateau  with  mantelpieces  much 
more  ornante  if  less  beautiful  in  pro- 
portion. One  of  tiie  finest  bears  his 
device,  the  salamander,  which,  together 
witli  his  motto,  "I  nourish  tlie  good 
and  e.xtinguish  the  evil."  was  very  ap- 
proprite   for   a    fireplace. 

A  visit  to  the  mediaeval  manor 
houses  and  ciiateaux  is  like  digging 
around  tlie  roots  of  a  family  tree. 
These  old  fireplaces  and  chimney- 
pieces  are  tiie  grand-daddies  of  our 
modern  ones.  After  thtni  many  are 
today  being  fashioned.  with  such 
changes  and  improvements  in  interior 
construction  as  conditions  requite  and 
inventive  genius  can  contrive.  There 
is  no  longer  need  of  a  roomy  chamber 
for  the  chimney  sweep,  nor  for  the 
heavy  beam  which  braced  the  cliimney 
in  many  ancient  fireplaces,  and  proved 
fatal  to  many  great  mansions  in  re- 
mote regions  with  no  fire  protection. 
When  one  thinks  what  these  mediaeval 
monuments  have  been  through,  it  is 
surprising  tiiat  anything  is  left  no 
tell  the  tale  of  their  former  glory. 
During  tlie  French  Rt volution  the 
mobs  vented  tlieir  rage  against  the 
rulers  by  destroying  as  much  of  tlieir 
costly  work  as  possible:  and  during 
the  revolution  of  taste  to  differ*  nt  cen- 
turies fintly  i^arved  stone  cliimney- 
pieces  iiave  been  carefully  paintfd  and 
grained  to  imitate  wood,  and  others 
torn  out  and  replaced  with  some  tad 
of   the   moment. 

In  the  I  arly  days  of  our  own  coun- 
try, of  necessity  the  pioneers  went 
hack  to  first  princfjiles.  Firep'^aceiS 
were  ample  in  size  and  modest  in  dtc- 
oration.  How  ample  may  be  seen  by 
the  various  adjuncts  to  a  colonial  fire- 
place— spits  and  big  dogs,  and  kettles 
of  all  sorts  and  sizes  swinging  from 
the  pot-hooks  and  hangers — some  even 
having  a  seat  inside  tlien.  How  sim- 
ple, may  he  seen  in  the  few  lioiises 
still  standing  tliaf  date  back  to  colo- 
nial   days. 

Naturally,  in  early  days  the  fire- 
places siiowid  the  influence  of  the  va- 
rious mother  countries.  In  the  Hutch 
settlements  tile  was  used  about  the 
opening.  In  Englisli  settlements  a 
broad  lieam  took  tin  place  of  an  arcli, 
and  in  llie  .*^outli.  where  tliere  were 
many  Englisli  proprietors  of  mean;s 
and  refined  taste.  liie  decorations, 
though  simple,  weie  remarkable  for 
delicac\-  tind  grace.  Some  were  of 
delicatel.v  carved  wood,  others  of  ce- 
ment composition  decorated  In  low  re- 
lief, aiiil  othirs  of  marble.  Almost 
wiihoul  exceplion  they  were  white. 
Willi     gold     leaf     on     the     relieved     por- 

tillllS. 

With  tlie  stove  era  tin  places  went 
out  of  fashion.  A  few  liouses  had 
mock  fireplaces  wiierc  no  Hre  was  ever 
built,  and  showy  mantelpieces  as  ugly 
as  I  verytliing  else  about  most  .Amer- 
ican houses  until  within  thp  past  ile- 
cade  or  two.  .\bout  Ihe  only  senuine 
thing  in  the  way  of  a  native  .■Vmerican 
fireplace  was  tiiat  built  in  some  West- 
ern    prospector's     cabin     or       mountain 
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ir  After  stoves  tlip  int  ro.Iiut  Ion  of 
>!'  il  heuing  made  the  oper  tire- 
till  more  uniieeessaiy.  and  odd- 
■ugli  the  self-same  thing:  has 
lossihle  the  reecnt  revival.  Now. 
\  rr  hetore.  the  fireplaee  can  he 
red  from  the  aesthetic  rather 
ilie  practical  vlen'-point.  and 
ire  no  two  opinions  as  to  the 
nt  the  open  fireplace.  There  Is 
iiigr  .so  cheerful  and  invitingr 
ii.  -somf  thing  so  companionable 
i;low   of   the  coals   and   crackling 

I.    something    ."o    contlucive      to 

I  iient    and    to   dreaming,    that    no 

s  complete   without  at   least   one. 

iiK-e    one    nefd    no    longer    depend 

e   open    fireplace    for   warmth    in 

rooms,    it    can    fulfill    its    pi  rfect 

'"--that     of  heauty  and  good  I'heer. 

Mire,  more  than  a   humlrfd  years 

Mint     Rumford     invented    a     fire- 

iliat    he    pledged    his    word,      and 

I  Hi    would    heat    comfortahly    rooms 

re    than    ordinary    size,    but    there 

;i  ■     I 'Sirictions    in    the    dimensions    of 
!■     iipcning    tJiat    detract       from       the 
in  111    of    Rumford    fireplaces. 
I'i  '        fireplace      of      toda,\'       ma\'      be 
lo   a    \-ar.\-ing   ancestr.\*.      .lust    as 
li  democrats   like   to  think   them- 
of    aristocratic    origin,       so      as 
IS     possible     fashion     tlieir     fire- 
after    those    of     mfdiaeval     pal- 
In    the    House    reading    room    in 
iigressional     Library     at     Wash- 
I     we.'  the    people,    have    blazoned 
>\al    dtvice    in     the    center    of    a 
ii^,-i\i'    chimney-piece;    and    in    private 
iiM^     as     well     as     public       buildings 
■!■      ire    mantelijieces    that    rival       in 
ir    tliose    built    by    the    order      of 

''iisl.\'.    however,    elaborate    cliim- 

-1'  -'cfcs    are     not     suited     to    bunga- 

\\  -    and    other    small    houses,    and    in 

'  ^       modester       homes.       in       country  ' 

iii>     and     mountain     inns,     are     found 

.■    .]HS(.-endants    of    some    humble    cot- 

::•  I     of    Old       England       with       heavy 

and     cozy     settle;     scvne     quaint 

iiurgher    with       pictured       tiUs; 

iialf-savage     Norman     wMth     low- 

'  ii      ood:   and   there  are  those   who  do 

>i    ilisdain    the    huml)le    American    ori- 

n     '-'f    the    westtrn     pioneer,    built    of 

ones    picturesfiuel\'    piled    at    the    end 

cabin.      Indeed   tliis   t\'pical   .-Vmeri- 

n    fireplace   and    chimney    of   irregular 

b'bhs    has    attained    a    great    popular- 

.V.  and   it   should   encourage   architects 

seek    close    at    hand    for    inspiration. 

th    in    the   matter  of   material    and    its 

e.       Since    fireplaces    no    longer    have 

Svals  in   the  form   of  carved   bedsteads. 

B    in    the    olden    days,    they    stand    su- 

treme    as    the    conspicuous    feature    of 

lie    interior    of    a    house,    and    to    have 

jiiem     harmonious     and     satisfying       is 

•orth    all    the    thought    and    effort    that 

lay    be    spent    on    them. — Pron    Radia- 

•  on     published     by     the     Unite.l     States 

fadiator    Corporation. 
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lAKDMOon     Fl,OOKI!«(J     TROl'Hl.ES. 

Tlie  laying  of  hardwood  floors  (kiln 
ried  >  i-equires  a  great  deal  more 
iiought  and  mechanical  skill  than  a 
;reat  man.v  imagine.  When  the  car- 
enter  has  completed  a  nice,  pleas-ing 
(ih  of  floors  and  shortly  afterward  he 
s  asked  to  come  l>ack ;  and  is  shown 
I'hcre  they  have  raised  up.  and  lie  is 
old  that  he  did  not  put  in  good  stuff, 
is  work  was  faulty  and  a  hundred  and 
lie  other  tilings  that  he  is  not  to 
lame  for.  it  is  most  ccilaiiily  very 
innoylng. 


I  rouble,  and  how  It  may  be  overcome. 
In  the  first  place.  every  carpenter 
knows  that  very  dry  lumber  Is  easily 
act.  d  upon  by  dampness,  and  he  also 
knows  that  the  only  thing  that  will 
cause  a  lloor  to  raise  Is  iluu  the  floor 
has  swelled  up  after  being  laid,  and 
that  the  only  thing  that  will  make  It 
swell  Is  da.iipness.  Tell  the  average 
lay  person  that  dampness  has  caused 
their  floor  to  raise  and  they  will  not 
believe  you;  they  will  say  that  cannot 
be,  for  there  never  was  any  water 
put  on  it,  etc.  I  w^ant  to  state  right 
liere  tiiat  it  not  necessary  to  wasli  the 
Moors  with  water  or  put  any  on  them 
for  them  to  alisorb  moisture  enough 
to  cause  them  to  swell  sufficient  to 
THRKK  .March  \3  HoYT 
throw  them  out.  It  will  be  observed 
that  floors  seldom  act  in  this  way  In 
the  winter  time  when  there  is  heat  in 
the  building,  but  it  usually  happens 
in  warm  v.c-.ther  and  after  a  period  of 
wet  weather,  when  the  air  is  full  of 
dampness.      So   much    for   the  cause. 

We  will  now-  see  if  anything  can  be 
suggested  that  will  in  any  way  tend 
to  overcome  this  trouble.  When  the 
carpenter  is  called  upon  to  put  down 
hardwood  floors,  the  first  thing  (he 
should  stud.v  is  the  existing  condi- 
tions. He  should  investigate  and  see 
if  there  would  be  an.v  likelihood  of 
an>*  dampness  coming  up  from  below 
through  the  under  floor.  If  so,  either 
of  the  following  preventatives  may 
be  used:  ■  The  liardwood  flooring  may 
he  well  painted  on  the  under  side  with 
a  good  W'aterproof  paint,  or  a  good 
waterproof  paper  nia>'  be  used  between 
the  floors.  As  soon  as  the  floors  have 
lieen  laid,  they  should  be  finLshed  on 
top  with  some  reliable  waterproof 
finish.  They  may  be  oiled  with  boiled 
linseed  oil.  or  they  may  be  filled  with 
a  good  paste  filler,  then  shellacked 
and  varnished,  or  the>-  may  be  given  a 
wax    finish, 

.\nother  precaution  that  should  not 
lie  overlooked  is  to  allow  room  for  the 
floors  to  work.  At  least  one-half  inch 
space  sliould  be  left  at  each  wall, 
which  would  be  covered  up  with  the 
shoe.  Tlien.  in  case  the  floors  take  up 
a  little  dampness,  it  will  liave  room 
to   push    to   the   w-all. 

It  will  also  most  generally  be  found 
tliat  when  a  floor  does  rise  it  is  about 
the  center  of  the  room,  showing  that 
it  pushes  both  ways  to  the  walls  and 
then    to    the    center. 

Considerable  three-eighth  inch  thick 
veneer  flooring  is  being  used  for  floors 
in  old  buildings.  The  writer  has  found 
by  experience  that  the  narrower  the 
flooring  the  less  liable  to  give  trouble, 
for  the  reason  that  there  is  very  little 
nailing  body  to  these  three-eights  Inch 
stuff,  and  you  have  to  use  a  4d  or  1^4- 
inih  casing  nail,  and  with  the  narrow 
stuff  you  get  a  better  nailing  surface. — 
The    National    Builder. 
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The  beauty,  th 
sanitary  eiualifie-ations  of  the  mosaic 
iir  tile  floor  has  led  to  its  introduction 
in  the  Amerii'an  home  with  a  some- 
what rapid  progress  since  the  con- 
■rele  for  n  of  building  has  been  so  ex- 
tensively used.  With  the  advent  of 
floors  of  this  type  the  question  of 
floor  heating  has  been  raised,  and 
leads  to  a  study  of  the  methods  of 
Heating   buildings    in    the   ancient   days, 


wlien  tile  nonrK  wpre  rxlennlvely  ui<»d. 
not  only  In  home,  but  In  public  build- 
ings. In  some  of  the  Roman  bulldlngii 
there  were  piers  6  Inches  aquure  placed 
on  about  ;;-t-lnch  enters,  on  which 
the  corners  of  the  flat  tlien,  which 
were  laid  for  a  Moor,  met.  The  piers 
were  bl^h  enouRh  to  leave  a  space  of 
from  16  to  'JO  Inches  beneath  the  tiles. 
Over  these  tiles  a  more  attractive  and 
smoother  wearing  surface  was  laid. 
In  the  colder  seasons  arrangements 
were  made  to  send  the  smoke  and 
gases  from  a  fire  through  the  flues 
under  the  floor  formed  by  this  type  of 
construction.  In  this  way  the  floor 
was  kept  at  a  temperature  comfortable 
to  the  occupant.s  of  the  roo;n.  This 
method  of  heating  a  room  was  the 
only  one  employed.  In  the  re-cent  con- 
struction of  one  of  the  college  build- 
ings of  Cornell  University  at  Ithaca. 
N.  Y..  tile  floors  are  used  throughout, 
and  to  avoid  complaint  from  a  cold 
floor  steam  pipes  were  laid  in  cases  In 
the  upper  surface  of  the  floor  around 
the  edge  of  the  room.  The  pipes  were 
then  surrounded  with  concrete  and 
covered  with  a  decorated  tile.  It  is 
pointed  out  that  this  eliminates  the 
use  of  a  radiator  In  the  room.  This 
experiment  will  be  watched  with  some 
interest  (by  'arcliltectsi  and  builders, 
especially  by  men  associated  with  the 
lieating  trade.  In  the  average  American 
home,  with  Its  wooden  floor,  any  heat 
that  is  lost  from  the  heating  appa- 
ratus, whether  it  is  a  warai-air  fur- 
nace or  a  steam  or  hot  water  heater 
in  the  basement,  is  absorbed  by  the 
floor.  adding  substantially  to  Its 
warmtli.  and  goes  a  long  way  toward 
making  the  building  comfortable  for 
habitation.  In  such  buildings  the 
ejuestion  of  floor  w-arming  or  floor 
heating  is  of  no  moment,  liut  lieating 
contractors  having  occasion  to  Install 
thei"-  work  in  residences  which  have 
concrete  floors  are  liable  to  meet  a 
new  experience,  particularly  w-liere 
concrete  or  tile  floors  are  extenslvel.v 
used. — The  Building  Age. 


KOnBSTS    UK   THE    WOHLD. 


Ky  a  recent  estimate  the  forest  area 
of  the  world  Is  placed  at  4.000,000,000 
acres,  or  24  per  cent  of  the  total  land 
area.  The  countries  estimated  as 
having  more  than  10,000.000  acres  of 
forest   are  as   ftillows; 

Country  .\cres 

Russia,     European      464,610.000 

Finland     32,500,000 

.Austria      23,996,26* 

Hungary      l,s.692,006 

Sweden      40.390.32.". 

Germany     34.9S},67.'i 

France     24.021.587 

.■^pain      16.063,000 

Italy      10.113.404 

Russia,    Asiatic     348.030,000 

India     149.000.000 

.lapan     37.718,410 

Philippines     49,000.000 

.\ustralasia      126.720.000 

.Madagascar     25.onfl.000 

.•<outh    Amerlea     32S.O0O.O0O 

Central     Africa     224.000.000 

West    Indies    42.ii68.800 

Canada      799.360.000 

.Mexico     23.000.000 

Alaska      107.000,000 

fnlled     .states     34.'. 000.000 

Norway     16,048,000 
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APARTMENT  HOUSES. 


.S.\N  FK.V.Nt'lSCl) — Apaitiiunl  Mouse. 
3  slory  mid  base,  frame.  Cost  not 
silted.  .Mcliitec-t.  Milton  Liolitensteln. 
Ill  Kills  St.  S.  R  Owner.  Hyme 
.hirobs.  Tlie  Imildlng  will  lie  erected 
on  .JiK-kson  stref  t.  west  of  I>ooust.  and 
Is  designed  for  si.x  apartments,  eacli  ot 
whlili  will  consist  of  six  rooms  and 
two  liaths.  Interiors  will  be  finlslied 
to  suit  tbe  tenant!!,  who  liave  already 
leased  tbe  suitfs.  There  will  be  Fteam 
beat,  a  vacuum  cleaning  system  and 
<lumb  waiters.  Much  hardwood  and 
tile  will  be  used.  All  suite."!  will  have 
wall  beds.  The  txterior  of  the  build- 
ins  will  be  covered  with  ce.nerit  pl.ts- 
ici-  on  metal  lath.  Plans  are  com- 
plete and    figures  are   beins  taker 

SAN  FRANeiSCO^Apartment  house. 
."i  story  and  ba^e.  brick  and  steel,  $7.'>,- 
noo.  .Architects.  C.  M.  and  A.  F.-  Rous- 
seau. Monadnock  Bldg.,  S.  F.  Owners, 
Calvin  K.  Knickerbocker  and  A.  Bos- 
wick.  The  buildlns  will  cover  a 
sround  area  of  46",4x«5%  feet,  and  is 
lo  be  arranged  for  a  total  ot  45  apart- 
ments of  two  three  and  four  rooms 
each.  All  suites  w-ill  have  wall  beds 
and  private  bath.  Interior  will  be  fin- 
ishfd  in  liine  and  hardwoods  with  or- 
namental plaster  in  Mie  lobby,  recep- 
tion hall  and  parlors.  There  will  be 
.'team  heat,  elevator  service,  a  vacuum 
cleaning  system  and  hot  water  plant. 
Uath  rooms  will  have  tile  wainscot. 
The  exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
complete  and  segregated  figures  -are 
being   taken. 

SAN  FR.XNCISCO — .Apartment  ho.isp. 
;!  story  and  base,  fra-me.  $25,000.  .Ar- 
chitects. Falch  &  Knoll.  Hearst  Bldg.. 
S.  F.  Owner.  Miss  D.  T^oaiza.  The 
building  will  be  erected  at  the  corner 
of  Washingtoft  and  Taylor  streets,  and 
is  to  cover  an  area  of  55x127%  feet. 
There  will  be  a  number  of  two  and 
tliree  roo  n  apartments  with  wall  beds 
and  private  batlis.  Interior  finish  will 
1  e  of  pine  and  hardwood.  Plans  in- 
clude steam  heat  and  a  hot  water  sys- 
tem. Tile  will  be  used  in  the  baths, 
an  attracti"ve  lobby  and  entrance  has 
been  designed.  The  e.\terior  of  the 
bui.ding  will  be  covered  witli  rustic 
and  metal  lath  and  plaster.  Plans  are 
complete  and  figures  are  being  taken 
by    the   architects. 

SAN  FR.AXCI.SCO — Apa'rtmenl  house. 
:;  story  and  base,  frame.  $14,000.  Ar- 
chitect, none.  Owner,  F.  W.  Lurmann. 
1760  Hyde  street.  S.  F.  The  b\iilding 
Will  be  271/4x123  fi  et  with  twelve 
aiiartments  of  three  moms  and  balli 
each.  Interior  finish  will  be  largely 
of  t>'ne.  Some  elm  panels  will  be  used 
Ther  n  ill  le  steam  lient  and  a  hot 
vraler  .supply  system.  .All  .suites  will 
I  ave  wall  beds.  Tile  fioors  will  be 
used'  in  t!ie  baths  and  entrance  li.liby. 
The  'Vxterioi-  of  the  building  will  be 
covered  witli  brick  veneer,  and  cement 
p'ast'er  on  metal  lath.  Plans  are  in' 
the  rand-i  of  tlie  own^  r  and  tlie  work 
will  be  done  by  l):iy  Labor.  lie  is 
MOW   purcliasing  all    .jiateiials. 

OAKI,AXD.  CAT..— Aiiartment  bi>use. 
3    stoiy    and    base,    frame.    $40,000.      Ar- 


iliilcct.  Clay  .N.  Hurrell.  Albany  Bldg.. 
Oakland.  Odwner's  name  witliheld. 
Th.-  Inillding  will  be  erected  in  the 
Lakeside  District  and  is  planned  for 
one  of  tlie  most  modern  apartment 
bouse  structures  in  the  city.  Prelim- 
inary plans  have  only  been  started 
and  df  tails  have  not  been  fully  de- 
cided upon.  Suites  will  probably  be 
of  two  and  three  rooms  each  witli 
bath.  Interior  will  be  handsomely  fin- 
ished. ( Dusiderable  hardwood  and  tile 
being  used.  Tlitre  will  be  steam  heat' 
and  a  acuum  cleaning  system.  All 
suites  will  have  wall  beds.  Exterior 
will  lie  covered  with  cement  plaster 
m  it;il  latli.  Co  nplete  details  will  be 
?.i\in   as   tlie   plans   progress. 

SACUA.MENTO.  CAI>.  —  Apartment 
liouse.  5  stor.v  and  base,  reinforced 
concrete.  $1S2.000.  Architects.  Smitli  & 
Stewart.  aJ4  Kearny  St.,  S.  F.  Owner. 
Dr.  Faris.  This  building,  which  is  to 
be  erected  at  the  corner  of  13th  and  N 
streets,  will  be  the  largest  apartment 
louse  structure  in  the  Capitol  City. 
covering  an  area  of  120x160  feet.  There 
will  be  upwards  of  100  suites,  ranging 
from  two  to  four  rooms  eacli.  The 
plans  embrace  all  of  the  modern  con- 
venifnces.  and  a  number  of  unique 
features,  including  sleeping  porches 
for  each  of  the  apartments,  a  cooling 
system  and  fountains.  Tliere  will  be 
steam  luat,  oil  burning  plant,  both 
freight  and  passenger  elevators,  dumb 
waiters,  a  vacuum  cleaning  system 
and  hot  water  .=  upply  system.  Inte- 
rior will  be  finished  in  pine  and  hard- 
woods. .All  liath  rooms  will  have  ce- 
ment floors  and  tile  wainscot.  The 
exterior  of  the  building  will  be  faced 
with  terra  cotta.  Plans  are  compltte 
and  figures  are  being  taken  li>-  the 
architects. 

-SAN  .JOSK.  SANTA  CLARA  CO..  CAL. 
— -Apartment  bouse.  2  story  and  base, 
brick  and  frame.  $13,000.  Architect. 
Charles  T.  McKenzle.  Bank  of  .San 
.Io?e  Bldg.,  San  .lose.  Owner.  .Julius 
Wesnitzer.  The  building  will  be  erect- 
ed at  the  corner  of  San  Salvador  and 
First  streets,  and  is  to  contain  stores 
on  the  first  floor  and  a  number  of 
mod-rn  apartments  on  the  second  floor. 
Stores  will  have  patent  store  fronts 
and  plate  glass  windows.  Interior  fln- 
i  h  on  tl;e  upper  floor  will  be  of  pine 
tliroughout.  Some  structural  steel  is 
specifitd.  The  exterior  of  the  build- 
ing will  be  faced  with  pressed  lirick. 
Plans  have  been  completed  and  figures 
iire   now   being  taken. 

PORTLAND.  ORK.     —     Aiuirtmeiit 

house.  2  story  and  base,  brick.  $25.ii(Hi. 
Arclitects.  Bridges  &  Webber.  Hatnil- 
.  ton  Bldg..  Portland.  Owner's  name 
withheld.  The  building  will  cover  an 
area  of  75x80  feet.  The  flrst  Mnnr  will 
be  arranged  for  four  stores.  Tlie  fi.nu 
portion  of  the  upper  floor  will  be  mb- 
d:ei(ied  into  live  large  offices  and  the 
re  naindeir  of  the  space  will  be  divided 
into  five  three-room  suites  wit!)  baths 
and  wall  bids.  Interior  finish  will  be 
of  iiine  llirouglumt.  There  will  be 
^-team  beat.  The -exterior  of  the  build- 
ing will  be  faced  with  pressed  bi-iek. 
flans    are    being    prepared.  ' 

l'OUTL.\ND.  ORK.    _     Apartment 

louse.  2  story  and  base,  brick.  $25.00ii. 
.Vrehitecl,    c.     .\.     Duke,    Failing    Bldg., 


Portland.  Owner,  E.  Kleist.  The  i 
liuilding  will  be  erected  on  a  corner 
lot  and  is  to  be  arranged  for  ftores 
on  the  first  floor  and  a  number  of  two 
.and  three  room  apartments  on  the 
upiier  floor.  Interior  will  be  finished 
in  pine  throughout.  Plans  provide  tor 
steam  luat  and  a  liot  water  systeih. 
.All  suites  will  he  equipped  with  wall 
beds.  There  will  be  connecting  bath's. 
The  exterior  of  the  building  will  bV- 
faced  with  pressed  brick.  Plans  are 
complete   and    figures   are    being    taken. 

S.AN  FR.ANCISCO — -Apartment  house, 
3  .'tory  and  base,  tra.ue,  $21,000.  'At- 
chitect.  K.  KoUofrath.  Plielan  Bldp., 
S.  F.  Owner's  name  witliheld.  The 
building  will  be  erected  at  the  corner 
of  Buch.anan  and  Herman  streets  and 
I. as  been  arranged  to  contain  fifteen 
suites  of  two  and  three  rooms  each. 
All  apartments  will  have  wall  beds 
and  private  bath  rooms.  Interior  flri- 
ish  will  be  ot  pine  througliout.  Baths 
y.ill  have  tile  wainscoting.  .A  central 
heating  system  will  be  installed.  The 
exttrior  will  be  covered  with  cement 
IiUuter  on  metal  lath.  Plans  are  be- 
ing   prepared. 

LOS  ANGELES.  CAL.  —  Apartment 
house,  3  story  and  base,  frame.  $25,000. 
.Architects,  .Architectural  Designing 
Co..  Grosse  Bldg..  L.  A.  Owner.  J.  D. 
Caldwell.  The  building  will  contain 
fifty  rooms,  which  are  to  be  arranged 
in  suites  of  two  and  three  rooms  each 
with  connecting  baths.  Interior  will 
be  finished  in  pine  throughout.  There 
will  be  steam  heat  and  vacuum  clean- 
ing systein.  .A  hot  water  plant  will 
aUo  he  installed.  All  suites  will  be 
equipptd  with  wall  beds.  Tile  will  be 
used  in  the  bath  roo.ns.  The  exterior 
of  the  l-.ouse  will  be  covered  with  ce- 
ment plaster  on  m»tal  lath.  Plans 
are  being  prepared  and  wlien  complete 
the  work  will  probably  he  done  by 
Day   Labor. 

LOS  ANGELES.  CAL.  —  Apartment 
house,  4  story  and  has.,  luick  .and 
steel-.  Cost  not  stated^  .Architects, 
Kysor  and  Biggar.  Wright  and  Callea- 
der  Bldg..  L.  A.  Owner.  F.  Lane.  The 
building  will  have  a  street  frontage  of 
4S  f  et  and  a  depth  of  125  feet.  There 
will  be  a  total  of  66  rooms,  which  arp 
to  be  arranged  in  two  and  three  roijm 
;uites,  all  of  which  will  be  equipped 
with  wall  beds  and  connecting  baths. 
There  will  be  steain  heat,  elevator 
service,  vacuum  cleaning  system  and 
a  hot  water  heater.  Interior  will  be 
finished  in  pine  and  hardwood.  Tile 
and  I-  nient  will  be  used  In  the  baths. 
F.ntrance  vestibule  will  be  finished  in 
marble  and  tile.  Tbe  exterior  of  the 
I  oiiding  will  be  face, I  wit'n  jiressed 
brick.  Plans  are  compleic  and  figures 
are    being    taken. 

FRESNO,  FRESNO  CO.,  CAL.— 
.Apartment  house,  3  stor.v  and  base, 
flame.  $10,000.  Architect^.  .\.  C. 
.Swarlz  &  Son.  Fresno.  Owner.  P.  S. 
Turnliull.  The  building  will  be  erect- 
ed oil  a  corner  site  and  will  be  ar- 
ia n,:;i-  I'm-  two,  three  ainl  four  room 
.viiiles  Hith  baths  and  wall  l.ed>.  In- 
terior uiU  be  finished  in  pin  and  some 
laidwo.id.  There  will  le  gas  grates. 
.Mantels  will  be  of  tile.  Tile  will  also 
be  used  in  the  bath  rooms.  The  .  X- 
terior  of  the  building  will  bo  covered 
witli  cement  plaster  on  metil  lath. 
Plans    arc    being    prepar.  d. 

LiiS    .ANCELKS,    CAT-.    -  -    Ain 
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BUILDING  AND  INDUSTRIAL  NEW*. 


;n    M.Carry   St.,   I..    A.      The   hiiiUl- 
II   be  ereeteil  at  tlie  eoiner  of  :uii 
\:ileiioia     streets,    niui     will     ciivei- 
ii.a     of     110x120     feet        Only     pre- 
„  uy     sl(J  tches     have       heen       pre- 
,inil     iletails    are     nut     available. 
.  s   show   a    hiiiUliriK  rirrangeil   for 
M.ms    and    of    fireproof    oonstriic- 
Negotiations     for     titianein.s;     the 
,,i,iject   are   now   uri.ler\v:i,\. 
|.:ST.V10KKLAN1),     l.\l  PI':  It  1  A  1-       I'n.. 
Apartment     honse.     1     .story     atnl 
iirick.      Cost    not    stated.      Arclii- 
I'ielder      Slingluff.     .Jr..      Seeurity 
^  ,    1,.    A.      Owner.    F.    U.   Turner.   The 
.liiif?    will    contain     !'■    rooms    which 
to   be  arranged   in   si.\teen   suites   of 
,irul    three    rooms.      All    suites    will 
,     private    baths    and    wall    bed?.    In- 
,11    will   be   finished  in   hardw'ood  and 
There     will     be     steam     heat,     a 
mm   oltaning  systen   and   hot  water 
,|..      plant.       Bath     rooms    will    have 
.linscot.    An    attractive    lobliy    has 
lesigneri.       The     exterior     of     the 
int;-     will     be     faced     with     cement 
I    r.      Plans    are    being    iirepared. 
I  illi.NE,    OUK. — Apartment    house,    3 
■  ind   bate,  brick.     Cost    not  statfd. 
i.cts,   Vincent,    Russell   &    Preusse, 
I.-.       Owner,     G.     W.     Irwin.       The 
lit;    will    he    erected    on    a    corner 
ibd    will    cover    an    area    of    SCxSO 
1       There  will  be  21   two-room  suites, 
Ml"  wliich   will  have  connrcting  baths 
I    wall   bedf.      Plans   include  an  auto- 
11.     elevator   and   steam    heat.      A  boi 
i.r    plant     will    also       be       installed. 
Ill     rooms     will     have     cement     lloort' 
I    lile    wainscot.      Int   rior    finish    will 
..|    iiine  throughout.     The  exterior  of 
1  milding  will   be  faced   %vith   pres.sed 
.  1<.      Plans  are   complete    and    Hgures 
i.cing    taken. 

Contracts  Awarded. 

.ii.-<  AN'tJKl.lOS.  CAL.  —  Apartment 
IS,.,  3  ftory  and  base,  brick.  $.-i5.00U. 
.liitects,  C.  F.  Borton  &  Co.,  Hiber- 
n  Bldg.,  U  A.  Owner.  .Julia  A. 
M-.  Contractors.  C.  F.  Borton  &  Co., 
hernian  Bldg..  L.  A.  Contract  price. 
l.iiOU. 


Icr,  UiiUl.in.l.  Cnntriut  price.  $2^,13:!. 
othiT  bids  «  ere  subiiiilti-d  as  fcdlows; 
T.  K.  li.anl.  $27."iiiJ:  .M.  1!.  While. 
.-itiuklnii.  $:!2,.'illO:  Koss  Conslructlon 
Co.,  Siicrarnent",  $27,33(i:  .Midland 
Bridge  Co.,  Kam-iis  City.  .\lo..  $30,107- 
o.  A.  Wilson.  San  Francisco.  $29.31fi, 
and   Cliico  ConstriKtInn  Co..  Chico,  $30.- 


CHURCHES. 


BANKS. 

DINUBA  TULARE  CO.  CAL.— Bank 
alterations  2  story  and  base  brick. 
Coft  not  stated.  Architect.  J.  Carl 
Thayer,  Fresno.  Owners.  Commercial 
National  Bank.  Tlie  work  will  in- 
clude the  construction  of  a  new  front, 
complete  new  interior  finish  and  fix- 
tures, vaults  and  ornamental  bronze 
work.  Interior  finish  will  be  of  h.ird- 
wood,  tile  and  marble.  Plans  are 
complete    and    figures    are    being    takf  n. 


BRIDGES,  DAMS  AND  HARBOR 
WORK. 


oKA.\(",io,      oka.\c;k      rc...      cai,.--- 

Ciiuicb.  I  story  and  base  frame  and 
brick  $25000.  Architect,  Frederick  H, 
Eley.  Hervey-Finley  Bldg..  Santa  Ana. 
Owners,  Orman  Evangelical  Lutheran 
Cliurch.  Tlie  building  will  be  of  frame 
construction,  faced  witli  brick  veneer 
and  artificial  stone  trimming.  Inte- 
rior will  be  arranged  for  a  large  main 
auditoriu  u  and  Sunday  School  rooms. 
Interior  finish  will  be  of  pin.'  and 
hardwood.  A  central  beating  system 
will  be  installed.  Plans  hii.ve  just 
lieen    started. 

LONG  BEACH.  LOS  ANGELES  Ci ).. 
C.AIj. — Church  and  school.  1  and  :! 
story,  brick  and  steel.  $.")0.000.  Archi- 
tects. Frank  T.  Kegl'^y  and  T.  Foster 
Ena,  associated.  Consolidated  Realty 
Bldg.,  L.  A.  Owners,  St.  .'kntliony's 
Roman  Catholic  Cliurch.  Tlie  churcli 
will  be  Gothic  in  style.  It  will  be  one 
ttory  and  basement,  of  brick  construc- 
tion with  ruffled  brick  ext  rior  facing, 
artificial  stone  trim,  tile  roof,  steel 
roof  trusses,  art  glass  windows,  con- 
crete foundation  and  basement,  etc.  It 
will  cost  about  $50,000.  The  school 
v,ill  be  a  thref-story  structure  of 
brick  construction,  and  the  pastor's 
residence  two  stories.  It  will  contain 
twelve  rooms  and  will  be  of  brick  and 
frame  construction.  Phins  are  being 
prepared. 

WALLA  W,ALLA.  \V  ASH.— Ch  urch.  I 
story  and  base,  brick  and  stone.  $fio,- 
000.  Ari'hltects.  Befzer  Bros..  North- 
ern Hank  Bldg.,  Seattle.  Owners, 
First  Congregational  Churcli.  The 
building  will  contain  a  large  audito- 
rium. Sunday  school  rooms,  pastor's 
study,  social  rooms  and  kitchens.  In- 
terior will  be  finished  in  iiine  and 
hardwood.  Tliert-  will  he  a  central 
heating  system.  Roof  is  to  be  of  slate. 
The  exterior  of  the  building  will  be 
faced  with  stone  and  pressed  brick. 
Plans  are  bfing  prepared  and  the 
work  will  be  done  by  Day  Labor.  The 
architects     will     let      all       siibcoiit  rruts 


end  with  corruKiiled  Iron.  I'hniH  nr<* 
complete  and  tlie  work  will  be  done 
by    Day    Labor. 

LlVEK.MORi;.  AI.A.MEDA  CO.,  CAL. 
Factory  group,  21!  liullillngi'.  Cost  not 
slated.  .Vrchllei't.  none.  Owncri". 
Coast  .M.'innfHi'lui'lnK  and  Supply  Co.. 
I.iverniore.  This  company  Is  eBtuli- 
lishlng  a  new  plant,  several  of  tin- 
above  mentioned  bulldlnt;"  are  ulreatly 
erected,  and  construction  on  a  num- 
ber of  others  wilt  -follow  at  ttnce. 
With  the  exci  iitlon  of  the  .Train  admin- 
istration building  all  other  struoliires 
will    he    one    story    In    height. 

LOS  -ANGELES.  CAL. — Warehouse.  3 
story  and  base,  brick  and  steel.  $3o.«00. 
Architect.  A.  W.  RIewc.  California 
Bldg..  L.  A.  Owners,  J.  .M.  Overell 
Furniture  Co.  The  building  will  cover 
an  area  of  90x140  feet.  Construction 
will  include  considerable  structural 
stiel.  fireproof  doors,  metal  window 
frames  and  sash,  elevators  and  ni. id- 
em plumbing.  Interior  will  I'P  fin- 
ished In  iilnc.  The  exterior  of  the 
building  will  be  faced  with  pr.  ssed 
brick.  Plans  are  now  being  iireiiared. 
PLATS 

Ipire^ouses. 

SAX  FRANCISCO— Fire  lion.-.-. 
story  and  base,  brick  and  ste.  I.  $33.- 
000.  Architect.  Architectural  Dipt.. 
Temporary  City  Hall.  S.  F.  Owners, 
City  and  County  of  San  Francisco. 
Plans  for  Engine  House  No.  24.  which 
is  to  be  erected  at  the  southwist  cor- 
ner of  Hoffman  avenue  and  Alvarado 
street,  are  coinplete  and  bids  will  be 
opfned  by  the  Board  of  Public  Works 
on  April  2nd.  The  exterior  of  the 
building  will  be  faced  with  pressed 
brick  and  terra  cotta.  Interior  will 
;,e  finished  in  pine  and  hardwood. 
There  will  be  tpecial  plumbing  fix- 
lures  and  electrical  equipment.  Steam 
heat  will  be  installed.  Plans  can  he 
secured  from  tlie  Department  of  Ar- 
chitecture. 


and    purchi 


ill 


SANTA  ROSA.  SONOMA  CO.,  CAL.— 
Bridge,  concrete.  Co=l  not  stated. 
Engineer.  C.  Sherer.  County  Surveyor 
Santa  Rosa.  Owners.  Sonoma  County. 
Plans  for  a  small  concrete  bridge  over 
the  Santa  Rosa-Sebastopol  Road  have 
been  approved  by  the  Supervisors,  and 
bids  are  to  be  opened  on  April  I  nth. 
Co  nplete  information,  plans  and  speci- 
fications can  be  secured  from  the 
County    Surveyor    at    Santa    Rosa. 

Contracts  Awarded. 

i,.\      GH.VNCK.      .-;T.\Nisi,.\r.-;      CO.. 

r.\l^— Bridge,  tteel  and  i-oneretc.  $25.- 
ocin.  Engineer.  County  Surveyor  An- 
ncar.  Modesto.  Owners.  Stanislaus 
County.      Contractors,    WiUison    &    Fos- 


COURT  HOUSES. 

WALLA  WALT-A.  WASH.  —  Court 
bouse.  2  story  and  base,  brick  and 
s-tone.  $150,000.  Arcliitects.  Beezer 
Bros.,  Northern  Bank  Bldg..  Seattle, 
Owners,  Walla  Walla  County.  Archi- 
tects have  Just  been  selected  to  pre- 
pare plans  for  a  new  county  building 
which  will  replace  the  old  and  dil.ip- 
idated  structure.  No  details  of  tlie 
building  liave  been  decided  upon  and 
the  architects  are  now  in  Walla  Walla 
making  an  investigation  of  tlic  re- 
quirements. 


FACTORIES  &  WAREHOUSES. 


-Facte: 


stor; 


S.\X  i'i;.\XClSCi 
«teel  and  frame.  $4,000.  Architect, 
none  Owners,  West  Coast  Iron  Works. 
I!49  Monadnock  Bldg..  S.  F.  This  build- 
in-  has  been  d.  signed  for  a  steel  fur- 
na"ce  shed.  Soine  structural  steel  will 
be   used   and   the   exterior   will   be   cov- 


FLATS. 

SAN  FRANCISCO — Flats.  2  story  and 
base,  frame.  $7,500.  Architeit.  C.  (>. 
Clausen.  Phflan  Bldg..  S.  F.  Owner. 
E.  Davis.  A  two-story  frame  building 
now  occupying  the  property  will  be 
altered  to  contain  six  modern  Hats  of 
four  and  five  rooms  each.  The  work 
will  include  new  plumbing,  electric 
work,  plastering,  interior  trim  and 
exterior  work.  Fininh.will  be  of  pine 
and  liardwoo.l.  Gas  graJes  will  be  In- 
stalled. Tlie  exterior  of  the  building 
will  he  covered  with  cement  plaster 
and  nistic.  Plans  are  complete  and 
a    contract    will    be   awarded   at    once. 

SAN  FRANCISCO— Flats.  2  story  and 
base  frame.  $8,000.  Architect,  none. 
owner.  David  Condon.  4ISS  20th  St.. 
S.  F.  The  building  will  be  erected  at 
the  corner  of  10th  avenue  and  C  street, 
and  is  to  cover  an  area  of  28xSO  feet. 
The  first  floor  will  be  arranged  for  a 
store  and  upper  floor  for  two  or  more 
Hats  of  four  and  five  rooms.  Interior 
will  be  finished  In  pine  and  hardwood. 
The  exterior  of  the  building  will  he 
covered  with  rustic.  Plans  are  In  the 
bands  of  the  owner  and  the  work  will 
be   done    by    Day    Labor. 

OAK-LAND.  CAL.— Flats.  2  story 
and  basi  .  frane.  $4.5n(it.  Architect. 
Clay  N.  Burrell.  Albany  Bldg..  Oak- 
land. Owner's  name  withheld.  The 
building  will  be  erected  in  the  Linda 
Vista    Tract,    and    will    be    designed    to 


BUILDING  AND  INDUSTRIAL  NEWS. 


contain  two  modern  rlats  of  flvi-  and 
six  rooms  eaili.  Inlerlor  (inlsli  will  lie 
of  pine  unci  rednooil  with  some  hard- 
wood floors.  There  will  he  either  open 
Are  plar>  s  or  gas  Krates.  Tile  will  he 
used  in  the  hath  rooms  and  kitchens. 
The  exterior  of  the  h\illdlng  will  be 
covered  witli  cement  plaster  on  nutal 
lath.       Plans    are    now    lieing    prepared. 


INiKct    .'>ouu<l    HoMpltni    IliiildlnK. 

The  contrail  for  constriictins  coii- 
laKious  group  I  uildings  at  the  naval 
hospital.  Puget  .S-.und.  W,-!.";!)..  bids  tor 
wbicii  were  opcncil  Feliruary  21.  has 
been  .-iwardcl  lo  Geo.  K.  Eck.nan.  Se- 
:itll<\    W.i-h.,    $i:i.;in,s. 


GARAGES. 

LOS  .ANGELES.  CAU  —  Garage.  2 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  -Architect.  Myron 
Hunt.  Hibernian  Bldg..  L.  A.  Own- 
er, H.  E.  Huntington.  The  building 
will  cover  an  area  of  70x209  feet,  and 
will  be  I  reeled  on  tlie  grounds  of  the 
Huntington  Hotel  at  Oneonta  Park. 
The  first  floor  and  part  of  the  second 
will  be  used  for  storage  space  for 
automobiles.  The  balance  of  the  sec- 
ond floor  will  be  arranged  for  club 
room.",  baths  and  40  living  rooms. 
There  will  be  metal  window  frames 
and  sa.v-h.  concrete  floors  and  fireproof 
construction  throughout.  Heal  will 
be  supplied  from  the  hotel.  The  ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  being 
prepared. 

PORTLAND.  ORE.— Garage.  1  story 
and  basr-,  reinforced  concrete.  Cost 
not  stated.  Architect,  C.  A.  Duke. 
Failing  Bldg..  Portland.  Owners  name 
not  given.  The  building  will  cover 
an  area  of  68x100  feet  and  is  designed 
for  a  commercial  garage.  Th^re  will 
be  a  cement  floor  over  the  entire  area. 
Metal  window  frames  and  sash  w^ill 
be  used.  Interior  of  th*  front  portion 
of  the  building  will  be  finished  in 
pine  and  hardwoods  and  is  to  be  used 
for  a  sales  room.  The  exterior  will 
be  faced  with  cement  plaster.  Plans 
will  be  complete  and  figures  called  for 
on    April    loth. 

PORTLAND.  ORE.— Garage.  1  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitect, none.  Owners  name  not  given. 
Contractor.  J.  S.  Killgpeen.  Lewis  Bldg.. 
Portland.  Contract  price  not  stated. 
Note:  This  building  wMIl  cover  an  area 
of   100x100   feet. 

Ooatracts  Awarded. 

FRESNO.  FRES.NO  CO..  CAL.— Ga- 
rage. 1  story  and  base,  brick.  $8,000. 
Architect.  none.  Owners.  Tliompson 
Bros..  Fresno.  Contractor.  E.  .J.  Far. 
Fresno.      Contract    price.    $8,000. 

GOVERNMENT     WORK     AND 
SUPPLIES. 

Grand  Junction.   Colo.,   Public   Bulldlne. 

The  following  bids  were  received  by 
the  supervising  architect,  Treasury 
Deiiartment.  Washington.  D.  C.  .March 
5  for  the  construction,  complete,  of 
the  U.  S.  public  building  at  Grand 
Junction,  Colo.: 

John    J.    Lumstem.     Grand    Junction 
Colo.,     limestone,    $l-25.B70;      sandstone' 
$1?5,670. 

Campbell  Building  Co.,  Salt  U^ke 
City,   Utah,   sandstone.    $118,700. 

Hiram  Lloyd  Building  and  Construc- 
tion Co.,  St.  Louis,  Mo.,  limestone 
»ia,839:    sandstone,    $123,839. 

J.  H.  Wiese,  Omaha,  Neb.,  limestone 
$104,335. 

Dieter  &  Wenz€ll  Construction  Co.. 
Wichita  Kan.,  limestone,  $13.i.35o' 
sandstone.     $134,800. 

Wm.  H.  Maxwell,  Phoenix.  Ariz 
limestone,   $98,738. 


IMcr  \«  urk,  PiiKot   Sound. 

l)n  .\lai-ch  29  the  chief,  bureau  oC 
yards  and  docks.  Navy  Department, 
will  open  bids  for  pier  I  at  the  navy 
yard,    Puget   Sound. 

It  is  the  declared  and  ^nUnowledged 
intention  and  meaning  to  provide  and 
secure  a  concrete  and  timber  'pier, 
complete  in  every  respect  and  ready 
for  use:  also  certain  dr^.3;;in»  at  the 
■'ite  of  the  pier.  No  pipin,^:  is  included 
ill   the   specification. 

The  work  consists  of  :i  reinforced 
concrete  and  steel  superstructure  sup- 
ported on  concrete  cylinders,  some  of 
which  are  supported  on  wooden  piles, 
the  construction  of  a  timber  approach 
supported  on  creosoted  piles  and  in- 
cludes all  dolphins,  fenders,  fender 
springs,  chocks,  crane  tracks,  drains, 
scuppers,  the  furnishing  and  setting 
of  all  manhole  covers  and  frames,  the 
furnishing  and  installing  of  all  bol- 
lards and  cleats,  and  shall  include  all 
labor  necessary  to  make  the  pier  com- 
plete In  all  respects,  and  about  27  000 
cubic  yards  of  dredging.  Proposals 
will  be  received  for  the  whole  work 
and  for  the  pier  and  dredging  sepa- 
rately. 

Tlie  general  dimensions  of  the  pier 
sl)all  be  as  follows:  Width  out  to  out 
of  guard  timber  SO  feet:  length  of 
concrete  portion  490  feet:  length  of 
approach  210  feet,  all  as  shown  on 
plans. 

ESTIMATE       FOR       BARRACKS       AXD 
Qr.4RTERS. 

The  Secretary  of  War  has  submitted 
to  Congress  supplemental  estimates  of 
appropriations  required  by  tlie  War 
Depart  nent  for  the  service  of  the  fiscal 
year    1914,    cs   follows: 

Barracks    and    quarters     $115,428 

Roads.       walks.       wharves,     and 

drainage      30,000 

Water    and    sew-ers    at    military 

PO^'**     10.000 

.Military    posts     625.000 

Total      $780,428 

In  this  connection  Mr.  Stimson  says: 
Tile  amount  estimated  for  "barracks 
and  quarters"  is  required  to  construct 
the  buildings  enumerated  in  the  foot- 
note to  the  estimate,  at  the  Presidio  of 
San  Francisco,  to  replace  certain  old 
frame  buildings  now  occupying  the  site 
which  has  been  approved  for  the  Gov- 
ernment Exhibit  Building  in  connec- 
tion with  the  Panama-Pacific  Interna- 
tional Exposition,  while  the  estimates 
for  "water  and  sewei's  at  military 
posts."  and  "roads,  walks.  wharves, 
and  drainage"  are  submitted  to  pro- 
vide funds  necessary  to  complete  the 
water  and  sewer  system,  and  for 
roads,  walks,  and  improve  nents.  re- 
spectively, at  the  Army  Supply  Depot, 
Fort   Mason.   Cal. 

With  the  amount  estimated  tor  "mil- 
itary posts"  it  is  proposed  to  construct 
a  regimental  infantry  barrack  at  the 
Presidio  of  San  Francisco.  The  gen- 
eral condition  of  the  cantonment  at  the 
Presidio,  in  which  'a  regiment  is  now 
quartered,  was  not  fully  understood 
until    after    a    personal    inspection    was 


made  after  the  estimates  for  l;iu  ha,l 
been  submitted.  an,i  tlie  iiropose.l  new 
liarrack  for  better  quartering  the 
troops  is  considered  a  necessity  sec- 
ond only  to  the  quartering  of  troops 
in  Hawaii  and  Panama.  Provision  is 
also  made  under  this  item  for  a  large 
depot  storehouse  to  take  the  temporary 
siieds  now  occupying  the  ground  au- 
tliorized  to  be  used  by  the  exposition 
on  the  Presidio  reservation,  and  also 
for  coiipleting  electrical  and  mechan- 
ical equipment  for  wharves  and  store- 
houses. Including  cranes,  locomotives, 
etc. 

The  necessity  for  tlie  erection  of  the 
buildings  and  other  improvements  con- 
templated by  these  estimates  was  not 
fully  apparent  when  the  regular  an- 
nual  estimates  for   1914   were  submitted. 


Pocntello,  Idaho,  Public  Bnlldlns. 

The  following  bids  were  received  bv 
the  supervising  architect.  Treasury 
Department,  Washington,  D.  C,  Febru- 
ary 28,  for  the  construction,  complete, 
of  the  United  States  public  building  at 
Pocatello.    Idaho: 

George  Curley,  Salt  Lake  City.  Utah, 
limestone,     $104,900. 

Campbell  Building  Company,  Salt 
Lake  City.  Utah,  limestone.  $105,300: 
sandstone,    $10I4.,700. 

HIran  Lloyd.  St.  Louis,  Mo.,  lime- 
stone.   $109,254:    sandstone.    $112,254. 

J.  E.  Wiese,  Omaha.  Neb.,  limestone, 
$101,180. 

William  H.  Ma.\w-ell,  Phoenix.  Ariz.. 
limestone,    $108,-818. 

Palmberg    &    Mattson.    Astoria,    Ore., 
limestone,     $95,700;     sandstone,     f96,700. 
H.    E.    Doering,    Portland.    Ore.,    lime- 
stone.   $93,829:    sandstone,    $94,218. 

William  O'Neill  &  Son  Company, 
Faribault.  Minn.,  limestone.  $109,389; 
sandstone.     $111,849. 

W.  D.  Lovell.  Minneapolis.  Minn., 
limestone.   $99,450. 

Dieter  &  Wenzel  Construction  Com- 
pany, Wichita.  Kan.,  limestone.  $116,- 
450:     sandstone,     $117,500. 

Northern  Construction  Company, 
ililwaukee.  Wis.:  limestone.  $109,900; 
sandstone.     $112,250. 

Sound  Construction  &  Engineering 
Couipany.  Seattle,  Wash.,  limestone, 
$109,638:    sandstone.    $109,638. 


ARMY   POKTIPIC.\TIOIV   LAW. 

The  army  fortification  act.  as  signed 
by  the  President,  provides  for  expendi- 
tures  as   follows: 

Fortifications    in     Insular     Possessions. 
Engineer   Department. 
For    construction    of    seacoast    batte- 
ries  as    follows: 

In    the   Hawaiian   Islands,   $70,000: 
In    the    Philippine   Islands,    $700,000; 
In    all.    $770,000. 

For  installation  and  replacement  of 
electric  light  and  power  plants  at  the 
defenses  of  the  following  localities: 
In  the  Hawaiian  Islands.  $34,469. 
For  purchase  and  installation  of 
searchlights  tor  the  defenses  of  mo!»t 
important  harbors,  as  follows: 

In  the  Hawaiian  Islands,  $10,800: 
In  the  Philippine  Islands,  $20,600: 
In    all,    $31,400. 

For  protection,  preservation,  and  re- 
pair of  fortifications  at  the  following 
localities: 

In   the   Hawaiian   Islands,   $500: 
In    the   Philippine    Islands.    $8,000; 
In    all,    $8,500. 

For  preservation  and  repair  of  struc- 
tures erected  for  torpedo  defense,  and 
tor   maintaining  channels   for  access   to 
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I    ilu-    Hawaiian    Islruuls.    $."iiiii: 
,    111..    I^hiliiiiiim-    Ishin.ls,    $7r.ii; 
1    all.    $1.2.>0. 

.1  tools,  electi-li-al  .inil  other  .smi- 
-  and  appliances,  to  lie  fiii-nlsheil 
the  KnginterhiK  Keparlment  for  the 
of  the  troops  for  maintaining  ami 
Ijperatlng  searchllshts  and  electric 
liglit  and  power  plants  at  seacoast 
fortifications: 

In    the    Hawaiian    Islands.    $7.SI1: 
In    tlie    Pliilippine    Islands.    $:!.niHi: 
In    all    $3,750. 

For  construction  of  mlnins  case- 
mates, cable  galltrles.  torpedo  store- 
houses. ca1)le  tanks  and  other  struc- 
tures necessary  for  the  operation,  pres- 
ervation, and  care  of  submarine  mines 
and  their  accessories  and  for  providing 
channels  for  access  to  torpedo  wharves 
at  the  defenses  of  the  Philippine 
Islands,   $.iO,000. 


HALLS  AND  SOCIETY  BUILD- 
INGS. 


S.-\N  FRANCISCO— City  Hall.  Class 
I  construction,  $4,.iOO,000.  Architects, 
'Bakswell  &  Brown,  251  Kearny  St..  S. 
Owners,  City  and  County  of  San 
Francisco.  Bids  are  now  being  called 
for  on  the  first  contracts  in  connec- 
tion with  the  construction  of  the  new 
City  Hall.  Bids  will  he  opened  on 
March  19th  for  the  excavating  and 
grading  of  the  site.  Plans  are  nearly 
complete  tor  other  parts  of  the  work, 
and  bids  will  be  advertised  for  within 
few  weeks.  All  contracts  will  be 
let  through  the  office  of  the  Board  of 
Public    Works. 

PASADENA,  LOS  ANGELES  CO., 
CAL. — Club  house.  4  story  and  base. 
brick.  $75,000.  Architect.  S.  B.  Mars- 
ton.  Chamber  of  Commerce  Bldg..  Pas- 
adena. Owners.  Pasadena  Athletic 
Club.  Preliminary  plans  are  being 
prepared  for  this  building  which  is  to 
he  erected  on  Colorado  street.  The 
interior  will  be  arranged  tor  a  large 
and  modern  gymnasium,  dining  rooms, 
club  rooms  ant^  ,46  sleeping-  apart- 
ments. There  will  be  a  large  plunge 
and  over  20  baths.  Interior  will  be 
finished  in  pine  and  hardwoods.  There 
will  he  steam  heat  and  elevator  serv- 
ice. The  exterior  will  probably  be 
faced  with  pressed  brick.  Plans  have 
not  progressed  far  enougli  to  give  fur- 
ther details. 

NKWBERG.  ORE.— City  Hall.  3 
story  and  base,  brick.  Cost  not  stated. 
Exchange  Bldg.,  Portland.  Owners, 
Town  of  Newberg.  The  building  will 
be  50x80  feet  in  size.  The  first  floor 
will  contain  the  oflice  of  the  Mayor. 
Council  Chamber,  offices  of  the  Fire 
Department  and  several  smaller  of- 
fices. Second  floor  will  also  be  ar- 
ranged for  a  number  of  oflices  and  the 
club  rooms  of  the  Newberg  Commer- 
lial  Club.  Space  has  also  been  pro- 
vided in  the  first  floor  for  four  flre 
tauckS'.;  The  basement  will  be  ar- 
ranged for  a  jail.  There  will  be  steam 
heat.  Interior  finish  will  be  of  pine. 
Tne  exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
being    prepared. 

SEATTLE.  WASH.  —  Association 
liuilding.  S  story  and  has.e.  Class  A 
construction.  $250,000.  Architect.  C. 
Frere  Champney.  Henry  Bldg..  Seat- 
tle Owners,  Young  Women's  Christian 
Association.  Contractors,  Grant  Smith 
&  Co.,  Henry  Bldg.,  Seattle,  Contract 
price,     $250,000, 
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and     base,     reinforced       concrete. 
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Contracts  Awarded. 

.>^.\.\'  Ll'lS  OBI.SI'O.  SAN  U.'IS 
iiHISf'O  CO.,  (^AL. — Lodge  hall.  :i  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Arthitect,  Jolin  Davis  Hatch. 
Humboldt  Bank  Bldg..  S.  F.  Owners, 
."ian  Luis  Obispo  Masonic  Hall  Asso- 
ciation. Contractor.  W.  J.  Smith.  San 
Luis  OIaIspo,  general  construction; 
I'nion  Hardware  Co..  San  Luis  Obispo, 
plumbing,  and  E.  M.  Payne,  San  Luis 
Ohispo.     heating. 


HOTELS. 


SAN  FRANCISCO— Hotel,  7  story  and 
hase.  reinforced  concrete.  Cost  not 
.-tated.  Architect.  M.  Mattanovlch, 
David  Hewes  Bldg..  S.  F.  Owner.  Mrs. 
Mary  Heffern^an.  Tliis  building  has 
1)1  en  mentioned  in  these  iolumns  be- 
fore wlien  preliminary  plans  were 
started.  The  structure  is  to  be  erected 
at  the  southeast  corner  of  Geary  and 
Williams  streets,  and  will  cover  an 
area  of  56x87  feet.  The  entire  first 
floor  will  be  given  over  to  an  attrac- 
tive entrance,  lobby,  offices  and  par- 
lors. Upper  floors  will  be  arranged 
for  about  90  guest  rooms,  all  of  which 
will  have  connecting  baths.  Plans  in- 
clude steam  heat,  elevator  service,  a 
vacuu.n  cleaning  system  and  hot 
water  supply.  Interior  finish  will  be 
of  pine  and  hardwoods.  The  exterior 
of  the  building  will  probably  he  faced 
with  cement  plaster.  Construction 
will  be  carried  out  by  the  firm  of 
Beach  &  Hefferman.  David  Hewes 
SAN  FRANCISCO— Hotel.  5  story  and 
base,  brick  and  steel.  Cost  not  stat- 
ed. Architects.  C.  M,  and  A.  F.  Rous- 
seau, Monadnock  Bldg..  S.  F.  Owner, 
Theo.  Rulfs.  The  building  will  be 
erected  at  the  corner  of  Pine  and 
Leavenworth  streets,  and  will  cover 
an  area  of  37x87  feet.  Interior  finish 
will  be  of  pine  and  hardwoods.  There 
will  be  in  the  neighborhood  of  ninety 
rooms  and  baths.  The  building  will 
be  heated  by  steam.  There  will  be 
elevator  service  and  a  vacuum  clean- 
ing system.  Lobby  and  parlors  will 
be  finished  in  hardwood  and  ornamen- 
tal plaster.  The  exterior  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 

SAN  FRANCISCO— Hotel.  2  story  and 
base,  frame.  $22,000.  Architects.  Dunn 
&  Kerns,  Monadnock  Bldg..  S.  F.  Own- 
er Mrs.  Ella  May  Burke.  The  build- 
ing will  be  arranged  for  stores  on  the 
first  floor  and  about  fifty  guest  rooms 
on  the  upper  floors.  There  will  be  a 
number  of  baths.  Plans  include  steam 
heat  and  a  hot  water  supply  system. 
Interior  will  be  finished  in  pine 
throughout.  Tile  will  be  u.sed  in  the 
baths  The  exterior  will  be  covered 
vvith  cement  plaster  on  metal  lath. 
Patent  store  fronts  are  specified.  Plans 
are  co  uplete  and  figures  are  being 
taken    by    the    architects. 

S\N  FRANCISCO— Hotel.  6  story  and 
base,  reinforced  concrete,  »'5.0«"-  A-- 
chltects,      Miller      &      Colmesnll,    Llek 


Ml. Ik..  S.  F.  OwnerB,  Prior  Kstirte.  The 
bulldlnir  will  be  erected  at  the  north- 
west corner  of  Kdily  and  .Musoii  sIrectK 
and  will  cover  a  cimslderalile  Kroiinil 
area.  The  tlmt  floor  will  contain  flvn 
stores  anil  tin-  basenient  a  lar^e  cafe. 
I'pper  floors  will  be  dlcided  Into  S.'i 
guest  rooms,  all  of  which  will  liavo 
connecting  baths.  There  will  be 
steam  heal,  elevator  service,  a  vacuum 
eleanlng  system  and  hot  water  supply. 
.Metal  window  frames  and  sash  will  he 
used.  Interior  will  he  Hnlshed  In  plm-. 
hardwood  and  ornamental  planter. 
Tile  and  cement  will  he  used  In  the 
bath  rooms.  Exterior  of  the  hulMlni; 
will  be  faced  with  white  cement  plas- 
ter. Plans  are  nearly  ready  for  fig- 
ures. 

SAN  FRANC1;U~'0 — Hotel.  2  story  and 
base,  brick  and  .'teel,  $25,000.  Archi- 
tects. .VIcDougall  Bros,,  Russ  Bldg..  S. 
F.  Owner,  I.  Steinhart.  The  building 
Is  to  be  erected  on  Sutter  street  near 
Leavenworth,  and  will  he  arranged  for 
stores  on  the  first  floor  and  rooms 
above.  Interior  will  be  Hnlshed  In 
pine  throughout.  There  will  he  several 
bath  rooms  which  will  have  composi- 
tion floors.  A  hot  water  system  and 
ptea  n  heat  will  be  Installed.  The 
stores  will  have  patent  fronts.  Ex- 
terior of  the  building  will  be  faced 
WMth  pressed  brick.  Plans  are  being 
prepared. 

SAN  FRANCISCO — Hotel.  7  story  and 
base,  brick  and  steel.  $125,000.  Archi- 
tects, Bliss  &  Faville.  Balboa  Bldg,,  S, 
P.  Owner,  Robert  !•.  Coleman.  This 
building  is  to  be  erected  in  the  north 
line  of  Sutter  street,  between  Taylor 
and  Jones  streets.  There  will  he  In 
the  neighborhood  of  150  rooms,  all 
with  private  baths.  The  owner  will 
occupy  the  top  floor,  which  is  to  be 
handsomely  furnished.  Plans  include 
steam  heat,  elevator  service,  hot  water 
supply,  vacuum  cleaning  system  and 
all  other  modern  conveniences.  Inte- 
rior will  he  finished  in  pine,  hardwood 
and  tile.  All  bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
Besides  the  gue.s^t  rooms  there  will  be 
a  large  office  and  lobby  and  parlors. 
The  exterior  of  the  building  will  be 
faced  with  pressed  hrlck.  Plans  are 
being    prepared 

OAKLAND.  CAL.— Hotel.  7  story 
and  ba-'^e.  Class  C  construction.  $100.- 
000.  Architect,  Clay  N.  Burrell,  Albany 
Bldg..  Oakland.  Owner's  name  wlth- 
iheld.  The  building  will  he  erecte<J 
within  three  blocks  of  the  new  City 
Hall,  and  will  contain  in  the  neigh- 
borhood of  100  guest  rooms  and  a 
large  number  of  baths.  There  will  be 
steam  heat,  elevators,  a  hot  water 
supply  .syste  n  and  vacuum  cleaning. 
Interior  will  lie  finished  In  pine,  hard- 
woods, and  tile.  There  will  be  a  large 
office  and  lobby  on  the  first  floor.  Bath 
rooms  will  have  composition  floors  and 
tile  wainscoV.  The  exterior  of  the 
building  will  probably  be  faced  with 
pressed  brick.  Plans  are  being  pre- 
pared. 

RICHMOND.     CONTRA    COSTA       CO.. 

C^I, Hotel.    3    story    and    base,    brick 

and'  steel.  $20,000.  Architect.  C.  O. 
Clausen.  Phelan  Bldg..  S.  F.  Owner. 
Mr.  Tch.rassy.  This  building  will  be 
Greeted  on  the  corner  properly  adjoin- 
in"  Mr  Tcherassy's  new  theatre  build- 
ing designed  by  the  same  architect. 
There  will  he  three  stores  on  the  first 
floor  and  in  the  neighborhood  of  2S 
rooms  ..nd  six  baths  on  the  upper 
floors.       Interior     will     he     flnlshed     In 
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pint'  t)wou«lioiit.  Tluri-  will  be  a 
sleiim  licatliiK:  plant  of  sultii-lent  ca- 
pnilty  to  supply  tlio  theatre.  Foumla- 
tluns  and  walls  have  heen  deslgneii  li> 
oariy  a  fourth  story.  All  rooni.s  will 
be  supplied  with  hot  and  cold  running 
water.  The  rxterlor  of  the  bulldlns: 
will  be  faced  with  pressed  brick. 
Plans   are    being   prepared. 

HICHMOND.  CONTRA  COSTA  CO.. 
CAU — Hotel,  3  story  and  base,  rein- 
forced concrfte.  $13,000.  Architect,  J. 
H.  Ogborn,  Richmond,  Owner.  E.  H. 
Anderson.  Mr.  Anderson  owns  a  valu- 
able piece  of  property  on  Richmond 
avenue,  near  Washington,  which  is  to 
be  Improved  at  onco.  Plans  show  an 
attractive  building,  with  stores  on  tht 
(irst  floor  and  a  number  of  large  light 
guest  rooms  on  the  upper  floors.  Pat- 
ent store  fronts  will  be  usid.  Inte- 
rior of  the  second  and  third  floors  will 
be  finished  in  pine.  Plans  include  a 
hot  water  supply  s.vstem.  The  ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  being 
prep.ired  and  flgure.«  will  be  called  for 
.<ihortly. 

LOS  ANGELES,  CAL.-- -Hotel,  G  story 
and  base.  Class  A  construction.  Cost 
not  stated.  Architect,  Robert  M.  Tay- 
lor, Douglas  Bldg.,  L.  A.  Owner,  .Tacob 
Joseph.  The  building  is  to  be  erected 
on  6th  street.  between  Hope  and 
Flower  streets,  and  will  have  a  front- 
age of  100  feet  and  a  depth  of  120  feet. 
Interior  has  been  arranged  for  16.5 
guest  rooms,  four  large  stores  and  the 
hotel  looby.  A  large  percentage  of 
the  roo.ns  will  have  private  baths.  In- 
terior finlsli  will  be  of  hardwood. 
There  will  be  steam  heat,  both  freight 
and  passenger  elevators,  a  vacuum 
cleaning  system  and  hot  water  supply. 
Entrance  lobiby  will  be  flnisbed  in 
marble  and  ornamental  plaster.  A 
complete-  steel  frame  will  be  used  with 
exterior  walls  of  pressed  brick  and 
terra  cotta.  Bath  rooms  will  have 
composition  floors  and  tile  wai-nscot. 
Plans  are  being  prepared. 

LOS  ANGELES,  CAL— Hotel.  12 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architects,  Ye  Planry 
Building  Co..  L.  A.  Owner.  N.  W.  Sto-  ■ 
well.  This  wqrk  was  mentioned  here 
before.  At  that  time  it  was  stated 
that  construction  would  be  of  steel 
and  brick.  Mr.  Stowell  has  decided  to 
use  reinforced  concrete  throughout. 
Plans  will  be  prepared  at  once  and 
contracts    let    within    three    months. 

LOS  ANGELES.  CAL.— Hotfl,  S  story 
and  base,  reinforced  concrete.  Cost 
not  stated.  Architect,  W.  J.  Saunders 
International  Bank  Bldg.,  Li.  A.  Own- 
ers, Biescar  Estate.  The  building  will 
occupy  a  corner  site  and  is  to  covtr 
an  area  of  60x150  feet.  There  will  be 
stores  and  a  hotel  lobby  on  the  first 
floor  and  a  total  of  165  guest  rooms 
on  the  upper  floors.  Construction  will 
be  fireproof  throughout.  Nearly  all 
of  the  rooms  will  have  private  baths. 
There  will  be  steam  heat.  elevator 
service  and  a  vacuum  cleaning  system. 
Inttrior  will  be  finished  in  pine  and 
hardwood.  Tile  will  he  used  in  th'; 
baths.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are  nearly  complete  and  figur.s  will 
be    called    for    shortly. 

PORTLAND.  ORE.— Hotel  and  storts. 
4  story  and  base,  reinforced  concrete, 
J80.000.  Architects.  Investors'  Build,- 
ing  and  Trust  Co..  Teon  Bldg.,  Port- 
land. Owner.  A.  C.  Pike.  The  building 
win  cover  an  area  of  100x100  feet.  The 


llrsl  tlooi-  will  he  arranged  for  eighl 
stores  hesides  the  liotcl  loiiliy.  en- 
trance    and     hllllard     anil     imol       r' u. 

I'ppcr  Moors  will  contain  ITT  .micsi 
rooms  and  a  large  nnnihi  r  ,i(  liatlis. 
Thoi-e  will  be  steam  heat.  elevator 
scivlie.  a  vacuu  n  cleaning  system  and 
iiot  water  plant.  Interior  will  be  fin- 
1:^11^1  in  pine  and  hardwoods.  Founda- 
tions and  walls  have  been  designed 
witli  suflicient  strength  to  carry  sev- 
eial  more  stories.  Tlie  exterior  of  the 
building  will  he  faced  with  pressed 
brick.  Plans  are  nearly  complete  and 
ligures    will    be   called   for   sliorllv. 

Contracts  Awarded. 

LOS  ANGELES.  CAL. — Hotel.  3  story 
and  base,  brick,  $50,000.  Architects, 
-Morgan,  Walls  &  Morgan,  Story  Bldg., 
L.  A.  Owner,  A.  W.  Rhodes.  Con- 
tractors, Brrber-Bradley  Construction 
Co..  1824  East  15th  St..  L.  A.,  general 
construction,  $39,200;  .lohn  Fennell, 
351  East  3rd  St.,  L.  A.,  painting,  $1,250; 
Blumve  &  Jay  Co..  514  East  9th  St.,  L. 
A.,  plumbing,  $7,800;  Foulkes  &  Gray- 
lord,  Security  'Bldg.,  L.  A.,  electric 
work,     $1,200. 


HOSPITALS. 


SAN  FRANCISCO  —  Hospital  addi- 
tion, 1  story  and  base,  reinforced  con- 
crete, $18,000.  Architect.  Constructing 
Quartermaster's  Dept.,  U.  S.  A..  Fort 
:Mason.  Owner.'--.  United  States  Govern- 
ment. Plans  and  specifications  have 
been  completed  for  the  construction 
of  a  one  story  addition  to  the  Letter- 
man  General  Hospital  at  the  Presidio. 
Bids  will  be  taken  through  the  Con- 
structing Q.  M.  Depart  .nent  at  Fort 
-Mason  within  the  next  few  days.  An 
official  proposal  will  appear  in  these 
columns    shortly. 

LOS  ANGELES.  CAL.— Hospital.  4 
story  and  base.  Class  A  construction. 
$350,000.  Architect,  W.  S.  Garrett' 
Currier  Bldg..  L.  A.  Owners,  Metho- 
dist Hospital  Association.  At  the  last 
meeting  of  the  association  the  archi- 
tect was  instructed  to  proceed  with 
the  working  drawings.  None  of  the 
dt tails  of  the  building  have  been 
received  in  this  city,  and  other  than 
the  fact  that  the  structure  will  be  fire- 
proof and  will  contain  the  most  mod- 
ern equipment,  nothing  can  be  printed 
at  this  time.  It  is  understood  that 
construction  will  be  of  the  reinforced 
concrete  type  and  that  the  exterior 
will  be  faced  with  cement  plaster. 
Further  information  will  he  printed  as 
the   plans   progress. 


LIBRARIES. 


UKIAH.  MENDOCINO  CO..  CAL.— 
Library,  1  story  and  base,  brick  and 
concrete.  Cost  not  Etated.  Architect, 
■lohn  Davi!.  Hatch.  Humboldt  Bank 
Bldg..  s.  F.  Owners,  Town  of  Ukiah. 
Architect  Hatch  has  just  been  commis- 
sioned to  prepare  plans  for  a  new 
library  building  in  Ukiah.  The  struc- 
ture will  be  classic  in  design  and  will 
contain  a  large  public  roo.ti,  rack 
rooms  and  office  for  the  librarian.  In- 
terior will  be  fini.shed  in  pine  and 
hardwood.  A  central  heating  system 
will  be  installed.  'The  exterior  of  the 
building  will  probably  be  faced  witli 
pressed  brick.  Plans  are  how  heing 
prepared. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 

SAN  FRANCISCO— Concession  build- 
ing, frame  construction,  $15,000.  Ar- 
cliitect.  (t.  -Mbifrt  I^anshurgh.  Gunst 
Hldg..  .>^.  F.  Owners.  Orange  Blossom 
Co.  Plans  for  a  concession  building 
covering  an  area  of  60x80  feet  are  be- 
ing prepared.  The  building  will  be 
(^ccul)i.l  d  by  the  famous  Orange  Blos- 
som Candy  Co.  and  is  unique  in  Its 
design.  A  large  amount  of  art  glass 
will  be  used.  Exterior  will  be  cov- 
ered with  ce:Tient  plaster.  Plans  will 
he   completed   sbortl.v. 

SAN  FRANCISCO  —  Educational 
Building,  frame  construction.  Cost 
not  stated.  Architects.  Bliss  &  Faville 
Balboa  Bldg.,  S.  F.  Owners,  Panama- 
Pacific  International  Exposition  Co. 
Bids  were  opened  on  -March  11th  by  the 
Buildings  and  Grounds  Committee  o( 
tiie  Panama-Pacific  Exposition  Co.  for 
the  construction  of  the  Educational 
Building,  which  will  form  one  of  the 
most  important  parts  of  tlie  1915  Ex- 
position. Lange  &  Bergs trom  we-e 
low  men  and  will  probably  be  award- 
ed the  contract.  The  building  is  a  one 
story  frame  structure,  covering  an 
area  of  205,100  square  feet.  Bids  were 
taken  for  the  construction  with  lum- 
ber furnished  by  the  Exposition  Com- 
pany, for  the  construction  with  lum- 
ler  furnished  by  the  contractor,  and 
for  the  plu.nbing,  A  complete  list  of 
all  figures  appears  under  San  Fran- 
cisco in  this  issue. 

SAN  DIEGO.  CAL.  —  Exposition 
liuilding.  frame  construction,  $67,000. 
Architect,  Architectural  Department 
Southern  California  Panama  Exposi- 
tion Co.  Contractor,  G.  A.  Simpson 
Construction  Co..  -American  Bldg., 
San    Diego.      Contract    price.    $67,000. 

RAILROAD  C0I^t7  STATIONS 
AND  EQUIPMENT. 

SAN  FRANCISCO— Oil  house  equip- 
ment. Cost  not  stated.  Engineer,  City 
Department  of  Engineering.  Tempo- 
rary ity  Hall  Bldg..  S.  F.  Owners.  City 
and  County  of  San  Francisco.  Plans 
for  the  equipment  for  an  oil  house  at 
the  Geary  Street  -Municipal  Car  Barns 
have  been  completed  and  figures  are 
now-  bting  taken  by  the  Board  of  Pub- 
lic Works.  Bids  wmII  be  opened  on 
-\pril  2nd.  Plans  can  be  secured  from 
the    Engineering    D-epartment. 

SAN  FRANCrSCO— Tunnel  construc- 
tion, excavating  and  concrete  work. 
Cost  not  stated.  Engineer.  City  Engi- 
neer. Owners.  City  and  County  of  San 
Francisco.  The  Board  of  Public  Works 
will  .open  bids  on  -\pril  9th  for  the  con- 
struction of  the  Stockton  Street  Tun- 
nel from  Sutter  to  Sacramento  streetsv 
Tl;e  work  will  probably  cost  in  the 
neigliborhood  of  a  million  dollars 
when  coriiplete.  Complete  information 
can  be  secured  from  the  City  Depart- 
ment of  Engineering.  Temporary  City 
Hall  Bldg.  The  official  proposal  ap- 
|ie.-\!-s    in    another   column    of    this    issue. 


RESIDENCES. 

SA.N  FRANCISCO  —  Residence.  2 
story  and  base,  frame,  $2,800.  Archi- 
tect, none.  Ow-ner,  T.  Bergquist.  3931 
21st  St..  S.  F.  The  dw-elling  has  been 
designed  for  a  six-room  bouse  with 
l.ath.  Interior  will  be  finished  In  pine 
and   redwood.     Oak    floors   will   be   used 
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Irilip  principal  rooms.  There  will  be 
ni|i>p>  n  fire  place  and  tprick  mantel  In 
th  living:  room.  Tile  will  be  used  In 
tf  bath  roo.n  and  kltclien.  Exterior 
iilthe  liouse  will  be  covered  with  ce- 
niit  plaster  on  metal  latli.  Plans  are 
ciiploto  and  the  work  will  be  done 
b;  Day    Labor. 

.'lAKLAND,    L'AU  — Ue^hletK-e.    2  stur.v 

»   base,   frame.     Cost   not   stated.   Ar- 

Jitect,    C.     W.    McCall.    Central     Bank 

Mr..       Oakland.       Owni  r,       Dr.     G.     B. 

IKv.      The    dwelliiif;    will    i-ontain  ei^ht 

e    rooms.       balh       and       sleeping 

i(eh.     Interior   will   be   llnished  in  pine 

hardwoo.l      with     liardwood     floors 

■'tlie   prlncipiil    rooms.      There    will    be 

rnace    ,lieat     and     op^en     Are     places. 

tels   will   be   of   brick.     Tile   will    be 

I    in     the     batli     room    and    kitclien. 

f    will     be    covered     with       asbestos 

[ngrles.     The  ext'  rioi-  of  the  dwellinsr 

1    be    covered     with     coinent    plaster 

metal    lath,      rians   are    out    for    fig- 

9)8. 

tfiAKLANL).  CAL. — Residence,  2  story 
l[l  base,  frame,  $3..)00.  Architect,  A. 
i  Smith,  1010  Broadway.  Oakland. 
Bner.  Mrs.  S.  W.  Hall.  The  dwelling 
»il  contain  seven  rooms  and  bath, 
ijerior  will  be  finished  in  pine.  r»d- 
W'd  and  some  hardwood.  Hardwood 
Ihrs  will  be  used  in  the  lining  and 
IVing  rooms.  There  will  be  furnace 
ItU  and  open  tir;'  places.  Mantels 
nl  be  of  brick.  The  exterior  of  the 
liuse  will  be  covered  with  cement 
lister.  Tile  will  be  used  in  the  bath 
iJl  kitchen.  Plans  are  complete  and 
Hures  are  being  taken. 
ijERKELEY.  ALAMEDA  CO.,  CAL. — 
lisldence,  2  story  and  base,  frame, 
t|000.  Arcbittct.  none.  Owner.  J.  A. 
.'^en,  2026  Hillegass  Ave..  Berkeley, 
lie  dwelling  has  been  designed  for  a 
t[-room  liouse  with  bath  and  sleeping 
Ilrch.  Interior  will  be  finished,  Jn 
[|ie  and  hardwood  wuth  hardwood 
Ihrs  in  the  living  and  dining  rooms 
fjd  reception  hall.  There  will  be  a 
It  air  furnace  and  open  fire  place?, 
^intels  will  be  of  tile  and  brick.  An 
ijtomatic  water  heater  will  be  in- 
ulled.  Bath  room  will  be  finished  in 
te.  The  txterior  of  the  house  will 
l(  covered  with  shingles.  Plans  are 
smplete  and  the  work  will  be  done 
!|    Day   Labor. 

BERKELEY.  ALA.MEDA  CO..  CAL.— 
1-sidence.  2  story  and  base,  frame. 
1.100.  Architect,  Olin  S.  Grove,  2911 
legraph  Ave.,  Berkeley.  Owner,  C. 
Miller.  The  house  will  contain 
iven  rooms  and  batli.  Interior  will 
I  finished  in  pine  and  redwood  with 
fme  hardwood  veneer.  There  will  be 
Irnace  beat  and  open  fireplaces, 
lintels  will  lie  of  tile  and  brick.  Oak 
jiors  will  be  used  in  the  living  rooms. 
;eeption  hall  and  dining  room.  Tile 
ill  he  used  in  the  bath  and  kitchen. 
<terior  of  the  dw'elling  will  be  co\'- 
ed  witli  cement  plaster.  Plans  are 
■Ing  prepared  for  the  work. 
ALA.MEDA,  ALAMEDA  CO.,  CAL.— 
L'Sidence,  2  story  and  base,  frame, 
.000.  Arcliitect.  A.  S.  MacLellan,  2407 
inta  Clara  .\ve..  Alameda.  Owner. 
?orge  Oottst'  in.  The  houfe  will  con- 
in  six  rooms  aii.l  bath.  Interioi-  will 
•  llni-hed  in  pine  tiiroughout.  llard- 
ood  lloors  will  be  used  in  the  prin- 
pal  rooms.  Tliere  will  be  furnace 
•at  and  op'  n  fire  places.  Mantels 
ill  be  of  brick.  Tile  will  l)e  used  in 
e  bath  r.ioMi  and  kili-hcn.  .\ ii  autc- 
alli-  will, -I-  ht-at.r  uill  be  inslalled. 
\terlor    of    the    hmrs.-    \\  111    be   covered 


with  cement  plaster  and  ahlnRles. 
Plans  are  complete  and  out  for  fiKurcs. 
ALA.MEDA,  ALAMEDA  CO.,  CAL.— 
rungalow,  1  story  and  bas'e,  frame, 
»2.20O,  Architect,  A,  S,  MacLellan,  2407 
.^.inta     Clara     Ave.,     Alameda.       Owner, 

1  bulge  Gottsteln.  The  bungafOM-  will 
■  "olain  five  rooms  and  batli.  Intertor 
will  lie  finished  in  pine  throughout. 
."•^iinic  nak  floors  will  be  used.  There 
will  Im  .-,11  open  lire  place  in  the  llvlnK 
roniii  with  brick  mantel.  Tile  will  be 
used  in  the  bath  room  and  kitchen.' 
I'lxlerb.r  of  the  bungalow  will  be  cov-- 
fied  with  cement  plaster.  Plans  an- 
complete    and    figures    are    being    taken. 

FHIOSNO,  FRESNO  CO.,  CAL.— Resi- 
dence. 2  ftory  and  base,  frame,  $15,000. 
Aniiitects.  Swartz.  Hotchkin  &  Swartz, 
I'rcsno,  Owner,  E.  b.  Bullard.  The 
dH  idling  is  to  be  erected  In  Biola,  a 
new  town  near  Ficsno,  and  will  con- 
t.iin  fourteen  rooms,  baths  and  sleep- 
ing iiorches.  Interior  will  be  finished 
in  pine  and  hardwoods.  Hardwood 
lloors  will  be  used  in  all  principal 
r.Ki  lis.  There  will  be  a  central  heat- 
ing s\>-  em  .iMil  open  fire  places.  .Man- 
tels wi  I  111.  of  brick  and  tile.  Tile 
will  be  used  in  the  baths  and  kitchens. 
-An  automatic  water  heater  will  be  in- 
>talled.  The  exterior  of  the  dwelling 
will  probably  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  be- 
ing   prepared. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAU 
— Residences,  frame  construction.  Cost 
not  stated.  Architect,  none.  The  fol- 
lowing Day  Labor  jobs  are  about  to 
be  started  in  Stockton:  John  C.  Mc- 
carty, Werner  Station,  2  story,  frame. 
$3. SOD:    R.   R.   Reibenstein,    409   Rose   St.. 

2  .=  tory  frame,  $4,000;  C.  H.  Pease,  522 
uost  Park  St.,  1%  story,  frame,  $2,000, 
and  .\.  L.  Miner.  1320  North  Hunter,  1 
Ktory.    frame,    $l.SOn. 


SCHOOLS. 


OAKLAND.  CAL.  —  School  group. 
Class  A  construction.  Cost  not  stated. 
Architect,  J.  J.  Donovan,  Security  Bank 
Bldg..  Oakland.  Owners,  City  of  Oak- 
land. Plans  and  specifications  for  the 
main  building  of  the  new  Commercial 
and  Manual  Training  High  School,  to 
be  erected  at  Forty-fiftli  and  Broad- 
way, Oakland,  were  presented  to  the 
Hoard  of  Education  last  evening  by 
City  Supervising  Architect  J.  J.  Dono- 
van. In  his  communication  accom- 
panying the  plans,  wdiich  were  referred 
to  the,  business  .nanager  and  tlie  school 
said  that  the  building  should  be  read.v 
for    occupanc.v   by    Januar.v    I.    1914. 

"We  have  spent  a  lot  of  time  on  the 
work  since  last  May,"  said  Donovan, 
"and  I  fiel  confident  that  the  building 
will  be  without  doubt  the  most  splen- 
did manual  training  and  commercial 
lilgb-    school    building    in    this    country." 

Plans  were  prepared  in  three  sec- 
tion;--.  Section  A  will  he  the  adminis- 
tration part  of  the  building,  and  will 
include  a  library,  the  principal's  suite, 
an  assembly  hall  with  a  gallery  seat- 
ing L.tOO.  teaidiers'  lunch  rooin.si.  .i 
kitchen  and  a  band  ro.im.  with  prac- 
lii'ing     rooms. 

Section  H  will  liiidndc  sixteen  class 
rooms,  six  teachers'  rooms  and  com- 
niiMcial  rooms,  and  in  section  C  will 
le  incl,uded  the  lecture  rooms  and  a 
gills  gymnasium  and  showT  baths,  a 
lioiisckeeping  suite,    with    kitchen,    lied- 

V n.  living  room  and  bath   room,  com- 

pl.-tely  furnlslied  and  cared  f.n-  by  Ihe 
girls.      Cooking,    sewing   and    other    do- 


mestic nclcnees  will  b«  taught  here.  In 
Ibe  baKement  of  the  third  apctloii  will 
be   located    the   boyii'   KymnaHlum. 

FULLERTON,  ORANGE  i;0.,  CAL.— 
.School,  1  story  and  baHo,  brick,  $50,000. 
Archlteet.s,  .Tuttte  ft-  Hopkins,  Delta 
Hldg..  I...  A.  Owners.  Fullerton  School 
DiFtrlct.  The  building  bus  beeo  de- 
sign'd  In  the  shape  of  a  letter  T,  ami 
will  cover  an  area  of  180x200  feet. 
There  will  be  twelve  standard  sized 
ilass  rooms,  library.  iirlncipal'H  office 
and  teachers'  rooms.  An  auditorium 
with  a  seating  caiiaclty  of  800  Is  also 
Iirovlded.  IntMlor  partitions  will  be 
of  metal  lath  and  plaster.  Floors  will 
be  of  maple  with  cork  linoleum  In 
the  corridors.  There  will  be  ateam 
heat  and  a  modern  system  of  ventila- 
tion. Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are    being   prepared. 

TULALIP.  WASH.— School.  1  story 
frame.  Cost  not  stated  Architect. 
Department  of  Indian  Affairs.  Wash- 
ington, D.  C.  Owners,  United  State.-- 
Government.  Plans  have  been  recelvec 
at  the  local  Indian  Agency  for  a  frame 
school  building  and  extenlions  to  the 
water  .■-upply  system  of  the  Tulalip 
Indian  School.  Bids  will  be  opened 
In  Washington  on  April  7th.  Plans 
and  specifications  can  he  obtained 
from  the  local  Agency.  The  official 
proposal  appears  in  another  column 
of   this  issue. 

IX>S  ANGELES,  CAL.— Scliool  group, 
brick  and  steel  construction,  $600,000. 
Architects,  Allison  &  Allison,  Hiber- 
nian Bldg..  L.  A.  Owners,  State  of  Cal- 
ifornia. Sealed  bids  will  be  received 
by  State  Engineer  Wilbur  F.  McClure. 
Sacramento.  Cal.,  up  to  12  o'clock, 
noon,  of  April  3,  1913.  for  the  erection 
of  the  State  Normal  School  buildings 
to  he  erected  at  Vermont  and  Willow- 
brook  avenues.  The  plans  were  of- 
ficially approved  by  the  Governor. 
.state  Engineer  and  Advisory  Board. 
The  buildings  planned  include  the  Ad- 
ministration building.  260x202  feet 
containing  auditorium  seating  1,620; 
Library,  136x107  feet.  with  reading 
room  to  seat  250  and  stack  room  for 
50.00(1  books:  Domestic  Science.  170x 
170  feet:  Fine  Arts,  142x82  feet:  Gym- 
nasiu  n.  140x82  feet,  with  450  lockers. 
:il  dressing  rooms  and  shower  and 
needle  baths  for  girls,  lockers  and 
showers  for  boys;  Training  School. 
305x173  ftet.  with  gymnasium  for  boys 
and  girls  attached:  Kindergarten.  96x 
57:  Cafeteria.  90x82,  with  dining  hall 
to  seat  300:  Manual  Arts,  226x83  feet. 
All  the  buildings  will  be  two  stories 
except  the  kindergarten,  cafeteria  and 
manual  arts  buildings,  which  will  be 
one  story.  The  construction  will  be 
brick  walls  with  fireproof  stairways 
and  corridor  floors,  wood  floor  In 
rooms,  tapestry  brick  facing,  clay  tile 
roofs,  maple  floors,  central  .•■team  heat- 
ing plant  with  underground  ducts  and 
fan  room  In  each  building,  program 
clocks.  vacuum  cleaning.  intercom- 
municating    telephone     system. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


STANISLAUS  COUNTY.  CAL— High- 
way work.  Cost  not  stated.  Engineer. 
Slat-  Highway  Engineer.  Sacramento. 
Owners.  .State  of  California.  Plans  .are 
complete  and  bids  are  being  called  for 
on  the  construction  of  approximately 
tiV-j  miles  of  the  State  Highway  In 
Stanislaus      Cuunt.\ .         Bids      will      be 
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.<ipeiK>(l  tiy.  the  Stale  Highway  Coiti- 
inlsston  on  .March  24th.  Plans  can  be 
si'cinoil  from  tlic  .Secretary  of  tlie 
Klffhwiiy     Conimi-ssion     nl     .Sacrnineiitc. 


SEALED  PROPOSALS. 


■  ■iionis  \i,s    h'OK   iii'ii.niNfi. 

i;ril,l>l.\'(; — liepartineiu  of  the  lii- 
lerlor.  Office  of  Indhin  AITalrs.  Wash- 
lUKton.  I^.  f. — Staled  proposals  plainly 
iniirked  on  the  outside  of  the  .•■•ealed 
envelope  "Proposals  for  Addition  to 
Frame  Si-hoolhouse  and  Extension  of 
Water  Syste  11,  Tulalip  Indian  School. 
W.ishlnKlon."  and  addressed  to  the 
coinnilssloner  of  Indian  Affairs.  Wash- 
inKtnn.  D.  C.  will  he  recehed  at  the 
Indian  Office,  until  3  a'ri<M-k  p.  ni.  April 
T,  11)1.1.  for  furnishing  materials  and 
lahor  for  tlie  construction  of  an  addi- 
tion to  frame  sclioolhouse  and  the  in- 
i-tallation  of  an  extension  to  wator 
system  at  the  Tulalip  Indian  School, 
\\*ash..  in  strict  accordance  witii  tlie 
plans,  specifications  and  instructions 
to  bidders,  whicli  may  be  examined 
at  tliis  office,  tlie  offices  of  the  super- 
visor of  construction.  Denver.  Colo.; 
llie  V.  S.  Indian  warehouse,  San  Fran- 
cisco. Cal..  and  at  tlie  school.  For  fur- 
tlier  information  apply  to  tlie  superin- 
tendent of  till-  Tulalip  Indian  School. 
Tulalip.  Wash.  F.  H.  ABBOTT,  acting- 
commissioner. 


PROPOS.II.S     FOH     CANAL     SliPPIrlES. 

CA.VAL  CIRCL'L.\R  765 — Proposals 
for  Railings  for  Spillways  and  Steel 
Doors  for  Entrances  to  tlie  Operating: 
Tunnels  of  All  I^ocks  on  the  Panama 
Canal. — ^Sealed  proposals  will  be  re- 
ceived at  tlie  office  of  the  greneral  pur- 
ehasine  officer.  Isthmian  Canal  Com- 
mission. Washington.  D.  C.  until  10:30 
a.  ui.  :>iareh  27,  ISl.l,  at  whicli  time 
tliey  will  lie  opened  in  public.  tor 
furnishing  tlie  above  mentioned  arti- 
cles. Blanks  and  general  information 
relating  to  this  circular  I  No.  76.i)  may 
be  obtained  from  tliis  .office  or  the  of- 
ces  of  tlie  assistant  purchasing  agent. 
IflSB  Xortli  Point  street.  San  Francisco. 
Cal..  also  from  tlie  U.  S.  engineer  of- 
fices in  the  following  cities:  Seattle. 
Wash.:  I>os  Angeles,  Cal.  F.  C.  BOGGS. 
major,  corps  of  engineers,  U.  S.  army, 
general    purchasing    officer. 


PROPOSALS    FOR    ROILBKS. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
.San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  tlie  hours  of  2 
o'clock  p.  III.  find  S  o'plnek  p.  in.,  on 
^^>dne'>■ll•y,  the  19th  rtiiy  of  Mareli. 
1»13.  for  doing  tlie  following  work,  in- 
cluding the  furnisliing  of  the  neces- 
.sary  labor  and  matfrials  therefor,  to 
wit: 

The  furnishing  and  installin.g  of 
boilers,  breeching  and  piping  for  the 
Relief  Home  on  the  Alms  House  Tract. 

Progressive    payments    will    be    made. 

The  ji/iiount  of  bond  for  faitliful 
performance  of  contract  lias   been    Hxed 

.It  $:;.nii(i.no. 

All  proposals  offered  iiiu-^t  be  ac.oni- 
l>anied  by  a  check  certified  by  a  re- 
sponsilil-  bank,  payable  to  the  order  of 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the  aggregate  of  the  proposal. 

Proposal  forms  wMl  be  furnished 
gratuitously  upon  application  at  the 
ollic..  of  the  Architect,  and  all  pro- 
posals must  be  made  upon  such    forms. 


The   Board   of   Public   Works  reserves 
he    risrht    to   reject   any   and   all   l)lds. 

By     order     of     the     Board     of     Public 
iiirks.  F.    .1.    CHURCHILI>, 

Secretary. 


IMtorOS.AI.S    Foil    111'II.mNG. 

OFFICE  OF  THE  BOARD  OF  PUB- 
iic  Works  of  the  City  and  County  of 
San    F''ranclsco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
oVIock  p.  ill.  and  li  uVloek  p.  in.,  on 
X^'fxlnrmlny,  the  2nfl  day  of  .\prll,  1013. 
for  doing  the  following  work,  includ- 
ing tlie  furnishing  of  the  necessary 
labor    and    materials    thPrefor,    to    wit: 

The  construction  of  Engine  House 
No.  21  of  the  .San  Francisco  Fire  De- 
Iiartment.  to  be  located  on  tlie  south- 
westerly corner  of  Hoffman  avenue 
and    .\Ivarado    street. 

Progressive    payments    will    be    made. 

Tlie  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed 
at   $8,000.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the    aggregate    of    the    proposal. 

Proposal  forms  will  be  furnislied 
gratuitously  upon  application  at  the 
office  of  the  Architect,  and  all  pro- 
posals mu.'-rt   be   made   upon   such    forms. 

The  Board  of  Public  Works  reserves 
the  right   to  reject   any  and  all  bids. 

By  order  of  tlie  Board  of  Public 
Works.  F.  J.  CHTJRCHILL. 

Secretary. 


PUOPOSAI^S     FOR      Oil,     HOITSE 
EaUIPMENT. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
.San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  III.  and  3  o'clock  p.  ni.,  on 
W'ednewday,  the  2nd  day  of  .\prll,  1013. 
for  doing    the    following    work,    to    wit; 

The  cqi'ipment  of  a  Lubricating  Oil 
House  for  the  Geary  Street  Municipal 
Railway. 

Progressive   payments    will    be    made. 

The  amount  of  bond  for  faithful 
performance    has    been    fixed    at    $200.00. 

•Ml  proposals  offered  shall  be  acco.11- 
panied  by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors  of  said 
City  and  County,  for  an  amount  not 
less  than  ten  per  centum  of  the  aggre- 
gate   of    tlie    proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitou.=  ly  upon  application  at 
the  office  of  the  City  Engineer,  and  all 
proposals  must  be  made  upon  sucli 
forms. 

The  Board  of  Public  Works  reserves 
the   right    to   reject  any   and   all    bids. 

By  order  of  the  Board  of  Public 
Works.  F.     J.    CHURCHILU 

Secretarv. 

♦ 

PROPOSALS    FOR    EXCAVATING     AXiJ 
GRADI.XG. 


lis    Wi 


:if    tl 


THE    BOARD 
City    and 


.Sar 


Sealed  proposals  will  be  recei\ 
this  office  betwein  the  liours 
o'clfH-k  p.  III.  iind  :t  o'clock  |i,  1 
\Vc<lnrMda.%.  the  10th  day  of  1 
lOKt,  for  doing  fhe  following  win- 
eluding  111,,  liunishiiig  ,,r  ilic  1 
.sary  lab,,,-  mm, I  niati-rials  Ilicr.-f 
wit: 


Excavation  and  grading  work  for 
the  ("ity  Hall,  to  be  located  on  city 
property  bounded  by  McAllister  street, 
Polk  street.  Grove  street  and  Van  Ness 
avenue. 

Progressive    payments    will    be    made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  Works. 
to  which  reference  is  liereby  made, 
and  must  be  comTienced  within  five  (5) 
calendar  days  from  the  receipt  of 
written  notice  from  the  Board  of  Pub- 
lic Works  and  completed  witliin  one 
'Ijundlred  (100)  calendar  days  there- 
after. 

The  amount  of  bond  for  faithful 
performance  of  contract  has  been  fixed 
at   $10,000.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the    aggregate    of    the    proposal. 

Proposal  ifotrnia  w-ill  ibe  furnistie* 
gratuitously  upon  application  at  the 
office  of  the  Architect,  and  all  pro- 
posals must   be  made  upon   such   forms. 

Tile  Board  of  Public  Works  r  serves 
the    right    to    reject  any    and    all    bids. 

By  order  of  the  Board  of  Public 
Works.  F.    J.    CHI-RCHILL, 

Secretary. 


XOTICE  FOR  BIDS. 

NOTICE  is  iiereby  given  that  the 
Hotel  Placer  Company  will  receive 
bids  for  the  construction  of  a  concrete 
Hotel  Building,  to  be  located  on  its  lot 
in  Auburn.  Placer  County,  California, 
in  accordance  with  plans  and  specifi- 
cations  adopted    by  said    conpany. 

Said  plans  and  specifications  may  be 
found    at    the    following   places;  ( 

•At    -Auburn   Lumber   Co..   .\uburn.  Cal.< 

At  Builders'  Exchange.  San  Frao-i 
Cisco.    Cal. 

-At  Contractors'  .As'sociation,  Sacra^' 
men  to.    Cal.  | 

Bids  will  be  received  up  to  (i  o'clock 
of   Tiicxday,    :tlnrch    25th,    1013.  | 

Tile  company  reserves  ri.ght  to  rt- 
ject    any   or   all    bids   submitted. 

HOTEL  PLACER  COMI'A.XY. 
S.   G.   Watts.   Secretary        (» 


PROPOSALS     FOR     Tl  NXEL     COX- 
STRVCTIOX. 

OFFICE  OF  THE  BOARD  r  )F  PUB-' 
lie-  Works  of  the  City  and  County  of| 
.San    Francisco.  , 

Sealed  proposals  will  be  receiv,il  at! 
tills  office  between  the  hours  ,)f  21 
o'clock  p.  Ill  and  3  o'clock  |i  111.  oni 
\\cdnCHday,  the  0th  day  of  \pr||.  lOISj' 
for    doing    the    followin.g    work    t,>    wit 

The  construction  and  completion  > 
a  tunnel  with  approaches  and  appu 
tenances  thereto  in  Stockton  stre, 
between  Sutter  and  .S  icraniento  street> 
in  the  City  and  County  of  San  Fran 
<isco.  State  of  California  (being  tl 
construction  referred  to  in  the  Res. 
Iiition  of  Intention  of  the  Board  • 
Supervisors  of  said  City  and  County  ■ 
San  Francisco  in  that  behalf,  beiri- 
R  solution  No.  SSIS.  New  Series,  ai 
pr,ivcil    November.    !)th.    Iflll). 

Saiil    tunnel    siiall    be    consti  i 
the    place   and    in    tlie    manner    - 

ilelineated     an,'     shown     in     th,  

proliles.  cross-sections  and  .nciiti 
specifications  of  the  work  rcquiie.l  f. 
Ihe  completion  of  said  tunnid  an 
■appurtcnanc.  s  thereto."  a.loptcl  an 
(•<inllrnu-d  by  the  Boanl  of  Sup.Mviso: 
of  siiid  Ciiy  an.l  County  by  a  res,.iHii.i 


i^•sald  Board  of  Supervisors,  beliiK 
Molutlon  No.  96S1,  New  Series, 
•■  Inpted  Septemher  L'.'ird,  1912,  and  ap- 
•  'vii  by  tlie  -Mayor  of  said  City  anil 
.iinl>-.  September  25111.  1912.  pursii- 
ic  lo  the  provisions  of  "The  Tunnoi 
rocTdure  Ordinance"  of  said  City  and 
i>nnty. 

I'nis-res.'lve  payments  for  said  work 
.     I.I'     made     as     |>roviilod     fur     In     th< 

iticationp. 

-'■i'i  work  must  lie  done  iu  aceord- 
«  ith  the  plans  and  specifieations 
("r    on     file     in     the    office    of     the 

1    of    Public    Works,    to    which    rtf- 

iin.i'    Is    hereby    made,    and    must    be 

•  iniiienced  within  fifteen  (15)  calen- 
:\r  .lays  and  completed  w^ithin  thrc 
iiihlrcd  and  sixty-five  (3()5)  calendar 
i\s    from    the    date    of   the    contract    to 

•  niiile   and   entered    into   therefor. 

I'i  .    amount   of  bond   for  the   faithful 

■  1  (  'inianoe  of  the  contract  has  been 
x.d    at    $100,000.00. 

.\ll    proposals   offered  shall   be  accom- 

■  Miii.nl  b>'  a  check  certified  by  a  re- 
I'niuilile    bank,    payable    to    the    order 

I  I  >■  Clerk  of  the  Supervisors  of  said 
ii\  :ind  County,  for  an  amount  not 
-      '!ian   t' n   per  centum  of   tlie  aggre- 

"(    the    proposal. 

ited    proposal    forms    will    be    fur- 

•   1     gratuitously     upon     application 

it    th,'   office   of   the  City    Engineer,   and 

II  iwoposals  must  be  made  upon  sucli 
oruis. 

i;    The   Board   of   Public   Works   reserves 
the  right   to   reject   any  and   all   bids. 
I    By     order    of     tlie    Board    of    Public 
.Vorks.  F    J.    CHURCHILL, 

Secretar.v. 
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>OTIfE    TO    CONTRACTORS. 

SKALED    BIDS    will    be    received    b> 

'.  F.  McClure.  State  Engineer.  Capitol 
Building,  Sacramento.  California.  up 
'to  and  including  1-  o'clock  noon,  Sat- 
inmlny,  April  r,,  1»1«,  said  bids  then  and 
flhere  to  he  publicly  opened  and  read. 
for  a  group  of  ten  buildings  for  the 
'State  Normal  'School.  IjOS  Angel':  s. 
California,  in  accordance  with  plans 
■  and  specifications  therefor,  copies  of 
wliich  may  be  ot)tained  on  applica- 
tion to  tlie  State  Department  of  En- 
trlnefring.    .Sacramento.    California. 

FIRST— For    Entire    Work. 

.SECOND — For  Mason  Work,  includ- 
ing All  Brick.  Stone.  Terra  Cotta.  and 
Concrete  Wo«-k.  and  .\11  Necessary 
Excavating   and   Filling. 

THIRD — ^For    Iron     Work. 

FOURTH— For  Carpentering.  Elec- 
tric   and    (Jlazing    Work. 

FIFTH — For  Plastering. 

SIXTH— For  Plumbing  and  Cms  Fit- 
ting. 

SEVENTH— For   Heating. 

KICHTH- For  Tinning.  Galvanized 
Ir.in    and    Slating    Work. 

NI.VTH — For    Painting    and    (•■raining. 

.\  bond  in  the  ."um  of  ten  per  centum 
(10%)  of  the  amount  of  tlie  bid  must 
ac'comi)an>-    each    bid. 

A  deposit  of  Twenty-five  ($25.00) 
Dollars  will  be  required  on  plans  and 
spe<-ificalions.  tin-  dejiosit  to  he  re- 
turned immediately  on  the  return  of 
the  plans  and  specifications  to  tlie 
State  Department  of  Engineering  at 
Sacramento,  t^alifoi-nia.  in  good  con- 
dition. 

Tb.  Slate  iH-paiinient  of  lOngineer- 
Ing  reseres  tlie  riKht  lo  ri-.ici-l  .-my  and 
all  bids  .,11.1  I.I  w.iiv.-  aii>  i  iir.iinia  lit  y 
ill     any     1. 1.1     l-i'iM-ivcl. 


Foote  Mixer  on  building  work. 
Lange  &  Bergstrom,  Con(ractors. 

The  Concrete  Mixer  of  Quality 

Carried  in  Stock  by 

EDWARD  R.  BACON  &  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 
FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  NATOMA  ST.,  S.  F. 

Edward  R .  Bicon  is  positively  not  coanected  with  any  other  firm. 


All  bids  must  be  addressed  to  W.  F. 
McClure,  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:  "Proposals  for  State  Nor- 
mal School  Buildings,  Los  Angeles, 
California." 

(Signed  I  W.     F.    McCLURE, 

State    Engineer. 


XOTICE   TO    COXTRACTORS. 


Capt.  E.  S.  Walton,  of  the  (Quarter- 
master Corps,  has  taken  the  place  of 
Lt.  Col.  George  McK.  Williamson,  for- 
merly in  charge  of  the  Constructing 
Quartermaster  Department  at  Fort 
llason.  Col.  Williamson  has  been 
transferred  to  the  Department  of  the 
Gulf. 

Bids  will  be  called  by  the  first  of 
next  week  for  the  construction  of  the 
one  story  reinforced  concrete  addition 
to  the  l.etterman  General  Hospital  at 
the  Presidio,  and  also  for  the  con- 
struction iif  an  electric  light  system 
for  Fort  Mason.  This  system  will  in- 
clude overhead  and  underground 
power  circuits,  and  will  be  a  3  wire 
.1  phase  60  cycle  system.  Included  In 
the  work  will  be  the  construction  of  a 
sub-station  2-1x24  feet,  frame,  with  ce- 
ment plaster  on  metal  lath.  There 
will  he  four  marble  switchboards  and 
iitlier  iiimplete  sub-station  equipment. 
All  buildings  at  the  Post  will  be  wired 
and  rurnished  with  fixlnres  except 
those  buildings  now  wired.  Orna- 
mental street  elcctnilb  is  will  be  in- 
stalled. 

Plans  are  being  prepared  for  tin- 
I  iinstruction  of  a  23-foot  roadway  eon- 
neiting  the  Guardhouse  at  the  Pre- 
siili.i  with  I'lOt  WiiiMeld  S.'Otl.  The 
r.Ki.l    will    li.ivc    an    asphall    bliidcr. 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  Buildings  and  Grounds 
Conmittee  of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  Room 
115  in  the  Exposition  Building,  Pine 
and  Battery  Streets.  San  Francisco. 
California,  at  11  A.  M.,  on  T«eadar, 
April  1,  1913,  for  the  Installation  of 
Plumbing.  Sewers  and  Water  Pipe  of 
the  Food  Products  Building,  in  ac- 
cordance with  the  specifications  on  file 
in   the  office  of  the   Director   of  Works. 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  of  tlie  Panama-Pacific  Interna- 
tional Exposition  Company  in  the  sum 
of  ten  (10)  per  cent  of  the  amount  bid, 
or  the  same  will  not  be  considered. 
^^'llen  the  award  of  contract  is  raade 
all  checks  will  be  returned  to  the  re- 
spective bidders,  t  xcept  that  filed  with 
the  accepted  proposal  or  bid.  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract  and 
filing  the  required  bond.  A  bond  in 
the  sum  of  fifty  (50)  per  cent  of  the 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract: 
the  suretbs  thereon  must  be  satisfac- 
tory to  tlic  Buildings  and  Grounds 
Committee  of  the  Panama -Pacific  In- 
ternational   Exposition    Company. 

Progressive    payments    will    be    m.ide. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion  Cn  npany. 

Plans  and  siieclfirations  for  the  work 
mav  be  obtained  from  the  Director  of 
Works.  Room  "07.  .<5ervlre  Bulldlnir. 
Fillmore  and  Chestnut  Streets.  San 
Francisco.  I>v  depositing  J.^.O.no.  which 
amount  will  be  refunded  to  contractors 
siihmittlns  bona  fide  bids.  .Ml  per- 
sn.is  taking  out  plans  an.l  failing;  to 
Mibmit  bon.T  fide  bids  will  forfeit  the 
di-noslt  of  Fifty  Dollars  lo  the  Kxpo- 
sllloii    Company. 

Rv  order  of  the  Building  and  Grounds 
Coiiiniilti'e 

WILLIAM    H    CP.iX^KRR. 

Chnlrm.in. 
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MUTICK    TO    CONTHArTOnS. 


isiCAI.KD  PROPOSALS  will  be  re- 
rflved  l>v  the  Biilldlnps  and  Gr04>nds 
(iinimlttee  of  tlio  Panama-Pacific  In- 
tfrnatlonal  lOxposltlon  Co  tipany  at 
lipom  ll.i.  In  tlig  Kxposltlon  Building. 
Mine  and  Uatterj''  Streets,  San  Ft-an- 
ilmo,  Ciillfornla,  at  11  A.  M.  Taeaday. 
Aiirll  I,  I»i:«>  for  the  Constuctlon  of 
ihe  Food  Products  Building.  In  ac- 
iprdanie  wUli  the  speoilicatlons  on  Hie 
10  tlie  ottlce  of  the  lllrictor  of  Works. 
I  Kacli  proposal  must  he  accompanied 
liK-  a  certlHed  check  payahle  to  the 
ofder  of  the  Panama-PaclHc  Inteina- 
llonal  Exposition  Company  In  the 
•am  of  ten  (10)  per  cent  of  the  amount 
lild.  or  the  same  will  not  be  considered. 
When  the  award  of  contract  i.s  made 
Mil  checks  will  he  returned  to  tlie  re- 
spictive  bidders,  except  that  tiled  with 
llic  accepted  proposal  or  hid.  which 
check  will  he  i-eturned  upon  the  suc- 
cessful bidder  signinp;  the  contract 
and  litinp:  the  required  bond.  .\  bond 
in  the  >uni  of  fifty  (50)  p' r  cent  of  the 
contract  price  will  be  required  for  the 
faitliful  performance  of  the  contract; 
Ihe  sureties  thereon  must  be  satisfac- 
tory to  the  Buildings  and  Grounds 
iTommittee  of  the  Panama-Pacific  In- 
ternatiofiah  Rxposition   Gonipany. 

Progressive    pa.\'ments    will    be    made. 

The  riKht  is  reserved  to  reject  any 
:ind  all  bids  and  to  waive  technical  de- 
fects if  in  the  Interest  of  the  Exposi- 
tion  Compan.v. 

Plans  and  specifications  for  the 
work  may  be  obtained  from  tlie  Di- 
i*ector  of  Works."  Room  2fl7  Service 
Building.  EiUmore  and  Chestnut 
.streets.  San  Francisco,  by  depositing 
$50.00.  which  amount  will  be  refunded 
to  contractors  submitting  bona  fide 
bids.  All  persons  taking  out  plans 
and  failing  to  submit  bona  fide  bid.s 
will  forfeit  the  deposit  of  Fifty  Dol- 
lars  to    the    Exposition    Company. 

By  order  of  the  Building-:  an.! 
(-irouruls    Cc»mmittee. 

WILLIAM   H.   CROCKER. 

Chairman. 


I'HOI'OSAI.S     FOR     CANAI,     .S  riTMEiS. 

CANAL  CIRCULAR  764— Proposa  Is 
for  Electric  Ti'aveling  Crane-.  Steel 
Rail.  Angle  Bars,  Truck  Bolts, 
Switches.  Track  Frogs.  Ji.^  Plates. 
Track  Chisels.  Babbitt  .Vletal,  Poultiy 
N'ettlng.  Steel  Wire,  Ttps.  Screws, 
(^otters,  Hammers.  Wr-^ncu  I'arts,  Pipe 
Fittings.  Valves.  Saw.  Hingis,  Tackle 
KlfrfTirs.  Torches.  Laddrs.  Rakes.  Oars. 
Hose.  Silica. Sand.  FomJry  I'lr.y  i^l-ick 
Knamel  and  Lfimber. —  if!ii<?d  pnpo- 
sais  will  le  received  at  l:ie  .'.iric-.?  ..f  tiie 
.general  purchasing  o''^tcr.  Isthm'an 
C>-nal  Commission.  Wasli'n^'io'i.  I).  C. 
■;itll  IO:30  a.  111.  Mnr.-^Ii  2(i,  i;ii:i.  .-.  t 
wjiich  tiMie  they  will  be  opened  In  pub- 
y.n,  for  furnishing  th»  above  *nei-- 
tioned  articlts.  Bla  ivs  and  gcnci  il 
;  iformation'  relating  to  this  circular 
1  Xa  7ii-l )  may  be  obtai-i  d  fr'-ni  this: 
•tBce  or  the  offices  of  C-,^  iissi:-tn"t 
purchasing  agent.  10S6  North  Point 
street.  S<'n  Fiancisco  (;al.:  :i.s-'  from 
the  U.  .S.  engineer  ofHc^s  in  I'jc  follow- 
ing cities:  Seattle,  Wash.;  1  is  An-.;t- 
les.  Cal.  F.  C.  BOGGS.  major,  corps  of 
ci.ginee'-s.  V.  S.  arm.-.  ;;  imm-.i  ,,,-,r- 
.'  l;asin,g-  .■.*Scer. 


STORES  &  OFFICE  BUILDINGS 

SAN  FUAXCISCO— Stores  and  of- 
fices. 20  story  and  base.  Class  .A  con- 
struction. IL.'iOO.Oon.  Architect's  name 
wItliheUl.  Own'r.s,  represented  by 
Kern-Xeilan    Co..     316     Bush     St..    S.     F. 

The  reported  sale  of  the  .southeast 
corner  of  Market  and  Uli  streets,  a.-: 
:innounced  in  tlie  mornln.g  press,  has 
been  sulistanliated.  but  further  de- 
liiils  of  the  improvements  which  will 
go^on  this  million  dollar  corner  are 
given    for    the    first    time    In    these    col- 


umns. The  firm  of  Kern  &  Nellan,  316 
Hush  street,  through  whose  offices  the 
sale  was  made,  state  that  a  20  story 
Class  .\  office  building  la  to  be  erected 
at  a  cost  of  considerably  over  $1,000.- 
000.  It  is  further  stated  that  a  local 
architect  has  been  selected,  but  his 
name  will  not  be  disclosed  for  the 
pr  sent.  The  building  will  have  a 
frontage  on  Market  street  of  100  feet 
and  170  feet  on  -Ith.  The  buyers  are 
Eastern  capitalists,  and  have  an- 
nounced their  intention  of  spending 
far  over  a  million  dollars  on  the  struc- 
ture. The  first  nine  stories  of  the  new 
stiucture  will  be  occupied  by  a  com- 
pany contcolled  by  the  owners.  Ppe- 
liminarj-  s)tetches  provide  for  a  com- 
plete steel  frame  with  reinforced  con- 
crete walls,  floors,  etc.  Further  in- 
formation relative  to  the  name  of  the 
architect  and  details  of  construction 
will  he  given  in  these  reports -at  an 
■.  arly    ilate. 

(lAKLAXli.  CAL.— Stores  and  offices. 
L'  story  and  base,  lirick  and  steel.  $30,- 
OiiO.  Architect,  Clay  N  Burrell,  AI- 
liany  Bldg..  Oakland.  Owners.  Morris 
and  Muller.  This  building  has  been 
mentioned  hire  before  when  plans 
were  first  started.  There  will  be 
stores  on  the  first  floor  and  lofts 
above.  Interior  will  be  finished  in 
pine.  There  will  be  patent  store 
fronts,  modern  plumbing  and  electric 
work.  The  exterior  of  the  building 
will  be  faced  with  glazed  brick  and 
terra  cotta.  The  architect  is  now  tak- 
ing figures  for  th.e  brick  work,  terra 
cotta.    marble   and    tile    work. 

FRESNO,  FRESNO  CO..  CAL.— Stores 
and  offices.  2  story  and  base.  Cost  not 
stated.  Architect,  B.  J.  Farr,  Fresno. 
Owners.  H.  B.  and  W.  B.  Holland.  The 
building  will  cover  an  area  of  80x120 
feet.  The  first  floor  is  to  be  arranged 
for  several  stores  and  the  upper  floor 
for  modern  offices.  Interior  partitions 
will  be  of  hollow  tile.  There  will  be 
steam  heat.  Patent  store  fronts  will 
1  e  used.  The  exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
ap  in  the  hands  of  tlie  owners  who 
are  now  taking  figures  for  the  work. 
.  FRESNO.  FRESNO  CO..  CAL.— Stores 
and  offices.  3  story  and  base,  brick. 
$70,000.  Architect,  none.  Owner,  D. 
Yezdan.  Damir  Bros,  and  Tharpanian 
Bros..  Fresno.  The  building  will  be 
erectfd  at  the  corner  of  Kern  and  .1 
streets  and  will  cover  an  area  of  lOOx 
130  feet.  Several  large  stores  will  oc- 
cupy the  first  floor  and  the  upper  two 
stori:s  have  been  arranged  for  halls 
and  offices.  There  will  be  a  centra! 
le.iting  system,  elevator  service  and 
pine  trim.  The  exterior  of  tlv«  build- 
ing will  be  faced  with  pressed- brick. 
Plans  will  he  ready  for  figures  within 
a  day  or  two.  Bids  will  be  taken  by 
the   owners. 

LOS  ANGELES,  CAL.— Stores  and 
offices.  Class;  a  construction.  Cost 
not  stated.  Architect's  name  not  given, 
iiwner.  William  R.  Hearst  Mr.  Hearst 
liMs  ju.-^t  purchased  twelve  lots  at  the 
southwest  corner  of  lltli  and  Hill 
stre'Jts  at  a  cost  of  over  one  million 
dollars.  The  iirojierty  covers  an  area 
of  :;22x2n;  feet.  A  portion  of  this 
holdin.g  will  be  the  site  of  a  lar.ge 
Class  A  building  to  he  used  by  the  Los 
.\nsel   s    Exa.uiner. 

LOS  ANGELES.  CAL.— Offices.  S 
stoi-y  and  base.  Class  A  construction. 
Cost  not  sl.-ited.  Architects,  Mor.gan. 
Walls  .M  .Morgan,  Story  Bldg..  L.  A. 
Owner.  I.  W.  Hellman.  The  building 
will    be    erected    on    i.rnperty    ad.joining 


the  present  L  W.  Hellman  Building  on 
Spring  street.  Construction  will  be 
fireproof  throughout  with  hollow  tile 
liartitions  and  flooi'  slabs.  Interior 
finish  will  be  of  metal.  There  will  be 
steam  heat  and  'elevator  service.  a 
vacucm  cleaning  system  and  mail 
cluiles.  .Ml  window  frames  and  sash 
will  be  of  metal.  The  exterior  of  the 
building  will  be  faced  with  presssd 
brick.  Plans  are  complete  and  figures 
are    being    taken. 

PASADENA.  LOS  ANGELES  CO., 
('.'\L. — Stores  and  offices,  6  story  and 
liiise.  reinforced  concrete,  $100,000. 
Arcliitects.  Parkinson  &  Bergstrom, 
Security  Bank  Bldg.,  L.  A.  Owners, 
Citizens'  Saving  Bank.  This  work  is 
in  the  nature  of  an  addition  to  the 
liie.s  nt  one  story  building,  which  was 
iV  signed  to  carry  ten  storie.s.  The 
first  floor  will  be  occupied  by  the  bank. 
Upper  floors  will  contain  in  tlie  neigii- 
borhood  of  9.t  offices.  Interior  finish 
will  be  of  pine  and  hardwood.  Floors 
will  be  of  concrete.  There  will  be 
steam  heat  and  elevator  service.  The 
exterior  of  the  building  -will  be  faced' 
with  cement  plaster.  Plans  are  being 
prepared. 

SEATTLE.  WASH.— Stores  and  of- 
fices, 12  story  and  base.  Class  A  con- 
struction, $80(1.000.  Architects,  Bebb  & 
Mendel,  Denny  Bldg.,  Sfattle.  Owner's 
name  withheld.  None  of  the  particu- 
lars of  this  enterprise  have  been  given 
out  and  the  own-fr's  name  and  exact 
location  of  the  structure  cannot  be 
learned  at  this  time.  Announcement  of 
the  complete  details  of  the  building 
will   he  made  early  next  month. 

LA    GRANDE.    ORE.— Stores    and    of- 
fices.  3   stor.v  and  base,  brick   and   steel. 
Cost    not    stated.      Architects,    Whidden 
&:   Lewis.   Wilcox   Bldg.,    Portland.   Own- 
ers. N.  K.  West  and  C.  S  Jacobsen.     The 
building   will    be    erected   on    one    of    the 
principal      business      corners      in        La 
Grande   and   will   cover   an   area   of   GOx 
110   feet.      There   will   be   several    stores 
on   the  first  floor  and  a   number  of  mod- 
c  rn   offices  arranged   ensuite   on    the  tw-o 
upper   floors.   Plans   include   steam   heat, 
metal    window    frames    and      sash      and, 
patent     store     fronts.       Intrior     finish 
will    be    of    pine    and    marble.      The    ex-.- 
teiior    of    the    building    will      be      faced, 
wit!)     piessed     brick.       Plans    .ire     con-/ 
plel      and    figures    will    be    called    for   at' 


Contracts  Awarded, 

SEATTLE.  WASH. — Stores  and  of- 
Mc-es.  3  stor.v  and  base,  reinforced  con- 
crete. $70,000.  Architects.  Bebb  & 
Alendel.  Haight  Bldg..  Seattle.  Owner. 
CJeorge  W.  Fisher.  Contractors.  Peiir- 
.won  Construction  Co.,  New  York  Bldg.. 
Seattle.      Contract    price.    $70,000. 

SE.XttLE.  WASH.  —  Department 
store.  S  story  and  base.  Class  A  con- 
struction. $300,000.  .\rchitect,  ,Iohn 
Graham.  Lyon  Bldg..  S  attle.  Owner. 
The  Bon  Marclie.  Contractors.  Aldrich 
&  Hunt.  Central  Bldg.,  Seattle.  Con- 
tract   price.    $300,000. 

FRESNO.  FRESNO  CO.,  CAl.— Stores. 
1  story  and  base,  bric-k,.  $10,000.  Ar- 
c-liitects.  A.  C.  Swartz  *  Son,  Fresno. 
Owner,  .Mr.  McLaughlin.  Coiil  vac'tor. 
Have  Cowan,  ■•''resno.  Contiac-t  price, 
$10,000. 

FRESNO,  FRESXO  CO..  CAL.— Di- 
liart  uent  stoic.  3  story  and  base, 
i  lick  and  steel.  Cost  not  stated.  Ar- 
chitect. C.  A.  .Meussdoi-rfer.  1 1  uiubolclt 
Hank  nidg.,  S.  F.  '  ilwiicr.  !•:  cb.lls- 
chalk.  Contractor.  H.  A.  Il.uisin, 
Fresno.      Conlrail    price    not    slated. 
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SAN  FRANCISCO. 

Al'AK'lWnO.XT  ll(l|-S|.:-3  sldiy  :ilul 
bas>'.  fill  me.  Cost  not  stated.  San 
Praneisco.  ArrlutPol,  Milton  Licliten- 
steln,  II]  Klli.s  St..  S.  F.  Owner,  Hyme 
Jacobs.  Tlie  luiilcUng-  will  be  erected 
on  Jackson  street,  west  of  I.ocu.st,  and 
Is  desigrned  for  six  apartments  eacb  of 
wliicli  will  consist  of  six  rooms  and 
two  baths.  Interiors  will  be  finished 
to  suit  the  tenants  who  have  alread.v 
leased  the  suites.  There  w-ill  be  steam 
heat,  a  vacuum  cleaning-  syste  n  and 
dumb  waiters.  Much  hardwood  and 
tile  will  be  used.  All  suites  will  have 
wall  beds.  The  exterior  of  the  build- 
ing- will  be  covered  witli  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and    figures    are    being    taken. 

APARTMENT  HOUSK— .i  story  .ind 
base,  brick  and  steel,  |7.j,000'.  San 
Francisco.  .■Architects,  C.  M.  and  A.  F. 
Rousseau.  Monadnock  Bldg..  S.  F. 
Owners,  Calvin  E.  Knickerbocker  and 
A.  Boswick.  The  building  will  cover 
an  arfa  of  46Vix65>4  feet,  and  is  to  be 
arranged  for  a  total  of  45  apartments 
of  two,  three  and  four  rooms  each. 
All  suites  will  have  wall  beds  and 
iiiivate  tath.  Interior  will  be  finished 
n  pine  and  hardwoods  with  orna- 
mental plasttr  in  the  lobby,  reception 
liall  and  parlors.  There  w-ill  be  steam 
heat,  elevator  service,  a  vacuum  clean- 
ing system  and  hot  water  plant.  Bath 
rooms  will  have  tile  wainscot.  The 
exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  segregated  figures  are  be- 
ing   taken. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  $25,000.  San  Francisco. 
.\rcliitects,  Falch  &  Knoll,  Hearst 
Bldg.,  S.  P.  Owner,  Miss  D.  Loaiza. 
The  building  will  be  erected  at  the 
corner  of  Washington  and  Taylor 
streets,  and  is  to  cover  an  area  of  55x 
1-7V4  feet.  There  will  be  a  number 
or  two  and  three  room  apartmemts 
Willi  wall  beds  and  private  baths.  In- 
terior finish  will  be  of  pine  and  hard- 
wood. Plans  include  steam  heat  and 
a  hot  water  system.  Tile  will  be  used 
in  the  baths.  iAn  attractive  lobby 
and  entrance  has  been  designed.  The 
exterior  of  the  building  will  be  cov- 
ered with  rustic  and  metal  lath  and 
plaster.  Plans  are  complete  and  fig- 
ures are  being  taken  'by  the  architects. 
APART.MBNT  HOUSE— 3  story  and 
liase.  frame,  $1'4,000,  San  Francisco. 
Architect,  none.  Owner,  F.  W.  Lur- 
maftn,  1760  Hyde  St.,  S.  P.  The  build- 
ingr"  -will  be  2714x123  feet  with  twelve 
apartments  of  three  rooms  and  bath 
each.  Interior  finish  will  be  largely 
of  pine.  Some  elm  panels  will  be  used. 
There  will  be  steam  heat  and  a  hot 
water  supply  system.  All  suites  will 
ha\e  -wall  beds.  Tile  floors  will  be 
used  in  the  baths  and  entrance  lobby. 
The  exterior  of  the  building  will  be 
covered  with  brick  veneer  and  cement 
plaster  on  metal  lath.  Plan?  are  in  tlie 
bands  of  the  owner  and  the  work  will 
i  e  done  by  Day  L.abor.  He  is  now  iiui  - 
eiiasing-    all    materials. 

APARTMENT  HOUSE— 3  stor;  and 
lase.  frame,  $21,000.  San  Francisco. 
.\rcliitect,  E.  Kollofrath,  Phelan  Bldg., 
S.    F.      Owner's    name    withheld.      The 


I'liil'liiig  will  be  erocrted  al  the  eorner 
of  Buchanan  and  Herman  streets,  and 
iias  been  arranged  to  contain  fifteen 
■-Mites  of  two  and  three  rnom.<i  each. 
.\ll  apartnients  will  h;Lve  wall  beds 
ami  private  hath  rooms.  Interior  fin- 
ish will  be  of  pine  throughout.  Baths 
will  have  tile  wainscoting.  A  central 
heating  system  will  be  installed.  The 
exterior  will  be  covered  with  cement 
pla.=  ter  on  metal  lath.  Plans  are  being 
prepared. 

FIRpS  HOUSE— 2  sloiry  and  ba^e, 
brick  and  steel,  ?3:i,000.  San  Francisco. 
.Vriliitect,  Architectural  Dept.,  Tem- 
porary City  Hall,  S.  F.  Owners.  City 
and  County  of  San  Francisco.  Plans 
for  Engine  House  No.  24,  which  is  to 
be  erected  at  the  southwest  corner  of 
Hoffman  avenue  and  Alvarado  street, 
are  complete  and  bids  will  be  opened 
b.\-  the  Board  of  Public  Works  on  April 
2nd.  The  exterior  of  the  building  will 
be  faced  with  pressed  brick  and  terra 
i-otta.  Interior  will  be  finished  in  pine 
and  hardwood.  ,  There  will  be  special 
plumbing  fixtures  and  electrical  equip- 
ment. Steam  heat  will  be  installed. 
Plans  can  be  secured  from  the  Depart- 
ment   of    Architecture. 

FACTORY—]  story,  steel  and  frame, 
$4,000.  San  Francisco.  Architect,  none. 
Owners,  West  Coast  Iron  Works,  549 
Monadnock  Bldg.,  .S.  F.  This  building 
h  IS  been  designed  for  a  steel  furnace 
soed.  Some  structural  steel  will  be 
used  and  the  exterior  will  be  covered 
with    corrugated    iron.      Plans   are   com- 


plete   and    the    work    will    b 
Day     Labor. 

TUNNEL,    CONSTRUCTU)N 
vating    and    concrete    work, 
stated.         San       Francisco. 
City       Engineer.       Owners. 


[■    done    by 

—  Exca- 
Cost  not 
Engineer. 
City  and 
County  of  San  Francisco.  The  Board 
of  Public  Works  will  open  bids  on 
April  9th  for  the  construction  of  the 
Stockton  Street  Tunnell  from  Sutter  to 
Sacramento  streets.  The  work  will 
probably  cost  in  the  neighborhood  of 
a  million  dollars  when  complete. 
Complete  information  can  be  secured 
from  the  City  Department  of  Engi- 
neering, Temporary  City  Hall  Bldg. 
The  official  proposals  appears  in  an- 
other column   of  this   issue. 

FLATS — 2  story  and  base,  frame, 
$7,500.  San  Francisco.  Architect.  C. 
O.    Clausen,    Phelan    Bldg..   S.    P.   Owner, 

E.  Davis.  A  two-story  frame  building 
now  occupying  the  property  will  be 
altered  to  contain  six  modern  flats  of 
fou)-  and  five  rnms  each.  The  work 
will  include  new  plumbing,  e^lectric 
Work,  iiliiistering,  interior  trim  anel 
pine  and  hardwood.  Gas  grates  w-ill 
be  installed.  Tlie  exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter and  rustic.  Plans  are  complete 
ami     a     contrai't     will     be     awarded     at 

1-'L.\TS — 2  story  and  base,  frame, 
J^.OOO.  San  Francisco.  Architect,  none. 
Owner.    David    Condon.   418S    20th   St..   S. 

F.  The  building  will  be  erected  at 
tlie  corner  of  lOth  avenue  and  C  street, 
and  is  to  cover  an  area  of  28x80  feet. 
The  first  floor  will  be  arranged  for  a 
store  and  upper  floor  for  two  or  more 
Hals  of  four  and  five  rooms.  Interior 
will  be  finished  in  pine  and  hardwood. 
Ti't     exterior    of    the    building    will    be 
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■ivrTcd  >Mlli  ru.-ll.-.  plaiiH  arc  in'  llip 
bamls  of  the  owner  and  the  work  will 
I..-  done  by   Day  Lnlior. 

<'ITV  H.XLI, — CImhh  a  conslructluM. 
»l..-.iHi,c(««.  .s,n  FrniiclHco.  Artliltee*« 
liaki-well  ti  Driiwn,  S.ll  Kearny  St.,  S 
I-".  Owners,  city  and  County  of  .Sail 
Fr;iiicl.«co.  Bids  are  now  beluK  culled 
for  un  Ibe  first  of  the  conlrads  In  ron- 
necllon  with  the  conHtru<-lloii  of  the 
new  City  Hall.  Bids  w|ll  be  openeel 
on  .March  inth  for  the  excavntln«  anil 
Blading  of  the  site.  I'lanii  are  nearly 
coinpb  te  for  other  parts  of  the  work 
and  bids  will  be  advertised  for  within 
a  few  weeks.  All  contracts  wlH  b?  let 
throujfh  the  office  of  the  Board  of  Pub- 
lic   Works. 

HOSPITAL  ADDITION— I  story  and 
base,  reinforced  concrete.  $18,000.  San 
Francisco.  Architect,  ConsH-ucllng 
Quartermaster's  Dept..  U.  .S:  A..  Kort 
Mason.  Owners,  United  Slates  Govern- 
ment. Plans  and  specifications  have 
been  completed  for  the:  construtllon 
of  a  one-story  addition  to  the  Letter- 
man  General  Hospital  at  til*  Presidio. 
Bids  will  he  taken  through  the  Con- 
structing Q.  .VI.  Department  at  Fort 
Mason  within  the  next  few  day.s.  An 
official  proposal  will  appear  in  these 
columns   shortly. 

HOTBI^— 7  story  and  base.  rein- 
forced concrete.  Cost  not  stated:  San 
Francisco.  Architect.  M.  .Mattanovlch, 
David  Hewes  Bldg.,  S.  F.  Owner.  Mrs. 
.Vlary  Heffcrman.  This  building  has 
been  mentioned  in  these  columns  be- 
fore when  preliminary  plans  were 
started.  The  structure  is  to  be  erect- 
ed at  the  southeast  corner  of  Geary 
and  Williams  streets,  and  will  cover 
an  area  of  55x87  feet.  The  entire  first 
floor  will  be  given  over  to  an  attrac- 
tive entrance,  lobby,  offices  and  par- 
lors. Upper  floors  w-ill  be  arranged 
for  about  90  guest  rooms,  all  of  which 
will  have  connecting  baths.  Plans  in- 
clude steam  heat,  elevator  service,  a 
vacuum  cleaning  system  and  hot  water 
supply.  Interior  finish  will  be  of  pine 
and  hardwoods.  The  exterior  of  the 
building  will  probably  be  faced  with 
cement  plaster.  Con.''truction  will  be 
carried  out  by  the  firm  of  Beach  & 
Hefferman.    David    Hewes    BIdgr.,    S.    F. 

HOTEL — 5  story  and  base.  brick 
and  steel.  Cost  not  stated.  San  Pran- 
eiscov  Architects,  C.  M.  and  A.  P. 
Rousseau.  Monadnack  Bldg..  S.  P. 
Owner.  Theo.  Rults.  The  building  will 
be  erected  at  the  corner  of  Pine  and 
Leavenworth  streets,  and  will  cover  an 
area  of  37x87  feet.  Interior  finish  will 
be  of  pine  and  hardwoods.  There  will 
be  in  the  neighborhood  of  90  rooms 
and  baths.  The  building  will  be  heat- 
ed h.v  steam.  There  will  be  eleva- 
tor service  and  a  vacuum  cleaning 
system.  Lobby  and  parlors  will  be 
finished  in  hardwoods  and  ornamental 
plaster.  The  exterior  will  he  fac*d 
with  pressed  brick.  Plans  are  being 
l^repared. 

HOTRI. — 2  story  and  base.  frame. 
$22.0(10.  San  Francisco.  Architects, 
Dunn  &  Kearns.  Monadnock  Bldg..  S. 
P.  Owner.  Mrs.  Klla  May  Burke.  The 
bulliling  will  be  arranged  for  stores 
on  the  first  floor  and  about  50  Kuest 
rooms  on  the  upper  floors.  There  will 
be  a  number  of  baths.  Plans  Include 
steam  heat  and  a  hot  water  system. 
Interior  will  be  flnlshed  In  pine 
throughout.  Tile  will  be  used  in  tlie 
bathf.  The  exterior  will  be  covered 
with  cement  plaster  on  metal  lath. 
Patent  store  fronts  are  speclfled.  Plans 
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tukoi.  by   11...  ar.-hlteots.                                        .■»... S;u.       K.  a.uis,  u.         Ar.l.U.cl  s  t/XpOSlllOn  LtOmpSny 

forop.l     coiuTete,     »7fi.00li.       Snii     Fiiiii-  l.y    Kfi  n-Npil.iii   Co.,   :in;    Hush   St..   S.  F.  I  InPfl^    MftflV    r  lOTIirt^G 

ol.s.-o.      An-hll.-.l8.    Miller    &    CoI.n...snll.  Tl.«    ri.i.on.-.l    ^>0r    .,{      tl,e      .southeast  Vyi/tllO   ITIQIIJ    llgUICd. 

Uck    HlilB.,    S.    R      Ownors.    Prior    !•;.-;-  lorm-r    of    .Market    anil     llli    slreets,    a.«  

tate.      The    liiillilliiK    will    lip    imccIimI    al  anrimiiiced    in    IIk'    iiioriiiiisf    press,    has  Work   on   llie   t!:<liicatianal   liiilldius  At. 

the     iiortlMVfst    oornor    of       ICddy      anil  lu'en    ..^uli.stantiatPd.-  hut    further   details  Irai-l.s     LnrKe     Number    of    Biadem. 

.Musun    .^trcet.s    and    will    covor    a    ion-  of    Ihi     iniprovi'iuonl.s    wliUli    will   go   on  l.nnge    &    Uergstroiii    Low. 

..'Idcralili-    Kroiind    area.      The    first    Hour  Ihi.s  million  dollar  corner  are  given   for  

will  runtalM  five  stores  and  the  hasc-  the  llrsl  time  In  these  columns.  The  l^ids  tor  the  Palace  of  Education 
nient  a  large  cafe.  Upper  floors  will  lirni  of  Keiii  &  Ncilan,  Sir.  Bush  street.  were  received  March  11th  hy  the  Build- 
he  divided  Into  .s.'i  guest  rooms,  all  of  througli  whose  otnces  the  sale  was  ing-  and  Grounds  Committee  of  the 
which  win  have  connecting  hath  made,  state  that  a  20  story  Class  A  Panama -Pacific  International  Exposi- 
rooms.     There   will   he   steam   heat,    ele-  office  hullding  is  to  be  erected  at  a  cost  tion. 

vator   service,   a   vacuum   cleaning   sys-  of    consideraWy    over    $1,000,000.      It    is  This    building      will    be    a      one-story 

tem  and  hot  water  supply.     .Metal   win-  further    stated    that    a    local    architect  structure,    sixty-five    feet    high    to    the 

dow   frames  and  .«ash   will  he  used.   In-  has    hi  en    selected,    hut    his    name    will  main    cornice,    and    will    have    a    dome 

terlor    will    he    finished    In    pine,    hard-  not    he   disclosed    for    the    present.      The  eighty-two    feet    across,    which    will   be 

wood    and     ornamental     plaster.       Tile  huikling  will   have  a   frontage  on   Mar-  one   hundred  and  twenty   feet  from  the 

and    cement    will    he    used    In    the    hath  ket   street   of   100   feet   and    170   feet   on  floor. 

rooni.i.      Exterior    of    the    building    will  4th.      The    buyers    are    Eastiern    capital-  It    will    contain    205,100    square      feet, 

he    faced     with     white     cement    plaster.  isls.    and    have    announced    their    inten-  It   will  be   394x526   feet. 

Plans   are    nearly    ready    for   figures,  tion    of    spending    far    over    a    million  Its  western  front  will  face  the  Palace 

HOTEL — 2     story       and       base,     brick  dollars   on    the  structure.  The   first  nine  of    Fine    Arts.      Its    eastern    front    will 

and    steel,    »25,000.      San   Francisco.    .\r-  stories    of   tlie    structure    will    be    occu-  face    upon    the    west    South    Court   and 

ohltects.    McDougall    Bros..    Russ    BIdg.,  pied    by    a   company    controlled    by    the  the    court    of    Four    Seasons. 

S.   F.     Owner.   I.   Steinhart.     The  build-  owners.      Preliminary      sketches      pro-  The      building      must    be      completed 

Ing    is    to    be    erected    on    Sutter    street  vide    for   a    complete    steel    frame    with  within  two  hundred  days  after  the  con> 

near     Leavenworth,     and     will     he     air-  reinforced    concrete    walls,    floors,    etc.  tract  has  been  signed.     Bliss  &  Favllle 

ranged    for    stores     on     the    first    floor  Further     information     relative     to     the  a'e   tlie   architects. 

and     rooms    above.       Interior     will    ibe  name    of    the    architect    and    details    of  Three    sets    of    bids     were    received: 

finished     in     pine     throughout.       Therq  construction   will   be  given  in  these  re-  First   for   the   erection   of   the   building, 

will   be  several  bath   rooms,    which    will  ports  at  an   early   date.  lumber  to   be  furnished   by  the   Exposi- 

have    composition    floors.      A    hot    water  COXCESSION      BUILDING   —    Frame  tion  Company;   Second,  for  the   erection 

system     and     steam     heat     will     be     in-  construction,    $15,000.      San      Francisco.  of  the  building,   lu.nber  to  be  furnished 

stalled.      The    stores    will    have    patent  .\rchitect,    G.    .Alljert   Lansburgh,    Gunst  Ijy    the    contractor,    and    third    for    the 

fronts.      Exterior    of    the    building    will  Bldg..    S.    F.      Owners,    Orange    Blossom  plumbing    in    the    building. 

be     faced     with     pressed     brick.       Plans  Co.       Plans    for    a    concession    building  Conatruotlon     (Lumber     by     Expoaltlon 

are    being    prepared.  covering  an   area  of   60x80   feet  are  be-  Company.) 

HOTEL — 7  story  and   base,   brick  and  ing  prepared.     The  building  will  he   oc-  Lange    &    Bergstrom $198,691 

steel,     $125,000.       San     Francisco.       Ar-  cupied   by    the   famous   Orange    B'     ,som  F.   Rolandi    336,000 

chltects.  Bliss   &   Favllle.    Balboa    Bldg..  Candy   Co.    and   is   unique   in    its   design.  Fred    P.    Fisher 255,000 

S.   F.     Owner,   Robert  L.  Coleman.   This  a    large    amount    of    art    glass    will    be  Reese    &    Rountree 237,500 

building   is   to  be   erected   in    the   north  used.      Exterior    will    be    covered    with  Strehlow,    P^-eese& Peterson  207.500 

line    of    Sutter    street,    between    Taylor  cement    plaster.      Plans    will    be    com-  E.    A.    Hettinger 208,900 

and  Jones  streets.  There  will  be  in  the  pleted   shortly.  McLaren     &    Peterson 224,846 

neighborhood    of    150     rooms,    all     with  EDUCATIONAL       BUILDING — Frame  John    Monk     270,000 

private   baths.      The   owner    will    occupy  construction.       Cost     not       stated.       San  H.    Fisher     254.842 

the     top    floor,     which     is    to    he    hand-  Francisco.      ,\rehitects,    Bliss   &   Favllle.  Commary-Peterson   Co,    Inc.    249.415 

somely   furnished.   Plans   Include   steam  Balboa    Bldg.,   S.   F.     Owners.   Panama-  J.   Lawrence   Brown 315,000 

heat,    elevator    service,    hot    water    sup-  Pacific    International       Exposition      Co.  fonstructlon     (Lumber    by    Contractor) 

ply,    vacuum    cleaning    system    and    all  Bids   were   opened  on  .March  11th    bv   the  Lange    &    Bergstrom $266,324 

other     modern     conveniences.       Interior  Buildings    and    Grounds    Committee    of  F.     Rolandi     429.000 

will   be   finished   in    pine,    hardwood   and  the    Panama-Pacific    Exposition    Co.    for  Reese    &    Rountree 318,500 

tile.      All    bath   xooms    will    have    com-  the     construction     of     the    Educational  Strehlow,     Freese& Peterson   268,785 

position    floors    and    tile    wainscot.      Be-  Building,    which    will    form    one    of    the  John    Monk     359,000 

sides    the    guest    rooms    there    will    be    a  important    parts     of    the     1915     Exposi-  H,     Fisher     317  937 

large     office     and     lobby     and     parlors.  tion.      Lange    &    Bergstrom    were    low  J-   I^wrence   Brown 380,000 

The    exterior    of    the    building    will     be  men  and  will  probably  be  awarded   the  Plumblne. 

faced    with    pressed    brick.       Plans    are  contract.      The    building   is   a   one    story  Herman    Lawson    $15,412 

"^^"rf    UXrr'^J^  -r^^-,  frame    structure    covering    an    area    of  Wittman,   Lyman   &   Co 16.197 

OIL  HOUSE   EQUIPMENT— Cost     not  205.100    square    feet.      Bids    were    taken  Frederick   W  Snook  &  Co....    16,200 

stated.      San    Francisco.      Engineer.   De-  for    the    construction    with    lumber    fur-  The    Turner    Co 14  779 

partment    of    Engineering,     Temporary  nished  by  the  Exposition  Companv,  for  Robert    Dalziel    Jr •  IS.'soO 

city    Hall    Bldg..    S.    F.       Owners,    City  the  construction   with   lumber  furnished  Alexander    Coleman    15  500 

and    County    of    San    Franci.sco.      Plans  by    the    contractor,    and    for    the    pluhb-  John  G.   Sutton  &  Co 15,853 

he    rear?"^rT  V°' • '^'^    ,°''   '"'"'^   ^'  '"^-     ^  complete   list  o     all    figures  ap-  Frank    J.    Klimu 16,307 

the   Geary    Street    -Municipal    Car    Barns  pears     under     San      Francisco     in      this  J.   Loon»yCo 15  647 

have    been    completed    and    figures    are  issue. 

now  being  taken  by   the  Board   of  Pub- a ♦ 

'in    T'f^^'    ,>f"^'    '"'"'"'     ""^"^"^       ""  NOTICE  FOR  BIDS.  /-"W,       D  *  J        /\                     J 

April    2nd.      Plans   can   be   secured    from                                         I  ilfV     KtHQ   I  InPtlAn 

the    Engineering    Department.  Notice    is    hereby      given    that      THE  ^                       VpCIICU. 

RESIDENCE  -   2      story      and      base,  HOTEL    PL.\CER '  COMPANY    will    ?e^  „         .     .                

frame,    $2,800.      San    Francisco.      Owner  ^eive     bids    for    the     construction    of     a  """«•"  "•  Public  WorkN  Openea  BIda  For 

T.    Bergquist,    3931    21st   St.,    S.    F.      The  '^'^"'^'^■Vf  w"'*^'    building,    to    he    located  A     Large    .%niount    ot    Street    Work 

dwelling    has    been    designed    for   a    six-  COUNTY.  "cALlPORNHv'^in'  acc^rdaJfc"?  ""''   ^"^   Reaervolr. 

room    house    with    bath.       Interior    will  "'"h    Plans    and    specifications    adopted  ' 

be  finished  in  pine  and  redwood  Oak  '«f?^,"'  company.  Besides  bids  for  a  large  amount  of 
floors  will  be  used  in  the  principal  found^.''t  the 'Snowfng''p!ac?s'  ™'''  ''"  ''"■"  ^'°''^  """^  ^'■•«*'  P^^""^  «°"'-«« 
rooms.  There  will  be  open  fire  place  -'^t  Auburn  Lumber  Co.,  .Auburn  Cal  ^^'"''  "P^"*^*^  Wednesday  afternoon  by 
and  brick  mantel  in  the  living  room  ■  ^^^  Builders'  Exchange,  San  Fran-  *'ie  Board  of  Public  Works  for  the  con- 
Tile  will  be  used  in  the  bath  room  and  '■'aT'  Contractors-  Association  =incrn  ^"-"ction  of  a  large  reinforced  con- 
kitchen.  Exterior  of  the  house  will  be  mento.  Cal.  Association.  i5acra-  crete  tank,  which  is  to  be  erected  on 
covered  with  cement  plaster  on  metal  .^^''^^  " '"  '^^  received  up  to  (i  o'clock  J""^s  strc.  |.  between  Sacramento  and 
lath.  Plans  are  complete  and  the  TT"*''c?mDa'r"v'"rese,*I'-  '""•.,  ,  Clay  s  tree  I.-  Nine  sets  of  figures  were 
work  will  be  done  by  Day  Labor.  -iect  anv  or  all  bids  submittfd  '  ''*^"  ''*<^«'^«^<'  for  this  work.  The  Central 
STORES     AND     OFFICES— 20      story  HOTEL    PLACER    CO.MPANY.  Construction    Company    submitting    the 

S.   G.   Watts,   Secretary.        ('•)  lowest  figures  at  $27,300.      Bids  for   fur- 
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ii;;  iil]»cs.  vaU'i's  ;iMil  >pccl;il.s  for 
tank  were  also  recei\ed  at  llie 
time.  The  lowest  bids  wore  sub- 
Itloii  by  me  Union  Macliinery  Co.  tor 
I'LISH  and  that  lli»n  was  otlieiaJIy 
iiicil  llie  contract.  N'o  action  wa.s 
■i\  with  the  bids  for  constriiclinK 
(o  taiilt  and  tills  iiuc.slioii  will  bo  oon- 
(lereil  a!  the  next  nueting  of  the 
t>ard  of  Public  Works. 

»ini»<TiM"«lnK     Con'erelc     'I'unk. 

Karl     Elniiardt     $39, .100 

Central    Construction   Co 27,300 

'Nelson   &   Bauer    30,750 

Commary-Petersoii    Co 40,534 

!•'.    Roland!    40,959 

i.Monson     Bros 39,8,S4 

i.  F.    W.    McClenahan 38,998 

.State    Construction    Co 40,772 

■  William    Bruce    44,995 

Vulven,    PlpeM    und    Fittinsii. 

fiiion    Machine   Co $11,186 

.Main    Street    Iron    Works 13,300 

[  Coiripressed    Air    Mchnry    Co.   14.4S6 


BIJILDII«U    SUPKRINTENDBIMT. 

dacken,  Edwr.  E.  General  building 
superintendent,  architectural  and 
structural;  supervision  of  any 
class  of  building  construction.  Ex- 
pert in  leinforced  concrete,  in- 
cluding cost  data,  design,  floor 
load,  quantity  surveying,  etc.  Ad- 
dress 568  Golden  Gate  Ave.  Phone 
Franklin   7619. 


Building  Contracts  Awarded 
San  Francisco. 


Owner  ^:«»iitroctor 

Podesta      Devencenzi 

HKalian      Reardon 

Berggwist      Owner 

Conlan      Conlan 

Mohertee      Mohertee 

S  F   Casket    Healy 

Pacific   Co   Syrup.  .Bluxome 

Bannan      Mager 

De    Barnardi    Ratto 

Flood      Conlin 

Same     Pac    Mf g 

.Same     Sutton 

Same     Gladding 

Hirsch      Finlayson 

Rulfs     Johanson 

Knick'erbocker      ..Boswick 

Cannon      Cannon 

Frank      Frank 

Bacchini      Machi 

Stephens     Allen 

Donovan      Wynne 

Fuclis     Rodstrom 

U    S    Steel    Owner 

Ficila     Birchill 

Besson      Guillon 

McLeod     McLeod 

Pope     Talbot 

Rapp      Lorenzen 

Maier      Linden 

Un    Pacific    Salt Wallen 

Gantner     Lindgren 

Same     Same 

RItv    &    Reb Brode 

Sarne    La    Torres 

Sar^ne      Sutton 

Same    Pacific    Ext 

Franklin     Rlty .  . .  .Oberteld 

Same     Leaf 

Same     Nafl    lee 

Same     Otis    Elev 

Same     Peterson 


Amit. 

5000 

lOOO 

2800 

1900 

500 

lOOU 

1951 

6S45 

6145 

169SU 

2964 

12790 

73CO 

3968 

11000 

75000 

1000 

1250 

1000 

800 

800 

SOO 

600 

1000 

400i 

1000 

1500 

500 

74(111 

3400 

5995 

106167 

1335 

3300 

3120 

3500 

29847 

4500 

2905 


PATENTS 


promptly  olitained  OR  HO  FEK.  Trmlc-Marka, 
Caveats.  C-.p^riehts  niid  T^l>e'»  rt-ffistercd. 
TWENTY  TEARS- PRACTICE  liifh.  »!  refjrtncM. 
8«od    D-.ode'      dlietch    or    photo,    for    lr,'e    report 

on     patentnoilitv.       All     l.tninese     <■ i^l.o.tial. 

HAND-BOOK  rREE       Eipl>iose>orrtl>iiie      TelU 


i  Obtain  and  Sell  J 


Will  r«v.  Ho 


Get  a  Pan 


aanie 

l^trseii 

YiiuiiK 


.Ke 


945 
946 
947 
948 
949 
950 
951 


958 
959 
960 
961 


968 
969 
970 
971 
97' 
973 
974 
975 
976 
977 
978 
979 
980 


<  Kllinni 

Crotlicrs 

C.n-hiaiu-     .Moller 

I"    P    1    Hxp Lehnei- 

Samp     Paratlino 

Same     Flliin 

Same     Healy 

Finocchio     I'aKano 

Hlueter    ' .Vlaundrell 

Keenan     Keenun 

Same     Same 

Same     ijame 

Same     Same 

Same      Same 

Same      Same 

Smith      SmHh 

Laphai.n     Lapham 

Heise     Siestel 

Fpiedmaji      Owne-r 

Kalinowsky      Owner 

Phipps     Grahn 

Ferroggiaro     Carraro 

Solomons      AUeigh 

Ins    Ex     Maroln 

Same     Marble 

Schmid      Ploeger 

Da   San    Martino  .  .  .  .  Ferroni 

Samuels     Hannah 

Cal    Cable    Co Coburn 

Penziner     Johnson 

Pac    Gas    &    Elec ..  .Graham 
Pac    Oil    &    Lead.  ..  .Decker 

Gray      Leight 

Same     Same 

Dyar      Tyler 

Same      Same 

Miller     Binet 

Same      Same 

Same     Same 

West    Co.=t    Iron Owner 

Knudsen      Owner 

.lohnson     Johnson 

Blum      Blum 

Karnigen      Owner 

Condon     Condon 

Hamerton      Hamerton 

Schwartz      Schwartz 

Light      Light 

U    S    Steel Owner 

Hapland      Haijland 

Cochran     De    Guerre 

Peterson      Peterson 

Frecehtle     Tyler 

Dunn     Healy 


7601) 

KS,"> 

li3UII 

36911 

14511 

146511 

.'illOd 

7680 

3408 

12500 

9600 

3235 

4  GOO 

4000 

4000 

4000 

7000 

70001 

2000 

2500 

400 

400 

1000 

630 

500 

7on: 

2430 
1500 
3110 
4340 


7870 
6017 
1850 
1850 
4000 
4000 
4000 
4000 
4000 
4000 
1400 
1S50 
2800 
400 
8000 
500 
60l1 


1000 

13500 

5000 


(880)      XO.   14  WAYNE  PLACE.     Three- 
story    and    basement    frame    flats. 

Owner Mr.   Podesta.   10   Wayne  PI.. 

San    Francisco. 
Architect  ..  .J.    Devencenzi. 
Contractor.  .J.    Devencenzi,    1069    Union. 
San    Francisco. 

COST,  $5000 


(SSI)      W   BAKER  75  S  Greenwich.   One 
story   frame  store. 

Owner Mrs.       M.       Skahan,        2837 

Baker,   San   Francisco. 
.Architect  .  .  .None. 

Contractor.  .P.  J.  Reardon,   2837  Baker, 
San  Francisco. 

COST,    $1000 


I8S2)      S   JUDAH    82    E    8th    Ave.      Two- 
story   and   basement  frame  dwelling. 

Owner T.      Berggwist,    3931       21st, 

San   Francisco. 
Architect  ..  .None. 
Days    work.  COST,    $2800 


(S83)  E  NAPLES  130  N  Persia.  One- 
story  and  basement  and  attic  frame 
residence. 

Owner Edw.        J.        Conlan,        1933 

Howard.    San    Francisco. 

Architect  . .  .None. 

Day's    work.  COST.    $1900 


1SS4)      NO.     332       TWENTIETH       .\VK. 
Raise  and  repair  residence. 

(Twner R.  E.  Mohertee.  Premises. 

.\rchitect  .  .  .None. 

I  lavs  work.  COST,  $300 


E.  H.  Williinu 


Chilroer  Muodajr 


Munday  &  Williams 

Attorneys-al-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Gate* 

Telephone  Kearny   2622 

616  Phelin  Building,        Sin  hrinoltoo 


"wner S.    F.   Casket   Co..    P 

Arciatect  . .  .None. 
Contractor.  .Thos.     Healey,     178 
ket,  San   Francisco. 

COST.    $1000 


.Vlar- 


IS861  CO.MG.  AT  PT  SO  W  from  NW 
Cor.  .Sansome  and  Gold  N  128-9xW 
59-2i4.  All  work  for  alterations  and 
extension  to  present  three-story  re- 
inforced concrete   building. 

Owner Pacific    Coasi      Syrup      Co., 

721  Sansome    Si  n  Francisco 
Engineer  ..  .Iii.lw.   1..   Soule,   >;onadnoc'i 

Bldg.   San   Fr.nc>co. 
Contractor.  .BIu.<ouie      &      Co..    Mona]- 
nock    Fldg.,    Sai    Francis.;). 
Filed   Mar.   10,  '13      Dated  Mar.  10.  '13. 
On    1st   of  each    month   coin.   April 

1,    1913 75% 

Usual    35   dav5.    25% $4899.25 

TOT.M-  COST.  $19,597.00 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.      Plan.s  and  specifications  filed. 


(887)  W  HOWARD  90  S  20th  29-10x95. 
All  work  except  gas  fixtures,  mantels 
and  shades  for  two-story  and  base- 
ment frame  (4)   flats. 

Owner Catherina    C.    Bannan,    2953 

21st.    .San    Francisco. 
.\rchitet  t  .  .  .None. 
Contractor.  .Mager     Bros..      110     Jessie. 

San    Francisco. 
Filed  Mar.   10.  '13.     Dated  Mar.  8,  03. 

Frame    up    $1711 

Brown    coated    1711 

A()cepted     I'll 

Usual    35    days 1712 

TOTAL  COST.  $6845 
Bond,  none.  Limit.  100  days  after  Mar. 
10.  Forfeit,  none.  Plans  and  specifica- 
tions filed. 

(888)  E  STOCKTON  11L--S  N  Green- 
wich N  25xE  100.  All  work  for  three 
story   and    basement    frame    flats. 

Owner Paul     De       Bernard!,       1720 

Stockton.    San    Francisco. 


SS5)      NO.     623       GUERRERO.         Raise 
roof   and   erect   gallery. 


Thii  Trode-Mark 
ftamped  on  any  ■ 


ni    "Perfec: 
red  panel. 


Next  time — Get  a  panel  thai  il  ai  "i«xxl" 

al  it  !«  Famoul aik  for  the  Wyfcro,  and 

you  will    tlion    know  what  perfect  panell 

""white  Bros. 


5th  I  Branran  Sts. 


San  Fraiolioo 
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Cut  out  the  co^ 
of  curved  form  work 


You  can  now  siwciiy  curved  or  arclicil  cocsli  uction — admittedly  the 
strongest  ty|)e — witliout  the  prohibitive  cost  of  form  work. 

Tliis  expense  is  no  longer  necessary.       Eliminate  it  entirely  by  using  a 
reinforcement  which  is  also  a  centering. 

Draw  your  plans  on  stronger,  lighter  lines,  save    money  for  your  client 
and  give  freer  scope  to  your  own  artistic  ideas,  by  sj)eeif}iug 


■'Self-Sentering"  is  a  new  form  ot  exi)auded  metalf  or  concrete  work  and 
general  fireprooting.  It  is  a  combined  reinforcement  and  ceuteiing, 
which  can  be  used  with  economy  anti  advantage  in  all  classes  of  build- 
ings, for  roofs,  floors,  walls,  ceilings— practically  every  form  of  con- 
crete construction. 

"Self-Sentering"  is  made  regularly  in  .sheets  2«"  wide  and  up  to  14' 
long;  or  cuived  in  the  factory  to  any  desired  radius. 

The  Standard  Fireproofing  Reinforcement 

.  Roofs  constructeil  witli  "Stdf-Seutering"  are  the  lowest  costccjiicrete  roofs 
that  can  be  built,  requiring  only  2"  of  concrete.  Floors  to  carry  heavy 
loads  can  Iw  planned  with  arched  slab  construction  withmit  form  work 
up  to  12'  spans.  Suspended  CeiUngs  may  be  built  with  supports  5' 
between  centers.  Partitions  only  2"  thick  are  strong,  rigid  and  \o^^  in 
cost,  if  built  with  "Self-Senteriug". 

Write  For  Our  "Fireproofing  Handbook" 

We  will  be  gla<l  to  send  you  a  complijneutary  co]i\   on  ri'quest.      It  ..- 
handsome  80-|.age  illustrated  book,  published  for  Architects   Engineei, 
and  Contiactors.     It  will  give  you  coiu'i..ely  all  the  facts  you  want  t. 
have  regarding  "Self-Senterin"'  . 


TheLilley  &Thurston  Co. 

RIALTO  BUILDING,  SAN  FRANCISCO 


IS  a 


THE  KLIMM  APARTMENTS 
San  Francisco 


Salficld  c'i  Kohlberg,  Architect 
San  Francisco 


Building  and  Industrial  News 
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PLATE  A 


NEW  HIGH  SCHOOL  NEARING  COMPLETION 
Salt  Lake  City 


Eldredge  &  Chesebro,  Architects 
Salt  Lake  City 
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Send  for  sample  copies 
The 

I  "Daily  Pacific  Builder." 

Issued  Daily,  $1.00  Per  Month. 

''Building  and 

Industrial  News" 

Issued  Weekly.  $3.00  Per  Year. 

The 

L  A.Larsen  Construction 
Reports. 

Issued  Daily.     Terms  on  application. 

560  Mission  St.    San  Francisco 


Frank    Neidick 

Carpenter   and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San    Francis'  o 

As  d  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  lias 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  hijh  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstraiion  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


Tchitect  .  .  .C.       O.       Clausen,        Phelan 

i  Bldg.,  San  Francisco. 

iontractor.  .Ratto      &      Giannini,       232 

'  Hartford,   San   Francisco. 

illed  Mar.   10.  '13.     Dated  Feb.  4,  '13. 

Frame    up    $1400 

Brown    coated    1600 

Completed   and   accepted 1600 

Usual     35     days 1545 

(  TOTAL   COST,    $6145 

ond,  Guarantee  bond  in  favor  of  own- 

k     Sureties,   O.   Giannini   and   Louis   S. 

toss.      Limit,    70    days.      Forfeit,    none, 
lans  and  specifications  filed. 
NOTE: — First    report    Marcli    5th,    No. 

12. 


Payments    san 


as    above 

TOTAL  COST,  $2964 
Bond,  Guaranty  bond  in  favor  of  own- 
er. Sureties,  Fred  H.  Beaver  and  J. 
D.  Hannah.  Limit,  60  days.  Forfeit, 
$25.      Plans   and    specifications    filed. 


I'rogressive    pa.vmeiits    uf 75% 

Usual    35    days $1000 

TOTAL  COST,  $3968 
Bond,  $1984.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  90 
days  from  March  15.  Forfeit,  none. 
Plans  and  .specifications  filed. 


(S91)      HEATING    AND    VENTILATING 

system,   etc.,   on   above. 
Contractor.  .John    G.    Sutton     Co.,      243 

Minna,    San    Francisco. 
Filed  Mar.   10,  '13.     Dated  Mar.  4,  '13. 

Payments    same    as    above 

TOTAL  COST,  $12,790 
Bond,  Guaranty  bond  in  favor  of  own- 
er. Sureties,  John  G.  Sutton  and  Wm. 
P.  Scott.  Limit,  120  days.  Forfeit, 
none.      Plans   and   specifications   filed. 


(891) 


^89)      N  BROADWAY    6S-9  W  Webster 

.  W  148-9xN  275.  Copper  flashings, 
gutters,  cornice,  metal  covered  doors, 
window    frames,     skylights,     louvres. 

1  ventilators,  asphalt  and  gravel  root, 
etc.,  for  two-story  Class  "A"  resi- 
dence. 

'wner Jas.   L.   Flood. 

irchitecC  ..  .Bliss    V&     FavlUe,     Balboa 
Bldg.,    San    Francisco. 

'ontractor.  .Conlin   &   Roberts,   410   Na- 
toma.  San  Francisco. 

"lied   Mar.    10,   '13.     Dated  Mar.   4,  '13. 
Payments    on    1st    of    each    month 
commencing    April    1.    1913    of..      75% 

Usual   35   days,    25% $4245 

TOTAL   COST,    $16,980 

iond.    $8500.        Surety.      Pacific      Coast 

'asualty   Co.     Limit.   90   days.      Forfeit. 

25.      Plans    and    specifications    filed. 


MIS- 
etc. 


Co.. 


(892)      COLORED       ENA.MELED 
sion    tile    for    roof,    special    til 
on   above. 
Contractor.  .Gladding        McBean 
Crocker  Bldg..  S.  F. 
Filed  Mar.    10.  '13.      Dated   Mar.   i,  '13. 

Payments    same    as    above 

TOTAL  COST.  $7360 
Bond,  Guerunty  bond  in  favor  of  own- 
er. Sureties.  P.  McG.  McBean  and 
Atholl  McBean.  Limit.  July  1.  Forfeit. 
$25.      Plans    and    specifications    filed. 


PINE  37-6  E  Leavenworth. 
Three-story  and  basement  frame 
apartments. 

Owner Theodore      E.    Rulfs.       1360 

Hyde.    San    Francisco. 
Architect  ..  .A.    F.    &    C.    M.    Rousseau. 
441    Monadnock    Bldg.,   S.   F. 
Contractor.  .J.      Eric      Johanson,      2726 
20th,  j5an   Francisco. 

COST,    $11,000 

(895)  W  LEAVENWORTH  63  N  Ellis. 
Five-story  and  basement  brick  and 
steel   frame    (45)   apartments. 

Owner Calvin  E.   Knickerbocker  & 

A.  Boswlck,  143  2nd,  S.  F. 
Architect  ..  .A.    F.    &    C.    M.    Rousseau. 
Monadnock    Bldg..    S.    F. 
STEEL — Dyer  Bros..  17th  and  Kansas 
Day's  work.  COST.  $75,000 


890)      EXTERIOR    FRAMES    &    SASH. 
etc..  on  above. 
^ontractort.  .Pacific       Mfg;.       Co).,      ni 
Stevenson.    San    Francisco. 
■^Ued  Mar.  10,  '13.     Dated  Mar.  4,  '13. 


(893)  N  BROADWAY  97-6  E  Franklin 
E  27-6xN  137-6.  Alterations  and  ad- 
aitionsi  except  painting  for  two- 
story  and  basement  frame  flats. 

Owner Mrs.       Leopold       Hirsch 

(Emily).      16SS      Broadway. 
San   Francisco. 
Architect  ..  .Mohr    Bros.,    Pacific    Bldg.. 

San   Francisco. 
Contractor.  .M.   M.   FInlayson,   24J!)   Val- 

lejo,    San    Francisco. 
Filed  Mar.  10,  '13.     Dated  Mar.  8,  '13. 


(896)      NO.    263S   TWENTF-SIXTH   AVE 
One-story  and   basement  frame  dwlg. 

Owner K.  Cannon,  Premises. 

.Architect  . .  .None. 

Contractor.    A.    F.    Cannon,    Premises. 

COST.    $1000 


(897)      S    EDINBURGH    250    W    Brazil. 
One-story  and  basement  frame  dwlg. 

Owner A.    B.    Frank.    4601    Mission. 

San   Francisco. 
Architect  . .  .None. 
Day's    work.  COST.   $1250 


(■898)      N    INGERSON    S50    E    Jennings. 
One-Story  and  basement  frame  dwlg. 
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u«  ncr A.   Uaccliinl. 

.Arcliltect  . .  .None. 

Contractor.  .A.       Marclil,     19       Hedonda, 
San   Francisco. 

COST,  »iono 

(SSI9)      N    MISSION      27-10   W      Niagara. 
One-story  frame  store. 

(jnnir S,    Stephens,    Premises. 

Architect  . .  .None. 

Contractor.  .Allen    Bros.,    4525    Mission, 
San   Francisco. 

COST,    $800 
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(9nu)     NOS.    1679-Sl    ELLIS.     Alter,    re- 
pair and  add  to  stores. 
Owner Lizzie     M.     Donovan,     San 

Jose,    California. 
Architect  . .  .None. 
Contractor.. N..    P.  Wynne,     3490     18th, 

San  Francisco.     COST,  $800 


(9011      NO.   173  ANDERSON.     Move,  add 
two   rooms  and  concrete  foundation. 

Owner George   Fucli.s.   Premises. 

Arcliitect  . .  .None. 

Contractor.  .C.      Rodstroni.    220      Gates, 
San  Francisco. 

COST,    $800 


(902)  S  TWENTIETH,  bet  Delaware 
and  Bay.  Remove  and  erect  new 
brick    stable. 

Owner U.    S.    Steel     Products    Co., 

Rialto  Bids.,  S.  F. 
Arcliitect  . .  .None. 
Pay's   work.  COST,   $600 

(903)  NO.  2645  BAKER.  Move  and 
add  to  dwelling. 

Owner Ida  M.  Ficila.   Premises. 

Arcliitect  . .  .None. 

Contractor.. J.  Birchill,  1155  Turk,  S.  F. 
COST,    $1000 


(904)      NO.    232    PIXLEY    AVE.      Add    2 
rooms  and   erect  barn. 

Owner A.   Besson,    Premises. 

Architect  . .  .None. 

Contractor.  .F.  Guillon;  5S  John,  S.  F. 

COST,   $400 


.(905)      SE    CALIFORNIA     AND     HYDE. 
Alter  and  add  to  dwelling. 

Owner John   A.    McLeod,    Premises. 

Architect  ..  .Kidd      &      Anderson,      251 

Kearny,  San   Francisco. 
Day's    work.  COST,    $1000 


(900)      W    EMBARCADERO    45   N   How- 
ard.    Repair  roof  and  extend  wall. 

Owner Pope     &     Talbot,     3rd     and 

Berry,    San    Fi'anclsco. 
Architect  ...O'Brien  &  Werner,  68  Post, 

.  San  Francisco. 
Day's  work.  COST,    $1500 


(907)      NW    MINNA    50    E    Second.      In- 
stall  electric   sidewalk   elevator. 

Owner John  Rapp, '1461  Page,  S.  F. 

Architect  ...None. 

Contractor.  .J.  T.  Lorenzen,  430  Steiner, 
S.    F.  COST,    $500 


lloiul.  Guaranty  bond  ill  favor  of  own- 
er. Sureties,  Michael  Rooney  and  John 
G.i.-saretto.  Limit.  90  days.  Forfeit, 
none.      Plans  and  vpeoitications   tiled. 


(908)  W  FILLMORE  24  N  Plxley  N  24 
xW  100.  All  work  except  light  fix- 
tures and  shades  for  three-story 
frame   store   and   apartments. 

Owner Carl    Maier. 

Architect  ..  .Banks      &      Copeland,      333 
Kearny,    San    Francisco. 

Contractor.  .Wm.      Linden,    110      Jessie, 
San   Francisco. 

Filed  Mar.  11,  '13.     Dated  Mar.  10.  '13. 

•Jnd    story   joists    in    place $1425 

Inside   brown   mortar   on 1375 

White    coated     1375 

Accepted     1375 

Usual    35    days 1850 

TOTAL  COST,    $7400 


iliou)  N  SACRAMENTO  200  E  Drunim 
N  59-9xE  25.  Carpentry,  joinery, 
liardware,  glazing,  tinning,  gal- 
vanized iron,  roofing,  electric  wiring, 
painting,  whitewasliing,  plumbing, 
sewering  and  gas  fitting  for  three- 
story  and  basement  Class  "C"  loft 
building. 

Owner Union       Pacific       Salt    Co.. 

46  Sacramento,  S.  F. 

Architect  ..  .O'Brien    Bros,    Inc.,    Clunie 
Bldg.,    San    Francisco. 

Contractor.  .A.    M.    Wallen,    110    Jessie, 
San   Francisco. 

Filed  Mar.  11,  '13.     Dated  Mar.  11,  '13. 

Roof    rafters    set $850 

Roofed,    rough    floored,    plumbing 
roughed  in  and  galv.  iron  set....   850 

Completed    and   accepted 850 

Usual    35    days 850 

TOTAL  COST.  $3400 

Bond,    none.      Limit,    40    days.      Forfeit, 

$7.50.     Plans  and  specifications  filed. 


(910)  S  MISSION  146-6  W  Tenth  W 
102-10  S  80  W  27-4  S  SO  E  130-2  N  160. 
Excavation  ^n,d  grading  for  five- 
story     manufacturing     building. 

Owner Gantner   &   Mattern  Co.,   SO 

Geary,   San   Francisco. 
Architect  ..  .Geo.     W.     Kelham,     Shreve 

Bldg.,    San    Francisco. 
Contractor.  .Lindgren     Co.,     Monadnock 

Bldg.,   San    Francisco. 
Filed    Mar.    11,    '13.      Dated    Feb.    7,    '13. 
Payments  as  work  progresses..      75% 

Usual    35    days Balance 

TOTAL  COST,  $5995 
Bond,  none.  Limit,  30  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


(911)  REINFORCED  CONCRETE,  MA- 
sonery,  granite,  carpentry,  lath  and 
pilaster,  sheet  metal,  roofing.  Iron 
work,  painting,  plumbing,  glazing, 
rolling  shutters,  vault  lights  and 
metal  sash  on  above. 

Contractor.  .Lindgren     Co.,     Monadnock 
Bldg.,   San   Francisco. 

Filed  Mar.  11,  '13.     Dated  Feb.  7,  '13. 

Payments    same    as    above 

TOTAL  COST,  $106,167 

Bond,    $53,100.      Sureties.    J.    H.    McCal- 

lum  and  J.  W.  Shouten.     Limit,  170  days 

Forfeit,   none.     Plans  and  specificatiorts 

filed. 


IJonUiiig    <t   Insurance   Co.'    Limit,    iioiio. 
Forfeit,   none.     Plans  and   specifications  , 
filed.  . 


(914)  HEATING    WORK    ON    ABOVl!!. 
Contractor.  .John      G.    Sutton    Co.,      243 

Minna,    San    Farnicson. 

Filod   Mar.    11,   '13.      Dated  . 

Payments    same    as    above 

TOTAL  COST,  $3120 
Bond.  $1600.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  noneV  Forfett,  ' 
none.     Plans  and  specifications   filed. 

(915)  ELECTRICAL  WORK  ON  ABOVE 
Contractor.  .Pacific     Fire     Extinguisher 

Co.,   507   Montgomery,   S.  F. 
Filed  Mar.  11,  '13.     Dated  Mar.   1,  '13. 

Payments    same    as    above 

TOTAL  COST,  $3500 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications   filed. 


(9161  N  O'FARRELL  .37-6  E  Larkin 
N  137-6XE  68-9.  Carpenter,  brick, 
concrete,  lumber,  roofing,  stairs, 
patent  chimneys,  structural  steel 
and  iron,  glass,  painting  and  tile 
work  for  four-story  and  basement 
brick    stores   and   apartments. 

Owner Franklin    Realty      Co.,      79 

Clementina,    San    Francisco 

Architect  ..  .August   Nordin,    Mills    Bldg 
San    Franicsco. 

Contractor.  .Chas.  Oberfeld,   402   Kearny 
San    Francisco. 

Filed   Mar.   11,  '13.     Dated  Mar.   7,  '13, 
On   1st  and   15th   of  each   month     75?i 

Usual    35    days 25?! 

TOTAL   COST,    $29,84'i 

Bond,     $14,923.50.       Sureties,     Harry    H 

Falk  and  M.  D.  Cohn.     Limit,  August  1 

Forfeit,    $15.        Plans   and   specifications 

filed. 


(912)  NE  TURK  AND  FILLMORE  N 
275xE  130.  Ornamental  iron  work 
for  four-story  and  basement  rein- 
forced concrete  apartment  and  store 
building. 

Owner Realty     &     Rebuilding  Co. 

1>y      Macdonald      &      Kahn, 

Rialto  Bldg.,  San  Francisco 
Architect  ...Miller     &     Colmesnil,     Lick 

Bldg..   San   Francisco. 
Contractor.  .Erode      Iron       Works,       31 

Hawthorne,  S.  F. 
Filed  Mar.   11,  '13.     Dated  Mar.   6,  '13. 
Payments    10th    of    each    month     75% 

3«   days    nfter 25% 

TOTAL  COST,  $1335 
Bond,  $670,  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  none. 
Forfeit,  none.  Plans  and  specifications 
filed. 

(913)  PAINTING    ON    ABOVE. 
Contractor.  .Frank      La      Torres,       "237 

Mission,    San    Francisco. 
Filed  Mar.  11,  '13.     Dated  Feb.  17,  '13. 

Payments    same    as    above 

TOTAL  COST,  $3300 
Bond,      $1650.        Surety,     Massachusetts 


(917)      LATHING     AND     PLASTERING, 

staff   work,    etc..   on   above. 
Contractor.  .Leaf  &  Kaiser. 
Filed  Mar.  11.  '13.     Dated  Mar.  7,  '13. 

Brown     coated     $180i 

Completed,    except    patching....    112: 

Completed     451 

Usual     35     days 112 

TOTAL  COST.  $4501 
Bond,  $2200.  Surety,  Aetna  Accident  i 
Liability  Co.  Limit,  30  days.  Forteit| 
$15.      Plans    and    specifications    filed. 


(91S)  ELECTRICAL  WORK  ON  ABOVr 

Contractor.  .National      Elec.      Co..      10| 

Turli,    an    Francisco.  I 

Filed  Mar.  11,  '13.     Dated  Mar.  7,  '13.     ! 

Roughed     in     $  95! 

Completed   and   accepted 122 

Usual     35    days 721 

TOTAL  COST.  $290| 
Bond,  $1452.50.  Surety,  Pacific  Coas. 
Casualty  Co.  Limit,  20  days  fo! 
roughing  and  Iti  days  for  finishlnii 
Forfeit,  $15.  Plans  and  specific.ntlor.l 
filed.  I 


(919)  ONE    ELE'^TRIC       PASSENGE 
elevator    on    alove. 

Contractor.  .Otis     Elevator     Co.,     Beac 

and  S  ockton,  S.   F. 
Filed  Mar.  11,  '13.     Dated  Feb.   19,  '13. 

Shipping   of   engine 

Engine    in    posit  ion 

Usual    35    days Balani 

TOTAL  COST.  $16: 
Bond,  limit,  forfeit,  none.  Plans  ar 
specifications   filed. 

(920)  STEAM    HEATING    SYSTIC.M    0 
above. 

Contractor.  .  Peter  ;on-Jamcs      Co..      7 

Larkin,    San   Francisco. 
Filed  Mar.   11,  '13.     Dated  Mar.   7,  '13. 
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i|i»  •     inustied     III $fiOii 

finipleted     754 

sua]    35    days 319 

TOTAL  COST,   $1673 

<v!t;.50.     Sureties       J.   H.   Wrislit 

s.  Uijuffer.     Limit,  lo  days  after 

iij;   in  and  10  days  after  finisliine-. 

f.ii.    $15.      Plan.s    and    specilications 


HI      .MARBLE    &    TILE    ON    ABOVE, 
■i  ir.i.  lor. .  Josepli   Musto  Sons-Keenan 
Co.,    535    Nortli    Point,   S.    F. 
Pid  Mar.    11,  '13.     Dated   Mar.   i.  '13. 
3t  and  15th  of  each   month....      75% 

sual    35    days 25% 

TOTAL  COST,  $755 
3  id,  none.  Limit,  30  days.  Forfeit, 
lie.     Plans  and   specifications   filed. 


645 


MILL    WORK    ON    ABOVE, 
actor.  .California     Mill      Co., 

Bryant,   San   Francisco. 
Mar.  11,  '13.     Dated  Mar.  7,  '13. 

1st    of   each    month 75% 

al    35    days.. 25% 

TOTAL   COST,    $7289 
$3644.50.        Surety,    R.      Herring. 
.  as  fast  as  required.  Forfeit,   $20. 
and  specifications  filed. 


;3)      SHEET      METAL      WORK      ON 
bove. 

piitractor.  .Morrison     &   Co.,   769     Mc- 
Allister,   San    Francisco. 

Fed  Mar.   11,  '13.      Dated  Mar.   7,  '13. 

Iain   cornice    completed $400 

;.'orapleted     650 

.  Jsual    35    days 350 

TOTAL    COST,    $1400 

End,   none.  Limit,   without  delay.  For- 

f.t,  $10.     Plans  and  specifications  filed. 


(4)      PLUMBING.     DRAINAGE      AND 
ras  fitting  on  above. 

[ntractor..Gus    May,    3670    18th,    S.    F. 

fed  Mar.  11,  '13.     Dated  Mar.  7,  '13. 

Vll   pipes   roughed   In $2850 

Completed     2850 

Jsual   35   days 1900 

TOTAL   COST,    $7600 

End,    $3800.      Sureties,   Matilda   May   & 

[.bella  Kirby.     Limit,  20  days  for  fin- 

I'lng.     Forfeit,  $20.     Plans   and  speci- 

Fitions   filed. 


eS)     OIL       BURNING       EQUIPMENT 
>n  above. 

tntractor.  .Fess    System    Co.,    220    Na- 
toma,   San    Francisco. 

Hed  Mar.  11,  '13.     Dated  Mar.  7,  '13. 

ranlt  and  piping  installed $225 

completion   of   installing   burners  270 

Usual   35   days 190 

TOTAL   COST,    $6185 

Iind,   limit,   forfeit,   none.        Plans   and 

feecificatlons  filed. 


'26)  SE  POST  AND  JONES.  Plumb- 
ing, gas  fitting  and  sewering  for  six- 
story  and  basement  brick  apartments 
and    stores. 

'vner Niels   Larsen   by   L.   C.   and 

I  Chris  Larsen,  62  Post,  S.  F. 

.•chitect  . .  .None. 

'•ntractor.  .H.  J.  Perazzi,  2237  Leaven- 
worth, San   Francisco, 
led  Mar.  12,  '13.     Dated  Mar.  4,  '13. 

Roughed    In    $2400 

Completed  and   accepted 2325 

Usual    35    days 1575 

TOTAL  COST,  $6300 
;)nd,  limit,  forfeit,  none.  Plans  and 
■eclflcations,  none. 


H:i:!   DcvL^nlc 


n.iiiii 


Ai-.iilt.  .1  ..  .Uoss   &    Diirsi 

fornla,   .San    KraiiclRcn. 
(■'■nli:irtnr.  .  P'rank    .1.    Klhiini.    221    Oiik. 

San     Franilsco. 
Fiiocl    .Mar.    12,  'K!.      Hated   Mar.   4,  'i:!. 

All    work    roughed    In 1763 

('ompleted    and    accepted 1000 

Usual    35    days 925 

TOTAL  COST.  $3690 
Bond,  $2000.  Sureties,  David  Lyons  and 
Jeremiah  Donovan.  Limit,  as  fast  as 
possible.  Forfeit,  $20.  Plans  and  specl- 
fication.s   fil-d. 


27)  N  O'FARRELL  80  W  Devisadero 
W  195  N  137-6  E  150  S  25  E  25  S  25 
E  20  S  81-6.  Sewering  and  plumbing 
for  two  and  three-story  reinforced 
concrete  brick  bakery. 


(928)  NO.  1415  FILLMORE.  Placing 
new   front  on   new   store. 

Owner loe  Shoong  &  Co. 

Architect  ..  .C.    M.    Cook,    Rialto    Bldg., 

San   Francisco. 
Contractor.  .R.    A.    Crothers,    1200    First 

Ave.,  San  Francisco. 
Filed  Mar.  12,  '13.     Dated  Mar.  11.  '13. 
Rough      carpenter,      marble      and 

glass    in    $725 

Usual    35    days 725 

TOTAL  COST.  $1450 
Bond.  none.  Limit.  10  days.  Forfeit, 
$12.     Plans  and  specifications   filed. 

(929)  N  SACRAMENTO  102-6  B  Baker 
E  35xN  127-8%.  All  work  for  three- 
story  frame  store  and  apartments. 

Owner Mrs.  A.  F.  Cochrane,  Mor- 
gan Hill,  Santa  Clara  Co., 
California. 

Ross   &   Burgren,   310  Cali- 
fornia.   San    Francisco. 
Fred    Miller,     225    Dolores, 
San    Francisco. 
Filed  Mar.  12,  '13.     Dated  Feb.  24,  '13. 

1st    story    joists    on $2985 

Roof    rafters    on 2000 

Brown    coated    2000 

White  coated    2000 

Completed   and   accepted 2000 

Usual     35     days 3665 

TOTAL  COST,  $14,650 
Bond,  $7325.  Sureties,  A.  W.  Thornton 
and  J.  P.  Leonard.  Limit,  none.  For- 
feit,  $5.     Plans   and   specifications   filed. 


Architect  . 
Contractor 


(930)     EXPOSITION    SITE.      Loam    for 

exposition    gardens. 
Owner Pamana-Pacific         Interna- 
tional   Exposition   Co.,   Ser- 
vice   Bldg.,    S.    F. 
Architect  . .  .None. 
Contractor.  .Frank     Lehner,     292     Hth. 

San   Francisco. 
Filed  Mar.   12,  '13.     Dated  Mar.   3,  'IS. 

As    work    progresses.. 75% 

Usual    35    days 25% 

TOTAL  COST,  $5000 
Bond,  $2500.  Surety,  National  Surety 
Co.  Limit,  290  days.  Forfeit,  none. 
Plans  and  specifications  filed. 


(931)      BARK   AND  TRIM   PILES.  SUP- 
ply  and  apply  parafllne  paint  preser- 
vative to  piles  of  freight  slip. 
Contractor.  .Paraffin*  Paint  Co.,   34    1st. 

San   Francisco. 
Filed  Mar.   12.  '13.     Dated   Mar.   5.  'IS. 

Payments    same    as    above 

TOTAL  COST,  $7680 
Bond,  $5000.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  90  days. 
Forfeit.  $10.  Plans  and  specifications 
filed. 


•  •I    llallliii.,! 
$15.         l-lHIl^ 
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Hid    specllhullonn 


i^i.'iS)     Rock   seawall  L\  CONNEC- 
tliMi    with   freight   slip  and  dock. 

Contractor.. Ilealy-Tllil.ltts   Conslr.   Co., 
9    .Main.   San    Francisco. 

Filed   .Mar.    12.  MS.      Dated  .Mar.   . 

Payments    same    as    above 

TOTAL  COST,    $12,500 

Bond.    $7000.      Surety.    Globe    Indemnity 

Co.     Limit,   60  days.   Forfeit.   $25.   Plans 

and   specifications   Hied. 


(932)   CONSTRUCTION    OF    ROADWAY 
adjacent    to    Service    Building. 

Contractor.  .Fiinn  &  Treacy. 

Filed  Mar.  12,  '13.     Dated  Mar.  5,  '13. 

Payments    same    as    above 

TOTAL  COST,  $3405 

Bond,    $2000.      Surety,    American    Bond- 


1934)  E  GRANT  AVE  68-9  S  Union 
68-9xS  137-6.  All  work  except  gas 
fixtures  and  window  shades  for  two- 
story  and  basement  frame  building 
(bowling  alley  and  stores). 

Owner G.,    A.    and    B.    Flnocchlo    & 

S.  Fllpo. 

Architect  . .  .None. 

Contractor.  .B.  Pagano.  48  Allen.  S.  F. 

Filed  Mar.   12.  '13.     Dated  Mar.   12,  '13. 

Frame    up    $2400 

Brown    coated    2400 

Completed    and    accepted 2400 

Usual    35    days 2400 

TOTAL   COST.    $9000 

Bond,  Guarantee  bond  In  favor  of  own- 

er.     Sureties,  A.  L.  Cicerone  and  G.  De- 

vincenzl.        Limit,    120    days.        Forfeit. 

none.      Plans   and   specifications   filed. 


(935)  N  BUSH  88-6  E  JONES  49x137-6. 
Painting,  decorating  and  papering 
for  six-story  and  basement  Class  "C" 
concrete  and  steel  frame  building. 

Owner E.   L.    Hueter,    816    Mission. 

San    Francisco. 

Architect  ..  .Grace     Jewett.     604   Mont- 
gomery,   San    Francisco. 

Contractor.  ,H.     Maundrell,     568    Hayes. 
San    I  I  ancisco. 

Filed  Mar.  12,  '13.     Dated  Mar.  12.  '13. 
Exterior    has     received    priming 

coat     $  500 

Interior  and  exterior  has  received 

2nd    coat    650 

Exterior  and  Interior  finish  com- 
pleted      : :  1275 

Balance  25%  on  entire  completion 

TOTAL   COST.    $3235 

Bond,  none.     Limit,  none.     Forfeit.   $20. 

Plans  and  specifications  filed. 


1 936)      N'  HAYES  110  E  .Masonic.     Two- 
story    and    basement    frame    flats. 

Owner C.    J.    &      W.    J.      Keenau, 

Hayes   &   M.isonic,   S.   F. 
Architect  . .  .None. 
na.\-'s    work.  COST.    $4000 


(937)      N   HAYE^  85    B   Masonic.     Two- 
story    and    basement    frame    flats. 

Owner C.    .1.    &      W.    J.      Keenan. 

Hayes    &    Masonic,   S.   F. 
Architect  . .  .None. 
Day's   work.  COST,    $4000 


(9SS)      N    HAYEKS    120    W    Central    Ave. 
Two-story   and   basement    frame   flats. 

Owner C.    J.    &      W.    J.      Keenan. 

Hayes  &   Masonic,   S.  F. 
Architect  . .  .None. 
Day's   work.  COST.   $4000 


(939)  N    HAYES    145    W    Central    Ave. 
Two-story  and  basement   frame   flats. 

Owner .C.    J.    &      W.    J.      Keenan. 

Hayes  &   Masonic.   S.   F. 
Architect  .  .  .None. 
Day's   work.  COST,   $4000 

(940)  N   HAYES    1J5    W    Central    Ave. 
Three-story  and  basement  frame  flats 

Owner C    J.    &      W.    J.      Keenan, 
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Arch  I  tec  I 
nay's   wn 
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ik. 


COST.    $700n 


1941)      N    HAYES    170    W    Central    Ave. 

Three-story   and   basement   fra.me    (C) 

Hats. 

Owner C.    J.    &      W.    J.      Keenan. 

Hayes   &   Masonic.   S.   F. 
Architect  . .  .None, 
nay's  work.  COST.   $7000 


(942)  E  CORBETT  NO.  777  Corbett 
Ave.  Two-story  and  basement  frame 
dwelling. 

Owner H.    W.    Smith.    777    Corbett 

Ave..    San    Francisco. 

Day's   work.  COST.   $2000 


(943)      E   TWELFTH   AVE    275   S   Anza. 
Two-story  and  basement  frame  dwlg. 

Owner A.    R.   Tjapbam. 

Architect  .  .    None. 

Day's  work.  COST.  $2500 


(944)  NW  SIXTEENTH  &  RONDEL. 
Alter    and    repair    saloon. 

Owner J..D.  Heise,  Premises. 

Architect  . .  .None. 

Contractor.  .John   Siestel.   2246   Mission. 
San    Francisco. 

COST.    $400 

(945)  NO.  3604  XHSSION.  Finish 
dwelling. 

Owner Freidman   Bros. 

Architect  . .  .None. 

Day's    work.  COST,    $400 

(946)  E  CHARTER  OAK  150  N  Silver. 
One  and  one-half-story  and  base- 
nifnt    frame    dwelling. 

Owner Otto        Kalinowsky,         209 

Charter  Oak.  San  Francisco 
Architect  .  .  .None. 
Day's   work.  COST.    $1000 


(947)  E  ANDERSON  200  S  Jarboe. 
Concrete  foundation,  new  roof  and 
add   one   roo.m. 

Owner .1.      Phipps.    465      Anderson, 

San   Francisco. 
Architect  r..None. 

Contractor.  .Wm.    H.    Grahn.    300S    Har- 
.    rison.  San  Francisco. 

COST.   $650 


(94  8)      NO.    14    NEPTUNE.       Raise    and 
add  to  residence. 

Owner J.    Ferroggiaro,    Premises. 

Architect  . .  .None. 

Contractor.  .Carraro    &  XTo..   750   Fclton. 
San    Francisco. 

COST.    $300 


(949)NOS.    3121-23    BRODERICK.      Add 

and    repair   residence. 
Owner.... L.      J.    Solomons.      Metropolis 

Bank   Bids.,   S.   F. 
Architect  . .  .None. 

Conaractor.  . Vanderford  &  AUeigrh,  1422 
Franklin.    San   Francisco. 

COST.    $700 

(950)  SW  CALIFORNIA  &  LEIDES- 
dorfE.  Concrete  pipe  tunnel  connect- 
ing Insurance  Exchange  Building 
with  Merchants'  Exchange  Building. 

Owner The     Insurance     Exchange 

CoiTipany. 
Architect  ..  .Willis    Polk    &    Co.,    Mer- 
chants'     Exchange       Bldg.. 
San    Francisco. 
Contractor.  .Markle    &    Roberts. 
Filed  Mar.  13,  'IS.     Dated  Mar.   8.  '13. 
Payments  on  1st  of  each  month     75% 

Usual    3ri    days 25% 

TOTAL  COST,  $2450 
Bond,      $1225.        Surety,      Massachusetts 


r.i.n.liiiK  *^-  In--^ 
1,  '13.  Forfeit, 
licallons   tiled. 


Limit.    .Vki.v 
s  and  speci- 


19511      CONCRETE      PUMP      FOUNDA- 
tion   and    trench    in     Mercliants'     Ex- 
chan.ge    IJuilding-. 
Contractor,  .ilarkle    &    Roberts. 
Filed   .Mar.    13,   '13.     Dated   Mar.   S,   '13. 

Payments    same    as    above 

TOTAL  COST,  $1500 
Bond,  $750.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  May 
24,  '13.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


(952)  W  OAKGROVE  AVE  200  N  Bry- 
ant. Carpenter,  sheet  metal,  concrete 
'and  plumbing  for  two  and  partly  3- 
story   frame   work   shop   building. 

Owner John    Schmid,    327    Bryant, 

San   Francisco. 

Arcliitect  . .  .J.    M.    Ploeger. 

Contractor.  .J.    M.    Ploeger,      3265      26th, 
San   Francisco. 

Filed  Mar.  13,  '13.     Dated  Feb.  14.  '13. 

1st  floor  joists  on $777.50 

Ready   for  sheet   metal 777.50 

Completed    and    accepted 777.50 

Usual    35    days 777.50 

TOTAL  COST,   $3110.00 

Bond.   none.      Limit,   as   fast  as  possible. 

Forfeit,  none.      Plans  and  specifications 

filed. 

NOTE: — First    report    Feb.     19th     No. 

590. 


(953)  S  CHESTNUT  104-9  W  Taylor 
32-9x145  All  work  except  concrete 
for  foundation,  basement  floor,  ter- 
razzo  steps  and  mosaic  floor  for  two- 
story   and   basement  frame   flats. 

Owner P.   and  L.   Da   San   Martino. 

931  Chestnut,  S.  F. 

Architect  ..  .Louis      Mastropasqua,      580 
Washington,  San  Francisco 

Contractor.  .G.    Ferroni      &      Son.      3045 
Octavia.  San   Francisco. 

Filed  Mar.  13,  '13.     Dated  Mar.  11,  '13. 

Frame  up  and  roof  on $1085 

1st    coat    plaster    on 1085 

Completed   and   accepted 1085 

Usual    35    days 1085 

TOTAL  COST,   $4340 

Bond.    none.      Limit.    90    days.      Forfeit. 

none.     Plans  and  specifications   filed 
NOTE:— First    report    Feb.     19th     No. 

5SS. 


(954)  S  SUTTER  137-6  E  Polk  E  27-6 
xS  120.  All  work  for  one-story  and 
basement    reinforced    concrete    bldg. 

Owner The    D.  Samuels  Realty  Co. 

Engineer  ..  .L.  M.   Hausmann. 

Contractor.  .Jesse    D.    Hannah,    Monad- 
nock    Bldg..    San   Francisco 

Filed   Mar    13  '13.     Dated   Mar.   1   '13. 
Reinforced    shell    completed.  .$1543.25 

Roof   completed    1543.25 

Completed  and  accepted 1543.25 

Usual    35    days 1543.25 

TOTAL  COST   $6173.00 

Bond.    none.      Limit,    90    days.      Forfeit. 

$3.     Plans  and   specifications   filed. 


(955)  S  CALIFORNIA  137-6  W  Hyde 
W  S2xS  66.  Concrete,  brick,  lumber, 
labor,  mill,  tar  and  gravel  roof,  tin- 
ning, glass  and  rough  hardware  for 
two-story  addition  to  pre&ent  car 
house. 

Owner California  St.  Cable  Ry.  Co. 

Premises. 
Arcliitect  ..  .G    A.   Dodge,    Rialto   Bldg., 

San  Fr.mclsco. 
Contractor.  .Ira  W.  Coburn  Inc.,  Hearst 

Bldg.,    San    Francisco. 
Filed  Mar.  13.  '13.     Dated  Mar.  12,  '13. 
1st  story  joists  In  place $2200 


K<Ki(   rafters   in    place Jj 

Accepted     J2 

Usual   35   days    22  j 

TOTAL   COST.   $8»| 

Bond.   none.     Limit,   70  days  after  Sfcl 

14.      Forfeit,   $10.     Plans   and   speelBc 

tions   filed. 

NOTE: — First    report    Feb.    _    ti,,    \ 

615. 


(9561  S  JACKSON  82-6  W  Jones.  . 
work  for  three-story  frame  apai 
ments. 

Owner Abraham      Penziner. 

26th.    San    Francisco. 

Architect  ...Johnson  &  Hatland. 

Contractor.  .Johnson     &     Hatland.    U 
Church.   San   Francisco. 

Filed  Mar.  13,  '13.     Dated  Mar.  13,  "IJ 

1st   floor   joists   on $ic 

Roof   on    20 

Brown    coated    U 

Completed     25 

Usual   35   days 20 

TOTAL   COST,    $10,0 

Bond,      $5000,         Surety,      Southweste 

Surety   Ins.   Co.      Limit.    75   days.     Fc 

felt,  $3.  Plans  and  specifications  fliet 
NOTE: — First   report   March    4th,  >i 

771. 

(957)  SE  STEVENSON  315  SW  3rd  sl 
120-2%xSE  70.  All  work  for  orj 
story    garage    building. 

Owner Pacific  Gas  &  Elec.  Co.,  <' 

Sutter,    San    Francisco.     1 

Architect  . .  .None.  '| 

Contractor.  .David      Graham.    US     Uj 
Ave.,   San    Francisco. 

Filed  Mar.   14,  '13.      Dated   Mar.    12.  '1 ! 

Upon    completion     7' 

Usual    35    days 2' 

TOTAL    COST.   $7i 

Bond,    $3935.        Surety.      Massachuse! 

Bonding  &  Insurance   Co.     Limit,  no:i 

Forfeit,   none.     Plans  and   specificatlc 

filed.  i 


(958)  NO.  155  TOWNSEND.  Tempi' 
ary  wiring  and  install  a  power  ai 
light  system  through  entire  plant.  | 

Owner Pacific  Oil  &  Lead  Workj 

Architect  . .  -None.  j 

Contractor.  .Decker    Elec.     Constr.    CI 

111        New.       Montgom*J 

San   Francisco, 

Filed   Mar.   14,  '13.      Dated   Mar.    14,  'l] 

Payments  on  15th   of  each   month    | 


of 


Usual    35    days 21 

TOTAL  CI1.ST,  $6<| 
Bond.  $3100.  Surety.  American  SuM 
Co.  Limit.  April  1.  '13.  Forfeit,  noj 
Plans   and    specifications    filed. 


(959)      E    TWENTY-SIXTH    A  \ 
Anza.      One    and    one-halt>'    i 
basement   frame   residence. 

Owner John    Gray,    447    Br.iderij 

San    Francisco.  i 

Architect  . .  .None. 
Contractor.  .Leigh   &  Schultz.     330 

Ave,  San   Francisco.         | 
COST.   $1 


(960)      E    T^rENTY-SIXTH    AVE    27 
.\nza.      One    and    one-half-sioi  \ 
basement   frame  residence. 

Owner John    Gray,    447    HioJei 

San    Francisco. 
Architect  . .  .None. 
Contractor.  .Leigh   &  Schultz.     "30 
Ave..   San   Francisco. 

COST,    |1 


(961)      W   TWELFTH  AVE    ; 
Two-story    and    l>asement    i 

Owner Maretta    Dynr,    :;:i 

Jos.      Feckth.      HTi 
San   Francisco. 
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Num.".                                                      ovviht Wm.    C.    Hamciton    &    Son,  COMPLETION   NOTICES.     '■ 

1  .    r.   I>.  Tyler,  3l'G   IMiic,  S.   K.  1301   Waller,  San   Francisco  . 

COST,  J'lOOii  Architect  ...None.  SnnPranHsro 

i)a.v.s  work.                        COST,  $5oa  ^^^  1! rancisco. 

>\     TW  lOl-FTH   AVK    2.">(l   S   I..-Lkc.  

sl,,r.v   and    l.asemenl   franio   dat.-.  '■>'!'^>      NO.     1!37:;     .MISSION.         IClcftr.lc  ,    . 

'.Maretta    D.var,    .■!2B    Pine    &  »'&"■                                                                        •  Mar.     Ill,     1013— NE      FULTON      A,NU 

Jos.      Fecktli,      1471      Ellis,       Owner S    Schwartz,    rre.iilses.  Parker    Av.e    K    175.\N    2iG.         The 

San    Francisco.  .XrcliUect  .  .  .None.  President .  nnd    Board    of    Triistees 

litcct  .  ..None.  I>a.vs   work.                                  COST.   $i:oo  of    .Saint    Itrnatlus    College,    Inc.    tp 

ractor     P    D    Tvler,  320   I'ine,  S.  F.  GonlJnental     Flreprooling    Co.    Inc. 

COST,   $4000  OJTl)      NO.    125    MONTGOMERY.      Alter  .Fq1>.    28.. 1913 

.  and    arid    to   .store.  .Mar.    10,    I913— I>OT  4C   BLK  "D"  Sun- 

)      N    DORL.^ND    105     W    Guerrero.        Owner Deirickson    &    Light,    I'reni.  set   Heights.     .John  A   Hoot  to  John 

vo-story   and   hasement   frame   flats.  Archtiect  .  .  .  None.  A   Hoot  &  Son Mar.   7.    1913 

e,. ".George    W.    Miller,    Mis.sion  I^-iy's    work.                                    COST,    $700  .Mar.     11,     11)13— N     TWENTY-SIXTH 

near    16th,    San    Francisco.  15ii    \V    Dolores    W    26xN    IH.      K    S 

illect  ..  .None.  '■''"''      TWENTIETH    AND    Li  Hn.^M  .\.\.'.  Uailey   to  T  Gustafson .  .  Mar.    11.    1913 

ractor.  ..lohnBinct  Co..   liS   Raniona  One-story    brick    stable.                           ..  .Mar.    lOi    1913— E   SCOTT    100   S   Lonti- 

S     F                       COST,    $4000        Owner United     States     Steel     Pro-  bard    S    37-GxB    100.      M    Fran'/.l    to 

J '          '  ducts      Co..      Rialto      BldK .  John    P   Cunfo Mar.    8.    1913 

I      N    DORLAND    138    W    Gt.errero.  San    Francisco.  .Mar.    10.    1913— W    FIFTEENTH    AVE 

vn-slory   and   basement   frame    flats.  Ajcliitcrt  ...None.  175  N  Balboa  N  25xW   127-C.     Jessie 

e,. Oeorg-e    W.    Miller,    Mission  Oay's    woik.                                 CnST,    $i;00  W   Sheelian  to   Bowers  &   Faun 

near    16th,    San   Francisco.  .v,-;--,»j ^^a""-   ■'•    '"^ 

lilect  ...None.  '^''j*      S\V    MOilLTRII';    &    To.MPKINS.  .Mar.    10,    1913- NW^ -LO.MBARD    AND 

tractor'   John   Binet  Co.,  6S  Ramona  One-story  and  basement  framp  dwlg.  Gough    40    on   Lombard    x    137-G   on 

g     p                      COST,    $4000       Owner K.   E.   Hagland,   518   Ander-  Gough.  ■  G^otarde  Valente  to  V  Fll- 

J son,    San   Francisco.                          ipilis    . .' '. .....Mar.    7,    1913 

)      N    DORLAND     SO    W     Guerrero.  Arch  itect  ..  .None.  .Mar.    10,    1913— E    LEXINGTON    210    S 

|«'o-siory   and  basem-^nt   frame   flats.  Day's   work.                                  COST,   $700  19th    bet,    19th    and    20tli.      Antonio 

er          '  George    W.    Miller,    Mission  Cune.p  to  Antonio  Cunec.Mar.  10.  '13 

near    16th     San    Francisco.  !»''>      NO.    2528    DIAMOND.      One-story  .Mar.   10;   1913— N  FILBERT  85   m  or  ! 

litect        None          '  and  basement  frame  dwelling.  E    Polk    30x86:       No.     13S0    Filbert. 

tractor." John 'ninet  Co.,  68  Ramona       Owner J.  W.  Cochran.   231   Dolores  Susie    I  '  and    John    F    Jackson     to 

g     p                      COST     $4000  San   Francisco.  Walker   &   Kingsland. .  .  .Mar.    1,   1913 

■     J '     '  Arcliit. :ct  ...None  .Mar.     10,     1913— W    TWENTY-FIFTH 

)      N       SIXTEENTH        bet       Rliode  Contractor .  .Frank        De       Guerre.        25  AVe  275  S  Irving  25.\120.     M  Fautli 

i„    J  „„/!  "ti»   w-'rri      nno  <!tnrv  stppl  Proper,    San    Francisco,  to  whorh  it  may  concern. Mar.  5,   19)3 

she°                     One-story  steel  COST.     $lom.,  .Mar.    10,   1913-W   FIFTH   AVE' 225  fe 

"er''"..'.West     Coast     Iron     Works.  J^'lah.     C  A  Hall   to -.vhorn   it   may 

=;jo   MonrtiTiock   Rldo-     =?    F  19"S)      E      LEAVENWORTH       112-6      S  concern Mar.    4.    191.t 

,,i,ect...EL"rrnTDepartment'^-  Pine.         Three-story      and      basement  Mar.    10^    1913-W   FIFtH^  AVE   250   S 

j^                                    COST     $4000  frame   apartments.  Judali.      C   A   Hall    to   who.n    it   may 

^  ■         '  Owner Hans    Peterson,    3242    26th,  concern '. Mar.    4.    1913 

»^      F   TPXAC!    123    S   20th       One   and  San    Francisco.  Mar.    12,    1913- SW    BUSH    AND   SAN- 

K^j-fTJ,"  111  \:!L...  ,„„..  --,.- .  -  j„t.%».,  "rr ••  sis,!  s':rv',';i  T;;;'=r." 

'.;'".":.,.  ,<„„,.„„.  B.„  V,,.,  o.,.-. .,...    __  COST,  „„,.  „„:■„■■„■■-„;,;.,,■-■;-  £„'r= 

hitect        0^"e     Evanr°^367    Mission.  (979)      W   T-WELFTH   AVE    250   S   Lake  Sub    Ashbury    Terrace.      Louis    Fer- 

nueci....c        _,              •  ^T   120.VS   25.      All   work    for   two-story  ra^i .51.01  whom    it    may    coni;orH.... 

„.„^,.                                    POST     $1400  frame    flats.                                                                    _.._..,..;...  Mar.    10.    1913 

"°'^''-                                              ■    *                Owner 'Jos.    Freechtle,     1471     Ellis,  .Mar.    12.    1913— E  JONES   87-6   S   Ellis 

~  '  San    FranoiFco.  S   50xE   82-6.      Bernard   Altube   to   G 

W    SIXTEENTH    AVE    278-11    N  .>  ,-ch 'lect  :  .  .  None.  Trevia  and,G  B  Pastiual- tti.  Mar.  1 1 

lenient.       Two-story     and     hasement  Cc  ntr.ictoi  . '.Percy   D.  Tyler,   326   Pierce,  Golden     Gate     Structural     *     Orna- 

e    residence.  San    Francisco.  mental   Iron  Works Mar.   11.   1913 

ner Alfred    Johnson.    2423    Cle-  pj,g,-,  j|.j,..    ,3,  ■13.     Dated  Mar.  14,  'IS.  .Mar.   13,    1913— S   EIGHTEENTH   2.-.    E 

ment,    San    Francisco.  Tiont   on    ; $J500  Potrero     25x100.       Guiseppe     r:iva- 

liitpct...O.    E.    Evan?,    2367    Mission,  Brown    coated    100"  glieri    to   wiion   it   may   concern 

S.Tn    Francisco.  Completed      1250  Computed     ■    — 

••s    work.                                  COST.    $1850  :w  .inys  after    1250  ^'a''-     12,     1913— E     LAIDLE\      213     .n 

■                      TOTAL    COST,    $5000  Roanoke.      Fred    Ward,  n    to    nlio.n 

9>      E    TWENTY-SIXTH   AVE    225    N  --^%;!Z:- .^^^^.Z^^:.    ^^'"-  Mil-.^l^  m3-s"v- O^FARRELL  l^i'n'' 

uflah.           Two-story     and     basement  »-•       P'ans    and    specincation^    n  ^^^^^^   ^^^^^   ^   _^^    ^^   ^_^   ^   ^^    ^^^ 

Irame    residence  ^  Sacramento   K  60   N   97-6   E   57-6.     The  Levy   Real 

""■ San-  F;anci';r'  "    '^"'      '  07-6xS   22-11.      Pile   foundation^  bulk-  Estate    Co    to    Judge    &.  ^^-....on^^ 

■hitect... H.      L.    Blum,      69      Falcon,  l;;:;;^"^;:^^?';*^:-^:!^  Ma."  u!  •l913-E  VhiKtEENTH   AVE 

San    Francsco.  m-t   ^lass     C      --e    "^^^^^       .  ^    _,  •  ,,,_,    ^    ^^^^,,    ^    joxE    120.      Mrs 

f^    ''<>'■''■ cost.    $-800  Walker  Co.,  Agent.  Rudolph    Mohr  to      S   A   Bon,    Hldg  ^ 

4.)      NO.    940    RHODE    ISLAND.      Add  ^^^^'^^^^^^  '  ' '^^^l^^^^^^^Jt  T^'  M^   iV.' 19i3-S  EIGHTEEN^^   50   E  ^ 

"'■"''"■      ,\-        .            T,         i     „  Contr.ctur     Healy-Tibbitts   Constr.   Co.,  Potrero     25x100.       Guiseppe     Cava- 

"«'■ "•    I-^"''"S'".    Premises.  '-°""                aMa  n     San    Francisco.  glieri    to   whom   it   may   concern.... 

IclHtcct  ...Nunc.  ,-      ,0       ,,   ;",  ,rnv    14    •]", Completed     

C^«^-    *""  ^"^'r'   ''^';:,   '    ;,    :;.es  :'                       •      ^5%  Ma,:'^;    ;9I3-LOT   7    Map   G   S   Hills 

f,'    "    .,      '."'           95%  Sub  Lots  3  and  5  BIk  II   Market  St. 

N\V   TENTH   AVIO   .t    CA U I c  1  LI.. .  Lsu.-,l    ....    ''''^  •'■  •„,'•-•;;■  ^osT  '  $225  !  Hd    and    right    of    uay    over    Lois    1 

,rwo-st„ry   and    ha.-e.nent   rran,c   store  g,,ety.    Globe    Indemnity  and    2    as    per    said    map.      Albert   G 

ter"":..DaUd     Condon.     418S     20th.  r'umit:  none.     Forfeit,  none.     Plans  Sala    to_  whom   it   may    concern^. .  .^^^ 

San    Franei^■co.  and    specificatim^Jiled. ^  _,^,,;;. " '  J  j  ' '  VoVn— E  '  ANDOVER     50     N 

hitect  ...Plans   by    Owner.  ...,.„«,.,.    nr-    ni  nfi     CONTRACT.  Powba'ttan   Lot   732  Gift  Map  No.   3. 

[^■^--•>^' c-^'s-"'.  *^"""  "::!:'1  uXton^^.^^^^^  '•"  i^M-.oiomco  c '"  ^^■■;;.;"  „'';;„ 

hh-K    CHATTAN,HH!A     KU,     N     2Mh.  ^"^V"'";  ' 'i^tf  !J"  Ma  rlh"  8  '     nH      ""ki'ic!!  Mai'' 'h!'' 1  9  i  3-E  "  SANCHEZ  '     S9     s' 

iMoVe     and     underpin     .Iwellirm     and  Contract    dated     Mai.h     8.     1  .n  .1.  Cumberland    S    2nxR    105.     Jho    and 

jadd    plumbing.  .March    10,    1913. 
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Johiiniia    SybciiKii    to    Henry    Alino- 

foiii   ....' .Miir.   i;;.   iiu:; 

.Mm-.  H.  1913— \V  I'RIKST  97-r>  N 
O.ay  :'Ox."il-;!.  I'  V  Dirin  en  ami 
Tl  ciosa  Dliimcii  Id  Uooikc  C  TcuI- 
liiiiiler    ConiplotctJ    — 

Al  I-.  11.  1913— .MISSIO.N  NO.  S.M2  W 
lliip.  Abrahain  &  -Margaret  Sophey 
1,1   .loin    Ion    Co .Mar.    H.    1913 

.\lir.  H.  1913— S\V  T\VEXTY-4TH  & 
.Noe  57  on  Noe  anil  79-10  on  24tli. 
William  Mcol  Co  to  Maltlicw  A 
Little    Mar.    14,    1913 

.Mar.  H,  191S— S  NINKTEKNTH  107 
\V  Castro  W  30xS  100.  Alice  W  and 
Adam  Wagner  to  D  R  Hailing;.... 
Mar.     S,     1913 

.Mar.  H,  191S— W  FOURTH  AVE  223 
N  Geary  25x120.  .John  neniartini 
to  G   B   Demartini '. .Vlar.    13.    1913 


LIENS  FILED. 


San  Francisco. 


.Mar.  10,  1913— NW  BRYANT  113-S 
NE  Third  NE  28-9xNW_  155.  Car- 
nevaii  Marble  &  Mosaic  Co  vs 
nelia     Monahan     1138 

.Mar.  10.  1913— W  TWENTY-SIXTH 
Ave  300  S  Clement  S  25  W  i:0-2V4 
m  or  1  N  25  m  or  1  E  122-9  H-  John 
.1   Binet  Co  vs  Isaac  L.  C^hen.  .1126  23 

.Mar.  12,  1913— N  BRYANT  113-9  E 
"rd  E  2S-9xN  SO.  Holde'n-Deuprey 
Co   vs   Delia    Monahan $166.77 

.Mar.  14,  1913— SW  PINE  &  LAGUNA 
W  S7-6xS  25.  Roht  Balzke  vs  Paul 
Karib    and    Sarah    Sultan $52.50 

Mar.  14.  1913— S  CLIPPER  290  W 
Castro  W  25xS  114.  Jas  E  Lennon 
Lime  &  Cement  Co  (cpn)  vs  Geo 
W  Palmer  and  Joseph  C  Stroms- 
wold     $121.05 

Mar.  14,  1913-^  BUSH  139-6  E 
Franklin  E  25xS  120.  Daniel  Sul- 
livan vs  T  L  Webster,  N  Kagami 
and    P    A    Smith    Realty    Co $208.30 


OAKLAND  AND  ALAMEDA 
COUNTY. 


APART.MENT  HOUSE— 3  stoiy  and 
base,  frame,  $40,000.  Oakland.  Cal. 
Architect.  Clay  N.  Burrell.  Albany 
Bldg..  Oakland.  Owner's  name  with- 
held. The  building  will  be  erected  in 
the  Lakeside  District  and  is  planned 
for  one  of  the  most  modern  apartment 
house  structures  in  the  city.  Pre- 
liminary plans  have  only  been  started 
and  details  have  not  been  fully  de- 
cided upon.  Suites  wiir  probably  be 
of  two  and  three  rooms  each  with 
bath.  Interior  will  be  handsomely 
finished,  considerable  hardwood  and 
tile  being  used.  There  will  be  steam 
heat  and  vacuum  cleaning  systems. 
All  suites  will  have  wall  beds.  Exte- 
rior w-ill  be  covered  witji  cement  pias- 
ter on  metal  lath.  Complete  details 
will    be   given    as    the   plans   progress. 

F.4CTORY-  GROUP — 26  frame  build- 
ings. Cost  not  stated.  Livermore. 
Alameda  Co..  Cal.  Architect.  none. 
Owners.  Coa.st  .Manufacturing  and  Sup- 
ply Co.,  Livermore.  This  co  npany  is 
establishing  a  new  plant.  Several  of 
the  above  mentioned  buildings  are  al- 
ready erected  and  construction  on  a 
number  of  others  will  follow  at  once. 
With  the  exception  of  the  main  ad- 
ministration building  all  other  strui- 
tures    will    be    one    story    in    height.     . 

WAREHOUSE— 3  story  and  base, 
biick  and  -steel,  $30,000.  Los  Angeles, 
Cal.  Architect,  A.  W.  Riewe,  Califor- 
nia  Bldg.,  L.  A.     Owners,  J.   M.  Overell 


Furniture  Co.  The  building  will  cover 
an  area  of  :mixMO  feet.  Construction 
will  include  considerable  structural 
sicil.  ilreproof  doors,  metal  window 
tramcs  and  sash,  elevators  and  mod- 
ern plumbing.  Interior  will  be  fin- 
ished in  pine.  The  exterior  of  the 
building  will  be  faced  with  pressed 
lirick.      Plans   aie   now   being   prepared. 

FL.\TS — 2  story  and  base,  frame, 
$4,500.  Oakland.  Cal.  .\rchitect.  Clay 
.N.  Burrell.  .Mbany  Bldg.,  Oakland. 
Owner's  name  withheld.  The  building 
will  be  erected  in  the  Linda  Vista 
Tract,  and  will  be  designed  to  contain 
two  modern  flats  of  five  and  six  rooms 
each.  Interior  finish  will  be  of  pine 
and  redwood  with  some  liardwood 
floors.  There  will  lie  either  open  fire 
places  or  gas  grates.  Tile  will  be  used 
in  the  bath  rooms  and  kitchens.  The 
exterior  of  the  building  will  be  cov- 
ered with  cement  piaster  on  metal 
lath.      Plans    are    now    being    prepared. 

HOTEL — 7  story  and  base.  Class  C 
construction.  $100,000.  Oakland,  Cal. 
-Architect.  Clay  N.  Burrell,  .\lbany 
Bldg..  Oakland.  Owner's  name  with- 
,held.  The  building  will  be  erected 
within  three  blocks  of  the  new  City 
Hall  and  will  contain  in  the  neigh- 
borhood of  100  guest  rooms  and  a 
large  number  of  baths.  There  will  be 
steam  heat,  elevators,  a  hot  water  sup- 
ply system  and  vacuum  cleaning.  In- 
terior will  be  finished  in  pine,  hard- 
woods and  tile.  There  will  be  a  large 
office  and  lobby  on  the  first  floor.  Bath 
rooms  will  have  composition  floors 
and  tile  wainscot.  The  exterior  of  the 
building  will  probably  be  faced  with 
pressed  brick.  Plans  are  being  pre- 
pared. 

RE^SIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Oakland.  Cal. 
-Architect,  C.  W.  -McCall.  Central  Bank 
Bldg.,  Oakland.  Owner,  Dr.  G.  B.  N. 
Clow.  The  dwelling  will  contain  eight 
or  nine  rooms,  bath  and  sleeping  porch. 
Interior  will  be  finished  in  pine  and 
liardwood  with  hardwood  floors  in  the 
principal  rooms.  There  will  be  fur- 
nace lieat  and  open  fire  places.  Man- 
tels will  be  of  brick.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  Roof 
will  be  covered  with  asbestos  shingles. 
The  exterior  of  the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
latli.      Plans   are    out    for    figures. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,500.  Oakland.  Cal.  Architect, 
A.  W.  Smith.  1010  Broadway,  Oakland. 
Owner,  Mrs.  S.  W.  Hall.  The  dwelling 
will  contain  seven  rooms  and  bath.  In- 
terior will  be  finished  in  pine,  redwood 
and  some  hardwood.  Hardwood  floors 
will  be  used  in  the  dining  and  living 
rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  ibe 
of  brick.  The  exterior  of  the  house 
will  be  covered  with  cement  plaster. 
Tile  will  be  used  in  the  bath  and 
kitchen.  Plans  are  co  nplete  and  fig- 
ures are  being   taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,000.  Berkeley,  Alameda  Co.. 
Cal.  -\rchitect.  none.  Owner,  J.  A. 
-Allen.  2026  Hlllegass  -Ave.,  Berkeley. 
The  dwelling  has  been  designed  for  a 
six-  room  lisuse  with  bath  and  sleep- 
ing porch.  Interior  will  be  finished  in 
pine  and  hardwood  with  hardwood 
Hours  in  the  living  and  dining  rooms 
and  reception  hall.  Tliere  will  be  a 
liot  air  furnace'  and  open  fire  places. 
-Mantels  will  be  of  tile  anil  brick.  .An 
automatic  water  heater  will  be  in- 
stalled.    Bath   room   will   be   finished   in 


tile.  The  exterior  of  the  house  williibo' 
covered  with  shingles.  Plans  are  cob»j 
plete  and  the  work  will  be  done  by  Day 
I^abor. 

RESIDENCE  —  2  story  and  bag«^< 
frame,  $4,500.  Berkeley.  Alameda  C4',, 
Cal.  -Architect,  Clin  S.  Grove,  2911'! 
Telegraph  -Ave.,  Berkeley.  Owner,  C, 
E.  Miller.  The  house  will  contain 
seven  rooms  and  bath.  Interior  will  be 
finished  in  pine  and  redwood  with 
some  hardwood  veneer.  There  will  be 
furnace  heat  and  open  fire  places. 
-Mantels  will  be  of  tile  and  brick.  Oak 
floors  will  be  used  in  the  living  rooms, 
reception  hall  and  dining  room.  Tile 
will  be  used  in  the  bath  and  kitchen. 
Exterior  of  the  dw'eling  will  be  coTh-.i 
ered  with  cement  plaster.  Plans  ai%i' 
being   prepared   for   the  work. 

RESIDENCE  —  2  story  and  base,' 
frame,  $3,000.  Alameda,  Alameda  Co., 
Cal.  Architect,  A.  S.  AlacLellan,  24(17 
Santa  Clara  Ave.,  Alameda.  Owner, 
George  Gottstein.  The  house  will  con- 
tain six  rooms  and  bath.  Interior  will 
be  finished  in  pine  throughout.  Hard- 
wood floors  will  be  used  in  the  prln- ! 
cipal  rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  brick.  Tile  will  be  used  In ' 
tile  bath  rooiTi  and  kitchen.  An  auto-, 
matic  water  heater  will  be  installed.] 
Exterior  of  the  house  will  be  covered; 
with  cement  plaster  and  shingles. 
Plans  are  complete  and  out  for  figures. 

BUNG.ALOW  —  1  story  and  base,' 
frame.  $2,200.  Alameda.  Alameda  Co.,] 
Cal.  Architect,  A.  S.  MacLellan.  2407, 
Santa  Clara  Ave.,  Alameda.  Owner, J 
George  Gottstein.  The  bungalow  will 
contain  five  rooms  and  bath  Interior, 
will  be  finished  in  pine  throughout,  i 
Some  oak  floors  will  be  used.  There 
will  be  an  open  fire  place  in  the  living* 
room  with  brick  mantel.  Tile  willbe 
used  in  the  bath  room  and  kitchen. 
Exterior  of  the  bungalow  will  be  cov-' 
ered  with  cement  plaster.  Plans  arei 
complete    and    figures   are    being   taken. 

SCHOOL  GROUP — Class  A  construe- 1 
tion.  Cost  not  stated.  Oakland.  Cal.i 
-Architect.  J.  J.  Donovan,  Security  BankI 
Bldg..  Oakland.  Owners.  City  of  Oak-! 
land.  Plans  and  specifications  for  thel 
main  building  of  the  new  Commerclall 
and  Manual  Training  Higli  School,  to; 
he  erected  at  Forty-fifth  and  Broad-! 
way.  Oakland,  were  presented  to  the} 
Board  of  Education  last  evening  by; 
City  Supervising  -Architect  J.  J.  Dono-^ 
van.  In  his  communication  accom-' 
panying  the  plans,  which  were  ref«rredi 
to  the  business  manager  and  the  school 
said  that  the  building  should  be  ready 
for  occupancy   by   January    1.    1911 

"We  have  spent  a  lot  of  time  v>i>  the 
work  since  last  May,"  said  Donovan 
"and  I  feel  confident  that  the  buildins 
will  be  without  doubt  the  most  splen 
did  manual  training  and  commercia 
high    school    building    In    this    country.' 

Plans  were  prepared  in  tnree  sec- 
tions. Section  A  will  be  t;ie  admlnis 
tration  part  of  the  building,  and  wll 
include  a  library,  t!  .-  T.rincipal's  suite 
an  assembly  hall  with'  a  gallery  seatitit 
I'lOO,  teachers'  lunch  rooms,  a  kitchei 
and  a  band  room.  with  practicins- 
rooms. 

Section  B  will  include  sixteen  clas' 
rooms,  six  teachers'  rooms  and  com 
mercial  rooms,  and  in  section  C  wil 
be  included  the  lecture  rooms  and  : 
girls'  gymnasium  and  shower  baths.  * 
liousekeeping  suite,  with  kitchen,  bed- 
room, living  room  and  bath  room,  com 
pletely  furnished  and  cared  for  by  ili 
girls.      Cooking,    sewiiijj   and    other   do 


BUILDING  AND  INDUSTRIAL  NEWS. 


23 


.  sciences  will  he  tauglit  here.  In 
isemcnt  of  the  tliird  sections  will 
>  I  ted  the  boys'  (rS'innaslum. 
UKS  AND  OFFICES — 2  stoiw 
vr,  hrlck  and  steel,  $30,000.  Oak- 
^  :il.  Architect,  Clay  N.  Burrell, 
Bldg.,  Oakland.  Owners,  Mor- 
I  .\Uiller.  This  building:  has  been 
-iMHl  here  ijetore  when  plans 
Mst  starti  d.  There  will  be  stores 
lirst  floor  and  lofts  above.  In- 
:  will  be  finished  in  pine.  There 
he  patent  store  fronts,  modern 
tmnblng-  and  electric  -work.  The  ex- 
•ior  of  the  building  will  be  faced 
Ith  glazed  brick  and  terra  cotta.  The 
■liitect  is  now  taking  figures  tor  the 
cli  work,  terra  cotta,  marble  and 
?    work. 


(.708)      S  KALES  100  E  Hroadway,  Oak- 
land.     One-story    5-room   dwelling. 

Dwner C.   B.   Colt.    1522    Broadway, 

Oakland. 
Arcliitect  . .  .Al       J.       Mazurette,       1522 

Broadway,   Oakland. 
Contractor.  .Roger     Colt,    1522      Broad- 
way,   Oakland. 

COST,    $2000 


Building  Contracts  Awarded 
Oaklamd. 
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1 
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King 
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.  ..Brackett 

400 
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3 
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4 
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15 
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>1 
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2 
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'4 
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'G 
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0 
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; 
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1 
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4 
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>; 

Same 

38 
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Pratt 
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1S50 

44 
45 
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46 

47 
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50 
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=i? 
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2500 

53 
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54 
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■in 

tchnebly 
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R1 
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70 
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5500 

71 
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76 
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navi.'' 
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. .  .  .Cummins 
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'77 

Same     
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f7.S 

Same     
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79 
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o 
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Pennv 
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-  ,|  . 

A  Vila 
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600 

-. 
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T'l  ■ 
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McCartbv 

Same 
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■1 4 11 0 

Idorn     Park 

Owner 
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.  .  .MaoOregor 

0 -,|lfl 
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.  .  ..MacGregor 

.111 
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1  n"n 
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1-1  on 
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J    t' 

1  XI  (1 
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Same 

»     o,    , 
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Purkes     
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■;4  00 

s  mip 

Same 
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1  IIKI 
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S-00 

>i'J 
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Bellpfountairje 

2300 

(709)  \V  THIRTY-SEVENTH  AVE  120 
S  E-15th,  Oakland.  One-slory  two- 
room  dwelling. 

Owner Milo    F.    King,       1575      35th 

Ave.,    Oakland. 

Architect  . .  .None. 

Day's    work.  COST.    $400 


1722)  E  ADELINE  140  ft.  5  In.  N  24tli 
N  78  S  78  W  78  to  pt.  beg..  Oakland. 
All    work    for   three   one-story   dwIgB. 

Owner James     and     .Mary     Moylcs, 

2436     Adeline,     Oakland. 

Architect  . .  .None. 

Contractor.  .Roy   Moore,   Ilayward. 

Fileil   .Mar.   10,  '13.      Dated   Mar.   6,  'IS. 
Foundation   of   l»t  cottaore   In.... $100 
Foundations    2d    and    3(!    cotta(?eB 


(710)      NO.       547       POPLAR,       Oakland. 
Alterations. 

owner Standard    Warehouse      Co., 

Premises. 
.\rchitect  . .  .None. 

Contractor.  .L.     E.     Brackett,     480     36tli, 
Oakland. 

COST,    $400 


(711)      E   CHESTNUT    210   N   26tli,   Oak- 
land.     One-story    4-room    dwlg. 

Owner Jas.    C.    Perkins,     19th    and 

Adeline,    Oakland. 
Architect  . .  .None. 

Contractor.  .Lydiksen      &      Fake,      1616 
25th   Ave.,   Oakand. 

COST,    $1400 


(712)      NO.    2204  VICKSBURG,   Oakland. 
Addition. 

Owner M.   W.   Nicholson,   Premises 

Architect  . .  .None. 

Day's  work.  COST,   $600 


(713)      N  NOBLE   200   E-51st  Ave..   Oak- 
land.     One-story   4-room   dwelling. 

Owner A.      Schonig,      5740      Noble, 

Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $1200 


(714)      NO.     321     E-EIGHTH,       Oakland. 
Fire   repairs. 

(~)wner Pacific    Chinese    Mission    of 

M.    E.    Church,    720    Wash- 
ington,   San    Francisco. 
Architect  . .  .None. 

Contractor.. F.    W.    Thaxter,    2S20    Kel- 
sey,   Oakland. 

COST.   $1000 


(715)      NO.    2143       HARRISON       BLVD.. 
Oakland.      Alterations. 

Owner G.    W.    Caldwell.    Premises. 

.Arcliitect  . .  .None. 

Dav's   work.  COST,    $500 


in 


200 


Roots   nnlshed    920 

I'laslerlng    complclcil     920 

Usual     35    days 920 

TOTAL  COST,    $3060 

Bond.    Il.nit,     forfeit,    none.      Spcclllca- 

tions    only    tlkd. 


(723)  NW  BROADWAY  AND  N  2CTH 
W  along  26th  153.63  N  233.20  E  199.91 
S  52.13  th  187  to  pt  beg,  Oakland. 
All  work  for  glazing  Class  "A" 
church    and    parish    house. 

Owner First    Presbyterian    Cliureh 

of   Oakland, 
.uchitect  ...William   C.   Hays,   6S   Post, 

San   Francisco. 
Contractor.. California  Plate  &  Window 
Glass  Co.,  864   Mission,  S.  F 
Filed  Mar.   10.  '13.     Dated  Feb.  25.    13. 

Monthly     payments    of "»% 

Usual    35    days 25% 

TOTAL  COST.  $1611 
Bond.  $805.  Surety,  Maryland  Casualty 
Co.  Limit.  60  days.  Forfeit,  $5.  Plans 
and  specifications,  none. 


7M)  NO.  21-!  HILLSIDE  AVE.,  Pied- 
mont. All  woi-k  for  alterations  and 
additions  to  dwelling. 


Owner. 


.\rchitect 
Contractor 


Geo.  W.   Banzhat.  213   Hill- 
side  Ave..   Pled  nont. 
.C.  W.   Dickey,   Central    Bk. 
BIdg.,   Oakland. 
.A.    Peterson,    Oakland. 
Filed   Mar.   10,  '13.     Dated  Mar.   6.  '13._ 

Completed   and   accepted $724   oO 

Usual    35    days 241   aO 

TOTAL  COST.   $966  00 

Bond.    none.      Limit.    May    1st.      Forfeit. 

none      Plans  and  specifications  filed. 

(7-^6)      E    MILES    AVE.      150      N      51ST, 

Oakland.     One-story    flve-room   dwlg. 

Owner M.      Kroman.      5118      Miles 

Ave.,   Oakland. 

None. 

A.    Roust,      6508      Kaymond 

St..   Oakland. 

COST.   $1800 


Architect.. 
Contractor 


(716)  W  ADELINE  150  N  32nd.  Oak- 
land.     One-story    5-room   dwelling. 

Owner A.   Lind.    Oakland. 

.Architect  .  .  .None. 

Contractor.  .Sederborg       &-       Anderson. 
1033   Poplar,   Oakland. 

COST,  $1850 

(721)  S  E-FIFTEENTH  115  E  Fifth 
Ave  W  30xS  100.  Oakland.  All  work 
Cnr    two-story    frame    dwelling. 

Owner M.H.    Turner,    571    El    Do- 
rado  Ave.,   Oakland. 

Arcliiteot  .  .  .Leo.    L.    Nichols. 

Cnntractor..Leo    L.    Nichols,     Room     25 
MacDonou.gh    Bldg..   Okd. 

Filed   Mar.   10,  '13.     Dated  Mar.   7,  '13 

Frame   up    •'     '' 

1st   coat    plaster    on    interior   and 

exterior     H' 

Completed   and   accepted 83S 

Usual    35   days •"•'l..-^! 

TOTAI-   COST.    $33. .0 

10.     Forfeit,  none,      i'lans  and  speclllca- 

tjons   filed. 


I7J7)  S  E  STH  AND  WEBSTER.  OAK- 
land.      Alterations   and    additions. 

Owner Kahler  &  Hansen.  >  akla.'.  . 

Architect.... Chas.      May.       Ma.  mnonsh 

Hldg..  Oakland. 
Day    work.  ».  v.     ■ 

(7-'S)  E  DIAMOND.  ISO  S  ri.lFTO.V. 
Oakland  .   One-story    five-room    <Uv.e. 

Owr„er I.   I'-   Gralnser.     ■■'■>     66'''- 

Oakland. 
Vrc'iilect.. .  .None. 
Contractor.  .D.  E.  Barber.  SOI  -.-.th  Oa" 

Oakland, 
nay's    work.  _       CO.ST.    $2,500 

1 729)  N  55TH.  1-1  1':  >iit>JV!;.  <)\K- 
land       Oncstory   ftve-rooni    dwlK. 

II     I"    Pfranc.    5359   Shafler 
Owner ".   i.    iiinnf.. 

Ave..   Oakland. 
Jirchllecl..  ■  .None, 
my's    work.  COST.    $2,500 

,730)  S  EVANsTaoO  E  WKI.LINOTON. 
'oakland.  one  and  oni' half  story 
live-room   dwelling. 


or. . . 

...II.  r.   i-iriiii^-.  .■..;.■.:!  .Siguier 

,\vc..    Oaklanil. 
. .  .  Nunc. 
Ik.                             COST,   $:!.iiuii 

h'.MitviKW.     ::o«     !•:    sii.vr 

.\nliltect 
r,)iiiia<-t(-, 

(7.-.(il       W 

..llerLicit    adioltz,    I'reiii. 
.  .None. 
•...M<.ran    &    Williams. 

COST,    $500 

1     \ 

.\I.\VHEI-I.1-:    liKl    N    Hopkins, 
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link  .Vvr.,  Oaklanil.  Une  anil  one- 
half  .slory   live-room   dwelling, 

iiwiicr H.   C.    Pfiangf,   .•..).•.!>   Sliafter 

Ave..    Oakland. 

.\roIlileol None. 

|)a.>s    work.  COST.    $2,500 

I  7.;:' I      IC    :!STH    AVK,      30i)      .\      .MIOIi.V. 
(laklaiid.      One-slory    live-room    dwls;. 

Owner .\lex.   C.    Wiebeii,   2010    astli 

.Vroliitect Xone. 

Da.vs   work.  COST,   $2,400 
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IT,!:!)      S    PLEASANT,    200    W    BOSTON, 
Oakland.      One-story    live-room    dwlg. 

owner Fred      Kaiser,      2950      Talm 

.■Vve.,   Oakland. 
.\rrliilect.. .  .None. 

Contractor.  .Alex.  C.  Wieben,   2010   3Sth 
Ave.,    Oakland. 

COST,  $2.nuo 


i;:ili      W   ilST  AVE.,  70  S  E-16TH,  ST., 
OakhinJ.      One-storj-    five-room    dwlg. 

Owner United  Home  Builders,  1762 

Broadway,   Oakland. 
-Xrcliitect. . .  .None. 
Iiay-s    work.  COST,    $1,500 


<735)      W  -IIST  AVE.,    S.".   S   E-16TH  ST.. 
Oakland.      One-story   four-room   dwlg. 

Owner United  Home  Builders,  1762 

Broadway,    Oakland. 
Architect.. .  .None. 
Day's    work.  COST,    $1,500 


(73S)  W  SOUTH  COURT  360  N 
Pleasant  Valley  Ave.,  Oakland.  One- 
story    6-room   dwelling:. 

Owner Realty         Syndicate         Co., 

Syndicate    BIdg.,    Oakland. 
Architect  . .  .None. 

Contractor.  .H.    S.    Pratt,    33    Telegraph 
Ae..   Oakland. 

COST.    $3500 

(739)  SW  TREMONT  AND  FAIR- 
view,  Oakland.  One  and  one-half- 
slory    six-room    dwelling. 

Owntv H.  .  Ahnefeld,     3005     King. 

Berkeley. 

.Vi'L-liittct  . .  .None. 

Hay's    work.  COST,    $IS50 

(TiJ)  N  FORTY-SEVENTH  25  E 
Market.  Oakland.  One-story  four- 
1  >om    dwelling. 

"«ner G.    Gottelli,    636    47th,    Okd. 

Architect  ..  .G.    Ghessi,      S4    Valparaiso, 

San   Francisco. 
Contractor.. C.  Fiorini,   3S5  Union,  S.   F. 
COST,     $1200 


1745)  NO.  5609  GENOA,  Oakland. 
Alterations. 

"""*■•■ ^Vm.    Turner,    Premises. 

Aicl.itrct  . .  .None. 

Contractor.  .C.       E.       Charleston,       5627 
Genoa,  Oakland. 

COST,    $450 

1710)  -VV  105TH  AVE  50  S  Beggerero, 
Oakland.  One-story  store  and  two 
rooms. 

"""er G.  Allien,   1S69  Powell.  S.  F. 

Architect  . .  .None. 

Day's   work. 


COST,  $1000 


Oakland.      (Jne    ano    inc-halt-story    G- 

i-oom    dwelling. 

iwner J.   Bern.-lr.n.   4041   -Maybelle 

Av.>.,   Oil  ..■■lid. 
rchitect  .  .  .None. 
)ay'.-4   work.  COST,  $1800 


1751)      E    COUBy    200    S    60lh,    Oakland. 

Oiu -story    5-room    dv*  tiling, 
owner.... Ed.  Larmer,  631  Poirier,  Okd. 
Architect  ...None. 
Day's   work.  COST,  $2000 


|7.i2)  W  SANTA  RITA  AVE  402  N 
Harrington,  Oakland.  One-story  G- 
room   dwelling. 

Owner Claude  Scheelk,  1715  Tele- 
graph   Ave..    Oakland. 

Architect  .  .  .None 

Day's    work.  COST,    $2500 


(753)  -U'  SANTA  CLARA  AVE  180  S 
Crescent,  Oakland.  Two-story  7-room 
dwelling. 

Owner J.    A.    Brett,    727    59th,    Okd. 

Architect  .  .  .None. 

Day's  work.  COST,   $4000 


(754)      W    JAMES    244    N    Clifton,    Oak- 
land.     One-story    5-roa.Ti   dwelling. 

Owner J.  Lehman,  959  Apgar,  Okd. 

Architect  . .  .None. 

Day's    work.  COST,    $2350 


'755)  NO.  907  BROAD'W'AY,  Oakland. 
-Alterations. 

Owner Nelson   &   Peterson,   Prem. 

Architect  .  .  .None. 

Contractor.  .Schnebly,  Hostrawser  & 
Pedgrift,  1943  Broadway, 
Oakland. 

COST.    $1376 

(758)  E  FIFTY-FOURTH  AVE  200  N 
E-]4th,  Oakland.  One-slory  4-room 
dwelling. 

Owner A.      B.   Ca-/.et,      1444      54th 

.\ve.,  Oakland. 
Architect  .  .  .None. 

Contractor.  .H.  L.  Wood.  2300  Seminary 
Ave.,    Oakland. 

COST,    $1000 


(760)  COR.  FIRST  AND  FILBERT, 
Oakland.  All  work  tor  one-story 
concrete,  brick  and  timber  warehouse 

Owner California     Fruit     Canners' 

Ass'n.,  Santa   Marina   BIdg., 
San    Francisco. 

Architect  ..  .Philip  L.   Bush,   S.  F. 

Contractor.  .Carnahan     &     Mulford,     45 
Kearny,    San    Francisco. 

Filed  Jlar.   12,  '13.     Dated  Mar.  12,  '13. 
Concrete  foundation   walls  in. $3000.00 

Brick    work    completed 4000.00 

Concrete    piers    in 2600.00 

Fill   completed    1500.00 

Roof,   roof  boarding,  liglit  well 

and    roofing   of   same   in   place  2000.00 

Concrete     floor     laid ;.    3000.00 

Completed    and    accepted 1277.50 

36    dajs    after 5792.50 

TOTAL  COST,   $23,170.00 

Bond.  $12.0no.     Surety,  U.  S.   Fidelity  & 

Guaranty   Co.     Liinit,   70  days.     Forfeit, 

$25.     Plans  and   specifications   filed. 


1 47 1      NO.       l: 
Alieratlons. 


761)  W  -n-EBSTER  174  N  23rd  N  261 
W  103  S  2C9.41  E  169H,  Oakland, 
lli'.-iting  and  ventilating  system  for 
ste.l    and    l.rirk    iluir.h. 

'»n«l' 1st    .M.    !•:.    Cliijrch    of   Okd. 


Norman  F.  Marsh,  Broad- 
way Central  BIdg.,  Lob 
Angeles. 
Contractor.  .Pacific  Blower  &-  Heating 
Co..  Monadnock  BIdg.,  S.  P. 
Filed  Mar.  11,  '13.     Dated  Mar.  3,  '13. 

1st    of    each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $■5500 
Hond,  $3250.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit,  165  days.  Forfeit, 
$7.     Plans   and   specifications   filed. 


i77ii)      NI-:     .MESA     AND     PARK     'WAY, 
i'ledmont.       Two-stnry     frame     house. 

Owner H.    Ramsey,    3    Monte    Ave., 

Piedmont. 
Arcliitect  .  .  .None. 

Contractor.  .Lester  B.  Reiff,   1098  Grand 
Ave.,    Piedmont. 

COST,    $5500 


(711)  W  MONTECELLO  AVE  450  N 
Bellevue  Ave.,  Oakland.  One-story  5. 
riiom  dwelling. 

owner H.  L.  Wood,   2300  Seuninary 

Ave.,  Oakland. 
Architect  .  .  .None. 
Contractor.  .T.   E.   Stanley. 

COST.   $2250 


(772)  W  SIXTY-SECOND  AVE  240  S 
Fortune  Way,  Oakland.  Two-story 
five-room    dwelling. 

Owner A.    Alder,    2487    62nd    Ave., 

Ga'Kland. 
Architect  . .  .None. 
Contractor.  .Alder   &    Taylor,    24S7    62nd 

Ave.,   Oakland. 

COST,    $2000 

(773)  W  LINWOOD  AVE  175  N  E-3Sth. 
Oakland.      One-story    six-room    dwlg. 

Owner Geo.    B.    Davis,    2043    Rose- 
dale   Ave.,    Oakland. 
Architect  .  .  .Nor<^. 
Day's    -work.  C^ST.     $2800 

1774  1      W   LINWO^O  AVE  96  N  E-3Sth. 
Oakland.      One-story    six-room    dwis. 
Owner Geo.    B.    Davis,    2043    Rose- 
dale  Ave.,   Oakland. 
Architect  .  .  .None. 
Day's    work.  COST.    $2SO0 


(776)  NW  COR.  TWENTY-FIRST  AND 
Telegraph  Ave  100  N  along  Tele- 
graph W  15S  ft.  and  11  7-16  in.  S  100 
th  along  N  21st  160  to  beg.,  Oakland. 
Marble  and  tile  work  for  two-stor\ 
brick  and  steel  addition  to  five-stor.\ 
building. 

Owner Y.   M.   C.   A..   Premises 

Architect  . . .  W.  C.  Hays,  6S  Post.  ."^  I' 
Contractor.  .C.  L.  Cummins,  Oakl.ml 
Filed  Mar.   13.  '13.     Dated  Mar.  3.     ! 

Monthly    installments    of " 

Usual    35    days i;.,'-^ 

TOTAL  COST.  $1500 
Bond,  $375.  Surety,  Southwestern 
Surety  Ins.  Co.  Limit,  30  days  after 
rough  carpenter  completed.  Forfeit, 
$5.      Plans   and    specifications    filed. 


(777)    CARPENTRY  WORK  ON  ABOVE 
Contractor.  .C.     Christensen,     Oakland. 
Filed  Mar.   13,  '13.     Dated  Feb.  25,  '13. 

Payments    sane    as    above 

TOTAL  COST.  $12,476 
Rond.  $3120.  Surety.  National  Surety 
t  o.  Limit.  35  days  after  plastering  Is 
dry.  Forfeit,  $5.  Plans  and  specifica- 
tions   nU'd. 


78)      HiOATING    A.N'D    VENTII.u\TI.VG 
ran    above. 

iitractor.  .Robert  Dalzlel  Jr.,   21S   1st. 
San  Francisco. 


I 

M  Mar.  13,  '13.      Daled   Keli.  liS.  'i:!. 

ayments    same    as    above 

_    '  TOTAL  COST.   $2137 

Id,  11070.  Surety.  U.  S.  Fidelity  & 
iranty  Co.  Limit.  30  days  after 
gh  carpentry  completed.  Forfeit. 
Plans    and    specifications    filed. 
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I)      ELECTRIC    WORK    ON   ABOVE, 
tractor.. H.   S.   Tittle  .263    lOtli   Ave., 

San  Francisco. 
3d  Mar.  13.  '13.     Dated  Feb.  28,  '13. 

'ayments    same    as    above 

TOTAL  COST,    $1188 

id,    $584.      Sureties.    John    G.    Sutton 

I  Edward  F.  Henzel.     Limit.   14  days 

r  rougli  carpentry  completed.  Limit 

Plans  and  specifications  Hied. 

0)      PLUMBING       WORK        UNDER 
Itcrnative    contract   on   above, 
itr.ictor.  .Frederick   W.   Snook   &   Co. 

596    Clay,    San    Francisco. 
ed  Mar.  13,  '13.     Dated  Fell.   27.  '13. 

yments    same    as    above 

TOTAl,  COST,  $2490 
id,  $622.50.  Surety,  Globe  Indemnity 
Limit,  45  days  after  erection  of 
bL  Forfeit,  $3.  Plans  and  sepci- 
tions    filed. 


1)      LOTS    1    AND    2    ilap    Resubdvn. 

ts    IS    to   27   inclusive    Map   Crocker 

J-act,  Pied'.nont.     Ail   work   for   two- 

ry  and  basement  frame  dwellingr. 

sr Mountain   Development   Co. 

Itect  ..  .Charles        Peter        Weeks, 

Mutual   Bank    BIdg.,  S.   F. 
ractor.  .Isaac   Penny.    Phelan    Bldg., 

San    Francisco. 

^•ed  Mar.  13,  '13.     Dated  Mar.  11,  '13. 
.!;oncrete     foundations    and    rein- 
orced    concrete    work    completed 
4n-d  ready  for  1st  floor  joists.  $4000.00 

.Entire     frame     up 4000,00 

Sxterior    wall    boarded,    root    on 

ind    cliimney    build 4000.00 

Partitions   set,   plumbing,   sheath- 
ng,    vacuum    and    electric    work 

■oughed    in     6000.00 

Exterior       and       interior       rough 

Plastering    on    3000.00 

Plastering    completed     3000.00 

Standing      finish       on,    title       set, 
,  plumbing  fixtures  set  and  lieating 

plant    in    5000.00 

Completed  and  accepted 3717.50 

Usual    35    days 10630,00 

TOTAL  COST,  $43,630.00 
l>nd,  $21,825,  Surety,  U.  S.  Fidelity  & 
Varanty  Co.  Limit.  156  days.  Forfeit, 
.ine.     Plans   and   specifications   filed. 

'<82)  NW  COR.  TWENTY-FIRST  AND 
Telegraph  Ave  100  N  along  Tele- 
graph W  158  ft.  and  11  7-16  in.  S  100 
th  along  N  21st  160  to  beg.,  Oakland. 
Masonry  work,  scaffolding  and  fire- 
proofing  of  interior  columns  with  3 
in.  of  concrete  for  two-story  brick 
and  steel  addition  to  5-story  building, 
'^ner Young  Men's  Christian  As- 
sociation. Premises. 
|-Chitect  .  .  .W.  C.  Hays,  68  Post,  S.  F. 
fintractor.  .Arthur   Arlett.    461    Market. 

San   Francisco. 
led  Mar.   13,  '13.     Dated  Mar.  4.  '13. 

.Monthly     installments     of 75% 

Usual    35    days 25% 

TOTAL  COST,   $7087 

ind.   $3600.      Sureties,   E.  T.  Leiter  and 

'.    E.    Woolsey.      Limit,    35    days   after 

;eel    erected.      Forfeit,    $5,      Plans    and 

''leclflcations    filed. 


S3)      ROOFING   AND   SHEET   METAL 
,  work    on    above. 

jntractor.  .Yager      Slieet    Metal      Co., 
3501    Chestnut,    Oakland. 


l''ib  .1  .Mai-.  i:i.  -i.-i.     i>,,i,m|  k,-!,.  -r,,  ■r.i. 

I'.iymcnts    same    as    above 

TOTAL  COST.  $1742 
Bond,  $435.50.  Suerty,  Southwestern 
Surety  Insurance  Co.  Limit.  25  days 
after  roof  joists  in  place.  Forfeit,  $5. 
Plans    and    specifications    fileil. 


7SI)      LATHING     AND     PLASTKlilNG 

on   above, 
oiitractor.  .A.    Knowles.      985      Folsoni. 

San    Francisco. 
iled  Mar.   13.  '13.     Dated  Feb.  25,  '13. 

Payments    same    as    above 

TOTAL  COST,  $6722 
nnd,  $3361.  Surety.  Aetna  Accident  & 
lability  Co.  Limit.  40  days  after 
>ugh  carpentry  completed.  Forfeit. 
r..      Plans    and    specifications    filed. 


<7S.^,)      PAINTING    ON    ABOVE. 
Contractor.  .J.  C.   Petersen,  2352   E-21st, 

Oakland. 
Filed  Mar.   13,  '13.     Dated  Feb.  25,  '13, 

Payments    same    as    above 

TOTAL  COST,  $1374 
Bond,  $345.  Surety,  Southwestern 
Surety  Insurance  Co.  Limit.  15  days 
after  carpentry  completed.  Forfeit,  $."i. 
Plans  and  specifications  filed. 


(TS6)  LOTS  6  AND  7  BLK  66  Map 
Oak  Grove  Institute  Tract  and  ad- 
jacent property  of  Peter  Sather.  Ala- 
meda. All  work  for  one-story  7-room 
dwelling. 

Owner.  ..  .Mrs.    E.    E.    Tuckey.    S.    F. 

Architect  . .  .None. 

Contractor.  .W.    T.    Whitford.    437    42nd, 
Oakland. 

Filed  Mar.   13,  '13.     Dated  -Mar.  12.  '13. 

Frame    up     $618.75 

1st    coat    plaster    on 618.75 

Completed    and    accepted 618.75 

Usual    35    days 618.75 

TOTAL  COST,   $2475.00 

Bond,    none.      Limit.    7.".    days.      Forfeit. 

none.      Plans    and    specifications    filed. 


(7S7)      NO.    1123   BROADWAY,   Oakland. 
Marquee  frame. 

Owner A.    M.    Salinger,    Premises. 

Architect  .  .  .None. 

Contractor.  .City    Cornice    Works,    3020 
Broadway,   Oakland. 

COST,    $600 


(788)      NO.    1019   BROADWAY.    Oakland. 
Alterations. 

Owner White    &   Sawyer,    Prem. 

Architect  . .  .None. 

Contractor.  .T.    H.    Meek    Co.,    1157    Mis- 
sion,  Ss"n   Francisco. 

COST.    $600 


(789)      NO.    2709      ADELINE,      Oakland. 
Alterations, 

Owner Mary     Haverty,     Premises. 

Architect  . .  .None. 

Contractor.  .J.   Carruth.   3417   San   Pablo 
Ave.,    Oakland. 

COST,   $400 


(790  1      NO.    3645      RHODA    AVE.,      Oak- 
land.      Addition. 

Owner Ray    &    O'Neal,    Premises. 

Architect  . .  .None. 

Contractor.  .Walden     &     Jackson.     2973 
School.    Oakland. 

COST,   $500 

(791)      SW     SECOND     AND     CAMELIA, 
Oakland.      Alterations. 

Owner A.   Rudelle,    1402   2nd.   Okd. 

Architect  . .  .None. 

Contractor.  .A.   Ehret,    1014   4th.   Oka. 

COST,    $500 


i;:i-')      No,    :;,S33      FILBIOHT.      Oakl.inl. 
Alter  and    repair. 

""•ner .M.     Avlla.     PrcinlKCH. 

Architect  .None. 

Day's    work.  CO.ST.   $5on 


(793)  W    TWENTV-KIGHTII    150   .S    E- 
9tii.  Oakland.   One-story    4-roiini   dwlK 

Owner Thos.  Tele. 

Architect  . .  .None. 

Day's    work.  COST.   $6(i0 

(794)  S    LINDA    opp    Lnke    Ave..    Pied- 
mont.     One-story    residence. 

Owner Fred   W.   Butler.  F.  rry   BIiIk.. 

San   Francisco. 
Architect  ..  .Hutchinson   Bros..   47il    ISlli 

Oakland. 
Conlractor.  .Geo.     H.    .S.     Ilaly    Co..     201 

Union      Svgs    Hank      BIdg.. 

Oakland.  COST.    $;»5ii 


(795)      SW   FIFTY-EIGHTH   &   DOVKK. 

Oakland.      One   and    one-half-story    5- 

room    dwelling. 

Owner U       L.       McCarthy.        1729 

Broadway.   Oakland. 
Architect  . .  .None. 
Day's    work.  COST.    $2000 


(796)  S  FIFTY-EIGHTH  90  W  Dover. 
Oakland.  One  and  one-halt-story  3- 
room    dwelling. 

Owner L.       L.       McCarthy.        1729 

Broadway.    Oakland. 
Architect  . .  .None. 
Day's    work.  COST.    $1500 

(797)  W  FORTY-SECOND  AVE  640  N 
Carrington,  Oakland.  One  and  one- 
half-story    8-room    dwelling. 

Owner J.    C.    Bruce    and    Annie    M. 

Johnson,    1926    Sutter.  S.    F. 
.\rch itect  .  .  .None. 
Contractor.  .J.  C.  Bruce.  2201   43rd  Ave.. 

Oakland. 

COST,   $2400 


1 798)  E  SHATTUCK  AVE.  bet.  56tli  & 
5Sth.,  Oakland.  Concession  (racing 
coaster.) 

Owner Idora   Park   Co..   Premises. 

Architect  ..  .John  J.  Miller.  Oliver 
Bldg.,    Pittsburg,    Pa. 

Day's    work.  COST,    $20,000 

(799)  E  OPAL  480  S  42nd.  Oakland. 
One-story    5-room    dwelling. 

Owner C.    M.   MacGregoi-,   470    13th. 

Oakland. 
Architect  .  .  .  None. 
Days    work.  COST.    $2500 


(800)  SE  TWENTY-SECOND  AVE  & 
E-32nd.  Oakland.  Alter  store  and 
dwelling   to   flats. 

Owner J.    W.    Stetson,    303    Lenox 

Ave..    Oakland. 
.\rchitect  . .  .None. 

Contractor.  .C.   M.    MacGregor,    470   13th, 
Oakland.  COST.    $2500 


(801)  NE  FOURTEENTH  &  E-32ND. 
Oakland.  Two-story  5-room  dwelling 
and   store. 

Owner Jos.    Burlock,    E-32nd    near 

14th    Ave..   Oakland. 
.Architect  ..  .Robt.        MJorgenler.        1644 

Telegraph     Ave..    Oakland. 
Contractor.  .Emil      Storz.       10      Warieu 
Ave.,    San    Irfandro. 

COST,    $1600 


(Sn<i  NW  COR  CAMPBELL  AND 
Eleventh.  Oakland.  .All  work  ex- 
cept painting  for  alterations  and 
additions    to   dwelling. 

Owner P.    A.    and     M.     A.    Limery. 

Oakl.md. 

Architect  . .  .None. 
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Conliactnr.  .Iluiiluit  &  Holland.  ri41   15- 
16th.    Oakland. 

FPpti   Alnr.    H.  "in.      Dated   Feb.  — . 

r;.-nd.v    foi-    plastering 25% 

PliisterInK    completed    25% 

Completed    and     accepted 2,'>% 

Usual     35     days 25% 

TOTAL,    COST.    $1390 

Bond,       $695.         Surety,       .Southwestern 

Surety    Insurance    Co.      Limit,    60    days. 

Forfeit,    none.   Plans    and    specifications 

tiled. 

(soc)    w  H.\nnEN  hoad  yd  N  HIU- 

grirt   Circle,   Oakland.  One-story   office 

building. 

Owner Mrs.    Jordan,    Berkeley. 

Architect  ..  .Wm.       Knowles,        Central 

Bank    Bldg.,   Oakland. 
Day's   work.  COST,    $1000 


rliitcc  I  .  .  .None. 

ys   work.  COST,    $i;ii 


(SOT)  W  LINCOLN  AVE  opp.  School, 
Oakland     One-story   4-room  dwelling. 

Owner M.   P.   Powers. 

Architect  . .  .None. 

Contractor.  .Harris    &    Hudson,    1907    E- 
■J.Sth,    Onkhind. 

COST,  $1600 

(.SOS)  S  E-THIRTY-SECOND  320  E- 
14th  Ave.,  Oakland.  One-story  5- 
room    dwelling. 

Owner Carelos     Faria,     Premises. 

.Architect  .  .  .None. 

Contractor.  ,G.       Taylor.     473       Oakland 
Ave.,    Oakland. 

COST,    $1200 

I  SOS)  S  FORTY-NINTH  150  B  Lawton 
.\ve.,  Oakland.  One-story  2-room 
dwelling. 

Owner P.  De  Maria,  367  49th,  Okd. 

Architect  . .  .None. 

Contractor.  .D.    Rainfri,    872    43rd    Ave., 
Oakland. 

COST,   $430 


(510)  N    CLIFTON    40    E    James    Ave., 
Oakland:      One-story    5-room    dwlg. 

Owner Cyril    A.    Legris,    491    5Sth, 

Oakland. 
Architect  . .  .None. 
Day's    work.  COST.     $2000 

(511)  N    CLIFTON    75    E    James    Ave., 
Oakland.      One-story   5-room  dwlg. 

Owner.  ...  .'.Cyril    A.    Legris.    491    o.Sth, 

Oakland. 
Architect  ..  .None. 
Day's    work.  COST,    $2000 


(,S12)  NE  CLIFTON  AND  JAMES  AVE; 
Oakland.       One-story     5-room    dwlg. 

Owner Cyril    A.    Legris,    491    5Sth, 

Oakland. 
-Architect  .  .  .None. 
Day's    work.  COST,    $2000 

(S13)  N  HOPKINS  75  E  Fruitvale 
Ave.,  Oaltland.  One-story  4-room 
store   huildlng.  : 

Ow-ner Albert     Rhoda,     2420     Hop- 
kins,   Oakland. 
Architect  .    .None. 

Contractor.  .A.    B.     Chase,     3310     Dover, 
Oakland. 

COST,    $1950 


(SH)      S    FIFTY-NINTH    310    W    Grove, 
Oakland.       One-story     5-room     dwlg. 

Owner C.    E.    Burkes.    5117    Oenoa. 

Oakland. 
Aichitect  .  .  .None. 
Day's    work.  COST,    $2100 

(SIS)      S    FIFTY-NINTH    250    W    Grove, 
Oakland.       One-story     S-room     dwlg. 

Owner C.    E.    Burkes,    5117    Genoa, 

Oakland. 


(Xli;i  S  FIFTY-NINTH  280  W  Grove, 
OakUnul.       One-story     5-room     dwlg. 

Owner C.    K.    Burkes,    5117    (^enoa. 

Oakland. 

Architect  .  .  .None. 

l-.iy-.s    work.  COST,    $240n 

(S17)  NW  GRAND  AVE  1275  NE 
Flora,  Oakland.  Ono-story  4-roolii 
dwelling. 

Owner F.     A.     Dodge,     1727     Grant 

Ave..   Oakland. 

.Architect  . .  .None 

Day's  work.  COST,   $110i. 

(SIS)  E  DIVISION  50o  N  E-38th,  Oak- 
land.    One-story   6-room  dwelling. 

Owner Mabel     I...    Hambleton,     585 

43rd,   Oakland. 
-Architect  . .  .None. 

CoTitractor.  .Fred   Hambleton,    585    4Srd, 
Oakland. 

COST,  $2300 


(819)  S  PAIRVIEW  WAY  300  E  Semi- 
nary Ave.,  Oakland.  One  and  one- 
half -story   6-room   dwelling. 

Owner C.   M.   Griffin,   746   5th   Ave., 

Oakland. 

Architect  .  .  .None. 

Day's  work.  COST,  $1500 


(S20)  E  RICHMOND  AVE  300  S  Moss 
Ave.,  Oakland.  Two-story  7-room 
dwelling. 

Owner E.  J.   Saake,  24   Napier  -Ave 

Oakland. 
Architect  ..  .A.    W.    Smith,    1010    Broad- 
way,   Oakland. 
Day's    work.  COST,    $3500 


(821)  LOT  6  BLK  13  Map  Havenscourt 
Oakland.  All  work  for  one-story 
frame   dwelling. 

Owner Piedmont      Heights       Bldg. 

Co.,  Oakland  Bank  of  Svgs. 
Bldg.,    Oakland. 

.Architect  . .  .None. 

Contractor.  .A.   J.   Bellefontalne,   Okd. 

Filed  Mar.  15,  '13.     Dated  -Mar.  12,  '13. 

Frame    up    Vt 

Brown    coated    Vt 

Completed    and    accepted % 

Usual     35     days % 

TOTAL     COST,     $2300 

Bond,    $1500.      Surety,    National    Surety 

Co.     Limit,  65  days.     Forfeit,  $5.     Plans 

and   specifications    filed. 


Building  Contracts  Awarded 


Berkeley. 


3<i 


so? 

S03 

S04. 


Lind      Cederborg 

Hinch      Hinch 

AVitter    Esl     Perkins 

Levy     Laamanen 

Bov.den      Lewis 

O'Harra     Woodburn 

Hoeger     Schnoor 

Allen      -Allen 

Grinley     Skee 

Richardson     House 

Swendermann     Owner 

Peake     Peake 

Peake     . .  .Peake 

Alameda    BIdrs    Peake 

Boynton     Nelson 

Ala    Co    Bldrs Wllev 

Stand    Bldrs    Kollmer 

Brand     Montgomery 

Limery Hurlbut 


2900 
3620 
2235 

ison 

4000 
2500 
5700 
500 
1500 
1500 
300ft 
2650 


(717)     W   KING   70   N   Tyler,    Berkeley. 

One-story    5-room    dwelling. 
Owner Jos.   T.   Hinch,    1542   Broad- 
way.  Berkeley. 
.A  rchitect  .  .  .None. 
Day's   work.  COST,   $2500 


Pacific  Mantel  and  Tile  Go. 

F.  W.  CRINNION,  Manager 
Mantels,  Grates  and  Tiles.   Fire  Sets,  Andirc 
Portable  Baskets  and  Grates,     Floor  and 
Wall  Tiling  in  Origional  Designs. 

1727   TBL-BGRAPH    AVB. 

OAKLADID,    OALm 

Phone  Oakland  121 

RcBldcBM   Phonck    Oakland   8631  I 


(71S)  S  DWIGHT  W-AY  100  E  El! 
worth,  Berkeley.  Alter  two  and  or 
half-story  14-room  building-  into  (I 
apartments. 

Owner W.    G.    Witter    Estate,    2il 

Durant     -Ave.,     Berl<eley. 
Architect  . .  .None. 

Contractor.  .Geo.       S.       Perkins.       2! 

Channing  Way,  Berkeley 

COST,    $4! 

(719)  LOT  47  BLK  6  Berkeley  Hgh 
Berkeley.  All  work  for  two-st( 
frame  dwelling. 

Owner David  L.   Levy.  .Mills   Bid 

San    Francisco. 
-Architect  ..  .Olin    S.    Grove,    2911    Te 

graph    Ave.,    Oakland. 
Contractor.  .John  Laamanen,    1032  Ca 

ton.    Berkeley. 
Filed  Mar.   10,  '13.     Dated  Mar.   7.  '13 

Frame    up   and    rafters    on $ 

1st     coat     interior    and     exterior 

plaster   on    

Completed     and    accepted 

Usual   35   days 

TOTAL  COST,  $21 
Bond,  $1450.  Surety,  Maryland  Casua 
Co.  Limit,  90  days.  Forfeit. 
none.      Plans   and   specifications    filet, 

(720)  N  RUSSELL  412  ft.  .-.  u 
Telegraph  Ave  B  44  1-3  N  135 
54  1-3  S  134V4,  Berkeley.  -All  w 
for  two-stor.v  frame  dwelling. 

Owner Klvelyn     Kennedy     Soarl 

Boyden,    Berkeley. 
Architect  . .  .None. 
Contractor.  .L.    S.    Lewis,    Berkeley. 
Filed  Mar.   10,  "13.     Dated  Mar.   5.  'l: 

Frame   up   and   roof   sheathed....! 

1st   coat   plaster   on 

Completed     and    accepted 

Usual    35   days 

TOTAL  COST.  $S 
Bond.  $1800.  Surety,  Fidelity  S 
posit  Co.  Limit,  90  days.  Forf 
none.      Plans   and   specifications    li 

(725)  LOT  13  BLK  103  Map  Alii 
Tract,  Berkeley.  -AH  work  for  t 
story   5-room  duelling. 

Owner Lee     O'Harra       and       0 

O'Harra,    Vallejo.    Cal. 
.Architect  .  .  .None. 

Contractor .  .Paul      E.    Woodburn,     i 
Keith    -Ave.,   Oakland. 


BUILDING  AND  INDUSTRIAL  NEWS. 


{.  il  .\rai.  Ill,  'l.l.  I  late]  Mar.  S,  '13. 
Kr:iiiio  lip  and  ready  for  plaster. $S00 
riastPred    and    Inside    finlsli    well 

under    way     HOii 

Comiileted      300 

l':ilance  at   $15  per  month    7%  Int. 

TOTAL  COST.  $2235 
ml,  none.  Limit.  60  days.  Forfeit, 
'h'       Plans  and  specifications  filed. 


:;?)    .^W    ALCATRAZ    AND   CALIFOR- 
nia.     Berkeley.       One-story    two-room 

iialif  ry. 

.Mu  r P.    C.    Hoeg-er.    Tracy.    Cal. 

.  liltcct  . .  .None. 

iiiir.iclor.  . Ang.   Schnoor.    161!>    Felton. 
Berkeley. 

COST,     $lson 


4111      SE     DERBY     AND     HILLEGASS, 
i:>!lieley.      Two-story    6-room    dwlg. 

A  iM  1- J.   A.   Allen,   2026   Hlllegass, 

Berkeley. 
■iliitect  . .  .None. 
n  s    work.  COST,    $4000 


41 »     LOT   8   BLK   17,   Northbrae,  Ber- 
keley.     All    work    for   one-story    five- 

r II   dwelling. 

.Ml.  r F.    P.    Grlmsley,    Oakland. 

t  liteet  . .  .None, 
.iitractor.  .A.    Y.    Skee,     1432    Carlton. 

Berkeley, 
iltd  Mlar.  11,  '13.     Dated  Mar.  7,  '13. 
Frame  up  and  sheeting  on  roof.. $625 

1st    coat   plaster   on 625 

Completed    and    accepted 625 

Usual    35    days 625 

TOTAL  COST.  $2500 
)nil,  $1250.  Sureties.  H.  H.  Schuessler 
Id  Tom  R.  Wheldon.  Limit,  60  days 
om  March  10.  Forfeit,  none.  Plans 
id   specifications   filed. 


42)     LOTS   7,   8,   9,   10   BLK   16,  Daley 

Scenic  Park,  Berkeley.     All  work  for 

two-story   and    basement    seven-room 

dwelling. 

wner....Geo.   H.   Richardson,    1613   La 

Loma     Ave..     Berkeley, 
rchitect  . .  .  John    Hudson    Thomas.    1st 

National   Bank   Bldg.,   Bkly 
Jntractcr.  .Jacob    House,    1640    Allston 

Way,    Berkeley, 
lied  Mar.  11,  '13.     Dated  Mar.  10,  '13. 

Fra'medi     Vt 

Brown    coated    % 

Completed    and    accepted ^4 

Usual   35   days Vt 

TOTAL  COST.  $5700 
ond,  $2850.  Surety,  Maryland  Casualty 
1.  Limit,  120  days.  Forfeit,  $5.  Plans 
id  specifications  filed. 


'491  NO.  921  UNIVERSITY  AVE. 
(rear).  Berkeley.  One  and  one-half- 
story   4-room   dwelling. 

wner John    Swendermann,    Prera. 

rchitect  . .  .None. 

ays   work.  COST,    $500 

■56)      W    BAKER    140    S    Ward  ,    Ber- 
keley.     One-story    5-room    dwelling, 
wner F.    R.   Peake   Co.,    2127   Uni- 
versity   Ave.,    Berkeley. 
rchitect  .  .  .None, 
ay's   work.  COST,  $1500 


■57)      W    MATHEWS   70    S   Ward,    Ber- 
ikeley.      One-story    o-room    dwelling. 
wner F.  R.   Peake  Co.,   2127  Uni- 
versity   Ave.,    Berkeley, 
rchitect  . .  .None. 
ay's  work.  COST,  $1500 


[rSS)  S  FOREST  AVE  150  W  Pied- 
mont Ave.,  Berkeley.  One  and  one- 
halt-story    6-room    dwelling. 


Ala 


II. 


Hulhli.rs-     Ass'n.,     l.sl    N.fl. 

Hank    Rldg.,   Berkeley. 
■Iiil.  it  .  .  .None, 
iliiutor.  .F.    K.   I'oake  Co..   2127   Unl- 

vertlly   Ave..   Berkeley. 

COST.  $30(10 


(Ti;2)  S  BUENA  VI.'^TA  AVE.  being  In 
La  I>onia  Park,  Berkelfy.  E.xac- 
vation,  foundation,  concrete  columns, 
concrete    floors   and    pool. 

Owner. ..  .Clias.    E.    Boynton.    Bkly. 

-Architect  ..  .Wm.     A.    Newman,     Hewes 
Bldg.,    San    Francisco. 

Contractor.  .F.     E.     Nelson,     3090     King. 
Berkeley. 

Filed  Mar.  12,  '13.     Dated  Feb.  28,  '13. 
Concrete   columns    completed.  ...  $1300 

Completed     and    accepted 680 

Usual     35    days 670 

TOTAL  COST,   $2650 

Bond,    $1325.      Surety,   The   Aetna   Accl- 

lient   &  Liability   Co.     Limit,   March   28. 

Forfeit,    $5.      Plans    and      specifications 

filed. 

NOTE; — Price    of    all    extra    concrete 

footings  40  cents  per  cubic  foot. 


(775)      W    WARING   160   S   Parker,   Ber- 
keley.     Two-story    8-room    dwelling. 

Owner Alameda       County       Home 

Bldrs.,     1st    National    Bank 
Bldg.,    Berkeley. 

Architect  ...W.    H.   Ratcliff  Jr.,   1st   Na- 
tional  Bk.    Bldg.,   Berkeley. 

Contractor.  .J.    W.    Wiley,    1718    Hearst 
Ave.,   Berkeley. 

COST,    $4500 

(S02)      W    MONTEREY    300    N   Hopkins, 
Berkeley.      Two-story    6-room    dwlg. 

Owner Standard     Home     Bldrs.     & 

Realty      Co..    1st      National 
Bank   Bldg..   S.   F. 
Architect  . .  .None. 

Contractor.  .Jacob   KoUmer,   2811  Stuart 
Berkeley. 

COST.   $3500 


(803)  E  40  LOT  25  AND  W  10  LOT  26 
BIk  "D"  Map  Janes  Tract.  Berkeley. 
All   work   for  two-story   7-room  dwlg. 

Owner Jacob     M.     and    Chrlstlane 

Brand,        1976        University 
Ave.,    Berkeley. 
Architect  . .  .None. 
Contractor.  .W.    S.     Montgomery.      2321 

V/ard,    Berkeley. 
Filed   Mar.   14.  '13.      Dated  Mar.   5,   '13. 

Frame    up    ^ 

Brown    coated    Vt 

Completed    and    accepted % 

Usual    35    days V4 

TOTAL  COST,  $3430 
Bond,  $1715.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  60 
days  from  March  13.  Forfeit,  none. 
Plans    and     specifications     filed. 


Building  Contracts  Awarded 
Alameda. 


Clark              Clark  4000 

Saunders     Rlsley  500 

Melendes     Borle  1000 

Randell     Stuart  2500 

Davis    Oil    Owner  500 

Strang     Strang  2000 

Grant     Grant  2000 

Lundholm      Owner  19o0 

Tucker     Mac    Rae  400 

Young     Young  1500 

Mitchell     Noble  400ii 


768 
769 
805 


(736)  FOURTH  AND  PACIFIC  AVE., 
Alameda.  Three-story  brick  addition 
to    pottery    works. 

Owner N.   Clark    &   Son,    Premises. 

^^rchltect  . .  .None. 

Day's  work.  COST,  $4000 


2t 

(7l:;i       .Ml.     liia       WAL.NUT,       .\lalii<-.l;l. 
Repairs. 

Owner .Mra.   .Sanndpi.ii.    I>remlspK. 

Architect  . .  .None. 

I'onliaito.  .  W.     .<!.     HiKlcy.     1304     Pearl. 
Alaiii.da. 

Co.ST.    $.".00 


1748)      NO.     2045     LINCOLN    AVE.    Ala- 
nuda.     Store   and    living   rooms. 

Owner .Marcos     Melendes.     Lincoln 

Ave.    and    Chestnut,    Ala. 
Ar.  hliect  ..  .None. 

Contractor.  .C.      A.    Borle.    2117      Bu<  na 
Vista   Ave..   Alameda. 

COST,  $ioon 


(703)      NO.    1333    PAL.M,    Alameda.  One' 
story   dwelling. 

Owner J.    B.    Randell.    1341     Palm, 

Alameda. 
Architect  .  .  .None. 

Contractor.  ,R     B.     Stuart,     2435     McGee 
Ave,    Berkeley 

COST.    $2500 


(764)      S    TUNNEL    600       \V       Webster. 
Alameda.     Warehouse. 

Owner Davis     Oil     Co..     Hull     and 

Webster.    Alameda. 
-Architect  .  .  .  None. 
Day's     work.  COST,     $500 

1765)      NO.    1339    BURBANK       Alameda. 
One-story    dwelling. 

Owner V.  N.  Strang,  2015  13th  Ave 

Oakland. 
-Arctiitect  . .  .None. 
Day's    work.  COST,    $2000 


(766)      NO.     1609     FOURTH.       Alameda. 
One    and    one-half-story    dwelling. 

Owner R.    M.    Grant,    343    Lincoln 

Ave..  Alameda. 
Architect  .  .  .  None. 
Days  work.  COST.  $2000 


(■;'67)    NO.   731    TAYLOR   AVE.,   Alameda 
One-story    dwelling. 

Owner Jno.      M.      Lundholm,      1717 

Wood,    Alameda. 
Architect  . .  .None. 
Day's   work.  COST,   $1950 


(768)  NO.    2412    SANTA    CL.XRA    -AVE.. 
-Alameda.      Alter    store. 

Owner Tucker       Investment       Co., 

Premises. 
-Architect  . .  .None. 
Contractor.  .C.    W.    MacRae,    2315    Enclc 

nal  Ave..  Alameda. 

COST.    $400 

(769)  NO.  2422   WEBB  AVE..  Alameda, 
One-story   dwelling. 

Owner Noble  &  Young.  2416  Webb 

Ave.,    Alameda. 
Architect  . .  .None. 
Day's   work.  COST.   $15«u 


(805)      NO.       1021       GRAND,       Alameda. 
One   and    one-half-story   dwelling. 

Owner W.    S.    Mitchell,    1131    Bay, 

Alameda 
Architect  . .  .None. 

Contractor.  .Geo.    H.    Noble.    2416    Webb 
Ave..   -Alameda. 

COST.    $4000 


notice:    of    nox-rbsponsibii.ity. 


Mar.  10.  1913— ALL  I.«T  33  BLK  2. 
Lot  32  Blk  2.  except  pin  SW  line 
parallel  to  SW  bndry  line  Lot  32 
and  distant  at  L  12%  NE  there- 
from. Map  Havenscourt.  Oakland. 
Havenscourt  Co  as  to  Improve- 
ments   on    leased    property 
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BUILDING  AND  INDUSTRIAL  NEWS. 


Compleiion  Noi-ces. 
Alameda. 

Mar.  11,  1913— LOTS  13  AND  14  BLK 
39  Regents  Park  Tot  No.  6.  Albany 
C  H  Miller  to  whom  It  may  con- 
cern     Feb.   1.   1913 

Mar.  11.  1913— NINETY-FIFTH  AVE 
:'50  S  E-Hth.  Okd.     Mrs  .M  .M  Marsh 

to   Joseph    St.    Mary CoTnpleted   — 

.Mar.    12,     1913— LOT      119      BLK    "R" 
Frultvale  Blvd  Tct.,   Okd.     Sally   M 
Turner  to   W  H  Judson..Mar.   4.   1913 
.Mar.   12.  1913— W   COLBY   50   S  60th    S 
3S  1-3.\W  100,  Okd.     James  KcUeher 
to  whom  it  may  concern. Mar.  12,  1013 
Mar.    12.    1913— S\V    PACIFIC    AVE    & 
Willow  74x100,  Ala.     Mrs  J  N  Beck- 
mann   to  Conrad  Roth... Feb.   15.   1913 
Mar.     12,     1913— SW    SEVENTH    AND 
Henry    50   on    7th   x    100   on   Henry, 
Okd.     Oakland  U  P  E  C  Hall  Ass'n. 

to    N    W    Place Mar.    12,    1913 

Mar.  11,  1913- W  COLLEGE  AVE 
312.02    N    Forrest    Ave.    Okd.      Wm 

H   Seaver   to   John   A   Bischoff 

March    7.    1913 

Mar.  11,  1913- PT.  INTR.  SE  TER- 
race  and  SW  boundary  line  Lot 
13  Blk  "B"  NE  41%  SE  So  SW  41% 
NW  85.10  Map  No.  1  Highland  Ter- 
race. Okd.  R  W  Hocken  to  W  P 
Jo.ios  and  J  J  Mc%overn. J'rr.  G,  1913 
Mar.  14,  1913— NW  DALE  PL.\CE  & 
-Minna  Ave  being  Lot  13  Map  Allen- 
dale Park,  Okd.  Gertrude  Schuyler 
to  whom  it  may  concern. Mar.  2,  1913 
-Mar.  13,  1913— W  HAWTHORNE 
Terrace    249     N    Vine    oOx — .    Bkly. 

AV   S   Perrv    to   Louis    Engler 

Mar.     13,     1913 

Mar.  14  ,1913— NB  37.64  LOT  4  and 
SW  19.86  Lot  5  Blk  "A"  map  Flint 
Tract,  Okd.  Elizabeth  G  Rowe  to 
Leard    &•    Gates Mar.    1,    1913 


LIENS  FILED 


Alameda. 


|-iist  .-'treel.'^.  and  is  to  contain  stores 
on  the  first  tloor  and  a  number  of  mod- 
ern apartments  on  the  second  tloor. 
.-^loies  will  have  patent  store  fronts 
and  plate  gla.'^s  windows.  Interior  Hn- 
ish  on  the  upper  floor  will  be  of  pini- 
lliroiigliout.  Some  structural  steel  is 
specifled.  The  exterior  of  the  building 
will  be  faced  witli  pressed  brick. 
Plans  iiave  been  completed  and  figures 
are    now    being    taken. 


File 


Mar.  6,  1913— W  DEAKIN  250  N  Ash- 
by  Ave  N  50xW  135,  Bkly.  Anna 
B   MacDonald    (wf  Simon   O)....$40e0 

Mar.  6,  1913^B  WILLOW  87  S  Rail- 
road -Ave  S  28  E  125  S  45  E  25  N 
100  V.'  35  S  27  W  11.5,  -Ala.  Anna 
Vingerhoets     $2500 

.Mar.  7,  1913— LOTS  SO  AND  SI  BLK 
"C"  Map  Fruitvale  Villa  Tract, 
Okd.      Anna    Miller    ( widow) ...  .$3000 

Mar.  8,  1913— NW  PIEDMONT  AVE 
200  NE  41st  NE  100  NW  125  SW  100 
SE  125,  Okd.  Hogan  Lumber  Co 
vs  Anm  A  Miller  and  C  M  Miller 
$331.55 

-Mar.  10,  1913— N  SIXTY-SIXTH  454.40 
E  Shattuck  .4.ve  E  35xN  102,  Okd. 
Meriara   Brackett    <w£   Nelson) .  .$2500 

Mar.  11,  1913 — E  BAY  l))09  S  San  An- 
tonio .-Vve  S  46xE  150,  Ala.  H  M 
Johnson     $5000 

.Mar.  14.  1913 — W  BR.\Y  AVE  607.45  N 
E-14tii  W  130  from  pt  beg  W  145 
N  32  E  145  S  32,  Okd.  E  K  Wood 
Lumber  Co  vs  J  L  Nunes  and  Alex 
McDonald     $431.38 


.Mar 
work 


Ddted  Mar.   3.    13. 

progresses 75% 

il    35    days 25% 

TOT.^L  COST,  $2892 
$1446.  Surety,  Fidelity  &  De- 
posit Co.  Limit.  40  days  (entire  con- 
tract). Forfeit,  none.  Plans  and  sped- 
lications  filed. 


Hoiid, 


Building  Contracts. 


SAM'.\  CLARA  COUNTY. 


SE     FIRST 

San    Jose. 

Owner 


Contractor. 


AND     SAN     SALVADORE. 
One-story   garage. 
,W.   J.    Boschkin,    138   S-lst, 
San   Jose. 

.W.    M.    Binder,    Rea    Bldg., 
San   Jose. 

.R.    O.    Summers,    17    N-lst. 
San    Jose.  COST,    $5253 


EXCAVATING    -'^ND    CEMENT    FOUN- 

dation  and  work  on  above. 
Contractor.  .M.     E.    Kilcourse,    Meridan 

Road,    San    Jose. 
Filed   Mar.    4,  '13.      Dated  Mar.  — ,  'IS. 

Payments    jfame     as    above 

TOTAL  COST,  $1680 
Bond,  $840.  Surety,  U.  S.  Fidelity  & 
Guarantee  Co.  of  Baltimorp,  Maryland. 
Limit,  40  days  (entire  contract).  For- 
feit, none.  Plans  and  -soecifiiations  | 
riled.  I 


NO.    1S7    N-SEVENTEENTH,    San    Jose. 
Six-room    cottage. 

Owner M.  Fish,  184  N-17th.  S.  J. 

Architect  . .  .None. 

Contractor.. C.   W.   Dehi  gy.   Cor.    19th   & 
Julian,    San    Jose. 

COST,    $2336 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 

APAUT.MENT  HOUSE — 2  story  and 
base,  brick  and  fra  iif ,  $13,000.  San 
Jcse.  Santa  Clara  Co.,  Cal.  ."Vrchitect. 
Charles  S.  McKtnzie,  Bank  of  San 
Jose  Bldg..  San  Jose.  Owner,  Julius 
Wesnitzer.  The  building  will  be  erect- 
ed  at   the   corner   of   San   Salvador   and 


Re- 


NO.    60.^    W-WILLIAM,    San    Jose, 
modei   store  front. 

Owner T   K.    Priddy,    Premises. 

Architect  .  .  .None. 

Con'r::c;or.  .  W.    S.    Gardner,     524     Mart. 
San   Jose. 

COST,    $400 


NO.  55S  W-S-\N  SALVADORE  (rear), 
San  Jose.  One  and  one-half-story 
barn. 

Owner S.    Maniota,    Premises. 

Architect  . .  .None. 

Contractor.  .Felix  Savio.  N-River.  S.  J. 
COST.   $400 

NE  SIXTEENTH  AND  WASHINGTON, 
San    Jose.      Six-room    cottage 

Owner R.    E.    Carter,    Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $2000 


NO.     194     S-TWENTY-SECOND     (rear), 
San   Jose.      One-room   addition. 

Owner O.   S.    Huston.   Premises. 

Architect  . .  .None. 

Day's    work.  COST,    $400 


NOS.  149.  151.  153  SOUTH  FIRST,  San 
Jose.  All  work  except  plumblne 
(furnished  by  owner)  for  remodeling 
upper  floor  into  apartments. 

Owner John    Stock.    Santa    Cruz. 

,\rchitect  . .  .  v\  m.     Klinkert.     Minnesota 
and    Lupton.    San    Jose. 

Contractor.  .P.   T.   Jorgensen.    517   West 
San    Carlos.    San    Josf. 

Filed  Mar.   12.  'IS.     Dated  Mar.  1".  '13. 

1st   coat   plaster  on $975 

W^ood  finish  on  and  doors  huns..  973 

Completed "4 

Usual     3  5     days 973 

TOTAL   COST.    $3899 

Bond.    $1950.      Sureties.    T.    B.    Hubbard 

and    Chris    Pallesen:      Limit,    fin    days. 

Forfeit,   none.     Plans  and  specifications 

filed. 

HOMESTE.4D  ROAD.  All  work  for 
one   and    one-half-story   frame   bldg.- 

Owner W.  B.  Caldwell.  Ho  nesteac 

Road,  San  Jose. 

Architect  ..  .Ye      Plan      Shop,      Tlie.itri 
Bldg..  San   Jose. 

Contractor.  .F.   J.   Marquardt.   San   Jose 

Filed  Mar.  6,  '13.     Dated  Mar.   l«.  '13. 

Frame    up     '^^ 

Plastering    finished    ^' 

Building   finished    ^' 

.to  diiTS   after   completion '■'■ 

TOTAL    COST.    $39 

Bond.    none.      Limit,    20    working    da> 

Forfeit,   none.      Plans   and   specificatio 

filed. 


Three- 


XO.     1131     MASTIC,    San    Jos 
room    cottage. 

Owner I   Filice,    Premis 

-Architect  . .  .None. 
Days    work. 


N    S.'^NT.^    CLARA,    bet    32nd    and    3Srd, 

San   Jose.      Three-room   cottage. 
Owner. . . . .  .  J.    W'.    Narvaez.    Premises. 

Architect  ..  .None. 

Day's   work.  COST,    $500 

X    ACACIA,    bet    Popular    Ave    and    San 
Pedro,  San   Jose.     Five-room  cottage. 

Owner .C.    Rasniussen,    Premises. 

-\rchitect  . .  .None 

Day's    work.  COST.    $2000 


NW  FIRST  AND  SAN  SALVADORE. 
San  Jose.  Brick  work  for  two-story 
brick   and   frame  building. 

Owner Julius   Wesnitzer.   9S   North 

14th   St.,   San   Jose. 
Architect  ..  .Chas.     McKenzie,     Bank     of 

San    Jose    Bldg..    San    Jose. 
Contractor.  .E.    F.    Smith,    i;i    S-nth    St.. 
San   Jose. 


COR.    MAIN    AND      FRANKLIN 
Clara.      All    work    for    remod.-       - 
bank    building. 

Owner The       Santa      Clara       Vail 

Bank.    Santa    Clara,    Cal. 

Architect  ...W.   H.  Weeks,   705  Charle 

ton   Bldg..  San  Francisco. 

COST.    $500       Contractor..  Robert       Trost.     26th       a. 

Howard.     San     Fran.  iFio^ 

Filed  Mar.  13,  '13.     Dated   Mar.    IJ     13 

75%   as   work   progresses   payi'  ic 

1st  of  each   month 

Uusal    35    days,    25%;    the    own 
reserves    the      right    of    30       li^ 
option   on   setting  and   turnislun- 
marble    and    to    deduct    $20ii'i     if 

owner    takes    contract 

TOT.\L  COST.  $27.'. 
Bond.  $13,849.  Surety,  Globe  Indemni 
Co.  Limit.  140  days.  Forfeit.  $ 
Plans  and   specifications  filed. 


MARIN.   CONTRA  COSTA   AN 
SONOMA  COUNTIES 

HOTEIj — 3     story     and       has.  i  i 

and    steel.     $20,000.       Hlclimon  1         ■'"' 
Costa   Co.,    Cal,      Architect.   C.    u.    Cla 


BUILDING  AND  INDUSTRIAL  NEWS 


Phclan  Bklg.,  S.  F.  Owner,  Mr. 
lierassy.  This  l)uildine  will  be 
cted  on  tlie  corner  property  adjoin- 
•  Mr.  Tclierass^''s  new  theatre  build- 
„  iiesig;necl  by  the  same  architect, 
ere  will  be  tliree  stores  on  the  first 
jr  and  in  tlie  neighborhood  ot  28 
liiis  and  (i  liaths  on  the  upper  floors, 
erior  will  be  finished  in  pine 
■ougiiont.  There  will  he  a  steam 
iting  plant  of  sulHcient  capacity  to 
jply  the  tlieatre.  Foundations  an<l 
laye  been  designed  to  carry  a 
irth  story.  All  rooms  will  be  sup- 
ed   with  hot  and  cold  running  water. 

exterior  of  the  building  will  be 
-ed  witli  press,  d  brick.  Plans  are 
ing-    prepared. 

HOTKT. — 3  story  and  ba.se,  rein- 
•ced  concrete,  $13,000.  Richmond, 
ntra  Costa  Co,  Cal.  Architect,  J.  B. 
born,  Richmond,  Owner,  E.  B.  An- 
rson.  Mr.  Anderson  ownfs  a  valu- 
le  piece  of  property  on  Richmond 
enue  near  Washington,  which  is  to 
improved  at  once.  Plans  show  an 
tractive  building,  with  stores  on  the 
St  floor  and  a  number  ot  large  lig-ht 
est  rooms  on  the  uppev  floors.  Pat- 
it  store  fronts  will  be  used.  Interior 
t  the  Sfcond  and  third  floors  will  be 
ifhed  in  pine.  Plans  include  a  hot 
Iter  supply  system.  -The  exterior  ot 
B  building  will  be  faced  with  oe  nent 
ister.  Plans  are  lieing  prepared 
d    figures    will    be    called    for    shortly. 


Contracts  Awarded, 


stat- 
En- 


RIDGE — Concrete.       Cost     not 

Santa    Rosa,    Sonoma   Co..    Cal. 

eer,      C.     S'herer,     County     Surveyor, 

nta    Rosa.      Owners,    Sonoaia   County. 

s  tor  a    small  concrete  bridge   over 

Santa    Rosa-Sebastopol    Road    have 

ien    approved    hf   the    Supervisors,  and 

[ds    are    to    be    opened    on    April    10th. 

J)mplete   information,   plans    \nd   speci- 

bunty    Surveyor    at    Santa    Rosa. 


Building  Contracts. 

CO>TRA    COSTA    COUNTY. 


DT  35  BLK  IS,  City  ot  Richmond.     All 
[work    for    one-story    frame    building. 

Lner Joe   I.    Escola,    Richmond. 

jrcliitect  .  .  .None. 

ontractor.  .  J.      A.    Fagerstrom.      Rich- 
mond, 
jilcd  March.  7,  '13.     Dater  March   3,  '13. 

I  Frame    erected    $4'50 

I  Ist  coat  plaster  on 450 

Building    finished    450 


Usual    35   days. 


450 
TOTAL,   COST,    $1800 
lond,    $isnn.  Surety,    B.    M.      Tilden. 

limit,    on    or    before    May    1.       Forfeit, 
one.      Plans  and  specifications   filed. 


'ontr 
j"iled 


Rus 


Owner Balfour    Culiirle    Inv 

350   California,   S.   F. 

.Architect  ...McUougall       Bros., 

Bldg.,   San   Franciaco. 

Contractor.  .Leech        &        Waters       Co., 
Hearst   BldK.,   San   Francisco. 

Filed   Mar.   8,  '13,     Dated  Mar.   5,  'IS, 

Foundations   in $   1500 

1st   tier   joists   are   set 3000 

2nd   tier  joists  are   set '4000 

3rd    tier  joists   are   set 5000 

Though   brick    work   done 3000 

Exterior    plastered    3500 

Entire    interior    plastered 2500 

Standing    finish     up 2750 

Entire   work   co.nipleted 5500 

Usual    35    days 10250 

TOTAL   COST,    $41,000 

Bond,     $20,500.       Surety,     New     England 

Casualty   Co.     Limit,   ISO  days.     Forfeit. 

$10.      Plans    and    .speciflcatiotis    fileii. 


LOT  21  BLK  13,  City  ot  Ricl)mond.  All 
work  for  one-story  and  attic  frame 
residence. 

Owner J.    Abraham,    Richmond. 

Architect  ..  .J.  B.  Ogborn,  Richmond. 
Contractoi .  .W.  H.  Ecker,  Richmond. 
Filed    Mar.    8,   '13.      Dated  Mar.    4.   '13. 

Rough   frame   up $280.00 

Rough     plumbing    and     wiring 

done     ■• 280.00 

Building   enclosed    280.00 

Plastering    completed     280.00 

Building    completed     282.50 

Usual    35    days 467.50 

TOTAL  COST,  $1870.00 
Bond,  $935.  Surety,  The  Fidelity  & 
Casualty  Co.  of  New  York.  Limit,  60 
days.  Forfeit,  $2.  Plans  and  specifica- 
tions flled. 

TOWN  OF  CONCORD.  All  plastering, 
concrete  and  wood  work  tor  remodel- 
ing  building. 

Owner Bank   ot   Concord,    Concord. 

Architect  ..  .G.      A.       Applegarth,       Call 

Bldg.,  San  Francisco. 
Contractor.  .C,    A.   Haws,    1709    Bancroft 

way,    Berkeley. 
Filed    Mar.    8.   '13.      Dated   Feb.    18.-'13. 

TOTAL  COST,  $1221 
Bond,  none.  Limit,  as  rapidly  as  pos- 
sible. Forfeit,  none.  Plans  and  speci- 
fications  filed. 


26  BLK  6],  City  of  Richmond.     All 
■k    for    two-story   frarie   building. 

r .1.  H.  Mustek  and  Maude  M. 

Musick,    Richmond. 
tect  .  .  .None. 

aitor..J.   J.    Widmer,   Riclimond. 
Jlarch   5,  '13.      Dated  Feb.  37,  '13. 

Iding    enclosed     JS^':! 

Iding   completed    •'78 

lal    35    days 600 

TC:TAL    COST.    $1878 
$1000.      Sureties,  W.   H.   Jolinston 
I.   F.   Davis.     Limit,  GO  days,      For- 
iione.  ria'is    and    specifications 
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owner. .Flora     .McIJonalJ     (Jriiliam, 

Culloden  Park,  Sua  Uafael. 

Arcliltict  . .  .None. 

Contractor.  .S.    Say  well. 

Filed   Feb.  27,  '13.     Dated  Feb.  23,  '13. 

Frame    up     $637.50 

Brow  n     coaled 037.50 

I-'inis^lied   and   accepted Ii37.i0 

Usual    35    diiys 037.50 

TOTAL  COST,   $2550.00 

iignd,    none.      Limit,   CO    days.      ForlTelt, 

none.     Plans  and  sp- cllb.aUons   riled. 

Completion  Notices. 

CONTRA    COSTA    CODNTY. 

RECORDED  ACCliPTE!) 

.Mar.  12,  1913— LOT  13  BLK  103,  City 
ot  Richmond.  .Mrs  John  Ivcrs  to 
Andrew   Wicks Dec.   27,    1912 


art   1 

eit. 

iled. 


IjOTS  1  TO  G  BLIC  "D,"  Town  ot  Brent- 
wood. All  work,  including  concrete 
work  for  two-story  and  partial 
basement  hotel  of  wood  frame  con- 
rtvui  lion. 


CONCRETE    AND    WOOD    WORK    FOR 

vault   on  above. 
Contractor.  .Herman   Sate   Co.,    120   Fol- 

so.r:,   San   Francisco. 
Filed  Mar.  8.  '13.     Dated  Feb.  24.  '13. 

TOTAL  COST.  $1200 
Bond,  none.  Limit,  April  20.  1913. 
Forfeit,  none.  Plans  and  specifications 
filed 

Building  Contracts, 

MARIN  COUNTY. 

LARKSPUR.      All    work    tor    two-story 
frame   town   hall. 

Owner Town    of    Larkspur. 

Arcliitect  .  .  .C.       O.       Clausen,       Phelan 

Bldg.,    San    Francisco. 
Contractor.  .Peterson     &    Wilfon.     Post, 

San   Francisco. 
.\ot    recorded.      Dated    Mar.    5,    '13. 
Progressive     payments     on     1st 
and   3d  Thursdays  of  each   month 

75% 

Usual    35    days 25% 

TOTAL  COST,  $878o 
r.und  $1500.  Surety,  Massachusetts 
Surety  Co.  Limit,  90  days.  Forfeit, 
none."     I'bin-    and    specifications,    none. 

,^A.\'    It.XKAlOL.      Alterations    and    addi- 
tions   to   frame   residence. 


Release  of  Liens. 


<  O.NTHA     COSTA     OINTV. 


ItECORDED  AMOUNT 

.Mar.  10,  1913— LOT  6  BLK  28,  Map 
of  Town  ot  Antiocli.  Hutchinson 
Co   to   G   M   Williams 

Mar.  10,  1913— LOT  6  BLK  28,  Town 
of  Antiocli.  Hutchinson  Co  to  G  .M 
Williams     .  .  .•.'.■."... : ■— '. 

Mar.  11.  1913— LOTS,  \-12  BLK  93, 
Town  ot  Anl;ioch.  'Hulcbinson  Co 
to     Sarah     J\ones .  . 


Liens  Filed, 

CONTUA     COSTA     Ol\rV. 

RKCOUDED  AMOUNT 

Jlar.  in.  1913— LOT  1  BLK  55.  City 
of  Richmond.  Zeb  Knott,  $58;  C  H 
Brown,  $273  vs  M  J  Kelly  and  J  W 
Kelly 

Mar.  7,  1913— LOT  1  BLK  55.  Ciyt  of 
Richmond.  C  H  Bates  vs  .M  J 
Kellv  and  J    W  Kelly ^'S-' 

Mar.  7,  1913— LOT  1  BLK  55,  City  of 
Richmond,  C  W  Mc.Masters  vs  M 
P    Kelly     $208.23 

Release  of  Liens. 


JIARIN    COUNTY. 


RECORDED  A.MUl.N 

.Mar.    1,    1913— LOTS    10    AND    12    .Map 

of  Inverness,  .Marin  Co.     E  K  Wood 

Lumber  &   Mill   Co   to  Almeric  Cox- 


head 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 

APART.MENT  HOU.-^E— .".  story  and 
lase,  reinforced  concrete.  $1S2.000, 
Sacra  nento,  Cal.  Architects.  Smitli  & 
Stewart.  244  Kearny  St..  S.  F.  Owner. 
Dr  Faris.  This  bulldlnp.  which  is  to 
hr  erected  at  the  coiner  of  1.3th  and  N 
streets  will  be  the  largest  apartment 
house  structure  in  the  Capitol  City, 
covering  an  area  of  120x169  feet. 
There  will  be  upwards  of  100  fuites 
ranginK  from  two  to  four  rooms  each. 
The  plans  embrace  all  of  the  modern 
convenien(es  and  a  number  of  unique 
features,  iu.luding  Hepins  porches 
tor  each  of  the  apartments,  a  .  oolin.tt 
svstem  and  fountains.  Taere  « ill  be 
steiim  beat,  "il  burning  plant,  both 
freigl  t  and  passenffcr  p!o\atois,  i  urn  i 
waiters,  a  vacuum  cleaning  system 
,nd  hot  water  supply.  Interior  will 
he     flnisbed     in     pinc    --^nd     hardwoods 
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BUILDING  AND  INDUSTRIAL  NEWS. 


.Ml  iMlh  i-iioiiis  will  liii\c  roiiient  lliiors 
anil  til.  wnlnsi-dt.  The  exterloi'  of 
{he  1  irhlliiK  will  le  fur.'il  Willi  ten-ii 
iiiliii,  riiins  .ire  rumplelc  ami  Ubiiics 
.1   I-      plii-.r    laUen    liy    tin-   aichlteits. 

Ml  liAUV — 1  stoiy  anil  base,  brick 
.mil  iiuu-ieti'.  Cost  not  stated.  I'klali. 
.Miniloi  Ino  Co..  Cal.  .\rcliltect.  John 
Palis  llatih.  lluinboUU  Bank  Bids..  .S. 
I".  Duncr.*.  Town  of  Uklali.  Aicliltert 
llati'li  has  .iust  been  com  nhsionid  to 
prepare  plans  for  a  new  llbrar.v  build- 
InjT  In  I'klah.  The  structure  will  be 
classic  in  design  and  will  contain  a 
large  puihlic  room,  rack  rooms  and  of- 
Hce  for  the  librarian.  Interior  will  be 
finished  in  pine  and  hardwood.  A  cen- 
tral heating  s.vstem  will  be  installed. 
The  exterior  of  the  building  will  prob- 
abl.v  be  faced  with  pressed  brick. 
Plans   are    now    being   prepared. 

UliSlDKNCKS — Frame  construction. 
Cost  not  stated.  Stockton.  San  .Jnaiiuin 
Co..  Cal.  Architect,  none  The  follow- 
ing Da.v  lyabor  jobs  are  about  to  be 
started  in  Stockton:  John  C.  McCart> . 
Werner  Station.  2  stor.v.  frame.  $.'5,80(1; 
R.  R.  Reibenstein.  409  Rose  St.,  2  stor.v. 
frani',  $4,000;  C.  H.  Pease.  522  West 
Park  St.,  1  Mi  stor.v.  fra.iie,  $2,000;  and 
.\.  I-.  Miner.  1320  North  Hunter,  1  story, 
frame.   $1,800. 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


HIGHWAY  WORK — Cost  not  stated. 
Stanislaus  County,  Cal.  Engineer. 
State  Highway  Engineer.  Sacramento. 
Owners,  State  of  California.  Plans  are 
complete  and  bids  arc  being  called  for 
on  the  construction  of  approximatel.v 
9^2  miles  of  the  .State  Highway  in 
Stanislaus  Count>'.  Bids  will  be  opened 
by  the  State  Highway  Commission  on 
.March  24th.  Plans  can  be  secured 
from  the  Secretary  of  tlie  Highwa.\' 
Commission   at    Sacramento. 

RESIDENCE  —  2  story  and  base. 
frame,  $15,000.  Fresno.  Fresno  Co., 
Cal.  Architects,  Swartz,  Hotchkin  & 
Swartz,  Fresno,  Owner.  E.  J.  Bullard. 
The  dwelling  is  to  be  erected  in  Biola. 
a  new  town  nsar  Fresno,  and  will  con- 
lain  fourteen  rooms,  baths  and  sleep- 
ing porches.  Interior  will  be  finished 
in  pine  and  hardwoods.  Hardwood 
floors  will  be  used  in  all  principal 
rooms.  There  will  be  a  central  heat- 
ing s>'Stem  and  open  fire  places.  Man- 
tels will  be  of  brick  and  tile.  Tile  will 
be  used  in  the  baths  and  kitchen.  An- 
automatic  water  heater  will  be  in- 
stalled. The  exterior  of  the  dwelling 
will  probably  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  being 
prepaied. 

APARTMI-:.\T  HOUSE— 3  story  and 
I  ase.  frame.  $10,000.  Fresno,  Fresno 
Co,.  Cal.  Architects.  A.  C.  Swartz  & 
Son,  Fresno.  Owner,  P,  S.  Turnbull. 
The  building  will  be  erected  on  a  cor- 
ner site  and  will  be  arranged  tor  two. 
thre'?  and  four  room  suites  with  wall 
1  eds  and  baths.  Interior  will  be  fin- 
islied  in  pine  and  some  hardwood. 
There  will  be  gas  grates.  Mantels  will 
be  ot  tile.  Tile  will  also  be  used  in 
the  bath  rooms.  The  e.xterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  be- 
ing   prepared. 

STORES  AND  OFFICES— 2  story  and 
base,  brick.  Cost  not  stated.  Fresno. 
Fresno  Co.,  Cal.  Architect,  E,  J.  Farr. 
Fresno.  Owners,  H.  W.  and  W.  B.  Hol- 
land.    The   building  will   cover  an   area 


of  MIX  1211  feet.  Tlie  first  Moor  is  to  be 
arranged  for  several  stores  and  the 
upper  floor  for  modern  offices.  lute- 
ilor  partitions  will  be  of  hollow  tile. 
Tliere  will  be  stea.n  heat.  Patent  store 
fronts  will  be  used.  The  exterior  ot 
the  building  will  be  faced  witli  pressed 
brick.  Plans  are  in  the  hands  ot  the 
owners  who  are  now  taking  figures 
for  tlie  work. 

STORES  ANli  OFFICES  ^  3  story 
and  base,  brick,  $70,000.  Fresno,  Fri  s- 
no  Co,,  Cal,  Architect,  none.  Owners, 
1).  Yezdan,  Damir  Bros,  and  Tharpa- 
nian  Bros..  Fresno.  The  building  will 
be  erected  at  the  corner  ot  Kern  and  J 
striets  and  will  over  an  area  of  lOOx 
130  feet.  Several  large  stores  will  oc- 
cupy the  first  floor  and  the  upper  two 
."■tories  have  been  arranged  for  halls 
and  offices.  There  will  be  a  central 
heating  system,  elevator  service  and 
pine  trim.  Tlie  exterior  ot  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  will  be  ready  for  figures  within 
a  day  or  two.  Bids  will  be  taken  by 
the    owners. 

Contracts  Awarded. 

BRIDGE — Steel  and  concrete.  $25.- 
000.  La  Grange.  Stanislaus  Co..  Cal. 
Engineer.  Count.v  Surveyor  Annear, 
.Modesto.  Owners.  Stanislaus  Count.\'. 
Contractors.  Willison  &  Foster.  Oak- 
land. Contract  price,  $24,133.  Other 
Ijids  were  submitted  as  follows:  T.  K. 
Beard,  $27,000;  M.  B.  White,  Stockton. 
$32,500;  Ross  Construction  Co,,  Sacra- 
mento, $217,336;  Midland  Bridgie  Co.^ 
Kansas  City,  Mo.,  $30,107;  O,  A.  Wil- 
son, San  Francisco.  $29,316,  and  Chico 
Construction    Co.,    Chico.    $30,280. 

LiODGE  HALL. — 3  story  and  Jjasfe. 
brick  and  steel.  Cost  not  stated.  San 
Luis  Obispo,  San  Luis  Obispo  Co.,  Cal. 
Arcliitect.  Jolin  Davis  Hatcli,  Hum- 
boldt Bank  BIdg.,  S.  F.  Owners.  San 
Luis  Obispo  Masonic  Hall  Association. 
Contractor.  W.  J.  Smith,  San  Luis 
Obispo,  general  construction;  Union 
Hardware  Co..  San  Luis  Obispo,  plumb- 
ing, and  E.  M.  Payne,  San  Luis  Obispo, 
lieating. 

GARAGE— 1  story  and  base,  brick. 
$S.OO0.  Fr.fsno.  Fresno  Co..  Cal.  Ar- 
chitect, none.  Owners.  The  iipson  Bros.. 
Fresno.  Contractor,  E,  J.  Far.  Fresno, 
Contract    price,    $8,000. 

STORES — 1  story  and  base,  brick, 
$10,000.  Fresno,  Fresno  Co.,  Cal.  Ar- 
cliitects.  A.  C.  Swartz  &  Son.  Fresno. 
Owner,  Mr.  Mcl..aughlin.  Contractor. 
Dave  Cowan.  Fresno.  Contract  price. 
$10,000. 

DEPART.MENT  STORE— 3  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Fresno,  Fresno  Co..  Cal.  Architect,  C. 
A.  .Meussdorffer.  Humboldt  Bank  Bldg., 
S.  F.  Owner,  E.  Gottschalk.  Contrac- 
tor, H.  A.  Hansen.  Fresno.  Contract 
price    not    stated. 


Bond,   $1000.     Sureties,  E.  P.  Myers  and 
G.    Carlson.      Limit,    April    31.      Forfeit, 

none.      Plans   and   specifications   filed. 


Building  Contracts. 


FRESIVO    COUNTl 


l.tJTS  3  AND  4    HLK    ;5  Blackstoi'e  Villa 
Park.    Fresno.      All    work    for    dwlg. 

Owner W.    T.   Capps.   Fresno. 

Aid. it  ct  . .  .None. 

Contractor.  .Richard    Hill,    Fresno. 

Filed   ilarch   6,  '13.     Dated  March   3,  '13. 

Walls    in    place    $353 

Floors  laid   and  Joists   up 353 

Plastering,   plumbing  and    wiring 

finislied     353 

Usual    35    days Balance 

Ti'TAL  COST,    $1414 


LOTS  1,  2,  3  BLK  9  Altamont  Add'n., 
Fresno.  All  work  tor  one-story  and 
basement    building. 

Owner D.  C.  McLaughlin.  Fresno. 

Architect  . .  .A.  C.  Swartz  &  Son.  Fresno 

Contractor.  .J.      T.   and      D.   A.      Cowan/ 
Fresno. 

Filed  Mar.  10,  '13.  Dat3d  Mar.  4,  '13, 
Wlien  value  ot  labor  and  material 
incorporated    in    building    amounts 

to     $1620 $12115 

Upon    amounting    to    $3240 1215 

Upon    amounting    to    $4860 1215 

Upon    amounting    to    $6480 1215 

Completion    ot    building 1219.50' 

Usual    35    days 2026.50 

TOTAL  COST.  $8106,00 

Bond,    $4053.      Sureties,    Wm.    Shaw    and 

F.   Bielenberg.     Limit,  75   working  days. 

Forfeit,   none.     Plans  and  specifications 

filed. 


W  COR,  MARIPOSA  AND  J  STS.,  Fres- 
no. All  work  for  Class  "A"  office 
building. 

Owner Fresno   Estate   Co.,   Fresno. 

Architect  ...Geo.     W.    Kelham,     Shreve 

BIdg.,    San    Francisco. 
Contractor.  .Lindgren      Co..    Monadnock 

Bldg.,    San    Franlcsco. 
Filed  Mar.   10,  '13.     Dated  Feb.   1,  '13. 

As    work    progresses 85% 

Usual    35    days Balance 

TOTAL  COST,  $255,493 
Bond.  $125,000  (each  bond,  5  bonds, 
$25,000),  Sureties,  Pacific  Coast  Casu- 
alty Co..  Equitable  Surety  Co.,  Mass. 
Bonding  &  Insurance  Co.,  Title  Guar- 
anty &  Surety  Co.,  Fidelity  &  Deposit 
Co,  ot  Maryland.  Limit,  June  1,  1914. 
Forfeit,  none.  Plans  and  specifications 
filed. 


LOS    ANGELES    AND    SOUTH- 
ERN  CALIFORNIA. 


APART.MK.VT  HOUSE— 3  story  and 
base,  frame.  $25,000.  Los  Angeles.  Cal. 
Arcliitects.  Architectural  Designing 
Co..  Grosse  Bldg..  L.  A.  Owner.  J.  D. 
Caldwell.  The  building  will  contain 
fitt.\'  rooms  which  are  to  be  arranged 
in  suites  of  two  and  three  rooms  each 
witli  connecting  bath.  Interior  will 
be  finished  in  pin  througliout.  There 
will  be  steam  heat  and  vacuu  11  clean- 
ing system.  A  hot  water  plant  will 
also  be  installed.-  All  suites  will  be 
equipped  with  all  beds.  Tile  will  be 
used  in  the  bath  rooms.  The  exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
being  prepared  and  when  complete  the 
work  will  probably  be  done  by  Day 
Labor. 

APARTME.NT  HOUSE — 4  story  and 
base,  brick  and  steel.  Cost  not  slated, 
l.os  .^ngeles.  Cal.  Architects.  Kysor 
&  Blggar,  Wright  and  Callender  Bldg.. 
1..  A.  Owner,  F,  Lane.  The  building 
will  have  a  street  frontage  of  4S  feet 
and  a  depth  of  123  feet.  There  will  bo 
a  total  ot  66  rooms,  which  are  to  be 
arranged  in  two  and  three  rooin  suites, 
all  of  wliicli  will  be  equipped  with 
wall  beds  and  connecting  baths.  There 
will  be  steam  heat,  elevatoi'  service, 
vacuum  cleaning  system  and  a  hot 
water  heater.  Interior  will  be  finished 
in  pine  and  hardwood.  Tile  and  ce- 
ment will  be  used  in  the  baths.  En- 
frame vestibule  will  be  flnlsJiod  In 
marble  and  tile.  The  exterior  of  the 
bulbliiig     will     :.,■     r.iccd     with     pressed 
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■k.       Plans     ar.      cniiiplete     and     i'ik- 
s   are    heiiij--    taken. 
AKAGK — 2    story    and    Ijase,       leln- 
•0.1    cnnci-ete.      Cost    not    staled.    IjOS 
rcles,    Cal.      Ai-chitett.    Myron    Hunt, 
Oernian    Bldp;..    L.    A.      Owner.    H.    E. 
gton.      The    luiilding    will    cover 
a    of    70x209    fc'et,    and    will      be 
on    the    sround,s    of    the    Hunt- 
rtoTi     Hotel    at    Oneonta     Park.       The 
1    lUior   and    part    of    the   second    will 
iisi'.l    fur    a    storage   space    for    auto- 
hilcs.       The    balance     of    tlie    second 
ir    v.ill    lie    arranged    for   clul)    rooms, 
hs    and    forty    living'    rooms.      There 
I   lie  metal    window   frames  and  sash, 
icrete    doors    and    fireproof    construc- 
n    Ihrouglionl.    Heat    will    be   supplied 
m    the    hotel.      Tlie    exterior    of    the 
lldins     will     hi      faced     with     cement 
,stcr.      Plans    are    being'    prepared. 
:M'H     H01I.se— 4     story       and       base. 
ck.    $7.1,000.      Pasadena,    L.0S    Angeles 
.    Cal.      Architect,      .'i.      B.      Marston, 
iiniher  of  Commerce  lildg.,  Pasadena, 
ncrs.     Pasadena    Athletic   Club.      Pre- 
linary    plans   are    being    prepared    for 
s    building',    which    is    to    be    erected 
Colorado    street.      The    interior    will 
arranged    for    a    large    and    modern 
mnasium,    dining    rooms,    club    rooms 
sleeping    apartments.       There 
a    large    plunge    and    over    20 
Interior  will  be  finished  in  pine 
d    hardwoods.      There    will    be    steam 
and     elevator    service.       The    ex- 
will     probably    be       faced       with 
sed    brick.       Plan.s     have    not     pro- 
ed   far  enougli    to   give   further   de- 

SPITAL — 4  stor.\-  and  ba.=  e.  Class 
onstruction.  $350,000.  Los  Angeles. 
Architect.  W.  S.  Garrett.  Currier 
L..  A.  Owners,  Methodist  Hos- 
tal  .Association.  At  the  last  meeting 
tlie  association  the  architect  was 
structed  to  proceed  with  the  work- 
awings.  None  of  the  details  of 
e  building  have  been  received  in  this 
ty  and  other  that  the  fact  that  the 
rueture  will  be  absolutely  fireproof 
Id  will  contain  the  inost  modern 
Juipment,  nothing  can  be  printed  at 
understood  that  con- 
truction  will  be  of  the  reilnforaed 
incrcte  t\  pe,  and  that  the  exterior 
Mil     1  e     faced     with      cement 
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t>laster. 
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urther     information     wll 
■!   the    pl.ins    pi'ogi'ess. 

HOTlil, — K  stor\-  an,l  ha^c.  Class  A 
instruction.  Cn«t  not  stated.  Los 
■ngeles,  Cal.  Architect,  llobtrt  il. 
laylor.  Douglas  Bldg..  I<.  A.  Owner, 
acoli  .losepli.  The  liuilding  is  to  be 
reeled  on  (itli  street,  between  Hope 
nd  Flower  streets,  and  will  have)  a 
i-ontage  of  100  feet  and  a  dipth  of 
20  feet.  Interior  has  been  arranged 
or  li'T)  guest  roo  us,  four  large  store.s 
nd  tlie  hotel  lobby.  .\  large  pircent 
t  the  rooms  will  have  private  baths, 
nterinr  finish  will  be  of  hardwood, 
'here  will  be  steam  heat,  both  freight 
nd  iiassen.g;  r  elevators.  a  vacuum 
leaning  system  and  hot  water  supply. 
Entrance  loliliy  will  be  Hnislifd  in 
larble  and  ornamental  plaster.  A 
omplete  steel  frame  will  be  used  with 
xtciior  ■H^alls  of  pressed  brick  and 
erra  cotta.  Hath  room--'  will  have  ccun- 
ositiiui  doors  and  tile  wainsrol.  Plans 
re    1  eing    prepared. 

SClIiiOL — 1  story  and  base,  brick, 
.■)0,O0fl.  Fullerton.  CJrange  Co..  Cal. 
.rchitects,  Tuttlc  &  Hopkins,  Delta 
lldg..  L.  .\.  nwneis.  I'^ullerton  School 
listrict.  'I'hi'  hiiildiii'-;  has  been  de- 
igned   in    111!     sliape    .if   a    letter   T    and 
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Tliere  will  be  twelve  standard  sized 
ilass  rooms,  library,  principal's  olTicc 
and  teachers'  rooms.  An  auditorium 
with  a  seating  capacity  of  SOD  Is  also 
provided.  Interior  partitions  will  be 
of  metal  lath  and  plaster.  Floors  will 
be  of  maple  with  cork  linoleum  in  the 
corridors.  There  will  be  steam  heat 
and  a  modern  system  of  ventilation. 
Kxterlor  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  lieing 
IH'epared. 

KXPO.SITION  nriLlil.\(i  —  Frame 
construction.  $i:7,0iHi.  .San  IMcgo,  Cal. 
Architect,  Architectural  Department 
.  outhern  California  Panama  Exposi- 
tion Co,,  San  Diego.  Owners,  Soutliern 
California  Panama  Exposition  Co.  Con- 
tractor, G.  A.  Simpson  Construction  Co.. 
American  Rldg.,  San  Diego,  Contract 
price,    $K7,000. 

APARTMENT  HOIISE-^IO  i-tory  and 
base,  reinforced  concrete.  Cost  not 
stated.  Los  Angeles  Cal.  Architect's 
name  withheld.  Owner,  R.  H,  Arnold, 
President  Alta  Planing  Mill  Co..  S30 
McGarry  St..  L.  A.  The  building  will 
be  erected  at  the  corner  of  9th  and 
Valencia  streets  and;  will  cover  an 
ana  of  110x120  feet.  Only  prelimin- 
ary sketches  have  been  prepared  and 
details  are  not  (available.,  Sketches 
show  a  building  arranged  for  .'iOO 
rooms  and  of  fireproof  construction. 
Negotiations  for  financing  the  big- 
project   are   now   underway. 

APARTMENT  HOUSE— 4  story  and 
has^.  brick.  Cost  not  stated.  West- 
moreland, Imperial  Co.,  Cal.  Archi- 
tect, Fielder  Slingiuff,  .Ir..  Security 
Bldg..  L.  A.  Om-ner,  F.  D.  Turner.  The 
liuilding  will  contain  40  rooms,  which 
are  to  be  arranged  in  16  suites  of  two 
and  thi-ee  rooms.  All  suites  will  ha^•t 
private  baths  and  wall  beds.  Interior 
will  be  finished  in  hardwood  and  pine. 
There  will  be  steam  heat,  a  vacuum 
cleaning  system  and  hot  water  supply 
plant.  Bath  rooms  will  haVe  tile 
wainscot.  An  attractive  lobby  has 
been  designed.  The  exterior  of  the 
building  will  be  faced  with  cement 
plaster.      Plans   are  being   prepared. 

BANK  ALTERATIONS— 2  story  and 
base,  brick.  Cost  not  stated.  Dinuba. 
Tulare  Co..  Cal.  Architect.  Ji  Carl 
Thayer.  Fresno.  Owners.  Commercial 
National  Bank.  The  work  will  include 
the  construction  of  a  new  front,  com- 
plt  te  new  interior  finish  and  fixtures, 
vaults  and  ornamental  bronze  work.  In- 
terior finish  will  be  of  hardwood,  tile 
and  marble.  Plans  are  co  uplete  and 
figures   are  being  taken. 

CHURCH — 1  story  and  ba.se,  frame 
and  brick.  $2.5.000.  Orange.  Orange 
Co.,  Cal.  Architect.  Frederick  T.  Eley, 
Hervey-Finley  Bldg..  Santa  Ana.  Own- 
ers. German  Evangelical  Lutheran 
Church.  The  building  will  be  "f 
fraiUi?  construction  faced  with  brick 
veneer  and  artificial  stone  trimming. 
Interior  will  be  arranged  for  a  large 
main  auditorium  and  Sunday  school 
rooms.  Interior  finish  will  be  of  pine 
and  1  .irdwood.  A  central  heating'  sys- 
le  II  will  l)e  install  d.  Plans  have  just 
I  een    stalled. 

Cjr>'ltcil  A.N'l)  SCHOcil. — 1  and  :! 
stor.\.  brick  and  steel,  $,';o,000.  Long 
Heach.  I..OS  Angeles  Co..  Cal.  Archi- 
tects. Flank  T.  Kegley  and  T.  Foster 
lOna.  associat  d.  Consolidated  Realty 
Bldg..  L.  A.  Owners.  St.  Anthony's 
Itonian  Catholic  Ciuircli.  The  church 
will  be  Gotliic  in  style,  it  will  be  one 
>li.r\  aii.l  basement,  of  biick  construe- 
lioii  Willi  ruflled  lirick  exterior  facing. 
aiiiH.i.il     stone     trim,     tile     roof,     st.-el 


roof  trusses,  art  glass  windows,  con- 
crete foundation  and  basement,  etc. 
It  will  cost  about  »,5,i,000.  The  gcliool 
will  be  a  three-story  structure  of  brick 
construction,  ami  Hie  pnHtor's  re»l- 
dence  two  storlcn.  It  will  contain 
twelve  rooms  ami  w.ll  he  of  brick 
and  friime  construction.  Plans  arc 
being    prepared. 

irOTEI^S  story  and  base.  rein- 
forced concrete.  Cost  not  slated.  Utx 
Angeles.  Cal.  Archlled.  w.  .|.  Siiun- 
d*rs.  International  Hank  Bldg..  1^  A. 
Owners.  Blcscur  lO-tate.  The  bulldlnK- 
will  occupy  a  corner  site  and  Is  to 
cover  an  area  of  fiOxl.'in  feet.  There 
will  be  stores  and  a  hotel  lobby  on  th-.- 
first  Moor  and  a  total  of  IG.I  gueBl 
rooms  on  the  upper  floors.  Construc- 
tion will  be  fireproof  throughout. 
Nearly  all  of  the  rooms  will  have  pri- 
vate baths.  There  will  be  sliam  heal, 
elevator  service  and  a  vacuum  clean- 
ing system.  Interior  will  be  finished 
in  pine  and  hardwood.  Tile  will  Ik^ 
used  in  the  baths.  I'lxterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  nearly  complete 
and  figurrs  will  be  called  for  shortlv. 

SCHOOL  GROUP— Brick  and  steel 
construction.  $r,0n.O00.  Los  .Angeles, 
Cal.  Architects,  Allison  &  Allison,  Hi- 
bernian Bldg.,  L.  A.  Owners.  State  of 
California.  Sealed  bids  will  he  re- 
ceived by  Stat  Engineer  Wilbur  F. 
-McClure.  Sacramento,  Cal..  iipto  12 
o'clock,  noon,  of  April  3.  1913.  for  the 
erection  of  the  State  Normal  School 
buildings  to  be  erected  at  Vermont 
and  Willowbrook  avenuss.  The  plans 
were  officially  approved  by  the  Gov- 
ernor, State  Engineer  and  .\dvhory 
Board.  The  buildings  planned  Include 
the  Ad.ninistration  building.  200x202 
f  et,  containing  auditorium  seating 
1.620:  Library,  1.36x107  feet,  with  read- 
ing room  to  seat  2,iO.  and  ttack  room 
for  ,')0,OflO  hooks:  Domestic  Science. 
170x170  feet;  Fine  Arts,  142x82  feet: 
Gymnasium,  140x.S2  fe' t.  with  tr.o  lock- 
ers, 34  dressing  rooms  and  shower  and 
needle  baths  for  .girls,  lockers  and 
showers  for  boys:  Training  School. 
30.5x17.1  feet,  with  gymnasium  for  hoys 
and  girls  attached:  Kindergart  n.  96x 
.57;  Cafeteria.  90xS2.  with  dining  ball 
to  seat  300:  Manual  Arts.  226xS3  feet 
All  the  buildings  will  he  two  stories 
except  the  kind-  rgarten.  cafeteria  and 
one  story.  The  conftructlon  will  be 
one  ;  tory.  The  constrcction  wiU  be 
brick  walls  with  fireproof  stairways 
and  corridor  floors,  wood  floors  in 
rooms,  tapestry  brick  facing,  clay  tile 
roofs,  maple  fioors.  central  ste:im  li  at- 
ing  plant  with  underground  ducts  and 
fan  room  in  each  building,  progra  ii 
clocks.  vacuum  cleaning.  intercom- 
municating   telcuhone    s\  stem. 

STORES  A.XD  OFI'"ICE.S — Class  A 
construction.  Cost  not  stilted.  I.os 
Angeles.  Cal.  Architect's  name  not 
giv  n.  Owner.  William  R.  Hearst.  Mr. 
Hearst  has  Just  purchased  twelve  lots 
ai  tlie  southwest  corner  of  lltli  and 
Hill  streets  at  a  cost  of  over  one  mil- 
lion dollars.  The  property  covers  ar. 
area  of  322x216  f  et.  A  portion  of  this 
holding  will  be  the  site  of  a  large 
Class  A  building  to  be  used  by  the  Lo-- 
.\ngeles    Examiner. 

OFI'MCES— ,»<  story'  aii.l  base.  Class 
A  construction.  Cost  not  stall-  I.  Los 
Angeles.  Cal.  Archil  cts.  .Morgan. 
Walls  &  Morgan.  Story  Bldg..  L.  A. 
Owner.  I.  W.  Hellmnn.  The  building 
will  1  e  ercelcd  .in  pn.|ierly  adjoining 
the  present  I.  W.  Hellnrui  liuilding  on 
Spring     -M'.    I        Ciisini  ■li..M     wi'l       I..- 
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Ihoin-nor  (hnuiK-l)nnt  willi  Imllcw  tllf 
I'iii'dlliins  anil  floor  shilis.  Tiitiiim 
.:iiisli  \\|!l  le  of  metal.  Tlieie  will  In' 
.-Iciim  heat  ami  eleviitoi-  spiv  ici-,  a 
\;i,lliilii  rl  aliiii;;  system  ami  mail 
•  hMlts.  All  H  imiovv  fianifs  and  sash 
\  il:  le  iif  iieial.  The  exteiicv,-  of  tlii' 
I  ull.lliiK  will  l.p  face, I  with  presse.i 
Iihk  Plans  are  ccmi.lile  aa.l  tisiir  s 
ale  I  eiiiK    taken, 

.^-TDKKS  AMI  li|.-|-|CI-;s  i;  ..|,,iy  an, I 
■a.-e,  leinfoeeil  <-iimiele.  $jmi.(lllll. 
I'lisailena.  I.iis  Anseles  Co..  Cal,  Arclii- 
teets.  f'aikinson  ,<r  H  igstrom.  Seeiiiity 
lank  l!lil.^-..  1,.  A.  Owneis,  Citizens' 
Savings  Hank.  This  work  is  in  the 
nature  of  an  addition  to  tlie  present 
one  story  hulldins.  whicli  was  de- 
signed to  carry  ten  stories.  The  first 
lloor  will  he  ocLupl  d  l>y  the  bank, 
rpper  Moors  will  contain  in  the  nei,srh- 
horliood  of  n.->  offices.  Interloi-  finish 
will  lie  of  pine  and  hardwood.  Floors 
will  he  of  concrete  There  will  he 
steam  Iwat  and  elevator  service.  The 
extci-ior  of  the  building  will  he  faced 
with  cement  plaster.  Pl.ins  are  heing 
|)repared. 


Contracts  Awarded. 

APART.MKNT  HOUSK— .1  story  and 
I  ase.  hriok.  $.i.->.000.  Los  Angeles.  Cal. 
Aroliitects.  C.  F.  Borton  &  Co.,  Hiber- 
nian B:dg..  1,.  A.  Owner.  .Julia  A. 
(love.  Contractors,  c.  F.  Borton  &  Co.. 
Hilernian  Rlilg.,  L.  A.  Contract  price 
tS'i.OOO. 

CH[!RCH_2  story  and  base.  r.  in- 
forced  concrete.  J5l'..-;J7.  Long-  Beach, 
l-os  Angeles,  o..  Cal.  Architect.  Elmer 
Orey,  Wright  and  Callender  Bldg.,  L. 
A.  Owners,  First  Cliurth  of  Christ. 
Scientist.  Contractors.  Frank  Graves 
*  Son.  11  Park  Place.  Venice.  Con- 
tract price.  $52,547.  Note:  This  con- 
tract does  not  include  the  plumbing, 
heating,  electric  work,  art  glass,  vac- 
uum cleaning,  tile  floors  or  elevator. 
LONG  BEACH,  LO.S  ANGELES  CO,, 
f-^L- — Church,  ■>  story  and  base,  rein- 
forced concrete,  $,i2..>n.  Architect. 
Elmer  Grey.  Wright  .  and  Callender 
Hldg..  L.  A,  Owners,  First  Cliurch  of 
Christ,  .Scientist,  Contractors,  Frank 
Graves  &  Son,  11  Park  Place,  Venice, 
Contract  price,  $32,547,  Note:  This 
contract  does  not  include  the  plumb- 
ing, heating,  electric  work,  art  glass, 
V  acuu  11  cleaning,  tile  floors  or  ele- 
vator. 

HOTEL — 3  story  and  base.  brick. 
$.50,000.  Los  Angeles.  Cal.  Architects] 
Morgan.  Walls  &  Morgan,  .Story  Bldg.. 
L.  A.  Owner.  A.  W.  Rhodes.  Contrac- 
tors, Bapber-Bradley  Construction  Co., 
1S24  East  Loth  St„  L,  A,,  general  con- 
struction, $39,200:  Jolin  Fennell,  351 
East  3rd  St.,  L.  A.,  painting.  $1,250; 
Blumve  &  .lay  Co.,  514  Ea=t  9th  St.,  I,' 
A„  plumhin.g.  $7,800:  Koulkes  &  Grav- 
lord.  Security  Bldg,,  L,  A..  electric 
work.    $1,200, 

.MUSKU.M— 1  story  and  hasp.  rein- 
forced concrete.  $55,000.  Los  Angeles, 
Cal.  Archit  cts.  Hunt  &  Burns.  I>augh- 
lin  Bld.g.,  L,  A,  Owners,  Southwest 
Museum.  Contractors,  J.  c.  Kubacli 
Co.,  Pacific  Electric  Bldg.,  L.  A„  gen- 
eral conftruction.  $50,839:  Southern 
California  Electric  Co,,  f,25  .So,  Main 
St.,  L.  A.,  electric  work,  $1,260:  W  n 
Newell.  21 S  West  First  St.,  L.  A.. 
plumbing.      Contract  price  not  stated 

H0TE1^]2  story  and  base-.  rein- 
forced concrete.  Cost  not  stated.  Los 
Angeles,  Cal,  Architects,  Ye  Planr\- 
Building  Co.,  L.  A.  Owner,  N,  W,  .Sto- 
well.  This  work  was  mentioned  here 
l.ffor'.  At  that  time  it  was  stated  tha: 
construction     would     he     of    steel       and 


brick.      .Mr.    stciwell    lias   decided    to    use  the     contracts  are     complete    and    bid 

rcinf.irccd    concrete    throughout.     Plans  will    be    called  for    witliin    the    next   .i' 

will    he   prepared   at   oner    and   contracts  weeks.                                                                    '' 
Ic-l    within    Ihrcc   luotilhs 


PORTLAND  AND  OREGON. 


I1iiT1':L    .\N|i    STORES— 4     story    .ind 
base,  11  infcircccV       concrete.        $,SO.O00. 

Portland,  lire.  Architects.  Investors' 
Building  and  Trust  Co..  Yeon  Bldg., 
Portland,  Owner,  A.  C.  Pike.  The 
building  will  cover  an  area  of  100x100 
feet.  Tlie  first  floor  will  be  arranged 
for  eight  stores  besides  the  hotel  lobby, 
entrance  and  billiard  and  pool  room, 
ITpper  floors  will  contain  177  guest 
rooms  and  a  large  number  of  baths. 
There  will  be  steam  heat,  elevator 
service,  a  vacuum  cleaning  system  and 
hot  water  plant.  Interior  will  be  fin- 
ished in  pine  and  hardwoods.  Founda- 
tions and  walls  have  been  -designed 
with  sufficient  strength  to  carry  sev- 
eral mor?  stories.  The  exterior  of  the 
buildin,g  will  be  faced  with  pressed 
brick.  Plans  are  nearly  complete  and 
figures    will    be    called    for    shortly. 

STORES  AND  OFFICES— 3  story  and 
base,  brick  and  sttel.  Cost  not  stated. 
La  Grande.  Ore.  Architects,  Wliidden 
Is  Lewis,  Wilcox  Bldg.,  Portland.  Own- 
ers. N.  K.  West  and  C.  S.  Jacobsen.  The 
building  will  be  erected  on  one  of  the 
principal  business  corners  in  La 
Grande  ad  will  cover  an  area  of  60x 
no  feet.  There  will  be  several  stores 
cm  the  first  floor  and  a  number  of  mod- 
ern offices  arranged  ensuite  on  the 
two  upper  floors.  Plans  include  steam 
lieat.  metal  window  frames  and  sash 
and  patent  store  fronts.  Interior  fin- 
ish will  be  of  pine  and  marble.  The 
exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  will  be  called  for  at 
onc-e. 

APAKT.\IENT  HOUSE— 6  story  and 
base,  reinforced  concrete,  $230,000. 
Portland.  Ore.  Architects.  ,Iohnson  & 
Mayer,  Selling  Bldg,.  Portland.  Own- 
er, CharUs  H.  Lehman,  Yeon  Bldg 
Portland.  This  building  will  occupy 
a  corner  site  and  will  cover  an  area 
of  135x100  feet.  Construction  will  be 
fireproof  throughout  with  reinforced 
concrete  walls,  floors  and  roof.  Inte- 
rior partitions  will  be  of  tile  or  metal 
lath  and  plaster.  Interior  wMll  be  ar- 
ranged for  5  apartments  of  from  four 
to  six  rooms  each.  All  suites  will 
bave  private  baths  and  wall  beds-.  In- 
terior will  be  finished  In  pine  and 
hardwoods,  the  niatb  rooms  in  -tile 
and  composition.  Plans  provide  for 
steam  heat,  elevator  service,  hot  water 
s-ystiii,  vacuum  cleaning  and  dumb 
waiters.  Besides  tlie  suites  there  will 
be  a  large  lobby,  amusement  room  and 
social  hall.  All  suites  will  have  out- 
side sleeping  porches.  Tlie  exterior 
of  the  building  will  be  faced  v\'ith  cc- 
m   nt     plaster.       Plans     are 


red. 


pr 


TKLEPHONE  EXCHANGE  AND  OF- 
FICES— II  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Portland. 
Ore.  Architect.  Architectural  Depl. 
Pacific  States  Tel.  and  Tel.  Co.,  New 
Montgomery  St..  S.  F.  Owners,  Paci- 
fic States  Tel.  and  Tel.  -Co.  This  build- 
ing was  originally  planned  for  a  14- 
story  structure,  but  only  the  first  1  1 
stories  will  be  .  erected  at  this  time. 
A  contract  for  the  excavating  has  been 
completed  and  another  contract  for  the 
steel  work  has  been  awarded  to  Poole- 
Koane    Co.      Plans    for    tlie    balance    of 


ildlng 
Sun- 
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SEATTLE  AND  WASHINGTON. 


CHUUCH-l  storv  and  base.  hrld, 
•  cud  stone,  $60,uoo.  Walla  Walla.  Wash 
Archit:  cts,  Beezer  Bros.,  Xctliern 
Hank  Bldg.,  Seattle.  Owners.  Pir,, 
Congregational  Church.  The  I 
will  contain  a  large  auditoriui 
day  school  rooms,  pastor's  stu 
cial  rooms  and  kitchens.  Inter 
be  finished  in  pine  and  ha 
There  will  be  a  central  heating  svstem 
Hoof  is  to  be  of  slate.  The  exterior  of 
the  building  will  be  faced  with  stone 
and  pressed  brick.  Plans  ane  being  pre- 
pared  and  the  work  will  be  done  bv 
Da.\-    Labor. 

COURT  HOUSE— 2  story  and  base 
brick  and  stone,  $150,000.  Walla  Walla 
Wash.  Architects,  Beezer  Bros.  Xnrtli- 
ern  Bank  Bldg.,  Seattl-e,  Owners 
Walla  Walla  County.  Architects  have 
.iust  been  selected  to  prepare  plans  for 
a  new  county  building,  which  will  re- 
place the^  old  and  dilapidated  .struc- 
ture. No  details  of  the  buildins;  i,ave 
been  decided  upon  and  the  ar.  liitects 
are  now  in  Walla  Walla  makins  an 
investigation     of    the    rfquirenieiits 

STORES  AND  OFFICES— 1 2  story 
and  base.  Class  A  construction  ?SO0- 
'ooo.  Seattle,  Wash.  Arhitects.  H^i.b  j 
.Mendel,  Denny  Bldg,,  Seattle,  c  mner's 
name  withheld.  None  of  the  pa 
lars  of  this  enterprise  have  been 
out  and  the  owner's  name  and 
location  of  the  structure  cann.i 
learned  at  this  time.  Announ. 
of  the  complete  details  of  the  Nui 
will   be   made   early   next   month 

BRlDGEiS^S  reinforced  concni, 
steel.  $2,000,000.  Seattle.  Wasl, 
gineir.  City  DeparUnent  of  F:ni;i 
ing,  Seattle.  Owners.  City  of  Sr 
Tlie  (luestion  of  providing  si 
ways  and  means  for  handling  ti 
certain  sections  of  the  city.  :ii 
pecially  in  the  neighborhood  . 
Lake  Washington  Canal  has  be, 
eently  riecidfd  by  the  City  Coun.-i 
■•tead  of  constructing  a  system  i, 
"ays.  the  Council  went  on  record 
la>t  meeting  as  being  in  favor  .. 
structing  the  following  bridges: 
mont  and  Westlake:  13th  XW  ;i 
lard;  Kastlake  and  6th  avenii 
Mountlake      avenue      anj         Uuiv 
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Grounds:    Spokane 
Waterway:    Westlake    and    Stone 
and  3rd  avenue  W.  at  Ross.     Plan- 
be   ordered   at   once. 

.HOTEI^S     story     and       base. 
an,i   steel.   $7.5.000.     Seattle,   Wash, 
chitect.  A,  Wisckersham,   703   22nd 
Seattle.      Owners.    Yesler    Estate 
building    will    cover   an    area    of   :i 
feet,    and    the    nature    of    the    so 
which   it   is  to  he  erected  makes  it 
c'sary    to   carry   the    building   on   a 
fcnindalion.       Concrete    piles      will 
used.      The    first    door    will    be   aiia 
for    a     number    of    stores    besides 
liolel   entrance  and    lobby.     Upper  lloo 
will  contain  a  total  of  about  150  ro 
There    will    ho    stiam      heal.      elev 
service,   a    vacuum   cleaning  system 
hot    water    plant.      Interior    will    be 
Ished     in     pine    and     hardwoods.       1 
rooms    will    hn\e    tib-    floors.      The 
terior     of     the     building    will    be     fi 
with  pressed  brick.  Plans  will  be  re 
for    ll.^iiies    :ibout    April    1; 
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Western  Builder. 


THIS  WEEK'S  ILLUSTRATIONS :i 


New  Building  For  San  Jose  Labor  Unions. 
Designed  by  Architect  Chas.  S.  McKenzie 
of  San  Jose. 

New  Hospital  Buildings  To  Be  Erected 
For  Saint  Joseph's  Hospital  At  Stockton. 
Designed  by  Aichitedt  Walter  King  of 
Stockton. 
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SAN  FRANCISCO  AND  OAKLAND,  CALIFORNIA 


BUILDING  AND  INDUSTRIAL  NEWS 


Contractors  Equipment 


THAT  BRINGS  RESULTS 
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Elevators 
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Concrete  Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Clam  Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


Insley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


We  are  also  West  Coast  Distributors  for 
Lautli-tJurgens 

1,  2,  3  and  S  Xon 

IVIotor  Truck 

Equipped  with  a  y  style  bodies  including 
side  or  end  dump. 

Immediate  Oeli-veries 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


Lauth-Juergens 
1  Ton  Truck 


All  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 

iilpiiipiiniiniiiiiiBiimi 


INCORPORATED 


Salesrooms  215-217-219  RPalto  Building 


SAN     FRANCISCO,    CAL. 
Telephone  Douglas  1380 


Building  and  Industrial  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities 
of  tlie  Pacific  Coast. 


San  Francisco,  MARCH  24,  1913 


Thiiteenfli  Yeir  No.  12 


uiLDiiie  and  iNDUSTRiti  NEWS    Editorial  Comment. 


Devoted     to     the     Aroliitectural,     Eiig 

neeriiiK.   Building  and  Industrial   Activ-  

ities  of  the  Pacific  Coast.  Itefoims  like  misfortunes  never  come 

,     ,  -ingrly.         What      with      the      agitation 

Entered    as    second-class     matter    a  _.,g.,j^,^   ,1,^  ^^^,^^^  ^^  ^p^^,^,   privilege 

San   Francisco  Post  Office  under  act   of  ^^^    j,,^    ^^j^,.„    ^^    ^^^   government    to 

Congress  ot   March    3,   18.9. j,,^  p^^pj^  ^.|,i^l,  ^^^^  ^^^^  ,j,^  ^^.^^^  ^j 

'-  iii'og:re?sive  citizenship  for  a  number  of 

ISSUED    EVERY    TUESDAY  years  there  has  of  late  come  up  a  mul- 

L.  A.  LARSEN,  titude  of  side  issues  wliicli  have  a  more 

I'nblisher  nnd  Proprietor.  or   less   potent   hearing  upon   the  life  of 

SAN    FRANCISCO    OFFICE  the    nation.      The   social    evil,    the   white 

500  Mlfislon   Street.  slave   business  and    the   minimum    wage 

Telephone — Donglas    ::372.  for  women  are   now   engrossing  the  at- 

"  tention    of    a    great    bod.v    ot    reformers 

OAKLAND  OFFICE  „nd    com  Handing    the    attention    ot    the 

1015   Franklin   Street  public   tlirough    the   preFs, 

Telephone   Oakland.    790  ^-1,^   question   of  a  minimum   wage  Is 

Resulnr  Snli8criptloii— $3.00  a  year'in  "f    ^it"''!    import      We    levy   a    protective 

advance.      25    cents    per   copy.  'a'lff    '«    protect    home    industries    but 

AilertUlns    Hntes    on    application.     It  I'eretofore     we    have    done    nothing    to 

enquirers  will  send  copy  ot  matter  and  ■''"PPo'-t     home     citizensliip     other     than 

state   space   required,   close   figures   will  «"    «""<'"''    ''"arlty    to    those    unable    to 

be  given.     Address  support      themselves.        In    the      fierce 

struggle    tor    e.xistence     those    poorest 

llt'll.DINCi    AND    INDVSTRIAI.    NEWS  equipped  by  nature  or  opportunity  will 

5«0  MlHMlon  Street,  he  forced  to  the  lowest  level  in  the  in- 

San  Franclaco.  dustrial    organization.      It    that   level    Is 

On  sale  at below      the    limit    of      respectable      ex- 

.S.MITH    BROS..    470    I3th    St..  Istence,    the    chances    become    less    and 

Oakland  '<'*'''    ^''^'    "'^    person    so    situated    will 

■ -  ever  lie  able  to  rise  above  it.     This  tact 

OFFICIAL,   ORGAN  is    borne    out    by    the    investigation    of 

of   the  tlir-    tenement   districts    and    the    factory 

ro>TllAlTOR.S'    AND    DEALERS'  places  in  every  large  city.     An  investi- 

ASSOCIATION   OF  C.VMFGRNIA.  SMtor      recently    returning      from      the 

^^"~^~~~^~~                                  __^^_  Panama    canal    zone    reported    upon    the 

TARl  C    flF     PflUTPNTQ  ..grlcultural    possibilities    ot    the    place 

I  HULL    Ur     UUniLlllOi  ,,nd   commented   upon    the   tact  that   the 

poor    were    huddled    together    in    hope- 

less    poverty    in    the    large    cities,    while 

A'.amcda      (See     Oakland) tl'e    opportunity    there    presented    itself 

Apartment    Houses     u  for  any  man  who  was  capable  and  wUi- 

Banks      3-4  !„„   to   work      of   making  a   living     and 

Ch'u'^rl-hes'^^"^^  ''"''   Harbor  Work   4  f.^rntually    acquiring    property    for    his 

Court    Houses     1  age. 

Editorial    Comment    1  The  question  that  would  confront  the 

Factories    and    Warehouses 4  fiutory  worker  in  such  a  case  would  be 

Fresno.' ■Modesto.' sVanVsiau's'  and  the  sa'ving  of  enough   money  to  pay  tor 

Central    California    27-2S  i,is    passage     to     Panama,    provided    he 

Garages      4  ,      ,   ^^,f.  ambition  to  go.  it  the  grinding 

Holnna??"'    ^'"'■''    *   ^""P"«"-    *-;,■  labor    had    not    deprived    him    ot   what- 

Hotels     ^ i-5  ever    initiative    he    ever    possessed    and 

I. OS    Angeles    and    Southern    Cali-  l,.ft    i,im    a     veritable     ".Man     with     the 

fornia     28-29  ,, 

Libraries     <»  line. 

Marin.   Contra   Costa   and   Sonoma  There    will    always   be   those    who   are 

Counties       ................  ..27  ,     ^       jl,g  lowest  round  on  the 

Oakland    and    .Alameda    County...  "     •'                                        ^i     ,     round 

"                         21-22-23-24-2.'>-2il  industrial     ladder.           But     that     rouna 

Pa'n'ania-'Pacific'  'work'" 11  sliould  be  sufficiently  high  to  allow  any 

Physical  and  Chemical  Properties  ^          ^^.1^^    works    to    earn    a    wholesome 

P.^'tla^nd"a'',id'^  O^^.  .::::: :  :25:30  nvlng    and    those    who    are    fetenseless 

Kailroad       Construction.    Stations  should    lie    protected    against    the    lion 

nnl     Equip  uent     -5  |,w    of    competition    to    such    an    extent 

i'u'ranmirt;.    Wtocktnn 'uid  Vorih-" '  as    to    insure    some    happiness    and    self 

•■"mh    r"lif;.rnin         .    ..    . 2S  .espect.       Insofar    as    this    question    of 

.San    Francisco     1 2-1 3-H-I5-1  (i  ,1,^,    ,„inimum    wage    affertlng    the    pos- 

s.n"fo<;eis^.ni;ci;n-:,^  Vali^v''!l-2l  sibilitv    of   right   living,    the   question    Is 

"s'-hooN                                      .    I      .':.7-S  one  for  governmental  investigation  and 

Se-ilPri     Proposals n-lfl-M  ,  ontrol       Evcrv    wo  nan    shoulil    be   able 

Sealtic   and    Washingtmi ::ii  s„,„,ort    herself    and    lelain    her    re- 

•"-sT^r.-nil"'""'    ''■"         ""'               '■  '■■  '..viurilllitv    if  slu.   is  able   to   work   and 

jJInfpc  and  OlTli-es    S-:i  ,,   productive    In    the    Industrial    organl- 

Theatres     H 


zatlon.  The  social  evil  and  the  scarlet 
woman  we  will  always  have  with  us 
it  we  are  to  judge  the  future  by  the 
past.  Crime  and  poverty  can  be  less- 
ened just  as  disease  has  been  by  In- 
telligent action  In  Its  cure  and  preven- 
tion. Tlie  present  reforms  are  alone 
the  right  line.  The  thing  to  guard 
against  is  in  preventing  the  pendulum 
from  swinging  too  far  and  o.dopting 
things  that  are  impracticable  and  will 
prove   a   bomerang   to   the   reformers. 


The  disclosure  of  the  fact  that  some 
of  the  trusted  employes  ot  the  banks 
of  San  Francisco  were  short  In  their 
accounts,  has  come  as  a  shock  to  the 
community  and  their  employers.  Still 
it  Is  worthy  ot  passing  comment  that 
the  attitude  of  these  same  employers 
toward  the  people  generally  and  their 
use  of  the  people's  money  is  a  constant 
example  to  the  employees  to  go  and 
do  likewise.  Graft  begets  graft  and 
whire  the  standard  ot  morals  prevails 
that  anything  is  fair  in  finance  as  In 
war  as  long  as  you  don't  get  caught, 
Ihe  trusted  employee  is  tempted  to  take 
a  chance  in  the  hope  that  he  will  be 
able  to  make  his  pile  and  get  away 
with    It. 

The  California  Development  Board 
has  submitted  a  preliminary  report 
which  shows  the  value  of  the  products 
i>f  the  State  for  tlie  past  year  to  have 
bien  the  greatest  in  the  history  of 
the  State.  Figures  from  some  parts 
of  the  State  have  not  yet  reached  the 
hoard,  hut  the  total  of  all  products  so 
for  reported  reach  the  tremendous  fig- 
ure   of    $1,089,044,771. 

In  recapitulation  the  state.-nent  shows 
the  total  valuation  ot  orchard  products, 
including  deciduous,  citrus  and  dried 
fruits,  olives,  olive  oil  and  nuts,  to  be 
$96,958,090.  an  Increase  ot  $10,000,000 
over  the  year  1911.  Tha  amount  of 
vineyard  products  for  1912  is  placed  at 
$26,380,100:  dairy  products,  $49,620,900. 
and  farm  products  estimated  at  $41.- 
39S.O0O.  The  value  ot  minerals  is  $46.- 
425^000.    and     petroleum    $41,000,000. 


One  ot  the  last  acts  of  Secretary 
Meyer  before  he  left  the  head  of  the 
Navy  Department  was  to  sign  an  order 
which  places  the  Navy  Yard  at  Mare 
Island  in  the  second  class  of  such 
establishmenls.  That  means  that  San 
Francisco  or  some  place  that  has  suf- 
liciently  deep  water  on  the  bay  will 
g.  t  an  estahlifhment  ot  the  first  rank 
where  large  battleships  can  be  docked. 
The  opening  of  the  canal  will  make  the 
establishment  of  a  first  class  navy 
yar.l  imperative  The  logical  place  tor 
it  is  on  San  Franclrco  Bny.  It  Is  to  be 
hoped  that  San  FrancKsco  will  get  the 
station  as  here  Is  deep  water  accom- 
modations and  Ihe  logical  place  for  the 
docks    . 


BUILDING  AND  INDUSTRIAL  NEWS. 


The  Physical  and  Chemical  Properties 
Of  Portland  Cement. 


A  paper  on  "The  Pl)vslcul  anj  Chem- 
ical Proptrties  of  Pcu-tlaml  Cement," 
by  W.  C.  Keil)Un  and  F.  D.  Reye---,  Bu- 
reau of  Science.  Manila,  P.  I.,  read  at 
tlie  Kislitli  International  Congress  tor 
Applied  Chemistry,  gives  an  account  of 
a  very  extended  investigation.  Tlie 
main  effort  of  this  work  was  directed 
tiiward  a  study  of  those  characteristics 
cif  Portland  cement  regarding  which 
there  exists  the  greatest  amount  of 
misconception  and  diversity  of  opin- 
ion, tlie  object  being  to  as-sist  in  tlie 
universal  effort  to  formulate  cement 
tpeeifications  so  drawn  as  to  guaran- 
tee the  manufacture  and  use  of  Port- 
land  cement   of  the   nuality   sought   for. 

A  brief  summary  of  all  the  import- 
ant conclusions  arrivtd  at  cannot  be 
made,  the  interdependent  nature  of 
such  conclusions  preventing  a  brief 
statement  of  fact.  However  assuming 
tliat  the  quality  in  Portland  cement 
which  we  need  is  constancy  in  volume 
and  setting  properties,  and  reliability 
in  strength,  and  that  it  is  of  vital  im- 
portance that  this  material  both 
hardens  rapidly  and  maintains  great 
srtrengtli,  we  believe  that  the  enforce- 
ment of  the  following  recommenda- 
tions will  increase  the  efBciency  of  the 
I>resent  standard  cement  specifications 
of  the'  American  Society  for  Testing 
Materials: 

"A.  Concerning  the  constancy  of 
volume:  (a)  We  cannot  hope  to  se- 
cure the  desired  efficiency  in  Portland 
cemtnt  unless  the  manufacturer  is  in- 
duced to  burn  his  materials  so  that  no 
seasoning  is  required  to  produce  a 
sound  cement.  Therefore,  it  is  neces- 
:  nvy  to  demand  a  perfect  soundness 
in  conjunction  with  a  high  specilc 
gravity,  and  we  .recommend:  (b)  That 
failure  to  meet  the  require  nents  of  the 
accelerated  tests  shall  (in  place  of 
'need  not'  as  now  specified)  be  suffi- 
cient   cause    for    rejection. 

"B.  Concerning  the  specific  gravity: 
(a)  That  the-  best  burning  and  proper 
storing  produces  a  product  which  has 
a  high  specific  gravity  (or  low  loss  by 
ignition).  Therefore,  (b)  That  the 
.'peciflc  gravity  of  the  cement  as  re- 
ceived (i.  e.,  dried  but  not  ignited) 
-shall  not  be  less  than  3.10  unless  the 
loss  by  ignition  is  less  tlian  2.00  per 
cent,  (c)  That  the  above  recommenda- 
tion provides  for  the  possibility  of  a 
well  ourned  cement  with  a  lower  spe- 
cific gravity  provided  the  low  gravity 
is  nut  due  to  subsequent  absorption  of 
volatile  constituents:  but  our  experi- 
ence does  not  include- such  a  possibility 
(d)  That  the  clause  'Should  the  test  of 
cement  as  recived  fall  below  this  re- 
iiuirement  a  secemd  test  may  be  made 
upon  a  sample  ign.ted  at  a  low  red 
beat'  be  omitleei.  (e)  Tliat  the  clause 
•.\  low  specific  gravity  in  conjunction 
with  it  high  loss  by  ignition  is  positive 
proof  of  undesirable  burning,  adulter- 
ation or  seasoning'  he  substituted  for 
llic  present  paragraphs  concerning  (he- 
significance    e)r    the    specific    gravity. 

■■('.  Concerning  the  fineness:  (a) 
.\s  the  specifications  novi-  stand,  Ihiie 
is  little  incentive  to  induce  the  manu- 
fscturer  to  grind  lo  ilip  degree  of  pul- 
verization   that    modern    improvements 


in  grinding  macliinery  has  made  i]rae- 
ticablc  unless  liis  cement  is  so  poor 
that  extreme  fineness  is  necfs^ary  to 
enable  it  to  pass  the  requirements  for 
strength  and  soundness.  Therefore, 
(b)  That  the  cement  shall  leave  a  resi- 
due of  not  more  than  5.00  per  cent  by 
weight  on  the  Xo.  100,  and  not  more 
Iran  20  per  cent  on  the  Xo.  200  sieve. 
"D.  Concerning  the  tensile  strength: 
la)  That  the  averag?  of  at  least  tour 
bri(|uettes  representing  at  leaet  two 
separate  mixtures  of  the  same  sample 
shall  be  taken  for  each  test,  excluding 
any  results  wliich  are  manifestly 
faulty. 

"K.  Concerning  retests:  (a)  Manu- 
facturers should  be  impressed  with  the 
fact  that  these  are  minimum  require- 
ments; that  a  iiple  provision  has  been 
made  in  the  specificsations  for  lack  of 
uniformity  in  testing  as  well  as  in  real 
quality;  and  that  we  demand  a  quality 
so  superior  that,  regardless  of  the  va- 
riable factors,  the  ability  of  the  cement 
to  pass  all  requirements  shall  be  a 
certainty.  Therefore,  (b)  That  the  re- 
sults obtained  from  the  original  test 
shall  be  considered  as  final  unless  it 
becomes  evident  that  a  serious  error  in 
sampling  or  testing  has  resulted  in 
totally  misrepresenting  the  quality  of 
the  cement.  In  other  words,  that 
'border-line'  cements  should  be  avoid- 
ed   as   much   as   possible. 

"P.  Concerning  the  practical  signifi- 
cance of  the  above  recommendations: 
(a)  ilanutacturing  conditions  are 
sucli  that  we  cannot  hope  to  secure 
Portland  ceuent  which  contains  no 
free  lime.  Also,  it  is  realized  tliat  the 
proposed  specifications  are  not  perfect. 
.However,  we  believe  that  the  enforce- 
ment of  the  above  recommendations 
will  support  and  promote  the  best 
practice  in  grinding  and  burning,  and 
accordingly,  secure  greater  uniformity 
and  efficiency  than  the  present  speci- 
fications. (Ill  Without  the  hearty, 
lionest  co-operation  of  both  manufac- 
turer and  user  little  can  be  accom- 
plished. The  degree  of  fineness  and 
burning  are  important  financial  con- 
sidei-ations  to  the  manufacturer,  and 
the  consumer  should  buy  on  a  basis  of 
iiuality.  (c)  The  testing  of  a. great 
naimbpi-  of  commercial  Portland  ce- 
ments I'ri)  11  many  iiarts  of  the  world 
has  eonvinced  us  of  the  feasibility  of 
these  i-ecommendations  from  both  an 
cei.nomic  and  practical  standpoint,  and 
the  results  obtained  have  repuellated 
all  claims  lei  the  contrary.  For  in- 
stanee  a  e-ertain  manufacturer  in 
America  stated  that  owing  to  a  long 
sea  voyage  he  e  ould  not  guarantee  his 
cement  lo  pass  the  3.10  requirement 
for  specifie-  gravity.  Our  work  showed 
e-omiusively  that  cement  stored  in  good 
liai-rt'ls  undergops  very  Utile  change 
eliie  lo  atmospheric  inlluencos  and 
many  ceiVieMits  imported  fro  n-  Eurojio 
.end  .\nierica  show  ceinsistently  a 
giavitN-  abeive  3.10  'and  a  low  loss  by 
ignitl.ui.  There  are.  cements,  which, 
:iy.  st.iteel  in  the-  •Introduction'  of  our 
work,  show  the  most  remarkable  uni- 
I'oiinity    in    physical    proii(?rlies, 

■We  desire  to  emphasize  tlic  im- 
portance of  the  calcium  hydroxide-, 
phenol    microscopic   test   for   tree   lime. 


iis  in  every  instance  the  physical  and 
ehemica.;  properties  of  the  different 
pi'eielucts  examin  d  de.uonstrateel  tin- 
accuracy  and  usefulness  of  this  test. 
As  stated,  we  believe  that  in  the  hands 
of  an  expert  it  gives  more  definite  and 
reliable  information  regarding  the 
constancy  of  strength  and  volume 
than  the  usual  2.s-day  test  or  even  :: 
or  6-month  test.  However,  there 
is  one  undesirable  feature  lo 
this  test;  namely,  that  it  re- 
eiuircs  considerable  experience  and 
ability  correctl.v  to  interpret  the  -  sig- - 
nificance  of  the  i>henolate  crystals 
feirmeel  on  the  microscoiJic  slide. 
Therefore,  in  order  to  make  this  test 
generally  practicable  and  universally 
dependable  it  must  be  simplified  or 
made  quantative.  Certainly,  its  possi- 
bilities and  importance  warrant  much 
more  extendeel  research  in  this  direc- 
tion than  we  have  had  opportunity  to 
acco  nplish." 


,\N'      .VKCHITECT'S     RKSPONSIBILITY. 


This  very  pertinent  question  sug- 
gests itself  in  connection  with  the  col- 
lapse of  the  Home  Theatre  in  Chicago. 
The  writer  after  a  continuous  practice 
of  his  profession  in  Chicago  for  thirty- 
five  years,  during  -ndiich  time  he  has 
prepared  plans  for  thirty-seven  thea- 
tres and  opera  houses,  is  brought  to  a 
realization  of  the  faulty  provision  of 
the  law  regulating  the  practice  of  ar- 
eliilecture    in   this  State. 

The  laws  of  Illinois  are  very  ex- 
plicit and  exacting;  no  architect  can 
practice  his  profession  or  call  himself 
an  architect  unless  he  has  first  passed 
an  exeimination  before  a  commission 
aiipoinled.  liy  the  Governor  as  to  his 
ability  and  experience  in  the  building 
business.  The  public,  therefore.  Is  as- 
sured that  any  work  given  to  a  li- 
censed architect  will  be  carefully  car- 
ried out.  The  law-,  while  It  holds  an 
architect  strictl.v  accountable  for  tlic 
manner  in  which  he'conducts  his  busi- 
ness, is  exceedingl.v  lame  in  that  it 
eloes  neit  hold  him  responsible  for  the 
saf  construction  of  the  building  ac- 
cor.ling  to  his  plans  and  drawings.  .\ 
case  In  point  is  the  collapse  of  the 
Home-  Theatre,  a  small  insignificant 
builiiing  caKing  for  no  extended  prac- 
tical   construction    experience. 

David  Saul  Klafter.  the  architect, 
holds  a  license  granteil  him  after  cx- 
amiuiition  under  the  Illinois  law.  Hi'' 
experience  and  abilit.v  as  an  architect 
e.-in  not  be  questioned.  He  was  em- 
pleiye  I  tei  prepare  the  plans  of  the 
Home  Theatre,  having  nothing  to  do 
with  tlio  constructlem  of  the  bulldliig. 
lliat  natter  being  tak- n  care  of  by  tin' 
■  iwiicr  anil  I  is  contractor.  The  plans 
were  c<ini|)letpd  according  lo  the  Iniild- 
ing  ordinances  of  Chliago.  exiiinlned 
by  the  Conimlssloner  of  Kuilellngs  and 
a  permit  for  the  construction  Issued 
lo  Uie  owner.  .M  Ibis  point  the  rc- 
,  ponslbillty  of  the  architoct  ceasivl. 
ilo  hail  no  i  eintrol  over  ll:e  cnnstrin- 
llon  of  the  building  after  lu-  had  d.'- 
Ilvercd    the   plans   to   the   owner. 

The  facts  In  this  case  are  that  the 
owner,     to    save    expense.     Ignored    the 
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stem  of  construction  as  called  for  h\ 
he  plans  and  speciflcationK,  suhstitiit- 
ng  inferior  and  lighter  material  in  tlic 
oof  trusses,  lience  the  accident.  An 
rchitect  under  tlie  present  law  is  not 
lable  for  tlie  safe  construction  of  n 
uilding-  after  tlie  plans  arc  delivered 
0  the  owner,  the  supervision  of  the 
i-or'k    being  left   to   other   parties. 

The  law  should  be  amfnded  so  as  to 
irovide  a  penalty  for  an.v  arcliitect  fur- 
isliing  working  plans  witliout  includ- 
ngr  the  supervision  of  the  construc- 
ion  The  public  would  then  very  soon 
inderstand  tliat  when  an  architect  is 
mployed  he  is  responsible,  not  only 
or  tlie  manner  in  which  the  plans 
lave  been  prepared,  but  for  the  safe 
■onstruction  of  the  b.uilding  accord- 
ng  to  his  plans,  drawlngrs-and  specifi- 
■ations  as  approved  •  by  the  Commis- 
iioivr  of   Buildings. 

GKO.    O.    GARNSEY,    Architect. 
-Reprinted  from  Tlie  American  Con- 
tractor. 


WATERPROOF    CONCRETE. 


Some  experiments  on  imperviou's 
oncrete  were  made  at  Husum,  Ger- 
iTiany,  recently  in  connection  with 
preparations  for  the  construction  of 
new  lighthouse.  Various  mixtures 
cement  and  fine  dune  sand  in  ratios 
1:1  up  to  1:6  and  mixtures  of  1:3  with 
the  addition  of  various  waterproofing 
material,  such  as.  soft  soap,  oil  and 
patented  mixtures  were  prepared  and 
HI  re  molded  into  pot-shaped  vessels 
:iiHiut  l.'i  laches  high  |and ,  214,-inch 
walls.,  Wlien  those  pots  had  set,  some 
i)f  them  were  filled  with  water,  others 
(empty)  were  set  into  water:  and  the 
density  of  the  walls  was  judged  by 
noting  the  time  required  to  empty  or 
1111,  tlie  w:ater  acting  under  a  :iiaximum 
head  of  about  10  inches.  The  experi- 
ments sihowed  that  a  satisfactory  de- 
gress oD  iraijerviousness  was  not 
readied,  since  in  every  test  the  ve.ssels 
1:1  c.l  or  emptied  within  an  hour.  The 
iflative  success  of  the  riclier  mixtures 
iIhu  induced  tests  of  rich  rubbed  sur- 
ii'ing.  To  this  end  the  surfaces  were 
tiv.^t  wet,  then  thickly  coated  with  ce- 
111  111  paste,  and  with  a  soft  brush  the 
mint  paste  was  then  rubbed  into  the 
m  lace,  of  tlie  concrete.  Repeating 
:l;is  procedure  several  times  until  the 
IHires  were  closed,  a  very  satisfactory 
iniperviouiness  was  reached,  the  pres- 
sure tests  (as  above)  continued  for 
iliree  days  show^ing  no  water  passing 
11  rough  the  walis  of  the  pots.  On  the 
I  isis  of  tliese  tests  it.  was  decided  to 
I  iiihl  the  lighthouse  sub-structure  of 
1  :;  mixture  which  surface  made  im- 
iMivinu's  by  tlie  grout-rubbing  pro- 
'  '  >-    as   used    in    tlie    experiments. 


.\  goo1  deal  of  criticism  seems  to 
lavi-  been  aroused  by  Secretary  Bryan's 
.•-;t.  I'atrick's  Day  speecli.  Some  of  tlie 
London  papers  regard  it  as  "a  gratui- 
tous and  unwarrantable  interference 
in  tlie  domestic  affair-  of  the  Unitfd 
Kiiit;dom."  So  far  as  a  layman  is  able 
iM  judge  Mr.  Bryan  said  nothing  that 
Ml'    lover   of  self  government' might  be 

ted    to    say    on    any    like    occasion. 

M  had  no  feaVon  to  bid'Tor  votes  or 
^'■i  k    popular  favor,  in   any  degree. 

The  British  are  certainly  self- 
riglitcous  and  touchy.  In  speaking  of 
interference  in  the  domestic  affairs  of 
a  nation  liow  about  the  British  attempt 
to  dictate  Panama   canal   regulations? 


\K  iiowN  <in  Mpeelnl  cini* 
iilK,  IliitelM,  etc.,  nlll  lliiil 
liroper  lientlinKn,  4Miniiiu'iic 
I     r<'|>ril<p<l     iiniler    "I.OC.l  l/l'l 
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APARTMENT  HOUSES. 


8.\N  FRANCISCO — .\partment  liouse. 
.">  story  and  base,  reinforced  concrete, 
$i;3,000.  Arcliitccts,  O'Brien  Bros..  CIu- 
nie  Bldg.,  S.  F.  Owner,  J.  W.  O'Brien. 
The  huilding  has  been  mentioned  in 
tliese  reports  before  whtn  preliminary 
drawings  were  first  started.  The 
structure  will  be  erecttd  on  Bush  street 
137%  feet  west  of  Powell,  and  will  be 
arranged  to  contain  25  apartments  of 
two  rooms  each  and  10  three  room 
apartments.  Plans  include  steam  heat, 
wall  beds,  a  vacuum  cleaning  system 
and  elevator  service.  Private  baths 
will  be  arranged  for  all  suites.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood. The  exterior  of  the  building 
will  be  faced  with  red  pressed  brick 
trimmed  witli  white  artificial  stone. 
The  building  will  be  46x136%  feet. 
Plans  are  complete  and  segregated 
figures  are  being  taken. 

SAN  FRANCISCO— Apartment  houses. 
2,  3  story  and  base,  frame,  $11,000  each. 
Architect,  none.  Owner,  Phillip  Yager, 
129  Carl  St.,  S.  F.  These  buildings 
will  each  have  a  street  frontage  of  30 
feet  and  a  depth  of  90  feet.  Interiors 
will  te  arranged  for  two  and  three 
room  suites  with  private  baths.  Inte- 
rior will  be  finished  in  pine  through- 
out. There  will  be  a  central  heating 
syften  and  wall  beds.  The  exteriors 
will  be  covered  with  rustic  and  shiplap. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  is  now  purchasing  all 
materials.  The  work  will  be  done  by 
Day    Labor. 

OAKL-i^-ND,  CAL. — Apartment  house 
additions,  3  story,  frame,  $10,000.  Ar- 
chitects Mitchel  &  Hodges,  Bankers- 
Investment  Bldg.,  S.  F.  Owner,  U. 
Davoust,  76S  Sth  St.,  Oakland.  This 
work  will  include  new  foundations 
and  exterior  finisli,  plumbing,  electric 
work  and  plastering.  Interior  finish 
will  be  of  pine  throughout.  There  will 
te  a  ceirtral  heating  system  installed. 
All  suites,  which  have  been  designed 
for  the  two  and  three  room  type,  will 
have  connecting  baths  and  wall  beds. 
Tile  will  be  used  in  the  bath  rooms. 
The  exterior  of  the  building  will  be 
covered  witli  sliingles  and  shakes. 
Plans  are  complete  and  figures  are  be- 
ing taken. 

STOCKTON,  SAN  .lOAQUIN  CO.,  CAL. 
Apartment  house,  3  story  and  base. 
frame,  $10,000.  Architect,  Rae  B.  Wil- 
son San  Joaquin  Bldg.,  Stockton.  Own- 
ers, Hawes  and  Dobson.  The  building 
will  he  arranged  for  a  number  of  two 
and  three  room  apartments  all  of  which 
will  have  private  hatlis  and  wall  beds. 
Interior  finish  will  be  of  pine  through- 
■  out!  There  will  be  stea.n  heat.  The 
exterior  of  the  building  will  be  faced 
with  rustic  and  shiplap.  Plans  are  be- 
ing prepared.  Bids  will  be  call-id  for 
within  a   week   or  ten  days. 

LOS  ANGELF.S.  CAL.  —  Apartment 
bou=e  4  story  and  base,  brick  and 
stc-  1  Cost  not  stated.  Architect.  Ed- 
o-ir  H  Dorn  1811  So.  Main  St.,  L.  A. 
owner.  R.  "•  Haphael.  The  building 
will  occupy  a  corner  site  and  will  cov- 
er in  area  of  130x130  feet.  The  inte- 
■  u"  wi'l  be  arranged  tor  52  apartments 
which    will    consist    of    three,    four    and 


five  rooms  eacli.  There  will  be  private 
ballis  and  wall  beds.  Steam  beat,  ek- 
vator  service,  a  vaciiu.ii  cleaning  sys- 
tem and  hot  water  plant  will  be  In- 
stalled. Interioi-  finish  will  be  of  pine 
ami  harilwoods.  Tile  and  cement  will 
be  used  in  the  bath  rooms.  Plans  are 
nearly  complete  and  atgregateU  bids 
will    lie   called   for  shortly. 

EUGENK,  ORE.— Apartment  house, 
3  story  and  base,  brick.  $40,000.  Ar- 
ihitects,  Vincent,  Russell  &  Preuse. 
Eugene.  The  building  will  be  arranged 
for  a  number  of  modern  two  and  three 
reiom  suites,  all  of  which  will  be 
eciuipped  with  wall  beds.  There  will 
lie  private  bath  rooms,  steam  heat  and 
a  vacuum  cleaning  system.  Baths  will 
be  finished  in  tile  and  will  have  ce- 
ment floors.  The  interior  of  the  build- 
ing will  be  finished  in  pine  with  some 
hardwood  floors.  Exterior  will  be 
faced  with  pressed  lirick.  Plans  are 
being   prepared. 


BANKS. 

KALA.MA,  WASH.— Bank,  2  story 
and  base,  reinforced  concrete,  $25,000. 
Architects.  Beezer  Bros..  Northern 
Bank  Bldg.,  Seattle.  Owner's  name 
withlitid.  The  building  will  be  de- 
voted to  the  exclusive  use  of  the  bank. 
Interior  finish  will  be  of  hardwoods, 
marble,  tile  and  ornamental  plaster. 
There  will  be  special  bank  fixtures  and 
both  coin  and  safe  deposit  vaults.  Con- 
struction will  be  fireproof  throughout. 
A  central  heating  system  will  be  In- 
stalled. Besides  the  work  space  and 
public  room  there  will  be  a  private 
office  for  the  president  and  a  directors' 
room.  The  exterior  of  the  building 
will  .be  'faced  with  cement  plaster. 
Plans  are  being  prepared. 

LOS  ANGELES.  CAL. — Bank  and  of- 
fices. 12  story  and  base.  Class  A  con- 
struction. $860,000,  Arcliitects,  'William 
Curlett  &  Son,  Phelan  Bldg.,  S.  F.,  and 
Title  Insurance  Bldg.  L.  A.  Owners, 
Jlercbants  Fireproof  Building  Co.  The 
entire  ground  and  mezzanine  stories 
and  basement  will  be  occupied  by  the 
Merchants  National  Bank.  There  will 
be  about  450  offices  in  the  upper  sto- 
ries. The  building  will  be  120x156  feet 
and  will  have  a  central  light  court.  It 
will  be  of  steel  frame  construction. 
The  first  two  stories  will  be  faced  with 
granite.  Terra  cotta  will  be  used  for 
facing  above  th'C  granite  on  the  Spring 
street  and  Sixth  street  elevations  and 
fur  returns  on  the  alley  and  north 
sides.  The  alley  wall  and  the  north 
wall  above  the  second  story  will  be 
faced  with  pressed  brick.  The  central 
liglit  court  will  have  white  enameled 
brick  facing.  There  will  also  be  terra 
cotta  cornice,  composition  roofing,  hol- 
low tile  and  reinforced  concrete  floors, 
metal  studs  and  metal  lath  and  plas- 
{■  r  partitions  throughout,  suspended 
i-iiiings  in  tlie  first,  mezzanine  and 
twilftb  stories,  ornamental  staff  work, 
marble  lobby  and  stairs,  six  elevators. 
hardwood  tri.ii,  marble  corridors,  steel 
frame  and  marble  stairs,  plate  glass 
windows  on  street  fronts,  metal 
frames  and  sash  and  wired  glass  on 
light  courts  and  exposed  sides,  lavatory 
In    each    office,    toilets,    iilumblng.    vacu- 
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iim  clea-hlngf.  ■plectric  wiring  and  flx- 
lures.  steam  heating  system,  mail 
chutes  etc.  The  steel  contract  has 
leen  Kt  to  the  Llewellyn  Iron  Works; 
granite  to  the  Raymond  Stone  Co.:  and 
excavating  and  foundation  to  Wey- 
mouth Crowell.  Bids  on  the  general 
inn  tract    will    he   tak'n   this    week. 

BRIDGES,  DAMS  ANdIhARBOR 
WORK, 

AmiRUElON,  WA.SH.— Bridge,  steel 
and  concrete.  $95,000.  Engineer,  City 
iJnsine  r,  Aberdeen.  Owners,  City  of 
.\herdeen.  Bonds  to  the  amount  of 
?3."..000  have  been  voted  for  the  con- 
struction of  a  steel  bridge  over  the 
W'afhkali  River  at  this  point.  Plans 
will  he  completed  a.s  rapidly  as  possi- 
ide  and  bids  will  he  i-Mlled. 
HALLi 

.SAN  BERNAUUINO.  SAN  BICKNAR- 
DTNO  CO..  CAL.— Bridges,  reinforced 
concrete.  $30,000.  Engineer,  County 
i;ngineer,  San  Bernardino.  Owners 
San  Bernardino  County.  The  Board  of 
.Supei'visors  liave  b'ten  notified  by  the 
.■<tate  Highway  Commission  to  proceed 
with  the  construction  of  a  number  of 
small  bridges  in  this  county.  Plans 
arc  being  prepared  by  the  County  Sur- 
V  yor  and  plans  will  be  ready  for  fig- 
ures  within   a   month. 

NEWPORT  BEACH.  ORANGE  CO., 
CAI... — Jetty  work,  rock  and  concrete, 
$1110.000.  Engineer,  City  Engineer, 
Newport  Beach.  Owners,  City  of  New- 
port Beach  Bonds  are  to  be  voted  on 
within  the  next  few  weeks  for  the  con- 
struction of  a  jetty  at  the  entrance  of 
Newport  Bay.  The  Board  of  Trustees 
have  secured  preliminary  plans  and 
an  estinate  on  the  work,  and  no  time 
will  be  lost  in  completing  the  project. 
Full  particulars  w'ill  be  given  in  these 
lo'.umns   as   the   work   progresses. 


CHURCHES. 

PURTLANU.  ORE.— Chapel  addition, 
2  .'tory  and  base,  brick  and  concret; , 
$l."i,000.  Archit(icts,  Jacoberger  & 
Smith,  Board  of  Trade  Bldg.,  Portland, 
dwners.  Paulist  Fathers.  The  building- 
will  be  in  the  nature  of  an  addition  to 
the  prjsent  chapel,  and  will  be  of  mill 
construction  with  a  concrete  founda- 
tion. Interior  finish  will  be  of  pine 
tliioughput.  A  central  heating  system 
will  he  infta-Iled.  The  exterior  of  tlie 
1  uilding  will  be  faced  witli  pressed 
li'itk.  Plans  are  complete  and  figures 
are    l);ing   taken. 


COUR'i'  HOUSES. 


NliWBERG,  ORE. — City  liall.  2  story 
and  base,  brick  and  concrete,  $20,000. 
.-Vrchit-ect,  E  E.  McClaren.  Lumber  Ex- 
change Bldg.,  Portland.  Owners.  Town 
of  Newberg.  Plans  have  been  approved 
for  the  construction  of  a  City  Hall 
iiuilding  covering  an  area  of  S0x96  feet. 
Tl)'!  structure  will  house  the  fire  and 
po.ice  departments.  Mayor,  City  Clerk, 
Treasurer  and  other  city  officials.  A 
laigf  council  room  will  occupy  the 
greater  portion  of  the  second  Iloor.  In- 
..t.  i-.ior  finirji  wiU  be  of  pine  throughout. 
There  will  be  steam  heat.  The  exterior 
of  the  building  w^ill  lie  fai'e.l  with 
pressed    bri.k.       Plar.s    .in      licing    pre- 


Contracta    Awarded. 


CHINOOK,  MONT.— Court  house,  2 
story  and  base,  reinforced  concrete, 
$.iO,00M.       .Vrchilect's     name     not     given. 


Owners,  Chouteau  County.  Contrac- 
tors, Lease  iii  Richards,  Harve,  Mont., 
general  construction.  Contract  price, 
$43,896.75. 


FACTORIES  &  WAREHOUSES. 

SAN  FliA.XClSCi  I — .Machint-  sliop,  2 
story  frame.  Cost  not  stated.  Archi- 
tect, A.  R  Denke,  Humboldt  Bank  Bldg., 
S.  F.  Owners,  Auld  and  Blackman.  The 
building  will  be  erected  at  the  corner 
of  Bryant  and  Harri.Et  streets,  and  will 
cover  a  considerable  area.  No  inte- 
rior finish  will  be  used.  A  cement  floor 
will  be  used  on  the  ground  floor. 
.Special  machimry  will  be  purchased. 
Tlie  exterior  of  tlie  building  will  be 
covered  with  rustic  and  galvanized 
iron.  Plans  are  complete  and  the  worlt 
will  b-  done  by  Day  Labor. 

I'0BTL-\ND.  ORE. — Laundry,  2  story 
and  base,  brick,  $S0000.  Architect, 
Ellis  F.  Lawrence,  associated  with  W. 
.  Holford,  Chamber  of  Commerce  Bldg., 
Portland.  Owners,  Troy  Laundry  Co. 
The  building,  whicli  is  to  be"  erected  by 
the  largest  laundry  company  in  Port- 
land, will  cover  a  ground  area  of  llOx 
200  feet.  Construction  will  be  of  the 
mill  type  with  brick  exterior  walls, 
faced  with  stock  brick.  A  full  base- 
ment will  be  excavated  and  the  power 
plant  will  be  placed  in  the  basement. 
Several  thousand  dollars  worth  of 
special  laundry  machinery  will  be  or- 
dered. There  will  be  metal  window 
sasli  and  fra  nes.  Concrete  floors  will 
1  e  used.  Plans  are  complete  and  fig- 
ures  will  be   called   for  at   once. 

Contracts  Awarded. 

SPRINGFIFILD.  ORE. — Cold  storage 
plant.  2  story  and  base,  brick  and  con- 
crete. $2.j,O00.  .\rchitfct,  none  Own- 
ers, Wfinhardt  Ice  and  Cold  Storage 
Co.  Contractor,  A.  Lombard,  Eugene. 
Contract   price,   $25,000. 


FLATS. 


SA.V  PI^ANCISCO — Flats  3  story  and 
taso,  frame.  $9,000.  Architect.  none. 
(Owners.  McKillop  Bros.,  540  Cole  St., 
S.  F.  Tlie  building  will  cover  an  area 
cf  25x,'<3  feet,  and  has  been  dtsigned 
tft  contain  six  apartment  flats,  each  of 
wliich  will  consist  of  tliree  rooms  and 
hath.  Interior  finish  will  be  of  pine 
and  redwood  Ther-?  will  be  a  central 
heating  system  and  gas  grates.  Tile 
will  be  used  in  the  batli  rooms  and 
kitchens.  Mantels  will  be  of  brick. 
The  building  will  Iv^-  located  on  Golden 
Gate  avenue  near  Devisadero.  The  ex- 
terior will  be  covered  witli  rustle  and 
shiplap.  Plans  ar^-  complete  and  in 
the  liands  of  the  (Owners,  who  are  now 
purchasing  all  materials.  The  work 
will   be   done   by    Day   Labor. 

SA.N  FRANCISCO— Flats,  2  story  and 
l:ife.  frame,  $5,000.  .Architect,  none. 
Owner,  Charl-ts  .\.  Rushton,  714  9th 
.\ve..  S.  P.  The  building  w-ill  have  a 
frontage  of  25  feet  and  a  depth  of  CO 
feet.  The  interior  has  be  n  arranged 
for  two  modern  flats  of  five  and  six 
r.iiuus  each  wUh  bath.  All  interior 
liiiish  will  h.-  iif  pliie.  .Some  oak  Moors 
will  be  n.-i  d.  Baths  will  have  tile 
« ainscpt  -and  cement  floors.  Theif 
will  be  gas  grates  jind  titi''  inan'tels. 
Tlip  exterior  of  the  building  will  b 
invcred  with  rustic  and  cement  plaster 
"M  uelal  lath.  Plans  are  complete  and 
111.     work    will    be    done    by    Day    Labor. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL. 
— Flat  alterations,  2  story  and  liase. 
fianic.     Cost   not   stated.     .-Xrchitect,   W. 


.M.  B.  Thomas,  San  Joaquin  Bldg., 
Stockton.  Owner,  F.  H.  Frederick,  825 
East  Lindsay  St.,  Stockton.  The  pres- 
ent building  will  be  raised  and  altered 
to  contain  four  flats.  Interior  finish 
will  be  of  pine  and  redwood.  Open 
fire  places  will  be  used  with  tile  or 
brick  mantels.  Tile  will  also  be  used 
in  tlie  bath  rooms  and  kitchens.  The 
work  will  include  new  e.xterior  finish, 
plast'Lring,  plumbing,  electric  work 
and  painting.  The  exterior  of  the 
building  will  be  covered  with  rustic. 
Plans  are  complete  and  figures  are  be- 
ing   tak'tn. 


GARAGES. 


SEATTLE,  WASH. — Garage,  3  story 
and  base,  reinforced  concrete,  $50,000. 
Engineer,  John  M.  Baird.  White  Bldg., 
S  attle.  Owner,  R.  H.  Gray.  The 
hiuilding  will  cover  an  area  of  <Joxl20 
feet,  and  has  been  designed  for  a  com- 
mercial garage.  Front  portion  of  the 
first  floor  will  be  fitted  up  for  a  sales 
room  and  offices.  Rear  of  the  first 
floor  and  the  basement  will  be  used 
for  storage  purposes.  .\  completely 
eciuipped  macliine  shop  and  repair  de- 
partment will  be  located  on  the  second 
and  third  floors.  Concnte  floor  on  the 
first  floor  and  basement.  There  will  be 
metal  window  frames  and  sash.  The 
exterior  of  the  building  will  be  faced 
with  ctment  plaster.  Plans  are  being 
prepared. 

LOS  ANGELES,  CAI>.  —  Garage,  1 
story  and  base.  Class  C  construction. 
Cost  not  stated.  Architects,  Kysor  & 
Biggar.  Wright  and  Callender  Bldg., 
L.  .4  Owner.  Charles  E.  Bergin.  The 
building  will  have  a.  frontage  of  50 
feet  and  a  depth  of  150  feet.  A  cement 
floor  will  be  used  and  metal  window 
frames  and  sash.  Special  gasolin 
storage  tanks  will  be  installed.  The 
exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  ai^  being 
prepared. 

LOS  ANGELES,  CAL.  —  Garage,  1 
story  and  base,  brick.  Cost  not  stated. 
Architect,  .Arthur  L.  .\cker,  1127  Story 
Bldg.,  L.  A.  Owner,  J.  W.  Fowler,  The 
building  will  be  d(  signed  for  a  com- 
mercial garage  and  is  to  be  0.">xl00  feet. 
.\  cement  Iloor  will  be  used.  .Special 
gasoline  storage  tanks  arc  specified. 
The  interior  of  the  building  will  be 
finished  In  pine.  The  exterior  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  in  the  hand.'  of  the  own- 
er who  will  do  the  work  by  l>ay  I»abor, 

TAFT,  KEltN  CO.,  C.\L.— Lodge  hall, 
2  story  and  base,  briik.  $20,000.  Archi- 
tect, J.  Saftell,  Bakersfield  Owners, 
Taft  Odd  Fellows  Halll  Association. 
Plans  for  a  building  which  is  to  be 
erected  on  Center  street  and  containing 
two  stons  and  a  lodge  hall  banquet 
room  and  offices,  have  been  approved 
by  the  Building  Committee,  and  bids 
will  be  called  for  at  once.  Interior  fln- 
i-1i  will  be  of  pin.  and  har.lwood.  .-V 
central  heating  system  will  be  Installed. 
The  exterior  of  the  building  will  be 
faced  with  pressed  brick.  Bi.ls  will  be 
taken    by   the   architect. 

GOVERNMENT      WORK      AND 
SUPPLIES. 

The  Presld.nt  bus  appinvcl  the  fol- 
lowing acts  which  are  of  inlcrcst  to 
cohlracdirs    in    Ibis    localll\  : 

S.  S575 — An  act  to  authorl/.-:  the 
town  of  Okanogan,  Wash.,  to  construct 
a  bridge  across  the  Okanogan  River. 
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[j_  394; — All  act  lo  pii.viilc  a  l>il<]6« 
across  the  Sualso  llivfi-  In  Jackson's 
Hole,    Wyo. 

Cement. 

Under  proposals  tor  I'ortUmd  ce- 
ment tlie  following  awards  have  lieen 
niade : 

February  ::5.  liU3.  contract  lor  !!»,- 
000  barrels  was  awarded  the  Union 
Portland  Cement  Co.,  ot  Ogden,  Utah. 
for  delivery  f.  o.  b.  Devil's  Slide,  Utah, 
at  99  cents  per  barrel  for  the  Truckee- 
Carson   project,   Ntvada. 

March  8,  1913,  contract  for  30,UOO 
barrels  awarded  to  Standard  l>ortland 
Cement  Corp.,  San  Francisco,  Cal.,  tor 
delivery  t.  o.  b.  Napa  Junction.  Cal.,  at 
$1.40  per  barrel  for  Klamatli,  Umatilla, 
and  Orland  projects,  Oregon,  and  Yak- 
ima storage  and  Okanogan  projects, 
Washington. 


MBre  Island  oh  a  Seoondarj    Xa»^  Yard. 

One  of  the   last   acts   ot  Mr.   .Meyer  as 
Secretary   of   the   Navy   was   to   sign   an 
order    which    places    the    navy    yard    at 
Mare    Island,    Cal.,    in   the    second    class 
of      such      establishments.      The      Mare 
Island   yard      has      practically    been      a 
secondary    plant    for    many    years,    but 
the   departmental   order   on   the   subject 
officially   defines    its   po.'ition   and   rela- 
tive value  as  a  repair  station  and  dock 
yard.      It    will    be    available    for    ships 
drawing    SI   feet    and    less-,    and    no   at- 
tempt will  be  made  to  expend  the  pub- 
lic  funds    in    improving    the    channel    of 
approach    to    the    40-foot    depth,    wliich 
was    suggested    by    the    naval    general 
board.      The    army    engineers,    in      the 
meantime,  will  proceed  with  their  work 
of   improving   that  part   of  the   channel 
which    is    ot    commercial    value.      There 
will    be    required    constant    dredging    in 
Mare    Island    waters    to   an    extent,   it   is 
estimated,    ot    about    $10,000      a      year. 
This   is   a  maintenance   which   is  inevit- 
able on  account  of  the  local  conditions. 
The  action   of   the   late   Secretary   of  the 
Navy  would  seem  to  indicate  that  soon- 
er or  later  it  will  be  necessary  for  the 
Navy    Department    to    urge    Congress   to 
provide  for  a  new  navy  yard,  with  ade- 
quate   docking    facilities    tor    big    ships. 
at  some  accessible   point   on   San   Fran- 
cisco Bay.     The  attempts  in  that  direc- 
tion  have   hitherto   been   quite   success- 
fully    frustrated    by     the     influence    at 
Vallejo,    exerted    in    the    futile    plan    of 
bringing    Mare    Island    navy    yard    into 
the    first    class    of    naval    repair    estab- 
lisJiments. 


Navy    Fuel    S«n«lnn«. 

The  naval  authorities  are  consider- 
ing tin  Increase  In  the  facilities  for  the 
.■-torage  of  fuel  nil.  gasoline  and  coal. 
It  is  probable  that  the  exi>^ting  tanks 
at  the  various  stations  will  be  en- 
larged in  view  of  the  additional  amount 
of  fuel  oil  which  is  destined  to  he  used 
on  naval  ships.  The  present  plans  call 
for  tank  capacity  ot  .">.U00  tons  each 
at  the  .stations  at  Bradford.  Norfolk. 
Charleston.  Key  West,  and  Pearl  Har- 
bor. Contracts  will  sliortly  he  award- 
ed for  the  t.xtension  ot  the  plant  at 
Guantananio  so  tliat  there  will  be  ca- 
pacity there  tor  30,000  tons.  At  each 
ot  these  stations  there  will  be  storage 
facilitits  for  90,000  gallons  of  gaso- 
line. The  original  intention  was  to 
provide  tor  fuel  oil  capacity  to  the  ex- 
tent ot  2,500  tons  at  each  station,  but 
it  has  been  realized  that  this  must  be 
materially  increased,  with  what  final 
results  no  one  may  predict.  That  is 
one  of  the  questions  which  is  being 
considered  by  the  Navy  Department. 
There  will  probably  be  special  arrange- 
ments made  tor  meeting  conditions  at 
Pearl  Harbor,  where  there  is  now  under 
construction  a  coal  plant  of  100.000 
tons  capacity.  The  design  ot  the  plant 
is  such  that  it  may  be  easily  increased 
to  200,000  tons  by  increasing  the  height 
ot  tlie  walls.  The  storage  plant  is  a 
concrete  basin  which  may  be  easily 
filled    with    water. 


Reelaination   Tunnel. 

The  Secretary  of  the  Interior  has 
authorized  the  Reclamation  Service  to 
construct  tunnel  No.  2  on  the  main 
supply  canal  ot  the  Grand  Valley  irri- 
gation project,  Colorado,  by  Govern- 
ment forces.  The  sum  of  $142,300  has 
bten  allotted  tor  this  work.  This  is  a 
sliort  tunnel  and  it  may  be  possible 
that  it  can  be  most  economically  ex- 
cavated by  hand  drilling.  If  on  trial 
the  material  proves  too  hard  for  eco- 
nomical working  by  hand  drills,  it  will 
he  possible  to  operate  air  drills  from 
the  present  power  plant  at  tunnel  No. 
1.    which    is   but    7.000   feet   distant. 


i-.Vl>.— Oil  burning  Ry.>^leni.  Cost  not 
."tated.  Architect.  Connlructlng  Q  M. 
Dept.,  U  S.  .\.,  Fort  Hosecrans,  Lieut. 
I".  A.  I.«lir  officer  In  charge.  Plans 
have  been  complet  d  and  bids  will  l>e 
■  ipeiied  on  April  "111  for  a  complete  oil 
liiirniiig  system,  liidiidlnK  pipe  line  an  I 
oil  burner.-*  for  all  hnllding»  lit  this 
post  Plans  and  siiedllcatlons  can  hi- 
ol  tallied  from  Lieut.  Lehr.  The  offlclal 
proposal  appears  in  another  column  of 
this   issue. 

PEARL  HAUBOll,  HAWAII  —  Coal 
towers.  Cost  not  slated.  Architects, 
Bureau  of  Yards  and  Docks  Washing- 
ton, D.  C.  Owners,  United  States  Gov- 
ernment. Plans  and  speclllcatlons 
have  I.een  completed  for  the  construc- 
tion of  two  coal  towers  for  the  Naval 
Station  at  Pearl  Harbor.  Bids  for  this 
work  are  now  being  taken  and  will  be 
opened  on  April  19th.  Plans  and  speci- 
fications can  be  secured  from  either 
the  Co.Tiraandant  of  the  Navy  Yard  or 
from  the  Bureau  of  Yards  and  Docks, 
Washington.  D.  C.  The  offlclal  propo- 
sal   appears    in   another   coUinin    of    this 
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The  bid  .ai,_S.  J>,  ■}\>it'^  &  Son.  Van- 
couver, Wash.,  $1,828.65  in  amount,  has 
been  accepted  tor  constructing  storm 
sewer  at  Vancouver  Barracks. 


Xaval   Coal   Deiiotx. 

The  clause  in  the  naval  appropriation 
act    ai-iiing    to    prevent     the    establisli- 
ment    of    new    coaling    .stations    andd;- 
jiots    under    the    Navy    Department    will 
not   interfere   in  any   way  %vith   the  de- 
velopment   of    existing    plants    or    with 
the  acquisition  of  facilities  for  the  im- 
provement   ot    those    places.      The    act 
contains   an   item   amounting   to    $62,550 
as   a   contingent   fund   to   meet    the   cost 
ot    repairs     and    additions     to     existing 
depots:    in    addition    to    which    there    is 
the   general   appropriation   for   fuel   and 
transportation    to    meet    any    extraordi- 
nary demands   in   the  same  direction.   It 
will     be     impossible,    however,     for    the 
Navy  Department  to  install  new   depots 
without  express  authority   of  Congress, 
which    has    now    gone    on    record    in    a 
positive    way    in    favor    of    further    lim- 
itation of  appropriations  for  the  naval- 
military    establish  .Tient.      There    would 
lie   additional   restrictions   upon   the   ap- 
plication   ot    servince    appropriations    if 
it    were    possible    to    impose    them, -and 
it  need  surprise  no  one  it  efforts  to  that 
end    were   manifest   during   the   sessions 
of   the   63rd  Congress.     It  is   in   the  line 
of  this  policy  that  the  naval  appropri- 
ation   act    contains   some    specific   items. 
$500,000   in  the  aggregate,  for  the  coal- 
ing   stations.       They    are:       $306,350    to 
continue     the     coaling    plant     at     Pearl 
Harbor,    $30,000    for    additional    fuel    oil 
tanks   at    the   same   place.   $57,700    for   a 
fuel  oil  tank  at  Boston,  the  contingent 
fund    of   $62,550   hitherto   described,   and 
$43,500     tor     heater     coils     in     fuel     oil 
tank.     This   last  mentioned   item  is   the 
result    ot    a    practical    test    ot    the    sys- 
t.m    ot    separating      oil      from      water, 
which    has   been    conducted    at    the    Mel- 
ville  coaling  depot  and   found   to   oper- 
ate with  success  at  least  in  the  case  of 
the    smaller    tanks.       It    is    a    question 
among    some    of    the    experts    whether 
the    extension    ot    the      system      to  .the 
larger    receptacles    will    be    justified    by 
the    Increased    expense    involved. 

FORT  ROSECRANS,  SAN  DIEGO  CO., 


HOTELS. 

SAN  FRANCISCO — Hut' 1,  5  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Architect.  W.  H.  Weekt-,  73  Post  St.,  S. 
F.  Owner.  Hira.Ti  B.  Fisher.  This 
building  is  to  be  erected  in  the  north 
line  of  Mission  street,  between  4th  and 
■jth  streets.  The  first  fioor  will  be 
arranged  for  two  modern  stores  be- 
sides the  entrance  to  the  hotel.  Uppir 
fioors  will  be  divided  into  72  guest 
rooms  and  a  number  ot  baths.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice, a  vacuum  cleaning  system  and  hot 
water  plant.  Interior  will  he  finished 
in  pine.  Some  tile  will  be  used  in  the 
baths.  The  exterior  ot  the  building 
will  be  faced  with  pressed  lirick.  Plans 
are   being   prepared 

SAN  FRANCISCO — Hotel,  2  or  7 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architect,  Creighton 
Withers,  California  and  Powell  Sts.,  S. 
F.  Owner,  R.  S.  Brown.  Preliminary 
sketches  have  been  prepared  for  both 
a  two  and  a  seven  story  building  which 
is  contemplated  for  the  southwest  cor- 
ner of  Geary  and  JIason  streets.  The 
owner  is  considering  leases  on  both  of 
tiiese  structures,  and  until  the  height 
is  decided  nothing  definite  will  be  done 
with  working  drawings.  Complete 
particulars  will  be  given  in  an  early 
issue  of  the  Building  and  Industrial 
News. 

SAN  FRANCISCO— Hotel.  8  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Arcliitect.  Philip  Schwerdt,  Phelan 
BIdg.,  S.  F.  Owner,  B.  Hlrsh  and  B. 
Heskins.  This  building  will  be  erect- 
ed at  the  northwest  corner  ot  Post  and 
Taylor  streets  The  structure  has  been 
designed  to  contain  in  the  neighbor- 
hood of  150  guest  rooms,  a  large  per- 
centage of  which  will  have  connecting 
baths!  Interior  will  be  finished  in  pine 
and  hardwoods.  There  will  be  steam 
heat,  elevator  service  and  vacuum 
cleaning  system.  All  rooms  will  be 
supplied  with  hot  and  cold  running 
water.  The  exterior  of  the  building 
will  he  faced  with  pressed  brick.  Plans 
are  co  nplete.  bids  have  been  taken 
and  are  now  under  advisement  in  the 
offices  of   the  architect. 

S^N  P'RANCISCO— Hotel,  4  story  and 
ba;s"e,"  brick  and  steel,  $75,000.  Archi- 
tects. Ross  &  Burgren.  310  California 
St.,   S.   F.     Owners,   Hamburger  Invest- 
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mcnl  Co.  The  ImilrliiiK  will  It  .■jo.-i 
r,l  at  the  corner  of  Ctli  ;uiU  Cl!U:i 
stnots  iind  'will  cover  a  larKO  aroii. 
The  first  door  will  be  arranged  for  a 
nuinher  of  sturos  besides  the  hotel 
lobby  and  entrance.  Upper  three  lloors 
will  be  divided  into  about  200  rooms 
and  a  nunilier  of  baths.  There  will  lir 
steam  lieat  and  el'Vator  service.  A 
hot  water  plant  will  be  Installed.  In- 
terior flnisli  will  lie  of  pine.  Tlic  batli 
rooms  win  be  wainscoted  with  tile  and 
will  liavc  cement  doors.  Exterior  of 
the  building  will  be  faced  with  pre.=sed 
brick  Stores  will  liave  patent  fronts 
and  plate  Klafs  windows.  Plans  for  the 
the  work  will  he  completed  at  once. 

SAX  FRANCISCO— Hotel.  3  story  and 
base,  brick,  $10,000.  Architect.  none. 
Owner,  Max  Goldberg.  320  Market  St.. 
.''.  F.  The  building  is  to  be  erected  on 
Stockton  street  north  of  Washington, 
•and  will  cover  an  area  of  25x110  feet. 
There  will  be  a  total  of  about  50  rooms 
and  baths.  Interior  will  be  finished  in 
pine  throughout.  A  central  heating 
system  will  be  in  sitalled.  Hot  and 
cold  running  water  will  be  supplied  to 
all  rooms.  The  e.xterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans'  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day   Labor. 

RICHMOND.  CONTRA  COSTA  CO.. 
CAL. — Hotel,  3  story  and  base,  brick. 
$20,000.  Architect.  C  O.  Clausen.  Phe- 
lan  Bldg..  S.  F.  Owner,  John  Gerlack. 
This  building  has  been  mentioned  here 
before  when  plans  were  first  started. 
Working  drawings  are  now  complete 
and  figures  are  being  taken.  The 
structure  will  cover  an  area  of  40x90 
feet.  The  first  floor  will  be  arranged 
for  a  public  dining  room,  office,  lobby 
and  bar.  Upper  floors  will  contain 
about  40  rooms  and  several  baths.  In- 
terior will  be  flnisihed  in  pine.  There 
will  be  a  hot  water  system.  The  ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  being  taken. 

PORTLAND.  ORE. — Hotel.  3  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitects. Bennes  &  Hendricks,  Henry 
Bldg.,  Portland.  Owner.  Otto  W.  Nel- 
son. The  building  will  be  50x95  feft. 
The  first  floor  will  be  arranged  for 
stores  and  the*  hotel  entrance  and 
lobby.  Upper  floors  will  contain  a 
total  of  90  rooms  and  a  number  of 
baths.  There  will  be  steam  heat,  hot 
and  cold  running  water  in  all  rooms 
and  a  vacuum  cleaning  system.  The 
exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans'  are  com- 
plete and  figures  are  being  taken. 
HOSPITAL 

PEARL  HARBOR,  HAWAII— Hospi- 
tal group.  2  story  and  base,  reinforced 
concrete.  $280,000.  Architects.  Bureau 
of  Yard?,  and  Docks.  Washington,  D.  C. 
Owners.  United  States  -Government. 
Plans  for  a  large  general  hospital 
which  will  be  erected  at  the  Navy  Sta- 
tion at  Pearl  Harbor  are  complete  and 
out  for  figures.  Construction  will  be 
fire  proof  throughout.  The  most  mod- 
<rn  of  all  appliances  will  be  installed. 
Conplete  information,  plans  and  speci- 
fications can  be  secured  from  either 
the  Bureau  of  Yards  and  Docks  in 
Washington  or  from  the  Commandant 
of  the  Naval  Station  at  Pearl  Harbor. 
Bid?  will  be  opened  on  May  10th. 

VANCOUVER.  B,  C— Seamen's  Home, 
7    story   and    base,    reinforced    concrete,   • 
$100,000      Architects,  Helyer  &  Archter, 
207    Hastings    W.    Vancouver.      Owner. 


l;.il...ri  F.  .<..ict  ,\i,.iiiui-i.-il  ,^. .mien's 
lionic,  Tlie  building  will  be  erected  on 
ii  lot  50x85  feet,  and  will  be  arranged 
lor  .1  l.'irge  number  of  sleeping  rooms, 
liatlLs,  large  reading  and  social  rooms, 
olTice  .and  l)illiard  room.  The  plans  pro- 
vide for  ste.aui  heat,  elevator  .service 
.iiici  III  her  modern  conveniences.  Inte- 
rior will  lie  flnish'Cd  in  pine  tlirough- 
oMt.  Tile  will  be  used  in  tlie  bath 
rooms.  The  exterior  Of  the  building 
will  be  faced  witli  cement  plaster. 
Plans  are  nearly  complete  and  figures 
will  be  called  for  at  once. 

LOS  ANGELES,  CAL.— Hotel,  3  story 
and  base.  Class  C  construction.  Cost 
not  stated.  Architect.  F.  H.  Gentry. 
Pacific  Electric  Bldg.,  L.  A.  Owner,  G. 
Hloom.  The  building  will  cover  an  area 
of  75x138  feet.  The  first  floor  will  be 
.-irranged  for  the  hotel  entrance,  lobby 
and  offices'  and  a  large  store.  Plans 
provide  for  90  rooms  on  the  upper 
lloors  and  a  number  of  baths.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood. A  hot  water  heater  and  steam 
heat  will  be  installed.  The  e.xterior  of 
tlie  building  will  be  faced  with  pressed 
brick.      Plans    are   being    prepared. 


SEWERS,  STREET  WORK  AND 


HOSPITALS. 


OAKLAND,  CAL. — Hospital,  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect. John  Baur,  Clunie  Bldg.,  S.  F. 
Owners.  Fabiola  Hospital.  The  addi- 
tion has  been  designed  for  a  hydro- 
tlierapeutic  department  and  will  con- 
tain the  most  modern  equipment  in  this 
line.  Tile  will  be  used  extensively  in 
tlie  interior.  There  will  be  a  central 
heating  plant  and  elevator  service.  In- 
terior finish  will  be  of  pine.  The  ex- 
terior of  tlie  building  will  be  covered 
with  shiplap  and  rustic.  Plans  are 
complete   and    figures   are   being   taken. 


LIBRARIES. 


Contracts  Awarded. 

AUBURN,  WASH. — Library.  1  story 
and  base,  concrete  and  brick,  $10,000. 
.Architect,  David  J.  Meyer.  Central 
Bldg.,  Seattle.  Owners.  Town  of  Au- 
burn. Contractor.  F.  L.  Berner,  Au- 
burn.     Contract   price,    $10,000. 

PORT  TOWNSEND.  WASH.— Library, 
1  story  and  base,  reinforced  concrete, 
$10,500.  Architect.  C.  Lewis  Wilson  & 
Co.,  Northern  Bank  Bldg.,  Seattle.  Own- 
ers, Town  of  Port  Townsend.  Contrac- 
tor. A.  F.  Mowatt  &  Co.,  Seattle.  Con- 
tract price.  $10,630. 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 


.-^KATTLE  TO  SUMAS.  WASH.— Rail- 
road construction.  $4,000,000.  Engi- 
neers Engineering  Dept.  Nortliern  Pa- 
lific  R  R.  Co.,  St.  Paul.  Minn.  Owners. 
Northern  Pacific  R.  R.  Co.  Bids  are 
now  being  taken  for  the  reconstruction 
of  the  company's  road  from  Seattle  to 
to  Sumaf.  Those  who  will  bid  are: 
Grant  Smith  &-Co..  Henry  Bldg.,  Seat- 
lie:  Twohy  Bros.,  Wells  Fargo  Bldg,, 
Spokane:  Porter  Bros..  Railway  Ex- 
change Bldg..  Portland,  and-  Sims  & 
Crary  of  St.  Paul.  Representatives  of 
the  above  are  registered  at  the  Butler 
Hotel,  Seattle. 


Ll.NNTON,  ORE.  —  WAtrv  .system, 
$100,000.  Engineer,  Lewi.s  KeLsey] 
Portland.  Owners,  City  of  Linnton. 
Plans  are  complete  and  have  been  ap- 
l>roved  for  the  construction  of  a  muiiic- 
ipal  w.'iter  system.  Bids  will  be  called 
for  early  in  April.  Plans  and  full  par- 
ticulars e-a.".  be  secured  from  either  the 
City  Clerk   or  fn>  ii   tlie   Engineer. 

Contracts  Awarded. 

CHARLESTON.  WASH.— Sewer  con- 
struction, $40,000.  Engineer  City  Engi- 
ne; r,  Charleston.  Owners,  City  of 
Charleston.  Contractor.  L  L.  Lent, 
Bremerton.      Contract   price,    $37,201. 


RESIDENCES. 

SAN  FRANCISCO— Residences,  5,  2 
.story  and  base,  frame,  $2,500  each. 
Architect.  Edward  E.  Young,  251  Kear- 
ny St.,  S.  F.  Owners,  Howard  and  Hill, 
163  Sutter  St..  S.  F.  These  houses  are 
to  be  erected  on  25th  avenue,  in  the 
neighborhood  of  Irving  street.  Each 
will  be  arrangeel  for  six  rooms  and 
bath.  Interior  finish  will  be  of  pine 
and  redwood  with  some  oak  floors. 
Tliere  will  be  open  fire  places  and  brick 
and  tile  mantels  in  the  living  rooms. 
Tile  will  be  used  in  the  baths  and 
kitchens.  Exteriors  will  be  covered 
with  brick  vtneer  and  ruseic.  Plans 
are  complete  and  the  work  will  be 
done   by    Day   Labor. 

SAN  FRANCISCO  —  Residence.  2 
story  and  base,  frame,  $4,500.  Archi- 
tects, National  Architectural  and  En- 
gineering Co.,  Foxcroft  Bldg.,  S.  '  F. 
Owner's  name  withheld.  Tiie  dwelling 
will  contain  seven  rooms  and  bath.  In- 
terior will  be  finished  in  pine  and 
hardwoods.  Oak  floors  will  be  used  in 
the  living  and  dining  rooms  and  re- 
ception hall.  There  will  be  furnace 
heat  and  open  flre  places.  Mantels 
will  be  of  tile  and  brick.  Tile  will  be 
used  in  the  bath  room  and  kitchen. 
The  exterior  of  the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are   being  taken. 

SAN  FRANCISCO — Bungalows,  ,4  1 
story  and  base,  frame,  $1,500  each.  Ar- 
chitect, none.  Owner.  St.  George  Hol- 
den,  2567  Filbert  St.,  S.  F.  Tli.?.- 
houses  will  be  arranged  to  contain  ii  '■ 
rooiTis  and  bath  each  and  are  to  '  ■ 
'erected  at  the  nortliwest  corner  of 
-Anderson  and  Tonipkins  streets.  In- 
teriors will  all  be  finished  in  pine  or 
redwood.  Some  hardwood  floors  will 
be  used.  All  living  rooms  will  have  a 
large  brick  fire  place  and  coal  grate. 
Some  tile  will  be  used  in  the  balli 
rooms  and  kitchens.  Exteriors  will  i" 
covered  with  shingles.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work   by  Day  Labor. 

SAN  FRANCISCO— Residence.  1  Vi 
-"tory  and  base,  frame.  $2,500.  Archi- 
tect, none.  Owner,  Ernest  E.  Dunn. 
2631  Anza  street,  S.  F.  The  dwelling 
has  been  designed  for  a  six  room 
house  with  batli.  Interior  finish  will 
he  of  pine  and  redwood  with  hardwood 
floors  in  the  living  and  dining  rooms 
An  open  fire  place  with  brick  mantel 
will  he  used  in  the  living  room.  Bnth 
room  will  be  finished  in  tile.  The  .\- 
lerior  of  the  house  will  he  co\ .  .  I 
with  rustic  and  shingle  Plans  :\vi- 
complete  and  the  work  will  be  done 
by   Day  Labor. 
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SAX  FRANCISCO  —  Resl(leiu-o.  :; 
story  ami  Inline,  frarao.  $3,000.  Arclil- 
In-I.  .Toseph  A.  Ijeonp-d,  Phelan  BlrlK.. 
.'i.  F.  Owners.  Urban  Re.alty  Co.  Tills 
li(]iipp  will  lip  similar  In  design  n  -.x 
iiinnher  of  others  recrntly  everted  li>- 
tjje  ITrban  Realty  Co.,  and  Is  to  ho 
liuatert  at  the  corner  of  Head  and  Hol- 
low ay  avciuies.  The  dwelling'  will 
i-oiitain  seven  room.';  and  b.ath.  Interior 
will  be  finished  in  pine  and  hardwood 
witii  oak  lioors  in  the  jiriiioipal  rooms. 
Tliere  will  be  furnace  heat  and  open 
lire  place.  Mantel  will  be  of  brick  or 
tile  Tile  will  be  used  in  the  bath 
room  and  kitchen.  The  exterior  of  the 
building  will  be  covered  with  cement 
jibT'ter  on  metal  lath  Plans  are  com- 
plete and  the  work  will  be  done-  by 
Day    Labor. 

S.\N  FRANCISCO  —  Residence.  -2 
story,  attic  and  basement,  frame.  $10.- 
000.  Architect.  John  Davis  Hatch 
Humboldt  Bunk  Sldg.,  S.  F.  Owner's 
name  witlvheld.  The  dwelling  has 
been  designed  for  an  eight-room  bouse 
with  bath,  laundry  and  sleeping  porch. 
Interior  will  be  finished  in  pine  and 
hardwoods.  Hardwood  floors  will  be 
used  throughout!  Plans  include  a  cen- 
tral heating  system,  open  fire  places 
and  brick  and  tile  mantels.  Bath 
rooms  will  have  tile  wainscoting  and 
composition  floors.  An  automatic 
water  heater  will  be  installed.  The 
exterior  of  the  dwelling  will  be  cov- 
ereil  witli  cement  plaster  on  metal  lath. 
Plansr  are  complete  and  figures  are 
now   being  taken   by   the  architect. 

.SAN  FRANCISCO — Bungalow,  1  story 
and  base,  frame,  $2,000.  Architect, 
none.  Owners.  Schroder  and  Allis,  460 
nuboce  Ave.,  S.  F.  The  dwelling  wWI 
contain  six  rooms  and  bath.  All  in- 
terior finish  will  be  of  pine.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  an 
open  fire  place  in  the  living  room  with 
a  brick  mantel.  The  bath  and  kitchen 
will  have  some  tile  wainscoting.  Ex- 
terior of  the  dwelling  will  be  covered 
witb  rustic  and  ce.nent  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owners  who  will  do 
the    work   by   Day   Labor. 

SAN  FRANCISCO  —  Bungalows.  10. 
1  \4  story  and  base,  frame,  $2,000  each. 
.Architect,  none.  Owner,  J.  P.  Fletcher, 
niO  Lick  Bldg..  S.  F.  These  houses  will 
be  erected  on  property  in  the  neigh- 
birhood  of  Santa  Ysabel  avenu  ■  and 
San  Jose  avenue  Each  dwelling  will 
contain  five  rooms  and  bath.  Inte- 
riors will  be  finished  in  pine  and  red- 
wood. Oak  floors  will  be  used  in  the 
two  principal  rooms.  There  will  be 
.in  open  fire  place  in  each  living  room. 
.Mantels  will  be  of  tile  or  brick.  Ex- 
teriors of  the  dwellings  will  be  cov- 
ered with  rustic  and  shing'les.  Plans 
are  in  the  hands  of  the  owner  who  is 
now  purchasing  all  materials  and  wlio 
will    do   the    work    by   Day   Labor. 

OAKLAND.  CAL. — Residence,  2  story 
and  base,  frame.  $3,500.  Architect, 
none.  Owner.  C.  J.  Pfrang,  54S7  Clare- 
mont  Ave..  Oakland.  The  dwelling 
has  been  designed  for  an  eight-room 
house  with  bath  and  sleeping  porch. 
Intfrior  finish  will  be  of  pine  and  red- 
wood with  hardwood  floors  in  the  liv- 
ing room,  dining  room  and  reception 
ball.  Furnace  heat  will  be  installed. 
There  will  le  an  open  fire  place  in  th(- 
living  room  with  brick  or  tile  mantel. 
■  .An  automatic  water  heater  is  specified. 
Bath  room  will  have  tile  wain.scot  and 
composition   floor.     Tlie   exterior   of  the 


plaster   on    mct;il    l.illi.      I'bnis   .i  r m- 

plito    and     Ihc    work     will    be    d  .nc    by 
Hay    J /lb  or. 

PIEDMONT.  .M.A.MIODA  CO..  CAI,.— 
—  Bungalow.  1  story  and  base,  fra.iie. 
Residence'.  •_*  stor.v  :ind  base,  frame, 
$(;.Oiiii  Architects.  Cunninifbam  &  Po- 
lileo.  First  National  Bank  HIdg.,  S.  F. 
ownc]-.  11.  S.  Pollteo.  Tills  dwelling 
has  been  nr  ntioned  here  bofori'  Plans 
show  a  house  designed  to  contain 
eight  room",  baths  and  sleeping 
porches.  Interior  llnialh  will  be  of 
pine  and  hardwood.  Tin  re  will  be  a 
centr.i.l  beating  system  and  oiien  lire 
places.  Mantels  will  be  of  tile  and 
briik.  Tile  will  be  usi  d  in  the  bath 
rooms  .and  kitchen.  An  automatic 
water  beater  will  be  installed.  The 
exterior  of  tlie  building  will  be  cov- 
ered with  ahiplap.  Plans  are  complete 
and  figures  are  being  taken  for  tlie 
work. 

O.AKLAND.  CAIy. — Residence,  2  story 
and  toa.w,  frame,  $3,000  Arcliitects, 
Thomas  &  Oliver,  Pantages  Theatre 
P>Mg..  Oakland.  Owner,  Paul  Schneer. 
The  dwelling  will  contain  six  rooms 
and  bath.  Interior  finish  will  be  large- 
ly of  pine.  Hardwood  floors  will  be 
used  in  tlie  principal  roo  ns.  A  cen- 
tral heating  system  will  be  installed. 
There  will  be  an  open  fire  place  in  the 
living  room  with  a  brick  mantel.  Tile 
will  be  used  in  the  bath  room  and 
kitchen  The  exterior  of  the  house  will 
be  covered  witli  cement  plaster  on 
meta-!  lath.  Plans  are  complete  and 
the   work  will  be  done  by  Day  Labor. 

OAKDAI-E.  STANISLAUS  CO..  CAL. 
— Residence,  2  story  and  base,  frame, 
$T,500.  Architect.  Ralph  P.  Morrell. 
Yosemite  Theatre  Bldg..  Stockton. 
Owner,  Arthur  Leitch,  The  dwelling 
ihas  been  designed  to  contain  eight 
rooms,  baths  and  sleeping  porch.  In- 
terior will  be  finished  in  pine  with 
hardwood  floors  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  brick. 
An  automatic  water  lieater  will  ho  in- 
stalled. Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
dwelling  will  be  covered  witli  cement 
plaster.  Plans  are  co  nplete  and  fig- 
ures, are  being  taken  by   the  architect. 

SAN  JOSE,  SANTA  CL.4RA  CO..  CAL. 
— Bunalow.  1  story  and  .base,  frame, 
$2,000,  Architect,  none.  Owner,  R.  E. 
Carter  llltb  and  Washington  Sts..  San 
Jose.  The  dwelling  will  contain  six 
rooms  and  bath.  Interior  will  be  fin- 
ished in  pine  throughout.  Some  oak 
floors  will  be  ufed.  There  will  be  a 
large  open  fire  place  witli  brick  or  tile 
mantel  in  the  living  room.  Tile  will  be 
used  in  the  bath  and  kitchen.  Exterior 
of  the  bungalow  will  be  covered  witli 
rustic.  Work  will  he  done  by  Day 
I_abor.  Mr.  C.  Rasmussen.  also  of  San 
Jore.  is  to  commence  work  at  once  on 
a  similar  structure  wiiich  will  be  erect- 
ed on  the  north  side  of  Acacia  avenue 
near  San  Jose  street  at  a  cost  of  $2,000. 
Other  Da.v  Labor  jobs  about  to  be 
started  in  San  Jose  are:  Mrs.  C.  A. 
Reese.  802  Delmas  avenue,  6  room  bun- 
galow, $1,000;  J.  A.  Wagner,  32  So  l,ith 
street,  6  room  bungalow,  $2,000:  and  E. 
11.  Wells,  445  No.  17th  street,  G  room 
bungalow,    $2,000. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame.  $2,400.  Architect,  none. 
Owner.  F.  Nelson.  3ft  Presidio  Terrace. 
S.  F.  The  dwelling  has  been  designed 
for  a  six-room  house  and  will  be  fin- 
islied   in    pine    throughout.      There    will 


bf.  an  open  lire  place  in  the  living  room 
and  a  brick  mant' I.  Onk  floorH  wtiv  3e 
u.-^erl  In  the  living  and  dining  roowiH. 
The  liatli  will  have  tile  walnRcot  and 
tile  will  niKn  hn  uxcd  In  the  kitchen. 
Kx-lerl.ir  of  tlie  dw<llinB  will  he  rov- 
ereil  with  -rustic  and  HhlngleH.  Pinna 
lire  ciiniplele  and  the  work  will  be  done 
by    Day   Labor. 

HOLLYWOOD.  IX)S  ANtJKLKS  CO., 
CAL — Ilesidenci-,  I  story  and  base, 
frame  and  concrete,  $55,000.  Architect, 
Franklin  M.  Small.  2G5  Broadway,  New 
York.  Owner.  Adolph  M.  Bernhclmer. 
The  dwelling  Is  to  be  designed  In  the 
.Inpancse  style,  and  will  cover  an  area 
of  112x118  feel  with  a  court  40x40  feet. 
ronstruction  will  be  handled  through 
the  office  of  Architect  Walter  Weber. 
Ferguson   Bldg..  Los  Angclev. 

IwOS  AN&ELES,  CAL.— Residence,  2 
.story,  attic  and  base,  frame  and  con- 
crete, $60,000.  Architects.  Edelman  & 
Harnett,  Blanchard  Bldg.,  L.  A.  Owner. 
.'<.  Aronson.  H.  W.  Hellman  Bldg.,  L.  A. 
The  dwelling  will  contain  15  rooms  and 
4  baths,  and  will  cover  an  area  of  72x 
86  feet.  Interior  will  be  finished  In 
hardwood  througliout.  A  central  heat- 
ing system  will  be  installed.  All  bath 
rooms  will  be  finished  In  tile.  A  num- 
ber of  special  features  will  be  intro- 
duced. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will    be    done    by    Day    Labor. 

Contracts  Awarded. 

FRESNO,  FRESNO  CO..  CAL. — Resi- 
dence. 2  story  and  base,  frame,  $6,490. 
Architects,  A.  C.  Swartz  &  Son,  Fresno. 
Owner.  Ralph  Byxbee.  Contractor,  J, 
W.  Brown,  Fresno.  Contract  price,  $6,- 
490. 

SCHOOLS. 

S.\N  FRANCISCO — School.  2  story 
and  base,  fram.e,  $52,000.  Architect, 
Architectural  Dept.  City  of  San  Fran- 
cisco, Temporary  City  Hall  Bldg..  S.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. The  building  will  be  known  as 
the  Le  Conte  School,  and  is  to  be  lo- 
cated at  the  corn.' r  of  Norwich  and 
Alabama  streets.  There  will  be  12 
class  rooms,  principal's  office  and  teach- 
ers' rooms.  Interior  finish  will  be  of 
pin.:-  and  hardwood.  Composition 
blackboards  will  be  used.  A  vapor 
..^^ystem  of  heating  is  specified.  The  ex- 
terior of  the  building  will  be  covered 
witb  shak.;s.  Separate  bids  are  wanted 
for  the  general  construction,  plumb- 
ing, heating,  plastering  and  electric 
work.  Bids  will  be  opened  by  Oie 
Board  of  Public  Works  on  April  2nd. 
Plans  can  be  secured  from  the  Dept. 
of  Architecture.  The  official  proposals 
appear  in  another  column  of  this  Issue. 

OAKLAND  CAL. — School  group,  2 
and  3  story  and  base,  reinforoed  con- 
crete. $650,000.  Architect.  J.  J.  Dono- 
van. Security  Bank  Bldg..  Oakland. 
Owners.  City  of  Oakland.  Plans  for  the 
Manual  Training  and  Commercial  High 
School  have  been  approved  by  th.^ 
Board  of  Education  and  bids  for  the 
construction  will  be  opened  on  April 
21st.  The  buildings  will  he  the  most 
modern  of  any  commercial  and  manual 
training  school  on  the  coast.  Con- 
struction will  be  practically  fireproof 
throughout.  Plans  and  sjieoifications 
of  the  work  can  be  secured  from  the 
architect  after  March  i!4th.  A  general 
lontract.  including  plumbing  and  elec- 
tric work  will  be  let.  Plans  were  pre- 
pared in  three  sections.     Section  A  will 
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lio  (lie  artmlnlstrallDTi  pari  ut  Un  biilM- 
liiK,  and  will  Incluile  »  library  the 
prlmlpal's  suite,  an  assembly  Iiall  with 
n  ffiillery  seating  1,300,  teachers'  rooms, 
a  kitchen  and  u  hand  room,  wllli  prau- 
tleing:  rooms.  Section  B  will  Include 
slxtien  class  rooms,  six  teachers'  rooms 
and  commeiclal  rooms,  and  In  section 
C  will  he  Included  the  lecture  roo.ns 
and  a  sirls'  gymnasium  and  shower 
hatlis,  a  housekieiiing  suite,  with 
kitchen,  bedroom  living  room  and  bath 
room,  completely  furnished  and  cared 
for  by  the  girls,  t'ooklng.  sewing  and 
other  domestic  sciences  will  be  taught 
her?.  In  the  basement  of  the  third 
section  will  be  located  the  boys'  gym- 
na-'ium. 

TACOMA,  WASH.— School.  !!  story 
and  base,  stone  and  concrete,  $300,000. 
Architects,  Heath  &  Gove,  National 
Realty  Bldg..  Tacoma.  Owmrs,  City 
of  Tacoma.  The  structure  will  occupy 
a  whole  city  block,  and  has  been  de- 
signed for  a  manual  training  and  higli 
school.  There  w'ill  be  accommoda- 
tions for  1.500  pupils.  Plans  include 
two  swimming  tanks,  a  complete  gym- 
nasium, domestic  science  departments 
and  manual  training  rooms.  There  will 
he  a  central  lieating  system,  three 
boilers  and  five  fans.  Metal  window 
frames  and  sash  are  specified.  Tlie  'ex- 
terior of  the  building  will  he  faced 
witli  stone  and  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken.  Bids  will  be  opened  on  April 
loth. 

HOQUIAM.  WASH — School,  2  story 
and  base,  reinforced  concrete,  $90,000. 
Architects,  Stephen  &  Stephen,  New 
York  Bldg.,  Seattle.  Owners.  Hoquiam 
School  District.  Plans  for  this  building 
have  been  completed  for  some  time, 
but  bonds  for  the  construction  were 
not  voted  until  recently.  Final  plans 
and  specifications  have  received  the  ap- 
proval of  the  School  Board  and  bids 
will  probably  be  called  for  not  later 
than  April  1st.  The  building  will  con- 
tain 14  class  rooms,  principal's  offices, 
teachers'  rooms  and  a  large  auditorium. 
There  will  be  steam  heat.  The  exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster. 

PULLMAN.  WASH. — Scliool.  2  story 
and  base,  brick,  $35,000.  Architect, 
William  Swain,'  Pullman.  Owners.  Pull- 
man School  District.  The  Board  of 
School  Trustees  have  just  selected  the 
plans  prepared  by  Architect  Swain  for 
a  two  story,  eight-room  building.  In- 
terior finish  will  be  of  pine  and  hard- 
wood with  maple  floors.  A  steam  heat- 
ing system  will  be  installed.  There 
will  be  program  clocks  and  special 
ventilation.  The  exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans   are   being   prepared. 

LA  GRANDE,  ORE. — School,  2  story 
and  base,  brick  and  concrete,  $25,000. 
Architect,  John  L.  Slater.-  La  Grande. 
Owners,  La  Grande  School  District.  The 
building  will  cover  an  area  of  of  94x63 
feet,  and  will  be  arranged  for  eight 
class  rooms.  Interior  will  be  finished 
in  pine  throughout.  Some  maple  floors 
will  be  used.  A  central  heating  sys- 
tem": and  modern  ventilation  will  be 
Installed.  Th-?  exterior  will  be  faced 
with  pressed  brick.  Plans  will  be 
completed  and  bids  will  be  called  for 
by   April   1st. 

PORTLAND.  ORE.— Schools.  2.  2 
story  and  base. ''helnfol*c'ed  concrete. 
$75,000  each.  Architect,  F.  A.  Nara-' 
more,  Supt  of  School  Properties,  Port- 
land.    Owners,  City  of  Portland.     Plans 


fill  I  wo  new  l.uiUllnKs  arc  conipicic 
and    IlKuri  s    are    being    taken. 

Tlic  Hofrman  school,  wlilcli  will  be  a 
Iwo-story,  fireproof  structun'.  will  be 
of  rcljiforced  concrete  construction, 
witli  eight  class  rooms,  a  boiler  and  fan 
mom.  The  site  for  this  building  is 
located  at  East  59111  and  Powell  Valley 
Road. 

The  Kenton  school  will  he  located  on 
tlie  corner  of  Lombard  and  Findley 
streets,  and  will  have  only  six  class 
rooms,  an  assembly  i-oom  and  boiler 
room. 

Both  structures  will  bi  of  tlie  same 
type  of  architecture  and  -Mr.  Naramore 
stated  that  all  the  latest  and  most 
modern  conveniences  used  in  scliool 
buildings  will  be  Installed  In  these 
structures. 

♦ 

STORES  &  OFFICE  BUILDINGS 


SAN  FRANCl.^CO — Stores  and  offices. 
3  story  and  base,  brick  and  steel.  Cost 
not  stated.  Architects,  O'Brien  Bros.. 
Clunle  Bldg.,  S.  F,  Owner  represented 
by  Kuty  Realty  Co.,  First  National 
Bank  Bldg.  S.  F.  The  building  will  be 
erected  on  property  recently  purcliased 
on  East  street,  south  of  Market.  The 
property  lias  a  frontage  of  SO  feet  and 
a  depth  of  120  feet.  The  first  floor 
will  he  ari'anged  for  a  number  of  stores 
and  upper  floors  for  modern  offices. 
Interior  finish  will  be  of  pine  through- 
out. Patent  store  fronts  will  be  used. 
There  will  be  a  hot  water  heating  sys- 
tem. Thie  exterior  of  tlie  building  will 
be  faced  with  pressed  brick.  Plans  are 
lieing    prepared. 

OAKLAND  CAL. — Store  additions, 
brick  construction,  $10,000  Architect, 
Charles  Mau.  Macdonough  Bldg.  Oak- 
land. Owners,  Hansen  a^nd  Kahler, 
This  work  will  consist  of  new  interior 
finish,  new  store  fixtures.  plumbing 
and  electric  work.  The  exterior  of  the 
building  will  also  be  considerably  al- 
tered Plans  are  complete  and  figures 
are  being  taken  for  the  work  by  the 
architect. 

SAN  FRANCISCO — Stores  and  of- 
fices. 25  story  and  base.  Class  A  con- 
struction, $1,500,000.  Architects,  Reid 
Bros.  California-Pacific  Bldg.,  S.  F. 
Owner,  John  D.  Spreckels.  Following 
the  purchase  last  week  of  the  south- 
east corner  of  Fourth  and  Market 
streets,  comes  one  of  the  most  inter- 
esting ajinouncements  made  in  local 
building  circles  in  many  months  John 
D.  Spreckels,  the  new  owner,  who  pur- 
cliased the  property  througli  an  eastern 
Trust  Company,  has  selected  Reid 
Bros,  as  the  architects  to  preparie 
plans  for  the  new  25  story  skyscraper, 
which  is  to  become  the  new  ho.ne  of 
the  Call.  The  propn  rty  has  a  Market 
street  frontage  of  100  feet  and  a  front- 
age on  Fourth  street  of  175  feet.  The 
sak  price  is  quoted  at  $1,100,000,  which 
shows  a  valuation  of  $14,000  per  front 
foot  tor  Market  street  property  which 
is  the  highest  figure  ever  reached  on 
that  stre  t.  The  main  portion  of  tlie 
building  will  be  seven  stories  In  height 
and  will  cover  the  entire  lot.  A  large 
tower  25  stories  will  front  Markft 
street.  Construction  plans  call  tor  a 
complete  steel  frame  with  reinforced 
concrete  floors  and  walls.  Interior 
liartitions  will  be  of  hollow  tile  and 
interior  trim  will  be  of  metal,  making 
the  building  fireproof  throughout.  The 
most  modern  mechanical  equipment 
will  be  installed.  What  material  will 
be  used  for  the  facing:  Is   still   an  un- 


settled question.  Working  drawings 
arc  now  being  prepared.,  and  it  Is 
liiijied  that  construction  will  be  started 
within  the  next  four  montlis.  Further 
liarticuliii's  will  be  given  in  tliese  col- 
umns    shortly. 

OAKLAND,  CAL. — Stores  and  ofllces, 
7  story  and  basie.  Class  P,  construction, 
$200,000.  Architects  Mil  wain  Bros., 
Delger  Bldg.,  Oakland.  Owners  Dal- 
zlel  Estate.  This  building  was  men- 
tioned in  these  columns  some  months 
ago  when  the  architects  were  first 
commissioned  to  prepare  plans.  The 
structure  will  be  erected  on  IGth  s*-eet, 
bietween  San  Pablo  and  Clay  streets, 
and  will  he  one  of  the  most  modern 
commercial  structures  of  Oakland.  A 
number  of  stores  will  occupy  the  Irst 
floor  and  upper  floors  will  be  arranged 
for  offices  both  ensuite  and  single, 
^fechanical  plans  include  steam  heat, 
elevator  service,  vacuum  cleaning  sys- 
tem and  mall  chutes.  Hardwood  and 
tile  will  be  used  for  interior  Inish.  In- 
terior partitions  will  be  of  metal  lath 
and  plaster.  Metal  window  frames  and 
sash  are  specified.  The  exterior  of  the 
building  will  be  faced  with  pressed 
brick  and  terra  cotta.  Plans  are  com- 
plete and  figures  are  being  taken.  Bids 
will   close   on  March. 29th. 

CERES.  ST.ANISLAUS  CO.,  CAL.— 
Stores.  1  story  and  base,  brick.  $10,000. 
Architect,  Ralph  P.  Morrell.  Yosemite 
Theatre  Bldg.,  Stockton.  Owners, 
Clark  and  Service.  Th.e  building  will 
occupy  the  most  Important  business 
corner  In  Ceres  and  will  cover  an  area 
of  70x90  feet.  Plans  provide  for  five 
mod'^rn  stores,  which  will  have  plate 
glass  windows  and  patent  store  fronts. 
Interiors  will  be  finished  in  pine  and 
some  hardwood.  Floor  will  be  of  ce- 
ment. The  exterior  of  the  building 
will  be  faced  with  pressed  brick.  Con- 
siderable marble,  tile  and  structural 
steel  will  be  used.  Plans  are  complete 
and  figures  are  being  taken. 

LOS  ANGELES,  CAL.— Stores  and 
lofts,  3  story  and  base,  brick  and  steel. 
Cost  not  stated.  Architects,  Morgan, 
Walls  &  Morgan,  Story  Bldg.,  L.  A. 
Owner.  S.  M.  Newmark.  The  building 
will  have  a  frontage  of  50  feet  and  a 
depth  of  152  feet.  The  first  floor  will 
be  arranged  tor  stores  .and  upper 
floors  for  light  lofts.  There  will  be 
elevator  service  and  steam  heat.  Metal 
window  frames  and  sash  will  be  used. 
Inti  rior  finish  will  be  of  pine  through- 
out. Stores  will  have  plate  glass  win- 
dows and  patent  fronts.  The  exterior 
of  the  building  will  be  faced  with 
liressed  brick.  Plans  are  being  pre- 
pared. 

LO?  ANGELES.  CAL.— Stores  and 
offices.  2  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  Architect, 
W.  J.  Saunders.  International  Bank 
Bank  Bldg..  L.  A.  Owner.  F.  W.  Braun. 
The  building  will  cover  an  area  of  55x 
90  feet.  The  structure  has  been  de- 
signed for  the  use  of  the  United  States 
Custom  Appraisers,  and  will  be  hand- 
somely finished  in  hardwood,  marble 
and  tile.  There  will  be  a  central  lieat- 
ing system.  Exterior  will  be  faced 
with  pressed  brick  and  terra  cotta. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

LOS  ANGELES,  CAI.,.— stores  and 
iiffices.  12  story  and  base.  Clnss  A  con- 
struction. Cost  not  stated.  Architects, 
Morgan,  Walls  &  Morgan.  Story  Bldg.. 
L  A.  Owner,  W.  O.  KerckholT.  The 
huiiaing-  will  I)e  « reeled'  on  'ijropefly 
adjoining  the  present  Kerckhoft  build- 
ing, and  will  cover  an  area  of  112x166 


BUILDING  AND  INDUSTRIAL  NEWS 


9 


Iftet.  Construction  and  arcliitectuiT 
will  lie  siniilar  to  the  prfsent  bulIdlnB. 
Tl.e  new  structure  will  be  fireproof 
llirougliout.  Tliere  will  be  a  complete 
stci  1  frame,  exterior  walls  of  brick 
anil  terra  cotta,  metal  lath  ami  plas- 
ter interior  partitions  and  concrete 
Moors.  Plans  will  include  steam  heat, 
elevator  Pervlce,  vacuum  cleaning  and 
mail  chutes.  Plans  will  be  prepared 
shortl.v  and  the  work  will  probabl.v  be 
undertaken  this  .vear.  Full  particulars 
will   he   si\'' n   In   tlie.«e  columns   later. 

Contracts  Awarded. 

HOQUIAM.  WASH. — .Stnrc.s  and  of- 
fices. 2  story  and  base,  reinforced  con- 
crete. $2.';, 000.  ■  Architect  not  stated. 
Owjier.  A.  S.  Hodgdon.  Contractor. 
Edward  Hannan.  1928  Cth  avenue,  we?t, 
Seatt'lc.      Contract    price,    $2.'),0OO. 


SEALED  PROPOSALS. 


PUOPOSAI,.s      FOK      STKKI,      TOWKKS. 

.STEEL,  ■  TOWEUS^Sealed  proposals 
indorsed  "Propc'^als  for  Radio  Sta- 
tion" will  be  received  at  the  bureau  of 
.vards  and  docks.  Nav.v  Depart, nent. 
Washington.  D.  C.  until  II  o'clock  a. 
in.  .Vprll  13.  lOl.S,  and  then  and  there 
I)ublicl>-  opened,  for  steel  tower.s  for 
high-power  radio  station  to  be  erected 
at  Caimito,  Canal  Zone,  including-  radio 
efiuipnienrt  under  the  cognizance  of  the 
bureau  of  steam  engineering.  Plans 
and  specification^  s  ma>-  be  obtained  on 
application  to  the  bureau  of  yards  and 
docks.  A  deposit  of  $100  will  be  re- 
quired as  security  for  the  return  of 
plans  and  specifications.  H.  R.  STAN- 
FORD,   chief    of   bureau. 


PROPOS.*l,S       FOR       TR.\N.SFOR.MEHS 
AND   MOTOR. 

TRANSFORMERS  AND  JIOTOR — 
Fort  Bayard,  N.  M. — Sealed  proposals 
for  furnishing  and  delivering  liere 
three  transformers  and  one  motor  will 
be  received  until  «  p.  in.  .%i>ril  4,  191.1, 
and  then  op  ned.  Information  fur- 
nished on  application.  Envelopes  con- 
taining proposals  should  be  indorsed 
"Proposals  for  Transformers  and  a 
.Motor"  and  addressed  to  quartermaster. 

PROPOSAI,.S    FOR     BUII-DING. 

BUILDING — Sealed  proposals  in- 
dorsed "Proposals  for  Hospital  Build- 
in.gs"  will  be  received  at  the  bui'eau  of 
yai-ds  and  docks.  Nav.v  Dejjartment. 
Washington.  D.  C..>  until  11  o'clock  a.  m. 
May  10.  ini»,  and  then  and  there  pub- 
licl>-  opened,  for  naval  hospital  build- 
ings at  the  naval  station.  Pearl  Har- 
bor. Hawaii.  Amount  authorized.  $280.- 
000.  Plans  and  specifications  may  be 
obtained  on  aiiplication  to  the  hurt  an 
or  to  the  CO  nmandant  of  the  naval 
station  named  uiion  the  deposit  of  $2n 
as  security  for  the  return  of  the  plans. 
1^.    It.   STANFORD,   chief  of  bureau. 


PROI"OS.\1.S       FOR       .STEEf,       liRinllE. 

STEEL  HIGHWAV  BRirxlE— Oe- 
l)artm.nl  of  the  Interior.  OfHcc  of  In- 
dim  Affairs.  Wasliington  D.  C. — Sealed 
in'iiposals  plainly  marked  on  tlie  ont- 
liidc  of  the  sealed  envelope  "Proposals 
for  Steel  Highway  Bridge  Across  tln^ 
l)esch\ites  River.  Warm  Springs  Reser- 
vation. f>re.."  anil  addressed  to  the 
Commissioner  of  Indian  Affairs.  Wa'-h- 
ington.  D.  C.  will  be  r.  ceived  at  tlic 
Indian  Office  until  2  o'clock  ii.  ni.  April 
II.  lin:t,  for  furnishing  .materials  and 
l:ii  nr  for  the  erection  of  a  steel  higb- 
ua.x-  bridge  across  the  Deschutes  River, 
abutting    on    the    Warm    Springs    Indian 


ix  .s.'i  v.iliiiu,  inc.  Ill  strict  .-iciiirdance 
with  the  plans,  siieciflc-atlons  and  in- 
structions to  bidders,  which  may  be 
examined  at  this  ollice,  the  offices  of 
the  supervisor  of  construction,  Denver. 
Colo.;  the  U.  S.  Indian  warehouse  at 
Sin  Francisco,  Cal.,  and  at  the  school 
For  furtlier  information  apply  to  the 
superintendent  of  the  Warm  Springs 
Indian  School,  Warm  Springs.  Ore.  F. 
H.    .\HHOTT.   actiii;;   com  nissloner. 

l>ROP(»SAI,S    FOR    TOWER.S. 

TOWERS — Sealed  proposals,  indorsed 
"Proposals  for  Coal  Towers,"  will  be 
received  at  tlic  bureau  of  yards  and 
docks,  Navy  Department,  Washington, 
IX  C..  until  II  o'clock  a.  ni.  April  111, 
l!>i:{,  and  then  and  there  pub- 
licly opened,  for  two  coal-hoisting 
towers  for  the  naval  station.  Pearl 
Harbor.  Hawaii.  Plans  and  ."ipecifica- 
tions  may  be  obtained  on  application  to 
tlie  bureau,  H.  R.  .STANFORD,  chief 
of   Iturcau. 


PROI'O.S AI.S    FOR    IMI'K    I.IIVE. 

PIPE  Ll.VE  .\ND  OIL-BUR.VI.NG  AP- 
PARATUS —  Office  of  Quartermaster, 
T'ort  Rosecrans.  Cal. — Sealed  proposals, 
in  triplicate,  will  be  received  in  this 
office  until  11  a.  in.  April  7,  laiS,  and 
then  opened,  for  laying  pipe  line  and 
installing  oil-burning  apparatus  in 
buildings  at  this  post.  Further  infor- 
mation may  be  obtained  liy  applying  at 
this  office.  C.  A.  LOHR.  first  lieuten- 
ant, coast  artiliers-  corps.  quartfr- 
master. 


I»R01»0.S.\LS     FOR     C.4NAIi     SUPPLIES. 

CANAi;  CIRCULAR  706— Proposals 
for  Reversing  Motor  Planer  Equip- 
ments. -Motors,  Structural  Steel,  Gal- 
vanized Roofing,  Steel  Pipe,  Cast  Iron 
Pipe  and  Fittings,  Babbitt  Metal,  Sheet 
Lead,  Lead  Pipe,  Solder.  Nails.  Nuts, 
Wrenches.  Hacksaw  Blades,  Valves. 
Cocks.  .Stable  Brooms,  Hammer  Han- 
dles. Candles,  Soap  and  Canvas. — 
S  aled  ])roposals  will  be  received  at 
the  office  of  the  general  purchasing  of- 
ficer. Isthmian  Canal  Co  nmission. 
Washington.  D.  C.  until  10:30  n.  m. 
Aiiril  .-,  1!>1»,  at  which  time  they  will 
be  opened  in  public,  for  furnisliing  the 
above  mentions d  articles.  Blanks  and 
gem  ral  information  relating  to  this  cir- 
cular (No.  76fi)  may  be  obtained  from 
this  office  or  the  office  of  the  assistant 
purchasing  agent.  1086  North  Point 
street.  San  Francisco,  Cal.:  also  from 
th  ■  U.  S.  engineer  offices  in  the  fol- 
lowing cities:  Seattle,  Wash.:  I^os  -An- 
geles, Cal.  F.  C.  BOGGS,  major,  corps 
of  engineers.  U.  .S.  army,  general  iiur- 
chasing    offices. 

NOTlfE      IXVITIXG     PROPOSALS. 

The  Board  of  Education  of  the  City 
of  Oakland,  State  of  California.  re- 
quests and  will  receive  bids  for  the 
furnishing  of  all  the  materials,  labor 
and  workmanship  required  in  connec- 
tion with  the  construction  and  comple- 
lion  of  a  two  (2)  and  three  (S)  story 
and  base.nenC  Reinforced  Concrete 
Sclioid  Building  to  be  known  as  the 
:\lanual  Training  and  Commercial  High 
Scliiiol,  and  to  be  erected  on  the  west- 
erly side  of  Broadway  between  Forty- 
si  cond  (-tSnd)  and  Forty-fifth  (t.jthi 
streets  in  the  City  of  Oakland.  Ala- 
in.■hi    ("..iiiit>.    California. 

All  -.liil  iiKilcrials.  labor  and  work- 
11111  nsbip  is  til  consist  of  that  required 
I,.-  and  be  in  accordance  witli  the 
pi.i'is,  drawings  and  specilications  pre- 
j.arid  tliercfor  and  on  file  in  the  office 
,,f    .iiilin     J.     Donovan,     the    Supervising 


.\riliitect  of  the  City  of  Oakland,  to 
which  said  plans  and  speclllcutlons  ref- 
erence Is  hereby  made. 

All  proposals  shall  b<-  made  upon 
and  conform  to  the  requirements  of  the 
forms  of  propo.-ialB.  prejiared  and  fur- 
nished by  the  City,  through  the  Super- 
vising Architect,  and  shall  be  enclosed 
In  sealed  envelopes,  endorsed  "Bid  for 
.Manual  Training  anil  Commercial  High 
School,"  addressed  to  the  Board  of  Ed- 
ucation, and  d.poslted  by  the  bidder, 
or  his  agent,  with  the  Board,  while  In 
session,  between  •l:."!*!  and  .-.illo  o'clock 
p.  ni..  Pacific  Time,  on  the  lElMt  day  of 
April,  l»i:i,  in  the  rooms  of  the  Board 
In  the  City  Hall  Annex,  No.  I72S  Broad- 
way, Oakland,  California,  and  at  the 
expiration  of  the  time  named  the  bids 
will  be  opened,  examined  and  publicly 
d  clared   in   open   session   of   the   Board. 

Tlie  contract  for  the  furnishing  of  all 
the  labor  and  material  entering  into 
the  construction  and  conqilctlon  of 
the  work,  including  Plumbing,  Heat- 
ing. Ventilating,  Electric  Work  and 
iitlur  Equipment  indicated  on  the 
iliawing.>:^  or  called  for  in  the  speclfl- 
cations,  is  to  be  let  or  awarded  as  a 
whole   or   general    contract. 

.Xo  bid  will  be  received  or  considered 
wliich  is  not  accompanied  by  a  check, 
certified  by  a  responsible  hank,  paya- 
ble to  the  order  of  H.  E.  Magill,  City 
Chrk,  in  an  amount  not  le.ss  than  ten 
per  centum  (10%)  of  the  aggregate 
amount  of  the  proposal.  .Said  check 
shall  be  forfeited  to  and  be  retained 
by  the  City  if  the  successful  bidder 
fails  or  refuses^  to  execute  the  contract 
in  the  required  form  and  furnish 
bonds  of  the  forms  to  be  provided  by 
the  City  and  as  required  by  the  Char- 
ter of  tlie  City  of  Oakland,  within 
twent.v  (20)  days  after  receiving  no- 
tice   of   award. 

A  bound  set  of  the  Forms  of  Propo- 
■=al.  and  of  the  r.  quired  Affidavits, 
.Agreement,  Bonds,  Acknowledgements 
and  Specifications  will  be  furnished 
contractors  on  demand  at  the  office  of 
til'  Supervising  Architect  of  the  City 
of  Oakl.and,  Security  Building,  corner 
nth  and  Broadway.  The  plans  and 
drawings  may  be  liad  at  the  said  of- 
fice of  the  Supervising  Architect  after 
.March  24.  191.'!.  within  a  reasonable 
time  after  application,  and  upon  the 
deposit  of  Fifty  and  no  100  Dollars 
($.'.0.00).  which  deposit  will  be  re- 
turned to  the  applicant  when  the  said 
plans  and  drawings  are  returned  to 
the  Architect  in  good  condition  one 
complete  set  of  plans  and  drawings 
required  for  the  work  will  be  fur- 
nished each  applicant  for  the  General 
Contract  Work.  Additional  copies  will, 
however  be  furnli-hed  provided  the  ap- 
plicant pays  the  cost  of  reproduction. 
suili  additional  <'oples  to  be  returned 
to  the  Architect  together  with  the  first 
set. 

.Ml  inlormalion  relative  to  the  re- 
quiriments  for  bidding,  and  all  direc- 
tions necessary  to  explain  and  make 
definite  any  of  the  provisions  of  the 
specifications  or  drawings  will  be 
given  by  the  Supervising  .\rchltect 
upon   apiillcation   at   his  ollice. 

The  right  is  reserved  to  the  Board 
in  iiccor.'ance  with  the  Mcnislons  of 
111.  Charter  of  the  City  of  Oakland  to 
iciect   any   or   all   bids   submitted. 

l!y  order  of  t!ie  Board  of  Education 
.if    the   Cilv   of  Oakland.   California. 

A.    I.-    HANNAFORD. 
Secretary    of    the    Board    of    Bducatlun 

of    the    City    of    Oakland. 
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BUILDING  AND  INDUSTRIAL  NEWS 


•IMU'OSAI.S    roil    SKWKIIS. 


omen  (IF  THE  BOARD  OK  I'Uli- 
llc  Works  of  tlio  City  aiul  County  of 
t'm:    FrnnrUco. 

S  altd  proposal.'  will  lip  rocelvpil  :ii 
tills  ofnre  between  the  liours  of  'J 
i)*('hH>k  |».  lit.  iiud  :t  o*vlo(*k  |i.  III.,  oil 
A\  vilucyiliiy.  Ilir  :2uii  <l».v  or  April,  1!li:<, 
for   iloing   tl  e    followin    work,    to    wit: 

Tlie  ponstruction  of  sewers  ami 
appui-tenancf s  in  Ottiwa  avenue  from 
.San    Jose   avenue    to    Winnipeg   avenue. 

I'l  ogrcssive    payments    will    be    made. 

';lie  amount  ol  I'ond  for  fa'.' ifnl  ptr- 
r.'-ivance   has   bee>^    fixed   at   Jt.OOOOO. 

I'rinted  proposal  fo''nis  will  be  fur- 
nished gratuitously  u|on  application 
at  the  ofTlee  of  the  City  Engineer,  and 
all  proposals  must  b'  made  upon  s^ucli 
forms. 

The  Board  of  l-'ublir  Works  ri  ser\es 
the  right  to  reject  any  and  all  bids. 

By  order  of  the  Board  of  Public 
Works.  F.   J.   CHURCHILL, 

Secretary. 

♦ 

I'HOPOSALS    FOR    BUILDIIVG. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

Saled  proposals  will  lie  received  at 
this  office  between  the  hours  of  3 
iiVlook  |>.  ui.  and  H  o'clock  ii.  iii.,  ou 
Mertnc.riluy,  the  3nd  day  of  .Vprll,  191,"», 
f'^r  iloing-  the  following:  work,  includ- 
ing the  furnisliing  of  the  necessary 
labor  and   materials'  therefor,   to  wit: 

The  general  construction  of  the  Le 
Conte  Scliool  Building,  to  be  situated 
at  the  soutlnvesterly  corner  of  Nor- 
wich   and   -Alabama   streets. 

Progressive    payments    will    be    made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
tlie  office  of  the  Board  of  Public  Works, 
to  which  reference  is  hereby  made, 
and  must  be  commenced  within  five  (5) 
calendar  days  from  the  receipt  of  writ- 
ten notice  from  the  Board  of  Public 
Works,  and  completed  within  three 
hundred   (300)  calendar  days  thereafter. 

'I'he  amount  of  bond  for  tait'ifui  ptr- 
formance  of  contract  has  been  fixed  at 
.$12,000.00. 

-■\11  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible biink,  payable  to  the  order 
nf  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the   aggregate    of   the    proposal. 

r:  inted  ])roposal  forms  will  be  fur- 
nished gratuitously  upon  application 
Mt  the  office  of  the  City  Engineer,  and 
all  proposals  must  In  .iiade  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
I  lie  right  to   reject  any  and  all   bids. 

By  order  of  tlie  Board  ;  of  Public 
Works.  F.   .1.    CHURCHILL, 

Secretary. 

« 

I'HOPO.SAl.S       FOU       I'LUMBINTi       .AXD 
GAS    FITTING. 


'FU'E    OI'    THIC    EO.Mili 
iV.iiks    nf    the    Cit\-    ali.l 


.■^  aled  iH-ipi.sal.--  will  be  receive, 1  a: 
Ihis  nffl<e  between  the  Iionrs  of  :i 
o'clock  |i.  III.  nild  :E  o'clock  |i.  in.,  on 
Wcduesday.   (lie  :;«il   il«y   of   .Viirll,   lOIS, 

Inr  doing  llie  foliowin.n'  \\ork.  includ- 
in;4  llie  furnishing  of  the  necessary 
labur   ,Mnd    materials^   lliciefur,    to   wit: 

Tile  iilumbing  and  gas  lining  foi'  (lie 
I.e    I'onte    School    Building. 

I.egressive    pa.\nienls    will      >._•    made. 

Tlie  amount  or    bind   for  taU!'  I'l   pei- 


Inrn 
$,-..111 


:-t    has   Iieen    fix 


I. no. 


I  inted  proposal  ■orms  niil  be  tur- 
nlsldl  eratuiiou.-lv  upon  application 
,il  the  office  of  the  City  lOngineer.  and 
all  proposals  must  l;e  made  upon  sucli 
forms. 

The  Board  of  Public  Works  reserve.-' 
li;e   right  to   reject  any  and  all   bids. 

Ii.\-  order  of  tlie  Board  of  Public 
Works.  F.    .1.    CHURCHILL, 

Secretary. 

ritoi'o.sALs   FOK   eIjEctric  work. 

OFFICE  OF  THE  BOARD  OF  PUB- 
iic  Woiks  of  the  City  and  County  of 
San    Ii'rancisco. 

S  aleu  pi'oposal.'-  v,JU  be  received  at 
this  office  betwceii  the  hours  of  U 
o'clock  |i.  III.  and  C<  o'clock  |i.  in.,  on 
Wcdnctiilay.  tlic  ::nd  day  of  April,  1U13, 
loi  doing  tin  following  work,  includ- 
ing the  furnishing  of  the  necessary 
labor  .and  materials'  therefor,   to  wit: 

The  electrical  work  for  the  Le  Conte 
School    Building. 

Progressise     pa.' ments    will    be    made. 

The  amount  rf  bind  tor  fi'lhful  per- 
formance of  contract  lias  been  fixed  at 
$2,000.00. 

Printed  proposal  forms,  will  be  fur- 
nished gratuitou-ly  upon  application 
ct  the  office  of  the  City  Engineer,  and 
all  proposals  must  be  made  upon  such 
forms 

The  Board  of  Public  Works  reserves 
the  right   to   reject  any   and   all   bids. 

By  order  of  the  Board  of  Public 
\\'orks.  F.    .1.   CHURCHILL, 

Secretarv. 


PROPOSALS  FOR  PLASTERING. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
S:in    Francisco. 

S  aled  proposals  will  be  received  at 
tills  office  between  the  hours  of  3 
o'clock  p.  III.  and  S  o'clock  p.  in.,  on 
\\'edncxday,  the  3nd  day  of  April,  1013, 
for  doing  the  following  work,  includ- 
ing the  furnishing  of  the  necessary 
labor   and    materials  therefor,    to   wit: 

The  plastering  of  the  Le  Conte 
School    Building. 

Progressive    payments    will    bo    made. 

The  amount  of  bond  for  ;u:liifui  pfr- 
formance  of  contract  has  been  fixed  at 
?t,000.00, 

"rinted  proposal  foims  will  lie  fm- 
nished  gratuitously  upon  application 
at  the  office  of  the  City  Engineer,  and 
all  proposals  must  li,  .nade  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
the  riglit  to   reject  any  and  all   bids. 

By  order  of  the  Board  of  Public 
\\'o'l<S'  F.    .1.    CHURCHILL, 

Secretary. 


•ROPOSAbS     FOR    VAPOR     HEATING. 

ol.'EiCE  e>F  THE  BOARD  OF  PUB- 
ic  Works  of  the  City  and  County  of 
■  111    Francisco. 

S  aled  proposals  will  be  received  at 
his  office  between  the  houi-s  of  2 
.•clock  |>.  ni.  and  :(  o'clock  p.  in.,  on 
Acdnc.'.ila.v.  (lie  3iid  day  of  April,  l!tl:{, 
'  1  iliiiiij;  tb,  following  ^^(ll■k,  includ- 
im  the  fuinishing  of  tlie  necessary 
alior  ami   materials  therefor,   to   wit: 

The  installation  of  a  vapor  heating 
ystem  in  the  Le  Conte  Scliool  Building. 

Progressive    payments    will    be    made. 

'I  no  amount  of  bond  for  faitMUl   per- 


:'l     h 


fixed    at 


s  uill  be  fur- 
Ill  application 
Engineer,   and 


all    proposals    must   be    made    upon    such 
forms. 

The   Board   of  Public  Works  reserves 
(be  right  to   reject  any  and  all  bids. 

By    order    of     the     Board     of    Public 
Works.  F.    J.    CHURCHILL, 

Secretary. 


.NOTICE   TO    CONTRACTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  Room 
ll,)  in  the,  Exposition  Building,  Pine 
and  Battery  Streets,  San  Francisco, 
California,  at  10:30  A.  M.  Thnrnday, 
.*prll  10,  1013,  for  the  insitallation  of  a 
Conduit  SyHteni  for  Exhibit  Il'ullding; 
section  in  accordance  with  plans  and 
specifications  on  file  in  the  oflioe  of  the 
Director  of  Works. 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the 
sum  of  ten  (10)  per  cent  of  th- 
amount  bid,  or  the  same  will  not  bu 
considered.  When  the  award  of  con- 
tract is  made  all  checks  will  be  re- 
turned to  the  respeictive  bidders,  except 
that  filed  with  the  accepted  proposal  or 
bid,  wliich  check  will  be  returned  upon 
the  successful  bidder  signing  the  con- 
tract and  filing  the  required  I  ond. 
bond  in  the  sum  of  fifty  (50)  per  cent 
of  the  contract  price  will  be  required 
for  the  faithful  performance  of  the 
contract:  the  sureties  thereon  must  be 
satisfactory  to  the  Buildings  and 
Grounds  Committee  of  tlie  Panama- 
Pacific  International  Exposition  Com- 
pany. 

Progressive  pa.vments  will  he  m,ade. 

The  right  is  reserved  to  reject  any 
and  all  bids  ana  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion  Conipan\'. 

Plans  and  specifications  for  the  work 
may  be  obtained  from  the  Director  nf 
Works',  at  Room  207  Service  Building. 
Fillmore  and  Chestnut  streets,  San 
Francisco,  by  depositing  $10.00,  which 
will  be  refunded  upon  the  return  of  the 
plans  and  specifications  in  good  condi- 
tion. 

By  order  of  the  Buildings  and 
Grounds   Committee. 

"'ILLTAM    H.    CROCKER. 

Chairman.      I'l 


.NOTICE    TO   CONTRACTORS. 

I'.W  \MA-PACIFIC       INTERNATION  \l, 
EXPOSITION. 

SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  tile  Panama-Pacific  Inter- 
national Exposition  Company  at  Room 
tl.i  in  the  Exposition  Building,  Pine 
ami  Battery  Streets.  San  Francisco 
California,  at  lOi.lO  A.  M.  Thumdav, 
April  3rd,  1013,  for  the  construction  of  "a 
Pile  Foundation  for  the  Aerlenlture 
HuildInK  in  accordance  with  plans  and 
specifications  on   fil.     in   the  office  of  the 


Ea 


If   Works 


:-h  proposal  must  be  aeeompanied 
oy  a  certified  check  paiable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  In  tlie 
sum  of  ten  (10)  per  cent  of  the 
amount  bid,  or  the  same  will  not  bei 
considered.  \Vhen  the  award  of  con- 
liact  is  made  all  checks  will  he  re- 
turned to  the  resp.ctive  bidders,  except 
hat  fi  ed  witli  the  acceiited  propo,sal  or 
dd,  which  check  will  be  returned  upon 
Ihe  successful  bidder  signing  tlie  con- 
ract  and  filing  the  reiiuired  bond.  A 
lion.i  in  the  sum  of  Hftv  (SO)  per  cent 
of  the  lontract  price  will  be  reouired 
for  till  failbful  performance  of  the 
contract:  the  sureties  thereon  must  he 
.s-atisfactorv  to  the  Buildings  and 
(.rounds  Committee  of  the  Panama 
Pacific  International  Exiiosltlon  Con- 
pany. 

Progressive  paymi  nts  will  be  made 
The    right    is    reserved    to    reiect    an\ 
and   all  bids  and   to   waive  teclinh'al  de- 
lects   if   In    the    Intirest    of   the    Exposi- 
tion  Company. 

Plans  and  specilhallons  for  the  woik 
may  be  obtained  from  the  Director  of 
Works,  at  Room  207  Service  Bulldlnir. 
Fillmore  and  Chestnut  streets.  San 
.     by     depositing    $5,00.     whleli 


Francis 
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will  lie  rpfunde,i  up"n  lli 
plans  ;itul  slierilirati.iTiK 
tiOM. 


WILLIAM    n.   cm 


>  or  1(1':     TO    TK  ACK    M  ATIOIII  \l,    VO\- 
Tl«  XCTOHS. 

lU'l-ICK  OF  THI']  H(IARI)  ()K  STATh: 
li.ulicir  Commissioners.  Union  Depol 
an  I  I'"erry  Honne.  Rnn  Frani'isco.  Cal.. 
Mai-.'li    22,    1913. 

SlCAI^IOn  proiHiK.ils  or  l>i,l-  will  ho  n- 
ceiveil  at  tliis  oHli-e  at  or  prior  to  II 
w'rifivk  A.  M.  un  TlinrNiIay,  April  R,  inl». 
for  furnishing  ami  delivering  F.  O.  li. 
Delt    RailroaJ.   Han    I'"'rancisto.    Cal. 

l"orty-one  (11)  frogs  l)uilt  of  e.i-lli. 
A.  .<.  C.  E.  standard  tie  rail;  IS  left 
ii.inil  and  0  right  hand  split  switches, 
huill  of  65-lb.  A.  S.  C.  K.  standard  tee 
I  ail:  S2  guard  rails  Ijuift  of  65-lb.  A.  S. 
I'.  !•:.  standard  tee  rail;  23  switoli 
standi-,  parallel  throw;  5,500  brace  tie 
plates  to  fit  Pennsylvania  Steel  Co.'s 
141-lb.  rail.  Section  No.  263;  16,500 
slioulder  tie  plates  punched  to  fit 
Pennsylvania  Steel  Co.'s  141-lb.  rail, 
Section  No.  263;  30.000  shoulder  tie 
p:ates.  punched  to  fit  65-lb.  A.  S.  C.  E. 
standard  tee  rails;  100  pairs  cast  steel 
compromise  rail  joints  to  fit  6o-lb.  A. 
S.  C.  E.  tee  rail  and  Pennsylvania  Steel 
Co.'s  J41-Ib  rail  section  No.  263.  all  in 
accordance  with  specifications  prepared 
then  for  by  the  Assistant  State  Engi- 
nee.r  and  approved  by  the  Board  March 
13,  1913.  and  on  file  in  this  office,  to 
wliicli  special  reference  is  hereby  made. 
■  No  bid-  will  be  received  unless  it  is 
made  on  blank  forms  furnished  from 
tills  office. 

Eacli  bid  sh.ill  be  accompanied  by  a 
certified  check  for  an  amount  equal  to 
five  (5)  per  cent  of  the  amount  of  tlie 
proposal,  to  be  made  payable  to  tlie 
■order  of  the  Secretary  of  the  Board, 
conditioned  that  if  tlie  proposal  is  ac- 
cfflted  and  the  contract  awarded,  and  if 
the  bidder  thall  fail  or  neglect  to  ex- 
ecute a  contract  and  give  the  bond  re- 
((•uircd  within  six  (6)  days  after  tb( 
award  is  made,  in  that  case  said  su  u 
mentioned  in  said  check  shall  be 
deemed  liciuidated  damages  tor  such 
failure  and  neglect,  and  shall  be  paid 
into  the  San  Francisco  Harbor  Im- 
•Ijroxement  Fund.  The  bond  to  be  in 
such  sum  as  the  Board  may  deem  ade- 
quate with  two  or  more  sureties,  to  be 
■approved  by  the  Board  of  .State  Harbor 
Commissioners,  and  to  be  conditioned 
for  the  faithful  iierformance  of  the 
contract.  Bids  will  not  be  considered 
liy  this  Board  unless  delivered  to  the 
Sei'retary  or  to  tlie  Assistant  Secretary, 
at  the  office  of  tlie  Secretary,  at  or 
prior  to  11  o'clock  A.  M.  TJiurmlMy, 
.*l>rll  :t,  1»ia,  at  which  time  and  place 
the    1  ids    will    be    opened. 

Tl  e  lUiard  reserves  the  riglit  to  re- 
.iect  any  or  all  bids  it  deemed  for  the 
1  c.^'t  interests  of  the  State. 

Bidders  are  invited  to  be  presi  nt  at 
the  opening  of  the  bids. 

Ilidders     are     reiiuestMl    to    niaik     en- 
velop. 
.\I.ilci 


containing    M.l    "Hid    for    Trick 
Is." 

,1.    .1.    UWVlOi;. 

THll.M.VS     S.     ^^•11,1,1A.\1S. 

.).  ir.  .McCAi-i.r.M, 

->f   state    Harbor    Commissioners. 
.lEKO.Ml';    NEWMAN. 

A.s.sislaiit  State  Engineer. 
LED.    V.    MEUr^E.   JR., 

Secretary. 


I'oulc  Mixer  on  street  paving 
ill  Chico,  California 


There's  a  Foote  Mixer  for  every  job! 
Carried  i»i  Stock  by 

EDWARD  R.  BACON  &  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 
FOOTE  CONCRE  TE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  N  ATOM  A  ST.,  S.  F. 

Edward  B .  Bacon  is  positively  not  connecte  I  with  any  other  firm. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAN  FRAXi'lSCO — Pile  foundation, 
('ost  not  stated.  Ari'liitect,  Director  of 
Works.  Service  Bldg.,  S.  F.  Owners, 
I'anama-Pacific  Int:  rnational  Exposi- 
tion Co.  Plans  for  a  pile  foundation 
for  the  transportation  Building  are 
complete  and  now  out  for  figures.  Bids 
will  be  opened  by  tiie  Buildings  and 
C.rounds  Committee  in  the  Exposition 
Kldg.  OTt  March  27th.  Plans  and  speci- 
lications  can  be  secured  from  the  Direc- 
tor of  Worl;?.  The  official  proposal  ap- 
pears in  another   column   of  this   issue. 

SAN  FRANCISCO— Exposition  build- 
ing- 2  story,  frame  construction.  Cost 
not  stated.  Architect,  Director  of 
Works.  Srvice  Bldg.,  .S.  P.  Owners. 
I'anama-Pacitic  International  Exposi- 
tion Co.  Plans  for  the  Food  Products 
Huilding,  another  of  the  most  i.npor- 
tant  of  the  big  exposition  buildings, 
I  ave  been  completed  and  are  mw  out 
for  flgur!s.  The  structure  will  occupy 
a  conspicuous  place  on  the  Harbor 
View  site  and  will  cover  an  area  of 
210  feet  liy  160  feet.  Bids  will  be 
open'  d  on  ..\pril  1st  Separate  Hgure.s 
are  being  taken  for  the  general  con- 
silruction  and  for  the  plumbing  and 
water  piping.  The  official  proposal  ap- 
pears   in    another   column    of   this   issu.r. 


designed  for  a  moving  picture  show 
.ind  stores.  The  site  is  at  the  south- 
we.n  corner  of  Clay  and  Fillmore 
streets  and  cov:  rs  an  area  of  60x119 
feet.  Interior  of  the  theatre  will  be 
finished  in  pine  and  ornamental  plaster. 
Considerable  tile  and  glass  will  be 
used.  The  exterior  will  be  covered 
vvitli  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 


NOTICE   TO    COXTBACTOHS. 


Office  Constructing  Quarternraster, 
l''ort  Mason.  (;al.,2(itli  .March,  1913. — 
SEALED  PKol'OSALiS.  in  triplicate,  for 
in.-talling  electric  light  system  at  Fort 
.Vlason,  Cal..  will  be  received  liere  until 
n  A.  M.,  4tli  April.  1»1S.  and  then 
opened.  Plans,  specitieations .  blank 
forms  and  nectssarv  information  can 
1  e  obtained  here.  Deposit  of  $10.00  re- 
iiuired  to  insure  return  of  plans,  etc. 
Envelopes  containing  proposals  to  be 
I  ndorsed.  "Proposals  for  lOlectric 
Lighting  System.  Fort  Maeon,  Cal.." 
and  addressed  to  CAPT.  E.  S.  WALTON. 
Q.  jr.  C.  (•) 
* 

NOTICE       OF       XON-RESPOSiSIBILITY. 


Mar  20,  1013— SE  LEWIS  &  BAKER 
E  137-6  S  20G-3  W  137-6  N  206-3. 
Lewis  C  Norstrom  as  to  improve- 
ments  on    leased    property 

.NOTICE      OF      NON-IIESPONSIIIIMTY. 


THEATRES. 


SAN  FItA.NCISCO— Theatre.  1  story 
ml  base.  $I2.II0().  Architects  C.  .\I.  and 
1.  ^^  Kouss.au.  .Monadnock  Bl.lg.,  S. 
'.  lUviiers.  Mutual  .^mustment  and  In- 
csiinnt    Co.      The    building    has    been 


.Mar.  !R.  1913  — E  IIYDK  ■C.-IO  S  Cal.- 
fornia  22-llx.SO;  No.  1054  Hy<^e. 
i:m  na  J^vy  as  to  improvements  on 
leased    property    

.Mar.  IS,  1913— N^V■  FILLMORE  AND 
Ellis  N  137-(ixW  .S7-6.  Katharine 
K  Forbes  and  Peninsular  Realty 
Corporation  as  to  Improvements 
on    leased   property    
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SAN  FRANCISCO. 

ItBSlDKNH-KS  :..  -  story  and  base. 
tiame.  $2,500  eai-li.  San  FranclsiMi.  Ar- 
cliiti'il.  Edward  E.  Young.  251  Kearny 
St..  .'^.  F.  Owners.  Howard  and  Hill. 
1C3  Sutter  St..  S.  F.  These  houses  are 
to  he  erected  on  2.">tli  avenue,  in  the 
ni'ishhorhood  of  Irving  street.  Each 
will  1  e  arranged  for  six  rooms  and 
lijiih.  Interior  finish  will  he  of  pine 
and  redwood  with  some  oal<  lloors. 
Tlier>  will  he  open  tire  places  and  hrick 
and  tile  mantels  in  the  living  rooms. 
Tile  will  he  u;  ed  in  the  haths  and 
kitchen.s.  Exteriors  will  he  covered 
with  hricl«  vfneer  and  rustic.  Plans 
are  complete  and  the  work  will  he 
done   hy   Day   Labor. 

HESIDENCE  —  2  story  and  base. 
frame.  $i,500.  San  Francisco.  Archi- 
tects. National  Arcliitectural  and  En- 
gineering Co.,  Foxcrott  Bldg..  S.  F. 
Owner's  name  withheld.  The  dwelling 
will  contain  seven  rooms  and  hath.  In- 
terior will  be  ftnisbed  in  pine  and  hard- 
woods. Oak  floors  will  be  used  in  the 
living  and  dining  rooms  and  reception 
1  all.  There  will  lie  furnace  heat  and 
open  fire  place?.  Mantels  will  be  of 
tile  and  brick.  Tile  will  be  used  in 
the  bath  room  and  kitchen.  The  exte- 
rior of  the  dwelling  will  be  covered 
with  cenent  plaster  on  metal  latli. 
Plans  are  coniplfte  and  figures  are  be- 
ing   taken. 

BUNGALiOWS — 4.  1  ^tory  and  baie. 
frame,  $1,500  each.  San  Francisco.  Ar- 
chitect, none.  Owner.  St.  George  Hol- 
den.  2567  Filbert  St..  S.  F.  These 
houses  will  be  arranged  to  contain  five 
rooms  and  bath  each,  and  are  to  lie 
erected  at  the  northwest  corner  of  -An- 
derson and  Tompkins  streets.  Inte- 
riors' will  all  be  finished  in  pine  or  red- 
V,  ood.  .Siome  hardwood  floors  will  be 
us  d.  All  living  rooms  will  have  a 
large  brick  fire  place  and  coal  grate. 
Some  tile  will  be  used  in  the  bath 
rooms  and  kitchens.  Exteriors  will  be 
covered  with  shingles.  Plans  are  com- 
plete and  in  tl.e  hands  of  the  owner 
who  will  do  the  work   by  Day   Labor. 

RESIDENCE — H4  story  and  base, 
frame,  $2,500.  San  Francisco.  .Archi- 
tect,    none.       Owner.     Ernest 


Dunn. 
The   dwelling   has 

six-room  house 
finish    will    be    of 

with      hard\ 


2631  An/.a  St..  S.  F. 
been  de-igned  for 
with  lath.  Interior 
pine  !ind  redwood 
floors  in  the  living  and  diriing  rooms. 
An  open  fire  place  with  brick  mantil 
will  he  used  in  tie  living  room.  Bath 
roo  u  will  he  finished  in  tile.  The  ex- 
terior of  the  bous:  will  be  covered 
wit'i  rustic  and  shingles.  Plans  are 
complete  and  the  work  will  he  done  by 
l>ay   Labor 

RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  San  Francisco.  .\rclii- 
teit.  .I<isepli  A.  L  onard.  l^helan  Rldg.. 
S.  F.  owners.  Irban  Realty  Co.  This 
1  ou.-e  will  be  similar  in'  design  to  a 
uunil.ir  of  others  recently  eiect  d  hy 
the  Urban  Realty  Co..  and  it  is  to  be 
locateil  at  the  corner  of  Head  and  IIol- 
loway  av  noes.  The  dwelling  will  con- 
lain  scvcii  icMiius  and  bath.  Interior 
will  be  finished  in  pine  and  hardwood 
with  oak  flooi-s  in  the  principal  rooms. 
There    wMU    he    furnace    heat    and    open 


li)-  i>hicc.  .Mantel  will  be  of  brick  or 
tile.  Tile  will  \<e  used  in  the  bath 
u>om  and  kitciien.  The  exterior  of  the 
liuilding  will  be  covered  with  ci  ment 
plaster  on  metal  lath.  Plans  are  com- 
plete   and    the    work     will    be    done    by 


Labor. 


RESIDENCE  —  2  story,  attic  and 
has  ment.  frame.  $1(1,000.  !5an  Fran- 
cisco. Architect,  .lohn  Davis  Hatch. 
Humboldt  Rank  Bldg.,  S  F.  Owner's 
name  withheld.  The  dwelling  has  been 
designed  for  an  eight-roo.ii  house  with 
i'atli,  laundry  and  sletping  porch.  In- 
terior will  he  finished  in  pine  and 
hardwoods.  Hardwood  floors  will  be 
used  throughout.  Plans  include  a  cen- 
tral heating  system,  open  fire  places 
and  brick  and  tile  mantels.  Bath 
rooms  will  have  tile  wainscoting  and 
comiiosition  floors.  An  automatic 
water  heater  will  be  installed.  The  ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are 
now   being  taken  by  the  architect. 

BUNGALOW  —  1  story  and  base, 
frame.  $2,000.  San  Francisco.  Archi- 
t  ct.  none.  Owners,  Schroder  and  Allis, 
460  Duboce  Ave.,  S.  F.  The  dwelling 
will  contain  six  rooms  and  bath.  All 
interior  finish  will  be  of  pine.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms".  There  will  be  an 
optn  fire  place  in  the  living  room  with 
a  hrick  mantel.  The  bath  and  kitchen 
will  have  some  tile  wainscoting.  Ex- 
terior of  the  dwelling  will  be  covered 
with  rustic  and  cenent  plaster  on 
r:ela!  lath.  Plans  are  complete  and  in 
llie  hand;-  of  the  owne''s  who  will  do 
>h(    work  by  Day  L.ibor. 

BUNGALOWS— 10.  X\i,  story  and 
I  ase.  frame.  $2,000  each.  San  Fran- 
cisco. Architect,  none,  owner,  J.  P. 
Fletcher,  310  Lick  Bldg.,  S.  F.  Tliese 
houses  will  be  erected  on  property  in 
tl  e  neighborhood  of  Santa  Ysabel  ave- 
nue and  San  .lose  avenue.  Each  dwell- 
ing will  contain  five  rooms  and  bath. 
Intei'iors  will  he  finished  in  pine  and 
redwood.  Oak  floors  will  '»•■  used  in 
the  two  principal  rooms.  There  vill 
be  an  tipen  fire  place  in  each  living 
room.  Mantels  will  he  of  tile  or  brick. 
i:xteriors  of  thf  dwellings  will  be  cov- 
ire;1  with  ru>tic  and  .hingles.  Plans 
arc  in  the  hands  of  the  owner  who  is 
I'l.w  purchasing  all  materials  and  who 
will    do    the    work    by    Day   Labor. 

HOTEI^5  story  and  base,  brick 
and  steel.  Cost  not  stated.  San  Fran- 
cisco. Architect,  W.  H.  Weeks,  75  Post 
St.,  S,  F.  Own  r.  Hirman  B.  Fisher. 
This  building  is  to  be  erected  in  the 
nortli  line  of  Mission  street  between 
I  til  and  5th  streets.  The  first  floor 
will  he  arranged  for  two  modern  stores 
besides  the  entrance  to  the  hotel. 
I'ppi  r  lloors  will  be  divided  into  72 
guest  rooms  and  a  number  of  baths. 
Plans  provide  for  steam  heat,  elevator 
seivice.  a  vacuu  u  cleaning- system  and 
hot  \Milcr  plant.  Interior  will  be  fln- 
i:'.  cd  in  pine.  .Some  tile  will  he  used 
•in  tiie  h.alhs  The  ex.terior  of  the  luiild- 
in'^-  will  he  faced  with  pressed  bricli. 
Plans    are    being    prepared. 

ilOTEI., — 2  or  7  stories  and  l)ase,  re- 
iiilorecd  concrelo.  Cost  not  stated. 
San  Francisco.  Architect.  Crelghton 
Wltlurs,   California   and   Powell   Sts..   S. 


F.  Owner,  R.  S.  Brown.  Preliminary 
sketches  have  been  prepared  for  both 
a  two  story  and  a  seven  s.tory  building 
which  is  contemplated  for  the  south- 
west corner  of  Geary  and  Mason 
streets.  The  owner  is  considering 
leases  on  both  of  these  structures,  and 
until  the  height  is  decided  nothing 
definite  will  be  done  with  the  working 
drawingst  Complete  particulars  will 
he  given  in  an  early  issue  of  the  Build- 
ing  and   Industrial   News. 

HOTEL — b  story  and  base,  brick  and 
stee'.  Cost  not  stated.  San  Francisco. 
.\rchitect,  Philip  Schwerdt.  Phelan 
Bldg.,  S.  F.  Owners,  B.  Hirsh  and  B. 
Heskins.  This  building  will  be  erect- 
ed on  the  property  at  the  northwest 
corntr  of  Pos.t  and  Taylor  streets.  The 
structure  has  been  designed  to  contain 
In  the  neighborhood  of  150  rooms,  a 
large  percentage  of  which  will  have 
connecting  batlts..  Interior  will  'be 
finished  in  pine  and  hardwoods.  There 
will  be  steam  heat,  elevator  service 
and  a  vacuum  cleaning  system.  All 
rooms  will  be  supplied  with  hot  and 
cold  running  water.  The  exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete,  bids  have 
been  taken  and  are  riow  under  advise- 
ment  in   the  offices   of  the  architect. 

HOTEL — I  story  and  base,  brick  and 
St  el.  $75,000.  an  Francisco.  Archi- 
tects. Ross  &  Burgren.  310  California 
St.,  S.  F.  Owner,  Hamburger  Invest- 
ment Co.  The  building  will  be  erect- 
ed at  the  corner  of  6th  and  Clara 
streets  and  will  cover  a  large  area.  The 
first  floor  will  he  arranged  for  a  num- 
ber of  stores  besides  the  hotel  lobby 
and  entrance.  Upper  three  floors  will 
he  divided  into  about  200  guest  rooms 
and  a  nu  Tiber  of  baths.  There  will  be 
steam  heat  and  elevator  service.  A 
hot  water  plant  will  be  Installed.  In- 
terior flnish  will  be  of  pine.  The  bath 
rooms  will  be  wainscoted  with  tile  and 
will  liave  cement  floors.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Stores  will  have  patent  fronts 
and  plate  glass  windows.  Plans  for  the 
work   will  be  completed  at  once. 

HOTEl^^S  story  and  base,  brick, 
$10,000.  San  Francisco.  Owner,  Max 
Goldberg,  320  JLirket  St..  S  F.  The 
building  is  to  be  erected  on  Stockton 
str  et.  north  of  Washington,  and  will 
cover  an  area  of  25x110  feet.  There 
will  be  a  total  of  about  50  rooms  and 
baths.  Interior  will  be  finislied  In  pine 
throughout.  A  central  system  of  heat- 
ing will  be  installed.  Hot  and  cold 
running  water  will  be  supplied  to  all 
rooms.  The  exterior  of  the  building 
will  he  faced  with  pressed  brick.  Plans 
ale  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

HOSPITAL  GROTTP — 2  story  and 
base ,  reinforced  concrete.  $280,000. 
Pearl  Harbor.  Hawaii.  Architects.  Bu- 
reau of  Yards  and  Docks,  Washington. 
D.  C.  Owners.  United  States  Govern- 
ment Plans  for  a  large  general  hos- 
pital, which  will  be  erected  at  the 
Navy  Station  at  Pearl  Harbor.  iie 
complete  and  out  for  figures.  Con- 
struction will  he  fireproof  fhroughoui 
The  most  modern  of  all  appliances  will 
le  instalUd.  Complete  Information, 
plans  and  specifications  can  be  secured 
from  either  the  Bureau  of  Yards  and 
Docks  in  Washington  or  from  the  Co.il- 
minbint  i>f  the  Navy  Station  nt  Pearl 
Ilarlor.      i:i<ls    will    be    op' nod     'n    May 


mill. 

APARTMENT 
base,    reinforced 


HOUSE — 5    storj- 
concrete,    $65,000. 


tiitt 
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.-,  .  VicliitCLts  O'Brien  Bros..  iiicnt.  Plans  and  specifications  have  shows  a  valiialiun  of  »11.000  per  front 
tranci!,  ..  .  ^  "o%vner  T  W  l'f>n  .-..niplelp.!  fnr  the  construction  r»ol  for  Murkt-t  street  properly  which 
O'Bren  TH;;  bulUlinfe'  has  b'er.nmen-  ■■,■  two  coal  lowers  for  th.  Naval  Sta-  Is  the  highest  llBUre  ever  reached  on 
M^T.rin  he"e  renorts  before  when  Hon  at  Pearl  Hnrhor.  Bids  for  this  Ho.t  stre.  t.  The  main  portion  of  th- 
f^.n»rv  drawin^«  were  lir«t  start-  work  are  now  being  taken  and  will  ho  bulldlnB  will  be  seven  ytories  in  height 
^''ThT^tru^rrwirb:  "e^teTon  opened  on  April  lOtb.  Pians  and  sped-  and  will  cover  the  entire  iot^  A  .ar«e 
Bu-.h  street  137^4  feet  west  of  Powell,  Ikatlons  can  be  secured  from  ellh-r  tower  25  stories  will  front  Mark,  t 
fnr\vm  be  ir?aneed  to  contain  23  H'e  Commandant  of  the  Navy  Vard  or  street.  Construction  plans  call  for  u 
":;\tments  >f  .wo"fooml  e"h  and  10  Tro  n  the  Bureau  of  Vards  and  l.ocks.  .on.p.ete  s.ce,  fra.ne  with  reinforced 
three  room  apartments.  Plans  Includ.  Was^hington.  I).  C.  The  otflcial  propo-  concrete  Moors  and  walls.  Inf  rior  par- 
three  .oom  ■'1«'^^^  vacuum  clean-  «>1  appears  in  another  column  of  this  titions  will  he  of  hollow  tile  and  In- 
steam  heat,  wa  1  beds    a  %acuim  uean  ii                                                                        ^^_^^_    ^^^^    ^^^^^    l_^    ^^^    ^^^^^^^     making 

'"^   "Va.Ts     will     bo"mnnged     for    aU  '  SCHOOI^^     stor.v    and     base,    frame.       the    building   Mreproof    throughout.    The 

^    i.1=       Tntsrior    flni  =  b    Will    be    of    pine  $.-.2,000.     .San   Francisco.     Architect,   Ar-       most    modern       mechanical      eiiuipmcnt 

r'd     hardwod."      The V^lerloroVthe  chltecturai     Dept.     City     of     San     Tran-       w.il    be    instailed       Wl.U    materlai    w... 

building  will  be  faced  with   red  pressed  Cisco.  Temporary  City   Hall   Bldg.,   S.   F.       I'c    used    for    the    facing     s    stii     an    un- 

brick    frimmed    with     white      artificial  Owners.  City  and  County  of  San   Fran-       settled    „uestion.      U  orklng      drawings 

,   Vt       Th^    hnlldine:    will    be    46x136^4  Cisco.      The   building    will   be   known    as       are  now  hi Ing  prepared,  and  it  is  hoped 

f^^'    pTans    are    complete    and    segr?-  the    Le    Conte   School,    and    is    to    be    lo-       that  construction  will  be  .started  within 

?,    1   biuresue  being  taken  cated    at    the    corner    of    Norwich    and       the   ne.xt  four   months.      Fuller  partlcu- 

^ TARTMENrHO^^Err'  3      story  Alaba.na    stress.       There     will     be       12       lars    will     be    given     in    these    coluntns 

„j     v,oo,i      fvamp      $11000     each        San  class       rooms,      principal'.'      office      and       ►hoitly. 

Fr    nnlo         rrchitect       none       owner,  teachers'   room..     Interior  fmish    will  be           PILE    FOCNIJATION-Cost    not   stat- 

Pmfn   Yaaerl''9Cari  S^S    F    These  of    pine    and      hardwood.      Composition       ed.      San    Francisc-o.      Architect.    Dlrec- 

r      d  L?wm  ea'ch   have  huee^  blackboards     will     be     used.       A     vapor       tor  of  Works,  Service  Bldg..  S.  F.  Own- 

f.o    feet   and   a   depth    of    90    feet.  svstem  of  heating  is  specified.     The  ex-       er.s    Panama-Pacific    International    Ex- 

?n^'er^or     will   be  arranged  for   two  and  terior    of    the    building    will    be    covered       Position    Co.      P.ans    for   a   pile   tounda- 

beerooV  suites    wi"h    private    baths.  with    shakes.      Separate   bids   are   want-       tion     for    the     Transportafon     Building 

h  ee    loo^n    suites    ^ 't'>    PJ,  general  construction,  plumb-       are   complete   and   now   out   for   figures. 

interior    will       be       finished       ^       P  ""^  In-      beatin-      nH'terin-      and     electric       Bids    will    be    opened    by    the    Buildings 

.K..«,io-ii/Mit       Tiiprp    will    be    a    central  ingr,     neaiins,     pia?>i,t;i  111^,,     anu     eieiiii*.                                        •         ,  .        .      .,       r^           i 

throughout.      ^"*'®^^"'    "\r,„       „,,^  „..,.^        o:^„     „„,     ,,„    ooened    bv     the       and  Grounds  Committee  in   the  Exposi- 

':;':rrs^wi.r"be'"coveT.:a    wtli-m!  Bo"'i    Of    Public" V^r-ks^r^lpHl    2n:i'       tion    Bldg.    on    March    2Tth.      Plans    and 

/     binlar,       Plans    are    complete    and  Plans    can    be    secured    from    the    Dept.       specifications    can    be    secured    from    the 

^     ,be    ,.nds  ofthe  o JLr  wl  o     s   no„  „f    Architecture.      The    official    proposal       l^n'ector    of    \Vork.<.      The    official    pro- 

purXiing'aU     ma\:ria"r      The     work  appear  in  another  column  of  this  iss.e.       ^°-\,^^^---    '"     --""    -""""     °' 

will  be  done  by  Day  Labor.  THEATRE— 1     story    and    base.    $12,-            EXPOSITION'    BUILDING   —    2    story, 

MACHINE     SHOP— 2       story       fra.ne.  000.      San    Francisco.      Architects,    C.    JI.       ^^.^  ^^^    construction.      Cost    not    stated. 

Cost    not    stated      San    Francisco.      Ar-  and    A    F    Roups' au.    Monadnock    Bldg         ^^^^    Francisco.      Architect.    Director    of 

chitect      \.    R.    Denke,    Humboldt    Bank  S.    F.      Owner.".    Mutual   Amusement  and       ^y^^.^^     Service    Bldg.,    S.    F.      Owners. 

Bldg      S     F.      Owners.    Auld   and    Black-  Investment  Co.     The  building  has   been       panada-Pacific      International     Exposl- 

man.      The    building    will    be    erected    at  designed    for    a    moving    picture    show       ^.^^^    ^^       pj^^^   j^^   ^^^^   poo^   Products 

the      corner      of    Bryant      and      Harriet  and    stores.      The    site    is    at    the    south-       Bujijiing,    another    of    the    most    impor- 

streets    and    will    cover    a    considerable  west    corner    of      Clay      and      F"'ll"io';e       tant    of    the    big    exposition    buildings 

area       No    interior    finish    will    be    used.  streets    and    covers   and    area    of    60x118       |,^^,^    ^^^^^   completed   and   are    now   out 

on    the    ground    floor.      Special    machin-  feet.      Interior    of    the    theatre    will    be       j.^^.  jjgyres.     The  structure  will  occupy 

erv  will   he  purchased.     The  exterior  of  finished    in    pine    and    ornamental    plas-       ^    conspicuous    place    on      the      Harbor 

the   building   will   be  covered    with   rus-  ter.      Considerable    tile    and    glass    wil         ^..^^.    ^.^^^    ^^d    will    cover    an    area    of 

tic    and    galvanized      iron.      Plans      are  ''C    used.      The   exterior   will   be   eovered        .,^^    ^^^^    ^^    jg^    ^^^^       Bijs      ^ni      be 

complete  and  the  work  will  be  done  by  with     cement    plaster    on    metal      lath.       ^^^^^^^   „„   April    ist.     Separate   figures 

Day  Labor  ^'""•°  '*''*'  complete  and  figures  are  be-       ^^.^    ^^j,^„    ^^^^^^    (or    the    general    con- 

FI  AT—'    storv   and   base    frame     $9.-  '"=    *^''^"-                                                                     struction     and    for     the     plumbing    and 

noo        San  "Francisco        Architect     none.  STORES  AND  OFFICES-3  story  and       water   piping.      Plans  and   specifications 

OOO.      San    Francisco        A. Chitect     ne  ,-,ase.   brick  and  steeL     Coat   not   stated.       ^.an    be    .secured    from    the    Director    of 

^"rebttd'i^gwU     co'era^aieaof  San      Francisco.        Architects.      O'Brien       .voiks.      The    offlcia.    proposal    appears 

foxsf  feet     and^as    been    designed    to  Bros.    Clunie  Bldg     SF      0-ner    rep^e-       ,„   another   column    of    this  ^ue. 

Tl"    -f    o^n^^i^t'Tf-Uirri'-oomfand  iTol"  B^n  "^^^g'l"^. 'The'bulid^^:              Bm.^I^^T^^^^mNTBi.OBl.T. 

which    will   consist    o     '^ree    looms   and  ^^^^^^^    ^^    property    recently       cacken,    Edwr.    E.     General    building 

bath.      Interior    finish    will    be    otpinc  t              ^^utb       of           superintendent,      archueclural     and 

and   redwood.      There   will   be   a   central  puicnaseei     to                              •        f,.nnta"e            structural;       supervision       of      an> 

heating    svstem    and    gas    grates.      Tile  -Market.      Toe    propert>    has    a    f'onta^""?            class    of    building   constructiejn.   i.x- 

heating    sjstem    anci    ga      =  of  30   feet  and  a  depth   of   120   ffet  The            pg^t     in     reinforced     concrete,      in- 

will    be    used    in    the    bath    lOoms    and  arranged  for  a   nun-           eluding     cost     data,     design,     floor 

!fr:rm„r:s'~" '., : :  <,"it  :«.;.»■-  -  -»-  "»■■■  .'•■■->;;    'a  •.s"ffl.'i'"o'.-!TS;.-%,,j."; 

Ill  .,,.„.- „.„  D„,..„„...  T», .,-  <_;;  •?,;:;,,,■:„•""."',•",.:;;'  .'•„::    p.."«.|:i:!^!_^, 

ru,""pf:,rr"',j:i';.;n'-" ■;;  :£-^..-  -;  j-  -;:;..•„-;    B.ii<u»g  o.n.U7w.rde<. 

rrf.v'.;;",,=;.'''C'r:  ..;.-""s:':v-,:.ir„e.r'-'''         saaiSn^o. 

will  be  done  by   Day  Labor.  STORES      AND     OFFICES— 25      story                                        

FLAT— 2    story    and   base,    frame.   $0.-  °,  ,"„%,„««    a   construction    $1,500.-       9S1     Schroder     ■■■■■■■■  :;-.^Vl       -".Vo 

000.      San    Francisco.      Arcliitect.no,ie^  ^^^  ^'^:;^    ^.^^^'''''^Z:::^^^    Hei.       ^^!     ^Ij^S^f   .V.V^'^'.'Vffi       1^5? 

Owner,    Cliarles     A.     Rushton      -    4     9t  j^^;^    -;;^„i,„,.nia -Pacific    Bldg..      S.      F.        f^i     ^.?,'fson      Oillson          6oO 

Ave.,    S.    F.      The    building    will    have    a  »i -^  ■•    ^                     c,nre,.kels       Following       9X.i     Vrban    Rlty    ...Owner       3000 

frontage    of    25    feet    and    a    <'epth    of    60  Owno^        hn    ^Jr>r^^^-^    ^^»    ^^,,^„.        «s.e     ^^J^,^^  ,,i,  '  ^^^^^^r       Ml 

feet.      The    interior    has    been    a   ranged  »^^    P^^,.^^,.    „,      p,„„rth      and      Market       t^lk     OeVinr. .    .  ■    Torc'ija        1000 

for    two    modern    flats    of    five    and    six  *,;',,    comes    one    of    the    most    inter-        !1S9     Hiirris     ,v"'{,Tiv       i-'Oo 

rooms     each     with     batl.       Ali     interior  I'J^^^l^ZZZZrnlJ^e      in      local       ^     Woolfrey     .■■■-;;^--^        hZ 

finish   will   be  of  pine.     Some  oak   floors  ^^^\.^^.^^^   ,„   „,any   months.    John       ^^     fC'     ::...: ^■.D"""        -;?? 

Will     be     used.       Baths     will     have     tile  '"";'''"e'          the  ne  w   owner,   who  pur-        993     Scheper     ^%^'\f^'        iUs 

wainscot  and  cement  floors.     There  wu  .':^;,,^,P;^^:' property   through    and    east-       i^9*     Same     ■  ■  ■  '  •;;;;;;;;;.^?^'^e^,        u'.? 

be    gas    grates    and    tile    mantels       The  .lia  ed           ^                .    ,,^^   ^^,,,,ed    Reid       ^1^     ffoTubinch      . .  .McCauslanel       5340 

exterior    of    the    building    will    be    co^-  ""/                   r^„itp(.ts  to  prepare  pians       fi»T      Mapgi      i;'""\?J,^     4^m 

ered     with     rustic    and    cement    plaster  ^'^r new    2rs;o,-y   sky s'cra'pe.'  which        99^      Brownlee     .  .  .  .        Mac^s.e^       -09n« 

on   metal  lath.      Plans  are  -mp^te  and  o.      ■-                ^^^^  ^^^^  ^^^^^^  ^,  ^,,^  C^^„         ,U9^^   /.w,zz.^„     •.;•.•.•.•..    McLoufnel       .'TOO 

the    work  will  be  done  by  Da^    Labor.  y''  ^.j,.  ,,a^  a  Market  str.  et  front-        ,oul    Dcpaedi      "^^i^ri^ni^^I       fnC 

COAL    TOWERS-Cost       no        staged  J^^  P-P-'g^^^.^^      a      frontage    on        ]^   '^^i^"-     '  ■:::^:-''^':V^       i.?o"o 

Pearl    Harbor,   Hawaii.      Architects.   Bu-  ^S^'"                            ^..    (eg.        The    sale        'nn4Hnvard        "       •    Hill        2500 

i;.^"e"o^rrl^utiferstar::"G*o"fer       rris^^t^At      $1,100,000.      Which       iror^;?I?d-.V H.1.       ^SOO 
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1006  Hiivaril      Hill 

1007  Jliivai-il      .• Hill 

100^   Uiilfs     Hulfs 

loua  Thoimis     Tliomus 

H))U  Klrliv     Joiio.-- 

1011  Scull      Scull 

1012  Johnson      Jolinson 

l(i|:i      McKlllop     AlcKliloi) 

lUM   Johnston     Arnold 

loi.'i     lleynian     Meymau 

lOUl     .Macnuley     Novelty 

1017   Del    .Monte    Molsu 

lOls  Kliinni     Anderson 

1019  Same     O'Kane 

lOL'O  Klokaiil    Van   Sant 

1021    Voormaii    Vt    MarliU 

UiL'2  Meyer    Anderson 

1SI23  Vannelli     Francesconl 

UI24   Herscli      Brodi' 

102.1   Peat     Hipiielv 

1026  Kelly     Olsen 

1027  Belirens    Rench 

1028  Woodward     Frasier 

1029  Same     McWliirter 

1030  Schmitt     Schmitt 

1031  Wickenroefer Cannon 

1032  Kapp     J .. .  .Ijorenzen 

1033  Opltz     Allingson 

1034  Jackson      Noveltv 

1035  Guglielino     Owner 

1036  Morabito     Draga 

1037  Legge     Sandberg 

1038  Auld     Blackman 

1039  Pope     McLain 

1040  Goldberg     Hnldberg 

1041  Perkins     Petersen 

1042  Bacigalupi      Curran 

1043  Same     Caranza 

1044  Same     Tosy 

1045  Wymire     Nilsson 

1046  Duffy     Sampson 

1047  llensor     Hill 

104S  Same     Chalmers 

1049  Mensor      Chalm<crs 

1050  Same      Guilfov 

1051  S«.me    Vit't 

1052  Low     ..Wagnet^ 

1053  Jacobs     Monson 

1054  Ranconi      Demartini 

1055  Podesta     Segale 

1056  Williams     Bvrne 

1057  Olson     Olson 

1058  Hihn    Bixley 

1059  Kruger     Kruger 

1060  Market    St.    Co Green 

1061  Bourn      Brockhage 

1062  Lazzorie     Fos.sati 

1063  Lyon     Lyon 

1064  Peterson      Hickrnan 

1065  Payne     Dewar 

1066  McElroy    Cal   Art   Metal 

1 067  P  P  I  :Exp Crowlev 

1068  Kathri     Hansen 

1069  Molinari    Ouneo 

1070  Yager     Yager 

1071  Yager      Yager 

1072  Holden     Holden 

1073  Holden     Holden 

1074  Holden     Holden 

1075  Holden     Holden 

1076  Ferrari      Martini 

1077  Rushton    Rushton 

107S  W'n    St    Adv Owner 

1079  Scholz     Scbolz 

1080  Cereghino     .  \  .  .  .  .Ceregbino 

1081  Bahrs     Bahrs 

1082  Caubu     Conrad 

10S3   Hind    Pac    Rolling 


2500 

9000 

1000 

1900 

500 

900 

29962 

3900 

9650 

11070 

2980 

2750 

8250 

1550 

2450 

3200 

2324 

3000 

1000 

1000 

500 

4  00 

500 

60O 

2500 

500 

2500 

3500 

8000 

5700 

120a 

4225 

4620 

2250 


2350 

11.50 

19000 

22000 

1975 

5400 

600 

400 

500 

450 

500 

500 

1300 

1000 

400 

600 

1533 

21400 

3750 

4500 

1  lOOn 

11000 

1450 

14S0 

14.i0 

1450 


50 


500 

1500 

6500 

195SS 


(981)      N   ROLPH   203   W   Madrid,      One- 
story   and   bafement    frame    dwelling. 

Owner Schroder    &    Allis.    460    Du- 

boce  Aye.,   San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,   $2000 


(982)     NO.   469   BUSH.     Repair  front. 
Owner Vasa  Milesich,   1020  Kearny 

San   Francisco. 

.None. 

.Standard         Woodworking 

Co.,    282    13th,    S.   F. 

COST,    $4  00 


Architect  . . 
Contractor. 


Owr 


(983)      SW    ROANOKE    50    SE    Chenery. 

One-story  and  basement   frame   dwlg. 

..Geo.   F.   Voight,      276      29th, 

San    Francisco. 

Architect  .  .  .None. 

Day's  work.  COST,  $1750 


(984)  NE  CALIFORNIA  AND  POLK. 
Install  two  bath  tubs,  wall  bads, 
steam  heat  and  also  minor  changes. 

Owner G.  Gillson.  Maryland  Hotel, 

San     Francisco, 

Architect  .  .  .None. 

Day's   work.  COST,   $650 


in  11,1,1 1\\'.\\' 

cmcnt    fr:iiur 


work. 


KiMlly   ImiM-ov 
::    i'lu'hin    RMk., 


COST,    $3000 


owner 
Anhit 


Da 


N(;.     652     SECOND    AVE.       Alter 
ance    to    residence,   etc. 

John    Hermann,    rremises. 

Oct  ...K.   .\.   Neumarkcl,   948   Mar- 
kel,   San   Francisco. 

work.  COST.    $850 


(9S7)      S   GEARY      200      K      Devisadero. 
Concri  te  piers  and  erect  tank   frame. 

Owner Olymiua     Salt     Water     Co., 

Ru.sli    and    l.arkin,    S.    P. 
Aroliitect  .  .  .Xoiif. 
Day's   woi-k.  COST,    $400 

(0S8)      E     SUNNYSIDE     125     S     Detroit. 
Two-story   frame   store  and  dwelling. 

Owner G.     Gelini,     425     Sunnyside 

Ave..   San   Francisco. 
Architect  ...J.  Solari,  1420  Taylor,  S.  F. 
Contra' 'or.  .B.    J.    Torchia.    435    Colum- 
bus  Ave.,   San    Francisco. 

COST,    $1000 

(989)      NO.    815    BALBOA.      Add    1    room 
and   minor   repairs   to    dwelling. 

Owner H.    E.     Harris,     Monadnock 

Bldg.,    San    Franciso. 
Architect  .  .  .None. 
Contractor.  .C.   Schwarz. 

COST,    $400 


(990)      SW    NIAG.\RA    ISO    W    Mission. 
One-story   and   basement  frame  dwlg. 

Owner Jno.  B.  Woolfrey,  3168  21st 

San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $1200 


(991)      SW    NIAGARA    205    W    Mission. 
One-Story   and  basement   frame  dwlg. 

Ow^ner Jno.  B.  Woolfrey,  3168  21st 

San   Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $1200 


f992  E  TWENTY-SEVENTH  AVE  125 
S  Anza.  One  and  one-half-story  and 
basement   frame   dwelling. 

Owner Ernest    E.    Dunn,    375    27th 

Ave.,   San    Franci.>>co. 

-Architect  . .  .None. 

Day's  work.  COST,   $2500 


1993)      NO.    659    HAIGHT.      Alter    front 
and   repair  store. 

(Jwner B.     Wagner,      655      llaight, 

San    Francisco. 
Architect  .  .  .None. 

Contractor.  .T.     Christian,     520     Haight, 
San    Francisco. 

COST    $800 


1993) 


POLK  27-6  N  Filbert  E  70xN 
27-6.  Painting,  graining,  staining, 
tinting,  etc.,  for  three-story  and 
basement   frame    flats. 

Owner J.   L.   Scheper,      2512      Polk, 

San    Francisco. 
Architect  ...E.       A.        Neumarkel,       958 

Market,    San    Francisco. 
Contractor.  .J.     Feilbach.     75       Sanchez, 

San    Francisco. 
Filed  Mar.  17,  '13.     Dated  Mar.  17,  '13. 
Inside    ready    for   varnish  ........ $200 

Completed   and   accepted joO 

Usual    35    da.NS...... 125 

TOTAL  COST.  $475 
Bond,  none.  Limit,  25  days  after  in- 
side finish  on.  Forfeit,  none.  Plans 
and    specifications    filed. 


c.iiiJi    MA.  WORK  EXCEP'r  ri>u.\rti- 

iiiK.     piiiiiting-,    shades,    ligiit     lixtuies 
■  nul    iiiaiilels    on    above. 

Coiitiartor.  .  A\'iU       G.       Fahien,  1371 

Gricnwicli,    San    Francisco. 

Filed  Mar.   17.   '13.      Dated   Mar.    17,   '13. 

Frame    up    $1240 

Plaster    on     1250 

Completed     and     accepteel 1250 

I'suai    3.j    days 1250 

TOTAL   COST.    $4990 

liond,     $2500.       Surety,     Martha    Fahien. 

Limit,   90   days,      Fr-rfeit,   $5.      Plan.s   and 

spcoifications    filed. 

1995)*'    PLUMBING.    J-ITC,    ON    ABOVE. 
Contractor.  .F.    Koch    &    Son.    1808    Mar- 
ket, San  Francisco. 
I'"iled    Mar.    17,    '13.   Dated    Mar     17.    '13. 
I'lumbing,    gas    and    water    pipes 

roughed    in    $450 

Completed     and     accepted 400 

LTsual    35    days 285 

TOTAL  COST,  $1135 
Pond,  $5S0.  Sureties,  Wm.  Werlsch  & 
Alfred  Fallon.  Li  .nit,  85  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

(996)  3W  GUERRERO  AND  24TH  S 
26xW  70.  All  work  for  three-story 
frame    flats. 

Owner Geo.   A.   and  Edith    K.   Mos- 

tahinich,  160  Columbus  Ave 
San    Francisco. 
Architect  ..  .John    F.    Haner,    3579    19th, 

San    Francisco. 
Contr^.ctor.  .Geo.    V.    McCauslanJ,    4245 

25th,   San  Francisco. 
Filed  Mar.  17,  '13.     Dated  Mar.  15,  '13. 

2nd  floor  joists   in  place $1001.25 

Frame    up,    roof   boards   on   and 

frame   enclosed    1001.25 

Brown   coated   &   rough    plumb- 
ing   in    1001.25 

Completed    and    accepted 1001.25 

Usual    35    days 1335.00 

TOTAL  COST,  $5340.00 
Bond,  $2670.  Sureties.  E.  A.  Hoadley 
and  F.  A.  McClausland.  Limit,  SO  days. 
Forfeit,  $5.  Plans  and  specifications 
filed. 

(997)  W  EIGHTEENTH,  Bet  Con- 
necticut and  Arkansas.  All  work  ex- 
cept excavation  for  two-story  and 
basement    frame    flats. 

Owner Francesco   Maggi,   ISth   bet. 

Kansas      and     Connecticut 
San    Francisco. 
None. 

B.   W.    Demarais,   732    Page. 
San    Francisco. 
Filed  Mar.  17,  '13.     Dated  Feb.  14.  '13. 

Roof    on    $750 

Brown    coated    750 

Completed     ""SO 

Usual    35    days    750 

TOTAL  COST,  $3000 
Bond,  none.  Limit,  June  15.  Forfeit, 
none.      Plans    and    specifications    filed. 

(998)  E  .lONES  137-6  N  Clay  47-Gx 
68-9.  All  work  except  heating,  elec- 
trical fixtures  and  shades  for  three- 
story     .and     basement    frame     Hats. 

Owner Anna      L.      Brownlee,      734 

Market.    San    Francisco. 
An  hiteot  ..  .Henry   C.   Smith,   Humboldt 

Bank    Bldg.,    S.    F. 
Contractor . .  Marcus   Marcusse n. 
Filed  Mar.   17,  '13,     Dated  Mar,   13.   '13,    . 

Frame    up     $5200 

Brown    coated    5200 

Completed    and    accepted. 5200 

Usual     35     days 5300 

TOTAL  COST,  $20,900 
Bond,  $10,450.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  July  15.  Forfeit, 
$1U.     Plans  and  specifications  filed. 


.\rchitcct  . 
Contractor 


'•''''■n  E  ALABAMA  Isn  N  Army  N  (i.'.x 
I::  lOU.  All  work  Cov  two-.slnry  ami 
li.isement    frame    lUits. 

''"'"cr Louis       Zwlzzlg,       NiMv:irl<. 

Alameda   Co.,   Cal. 
Ai  <hitect  .  .  .None, 
idiitrartor.  ..M.igrer     Hros.,     110     .Jcssi.-. 

San    Francisco. 
I'lled  Mai-.   17,  '13.     Dated  Mai-.   !•),  'i;) 

Frame    uji    $287n 

Brown    coated    287.T 

Completed    and    accepted 287.T 

I'.^iml   35   days 2875 

TOTAL  COST,  $ll,50n 
Hond.  none.  Limit,  123  days.  Forfeit. 
non..      Plans    and    specifications    filed. 

NO'lE: — Arci-atoct   M.   J.    Welsh,    22nd 
and    Mission.    San    Francisco. 
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(I'lOO)  SE  MARKET  45-10  SW  Spear 
.S\V  45-10.\SE  137-6.  Metal  lathing-, 
furring  and  corner  beads  for  bldg. 

•OniiKr Sommer    &    Kaufman,    Inc., 

838   Market   by   Jos.   Green- 
back. 
Architect  . .  .None. 
■Contractor.  .R.     McLelland,    Monadnock 

Bldg-.,    San    Francisco. 
Filed   Mar.   17,   '13.     Dated   Mar.   7,   '13. 
Paym«nt9    on     1st    and     15th     of 

each   month   of    75% 

Usual    35    days 25% 

TOTAL  COST,  $3700 
Bond,  limit,  forfeit,  none.  Plans  and 
Epeciflcations,    none. 


(1001)  W  TAYLOR  48  N  Pacific.  All 
work  except  finish  hardware,  mantels 
shades  and  fi-xtures  for  three-stor>- 
and    basement    frame    flats. 

Owner Rosie      Depaoli,      34      Scott 

Place,     San    Francisco. 

Architect  . .  .None. 

Contractor .  .Deyencenzi    Bros.      &      Co., 
1069   Union,    San   Francisco. 

Filed  Mar.  17,  '13.     Dated  Feb.  25.  '13. 

Roof    on     $2162.50 

Brown    coated     2162.50 

Completed    and    accepted 2162.50 

Usual    35    days 2162.50 

TOTAL    COST,    $8650.00 

Bond,   $4325.      Surety,   L.   Perano   and   D. 

Devincenzi.      Limit,    May    25.      Forfeit, 

none.      Plans   and   specifications    filed. 
NOTE: — First    report    J, '.arch    4lh,    No. 


(1002)  S  UNION  132-6  W  Jones.  All 
work  except  plumbing  for  three- 
story   frame   flats. 

Owner D.    Cereghino,    1132    Vallejo 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .Devencenzi      Bros.      &    Co., 
1069   Union,   San   Francisco. 
Filed  Mar.  17,  '13.     Dated  Mar.  15,  '13. 

Roof    on    $3000 

Brown    coated    2000 

Completed   and   accepted 2000 

Usual     35     days 2000 

TOTAL    COST,    $8000 


PATENTS 


promplly  ohtained  OB  HO  PES.  Trado-SUrks, 
CtvtfcU.  CoprriehtB  and  L;il>o^  reeistered. 
TWIKTT  YEABS- PRACTICE  Ilifl  .Rt  'oferenoet. 
8»nd  model  «koU'h  or  jihoti.,  (..r  lr,;e  r«port 
on  pateolnhilitv.  AH  bnsiuc««  .■onliil.ntial. 
■  AMD-BOOK  FBEE  Explifnsercrrll.hig  Telia 
HowtoObwiii  and  Sell  ^«eeIlt8.  Wl.nl  Inventions 
Win  p„.  How  to  Get  >  Partner,  cirhuu,  l.est 
mc«hanic&l  moronienta.  ami  oont.-iina  300  ot  «r 
■ubjeota  of  importance  to  inrcnlnra.  A'hIreSS, 


H.  B.  WILLSON  & 

Kills 

m 


Patent 

— Atiorneys 

In  239  Willson  Bldg.         WASHINGTON,  D.  C. 
& 


lliinil.  $.1(11111.     .Surullcs,  L.   Pcrai, 
nivciK-eiizl.       LiMdt,    July     15.       Forfeli 
"nil..      Pl.Tiis   .inrl    .vppclflcillons    filed. 
.NiiTK-— First    reiinrl    Marcli     llh.    x, 


'liMi:;i       \\-     TWK.NTV-FIFTH     AVE    IT:. 

.V    li-vliiK.      Twii-slory   frame  dweliiiiK- 

""ii'i' Ilavai-d    &    Hill,    163    .Sutlii 

San    l-'r:incisco. 
Ai.liil.ct   .  .  .E.    E.    Voung.    251     K-c.:irii.\, 

San  Francisco. 
na.\-s    w..-k.  'JOST.    $251111 

I  II       \V     T\VE.\TY-F1FTH    AVE    2(lll 

.N   lr\lnK.     Two-story   frame  dwelling 
-'"U'l' Havard    *    Hill,    163   Sutter. 

San  Francisco. 
.\icliit  cl  .  .  .1.;.    E.    Young.    231    Kearny, 

San   Fr.-inclsi-o. 
Iia.\-s    woi-k.  CI  1ST,    $2500 

(1005)      \V     TWENTY-FIFTH    AVE    235 

-N  Irving      T-no-story  frame  dwelling 

""•uei' Havard   &    Hill,    163   Sutter, 

San  Francisco. 
Architfct  .  .  .E.    E.    Young,    251    Kearny, 

San  B^rancisco. 
Pav's    '.\ork.  COST.    $2500 


E.  H.  Willian 


Clialmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law-  and  Bankruptcy  Cases 

Telephone  Kearny   2622 

615  Ph8lan  Building,        San  Kanclsco 


(1013)  S  GOLDEN  GATE  AVE  -"o  S 
Devlsadtro.  Three-story         frame 

apartment   flats. 

Ov.neT McKlllop     Bros.,    540    Cole, 

San    Francisco. 

.Architect  .  .  .None. 

Day's    work.  COST,    $9000 


11014)  NO.  733  GROVE.  Concrete 
foundation  and  floor,  repair  side 
walk,  plumbing,  painting,  roofing  and 
carpenter  %vork. 

Owner .Mrs.   K.   Johnston,  Oakland. 

Architect  .  .  .None. 

(1(1(161      \V    TWENTY-FIFTH    AVE    250       Contrator .  . H.    W.      Arnold,    227      Chat- 
-V   Irving.     Two-story   frame  dwelling  lanooga,   San    Francisco' 

f'"'"'' Havard   &   Hill.   16-3   Sutter,  COST,   $1000 

San  Francisco.  ^— ___ 

Ai-chitict  .  .  .E.    E.    Young.    251    Kearny,        (1015)   E    TWENTY-FOURTH    AVE    150 
■■''■"  Francisco.  .\     Irving.       One     and     one-half-story 

lia\-s    work.  COST.    $2500  and    basement   dwelling. 

Owner Osar    Heyman    &    Bros.,    742 

(lOOTi      W    TWENTY-FIFTH    AVE    275  Market.    San    Franiso. 

N   Irving.     Two-story  frame  dwelling       .Arhitet  ...None. 

Owner Havard    &    Hill,    163   Sutter,       Day's   work.  COST,  $1900 

San  Francisco.  

.E.    E.    Young,    251     Kearny,        (1016)      NO.       S30       IRVING.         Electric 
San  Francisco.  sign. 

COST,   $2500       Owner F.  R.   Macauly,  Premises. 

Arciiitect  . .  .None. 

Contractor.  .Novelty      Elec.      Sign      Co., 

165   Eddy,   San   Francisco. 

COST,  $500 


Aichit€ct 


(1008)  S  PINE  112-6  E  Leavenworth. 
Three-story  and  basement  frame 
apartment    flats. 

•'"ner Theo.    E.     Rulfs,     Coronado 

Apartments,    San   Francisco 

Architect  ..  .A.  F.  &  C.  M.  Rousseau, 
.Monadnock    Bldg.,    S.    F. 

Day's   work.  COST,   $12,000 

(1009)  N  GEARY  70  E  2Cth  Ave.  Two- 
story  and  basement  frame    (2)    flats. 

Owner J.  C.  Thomas,   1914  Clement 

.^an    Francisco. 
Architect  .  .  .  None. 
Day's  -noik.  COST,  $3000 


(1017)      NO.       105    POWELL.         Electric 
sign. 

Owner Del    Monte    Liquor    Co.,    106 

Powell,    San    Francisco. 
.'^rcliitect  .  .  .None. 

Contractor.  .Moise-Klinkner    Co.,     1212 
Market,  San  Francisco. 

COST,  $900 


(1010)(  W  FIFTEENTH  AVE  75  3  Anza. 
Two-story  and  basement  frame  resi- 
dence. 

Owner Kirby    &    Jones,    3947    ISlli, 

San   Francisco. 

.Vrcliitect  .  .  .  None. 

Day's    work.  COST,    $3000 


(lOlS)  N  ELLIS  137-6  E  Leavenworth 
E  40  X  120  W  20  S  60  W  20  S  60.  Ex- 
cavation, concrete,  steel,  iron,  car- 
lienter,    mill,    dumb    waiter,    elevator 

•  ncliifuri-s.     hardw.-irc,     (-....fins:,     jjlaz- 


1011)  W  FORTIETH  AVE  275  S 
.\nza  One-story  and  basement  frame 
lesidence. 

iwner C    W.    Scull.    W    40th    Ave. 

near  Anza,   San   Francisco. 
iieliitPct  .  .  .O.     D.     Fairfield,     525     list 

Ave.,    San    Francisco. 
1:1  \-s    work,  COST,    $2000 


(10121  W  CLAYTON  757-3  N  17th. 
Two-story  and  basement  frame  resi- 
dence. 

(iwner Johnson    &    Johnson,    55-.-^ 

Devisadero,    San    Francisco. 

Architect  .  .  .None. 

Day's    work.  COST,    $2500 


For  the  Man  vtho  is  particular 


The  Panels  that  ale  good  as  they  are  famout 

there  is  no  better  panel  on  the  mbrket 
th&n  Wybro  —  Aik  the  fellow  who  uiei 
them  "-  He  knows  ! 

White  Bros. 


5th  &  Bianr.an  Sis. 


San  Francisco 
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Roofs 

Floors 

CurtainWalls 

Partitions 

Ceilings 


Eliminate  Form  Work 

in  your  concrete  construction 

The  cost  of  form  work  doubtless  has  often  caused  you 
to  make  alterations  in  plans  you  would  have  liked  to 
carry  out.  It  is  especially  so  in  curved  or  arched  con- 
strucflion— admittedly   the   Wrongest  and  mo^  pleasing. 


"Self-Sen tering"  will  enable  you  to  plan  roofs,  floors,  ceilings,  walls, 
>  partitions,  etc.,  without  form  work  of  any  kind.  It  is  adapted  with 
equal  facility  to  flat,  inclined  or  curved  surfices.  Concrete  roofs  of 
any  character  may  be  constructed  with  it.  Floors  can  be  planned 
with  arched  slab  construction  on  spans  up  to  12'  in  width.  Par- 
tition built  with  it  need  be  only  2"  thick— a  great  saving  of  floor 
space  in  large  lofts. 

"Self-Sentering"  is  a  new  reiuforceinent  and  centering  coml)ined.  It 
is  manufactured  in  sheets  28"  wide  and  up  to  12'  long,  or  curved 
in  the  factory  to  any  desired  radius.  It  is  made  up  of  a  series  of 
cold-drawn  heavy  ribs  connected  with  the  most  efficient  form  of 
expanded  metal,  all  cut  and  drawn  from  one  sheet  of  special  steel. 

Write  for  our  Fireproofing  Handbook 

We  shall  be  glad  to  send  you  a  complimentary  copy  on  request.  It  is  a  handsome  80-page 
illustrated  book,  published  for  Architects,  Engineers  and  Contrac;ors.  It  will  give  you 
concisely  all  the  facts  you  want  to  have  on  file  regarding  "Self-Sentering." 

TheLilley&ThurstonCo. 


RIALTO  BUILDING, 


SAN  FRANCISCO 


fe,,.;.r*ES2n: 


iv^r^ 


NEW  LABOR  TEMI'LE 
^an  Jose,  Cal, 


Chas.  S.  McKenzie,  Architect 
San  Jose 


Building  and  industrial  News 
March  25,  1913 


PLATE  A 


NEW  BUILDING  FOR  SAINT  JOSEPHS  HOSPITAL, 
Stockton,  Cal. 


Walter  King,  Architect 
Stockton 


Building  and  Industrial  News. 
March  25,  1913 


PLATF.  R 
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Send  for  sample  copies 
The 

"Daily  Pacific  Builder." 

Issued  Daily,  $1.00  Per  Month. 

"Building  and 

Industrial  News" 

Issued  Weekly,  $3.00  Per  Year. 


The 


L  A.Larsen  Construction 
Reports. 

Issued  Daily.     Terms  on  application. 

560  Mission  St.    San  Francisco 


Frank    Neidick 

Carpenter   and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San    Francisco 

As  d  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  estabh- 
shed  an  excellent  reputation  for  the  hi^h  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  str.ctest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  cily,  which  stand  as  a 
testifying  demonstraiion  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  .'Association. 


iiig,  window  shades,  marble  work, 
galvanized  iron,  lath  and  plaster, 
dampproofing,  cementing,  painting, 
electrical  wo|rk  for  six-story  and 
bas2ment  reinforced  concrete  Class 
"C"  apartments. 

wner Frank   J.   Klinim,    271    Oak, 

San    Francisco. 

irchltect  . .  .Salflleld         &         Kohlberg, 
Clunie    Bldg.,     S.    F. 

jantractor.  .N.    P.    Anderson,    320    Mar- 

!  ket,    San    Francisco. 

lied  Mar.  IS,  '13.  Dated  Mar.  14,  '13. 
3rd    floor    joists    in    and    concrete 

poured  to   same   level $4500 

Concrete       done       and       building 

ready    for   roof    3500 

Brown    coated    5500 

Standing    finish    on 4500 

Completed   and   accepted 4462 

Usual    35    days 7500 

TOTAL,   COST,    $29,962 

■end,   $14,981.        Sureties,     R.   Ringrose 

avid  Dillon.     Limit,   160  days.  Forfeit. 

one.     Plans  and  specifications  filed. 


basement     reinforced     concrete     Class 
"C"    store    and    flat    building. 

Owner Miss    E.    Rickard. 

Architect  ..  .C.       X.       Burrell,       Central 
Bank     Bldg..    Oakland. 

Contractor.  .Van      Sant-Houghton      Co., 
503  Market,  San  Francisco. 

Filed    Mar.    18,   '13.      Dated   Mar.    18,   "13. 
Concrete    construction    up    and 
poured  in  2nd  story   wall  beam 
Joist  support  &  floor  joist  in. $2412. 50 

Brown    coated     2412.50 

Completed    and    accepted 2412.50 

Usual    35    days 2412.50 

TOTAL    COST,     $9560.00 

Bond,   $4825.     Sureties,  C.  S.  and  Minnie 

B.    Houghton.     Limit,   90  days.     Forfeit, 

none.      Plans   and   specifications    filed. 


Architect  ..  .Tlieo.    W.      J.enzrn.      Hum- 
boldt   Bank    Bldg..   S.    F. 
Contractor.  .Edw.    Anderson,    3915    litli. 

San   Francisco. 
Filed  Mar.  19,  "13.     Dated  -Mar.  13,  'IS. 

Frame    up    $745 

Rough    plumbing    in    and    brown 

coated     745 

Completed   and   accepted 745 

Usual    35    days 745 

TOTAL  COST,  $2980 
Bond,  $1490.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limits  20  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


1019)  LATH,  PLASTER,  IMITATION 
tile  work,  ornamental  plaster,  damp 
proofing  and  outside  cement  work 
on  above. 

eneral   Contractor.  .N.    P.    Anderson. 

ub-Contractor.  .Chas.     T.     O'Kane,     6S1 
Market.    San    Francisco. 

■lied  Mar.  IS,  '13.     Dated  Mar.  14.  '13. 

Brown    coated    $1700 

White    coated    1200 

Usual    35    days 1000 

TOTAL  COST.   $3900 

iond,"    $3900.      Surety,      New      England 

asualty    Co.      Limit,    to    cause    no    de- 

iys.      Forfeit,    $20.      Plans    and    specl- 

catlons  filed. 

1020)  S  BUSH  68  E  Mason  E  22-6x 
S    80.      All    work    for    two-story    and 


(1021)  NE  MISSION  AND  FOURTH  N 
SOxE  SO.  Marble  work  for  seven- 
story  and  basement  Class  "C"  liotel 
and   store   building. 

Owner Voorman    Co.,    110    Market 

by  P.  J.  Walker  Co.,  Agents 
Arcliitect  ..  .Washington     J.     Miller,     45 

Kearny,  San  Francisco. 
Contractor.  .Vermont     Marble     Co.,     244 

Brannan,    San    I'rancisco. 
Filed  Mar.   19,  '13.     Dated  Mar.  3,  '13. 
Payments  on   1st  &   loth    of  each 

month    of    75% 

Ifsual  35  days 25% 

TOTAL  COST.  $2075 
Bond,  $1038.  Sureties,  M.  J.  Hawley  and 
C.  W.  Glasson.  Limit,  forfeit,  none. 
Plans    and    specifications    filed. 


(1023)  \V  PIERCE  U'5  N  Lombard  N 
25.\W  110.  All  work  except  latli. 
plaster,  painting,  plumbing,  concrete 
foundation,  granite  stairs.  terr.»zzo 
and  cement  work  for  three-story 
frame  store  and  flats. 

Owner Pilade   Vannelli,  3235  Pierce 

San   Francisco. 

Architect  ..  .A.     Fraschina,     6     Imperial 
.\ve,  San  Francisco. 

Contractor,  .Domenlco   Francesconi.    151 
PIxIey.    San    Francisco. 

Filed  Mar.   19,  '13.     Dated  Mar.   11.  '13. 

Gravel    roof    on $687.50 

Ready    for    lathing 687.50 

Completed    and    accepted 687.50 

Usual   33  days 687.50 

TOTAL  COST.   $2750.00 

Bond.    $1375.      Sureties.    Francesco    and 

Fortunato      Scatena.      Limit.      90    days. 

Forfeit,   none.      Plans  afd  .<peclflcations 

lihd. 


(1022)  W  THIRTEENTH  AVE  125  N 
Judah  30x120.  All  work  for  two- 
story    frame    residence.  ^ 

Owner H.   C.     Meyer,      301      Hugo, 

San  Francisco. 


(1024)  NW  TAYLOR  AND  POST  W  60 
xN    30.  Structural    Iron    and    steel 

work  for  eight-story  steel  frame 
Class  "C"  building. 

Owner B.   Hersch   and  B.   Hesklns, 

1363  Fillmore.  S.  F. 
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.xrcblleot  ...  .Pliilipp     Schwcrdt,    I'liol.ui 

Bldg.,  Sun   Francisco. 
Contractor.  .Erode      Iron       Works.       SI 

Hawthorne,  S.  F. 
Filed   Mar.   19,   '13.     Dated   Mar.   18,   '13 
1st  tier  of  steel  set  In  place.  ..  .$2500 
3rd  tier  of  steel  set  In  place....    ISOO 

Completed   and   accepted 1800 

Usual   35   days 2150 

TOTAL  COST,  $8250 
Bond,  $4200.  Sureties,  Clias.  H.  Hock 
and  E.  J.  Brandon.  Limit,  70  days. 
Forfeit,  $10  Plans  and  sptcifications 
filed. 
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(1025)  N  LOMBARD  73-C  W  Jones  N 
eS-gxW  84.  Alterations  and  additions 
to  frame  residence. 

Owner Margaret  E.  Peat,  906  Lom- 
bard,   San    Francisco. 

Architect  ..  .Nathaniel      Blalsdell,       255 
California.    San   Francisco. 

Contractor.  .L.      Hlppely,      14C4      Grove, 
San   Francisco. 

Filed  Mar.  19,  "13.     Dated  Mar  14,  '13. 
Exterior    walls    of    all    sides    of 
house    shingled    and    rough    work 

done     $387 

Rough  plumbing  and  wiring  done 

&  interior  finish  ready  for  plaster  387 

Completed   and   accepted 388 

Usual   35   days 388 

TOTAL   COST,    $1550 

Bond,  $775.     Surety,  National  Surety  Co. 

Limit,  CO  days.     Forfeit,  $5.     Plans  and 

specifications   filed 


(1026)  W  NEWHALL  75  S  Innes  Ave, 
South  San  Francisco.  All  work  for 
one-stbry  frame  store  and  Uvingl 
rooms. 

Owner Thos.    Kelly,    900    Newhall, 

San  Francisco. 
Architect  . .  .None. 
Contractor.  .Chas.  H.  Olsen,   1237  Evans 

Ave.,    San    Francisco 
Filed  Mar.   19,  '13.     Dated  Mar.  8,  'IS. 

Rough    frame    up $612   50 

Brown    coated    612   50 

Completed     612   50 

Usual    35    days 612   50 

TOTAL  COST,  $2450  00 
Bond,  $1250.  Surety,  Fidelity  &  Casu- 
alty Co.  of  Maryland.  Liinit.  90  days 
after  March  IS.  Forfeit,  none.  Plans 
and  specifications  filed. 


(1027)  E  COLE  52-7  S  17th  S  25-lxE 
100  WA  883.  All  work  for  two-story 
and  unfinished  basement  frame  dwlg. 

Owner Ruby        and        Walter        S. 

Behrens,       103       Arlington, 
San    Francisco. 
Architect  .  ■  .None. 
Contractor.  .M.  C.  Rench,  1427  5th  Ave., 

San  Francisco. 
Filed  Mar.  19,  '13.     Dated  Mar.   IS,  '13, 

Frame    up    $800 

Brown    coated    800 

Accepted     800 

Usual    35    days ; 800 

TOTAL  COST,  $3200 
Bond,  $1600.  Surety.  American  Surety 
Co.  Limit,  90  days.  Forfeit,  none, 
plans  and  specifloations  filed. 


(1028)  S  BUSH  and  running  in  S  di- 
rection at  right  angles  to  Bush  for 
distance  of  1206  N  Fern  Ave  E  25  th 
120  W  25.  Carpentry,  mill,  plumbing, 
painting,  sheet  metal,  steel  lintels, 
anchors,  bond  iron,  roofing,  glass, 
floors,  side  walks,  etc.,  for  one-story 
and    a    two-story    brick    building. 

Owner Geo.    H.     Woodward.    Hyde 

and  Golden  Gate  Ave.,  S.  F. 

Arehitect  . .  .None. 

Contractor.  .Frasier  &  Frasler,  658  8th 
Ave..  San  Francisco. 


Filed   .Mar.   19,  '13.      Iiatcil   .\t.-ir.   II,  '13. 

1st   story   joists   in $800 

2nd   story    .joists   in 500 

Completed     443 

Usual    35    days 581 

TOTAL  COST,  $2324 
IJiiml.  noiii'.  Limit,  60  days.  Forfeit, 
none.       rians    and    specifications    filed. 


(1029)  S  BUSH  109  E  Van  Ness  Ave. 
Brick  work  and  excavating  extra 
footings,  cementing  fire  walls  and 
window  sills,  etc.,  for  two-story  and 
basement   brick    machine   shop. 

Owner Geo.    H.     Woodward,    Hyde 

and  Golden  Gate  Ave..  S.  F. 

Architect  .  .  .None. 

Contractor.  .McWhirter     &    Drake,     ISO 
Jessie,   San   Francisco. 

Filed  Mar.   19,  '13.     Dated  Mar.  19,  '13. 

Basement   walls  in  place $1040 

1st    story    walls   in   place 750 

Completed    and   accepted 460 

Usual    35    days 750 

TOTAL  COST  $3000 

Bond.    none.      Limit,    30    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(1030)  W  ELLSWORTH  25  N  Powhat- 
tan.  One-story  and  basement  frame 
dwelling. 

Owner John  C.  Schmltt.  16  Ells- 
worth,  San    Francisco. 

Architect  .  .  .None. 

Day's   «ork.  COST,   $1000 


(1031)  W  NAPLES  350  N  Rolph.  One 
and  one-half-story  and  basement 
frame  residence. 

Owner H.   M.     Wickenhoefer,    4110 

26th,  San  Francisco. 
-Architect  . .  .None. 

Contractor.  .A.     F.     Cannon,     2632     26th 
Ave.,    San    Franci.?co. 

COST,   $1000 


(1032)      E   SECOND   200   N    Minna.      .Side 
walk   elevator. 

Owner John  Rapp,  1461  Page.  S.  F 

Architect  .  .  .None. 

Contractor.  .J.  T.  Lorenzen,  430  Steiner, 
San    Francisco. 

COST,  $500 


(1033)      SW    NINBITEENTH    AND    NOE. 
Excavate  and  lay  concrete  floor. 

Owner H.   Opltz,   604   Noe,   S.  F. 

Architect  . .  .None. 

Contractor.  .Ellingson      &      Holt.      3877 
26th,  San  Francisco. 

COST,   $100 


(1034)     NO.  155  THIRD.     Electric  sign. 

Owner S.   L.    Jackson,    Premises. 

Architect  . .  .None. 

Contr-jctor.  .Novelty       Elec.       Co..       165 
Eddy,  San  Francisco. 

COST,  $500 


(1035)      NO.    1709    GRANT    AVE.        Con- 
crete foundation  and  minor  repairs. 

Owner Joseph    Guglielln,   Premises 

Ar'.hitect  . .  .None. 

Day's   work.  COST,   $600 


(1036)    NVV  SAN  JOSE  AND  SAN  JUAN 
Two-story  and  basement  frame  store 
and  fiats. 
Owner Angelo    Morabito,    269    Cot- 
ter,  San   Francisco. 
Ar.'hitect  . .  .'Nr.ne. 

Contr.TCtor.  .Antonio    Draga,    733    Chen 
ery,   San  Francisco. 

COST.    $2500 


(1037)      NO.    390    THIRD.       Repair    and 
alter    restaurant. 

Owner R.     T.     Legge,     M.     D.,     Mc- 

Cloud,   Cal. 


-Vrcliitect  . .  .None. 

Contractor.  .G.     Sandberg,     1453     Buena 
A'ista  Terrace,  S.  F. 

COST,   $500 

(103S)  SE  BRYANT  AND  HARRIET, 
Two-Story  and  basement  frame  ma- 
chine shop. 

Owner Auld       &       Blackraan,      3ii 

Harriet,    San    Francisco. 
Architect  ...A.      R.      Denke,     Humboldt 

Bank   Blrtg.,   S.   F. 
Day's    work.  COST,    $2501) 


(1039)  W  EMBARCADERO,  bet  How- 
ard aiid  Mission.  New  side  walk, 
bulkheads,  r->ise  floor  and  ratproof 
floor. 

Owner Popi      i   Talbot,     6S     Post, 

San    Fr.ancisco. 
Architect  ;.. O'Brien  &  Werner,  68  Post, 

San   Francisco. 
Contractor.  .N.  McLain,  68  Post,  S.  F. 
COST,   $3500 


(1U40)  W  STOCKTON  50  .N  Washing- 
ton. Three-story  brick  rooT,ing 
house. 

Owner Max  Goldberg,   320   .Market 

San   Francisco. 

Architect  .  .  .None. 

Day's    work.  COST,    $8000 


(1041)  S  SUTTER  164-6  E  Taylor  E 
60-9xS  137-6.  Excavation,  concrete, 
bulkheading,  shoring,  pumping,  con- 
crete found  ition,  concrete  floors,  re- 
inforced concrete  work  for  six-story 
and  basement  Class  "C"  apartment 
building. 

Owner W.    If.    Perkins    and    H.    0, 

Trowbridge,         14         Mont- 
gomery,  San  Francisco. 
Architect  ..  .Frederick   H  Meyer,   Bank- 
ers'  Invst.  Bldg.,   S.  F. 
Contractor.  .H.      L.    Petersen,    62      Post 

San    Francisco. 
Filed  Mar.  20,  '13.     Dated  Mar.  19,  '13. 
Payments   of  1st  of  each  month     755! 

Usual    35    days 36?! 

TOTAL  COST,  $5701 
Bond,  $2850.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit,  50  days.  Forfeit 
none.     Plans  and  specifications   filed. 


(104i)  N  BROADWAY  47-7  W  Gram 
Ave  W  21-2xN  48-6.  Plumbing,  gai 
fitting  and  sewerage  for  four-stor^ 
and  basement  Class  "C"  reinforcee 
concrete  store  and  rooms. 

Owner Prosper       Bacigalupi,       61: 

Broadway,    San    Francisco. 
Architect  ..  .J   A.   Porporato,   619   Wa9h 

ington,    San    Francisco. 
Contractor.  .A.       Curran,     635       Vallejo 

San    Francisco. 
Filed  Mar.   20,  '13.     Dated  Mar.    I'.i.  '13. 

Rough    plumbing    in $40 

Completed    and   accepted 40 

Usual    35    days 40 

TOTAL  COST.  $120 
Bond.  Guaranty  bond  in  favor  of  own 
er.  Sureties,  M.  J.  White  and  Vlcto 
J.  Guinasso.  Limit,  90  days.  Forfeit 
$2.     Plans  and   specifications   filed. 


(1043)  ALL  WORK  EXCEPT  CON 
Crete,  iron,  plumbing,  glass,  painting 
finish  hardware,  shades  and  chande 
liers  on  above 

Contractor.  .G.    Caranza,    372    ShotW«lj 
San    Francisco.  j 

Filed  Mar  20,  '13.  Dated  Mar.  IS,  '13.  j 
All     joists     and     window     frames 

set     $  801 

Brown    coated    10«| 

Completed    and   accepted 1-02! 

Usual    35    days 140 

TOTAL  COST,   $42! 
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iJ,  (iuaranlj  bonj  in  favor  u[  nun- 
Sureties,  G.  Clilappari  &  Domeiileo 
snze.  Limit.  90  days.  Forfeit,  »3. 
hs  anj   specifications   nicd. 


W)  RXCAVATION,  SI  UK  WAIJv 
glits,  side  walk  iron  beams,  concrete 
orlt  on  above. 

[tractor.. A.  Tosy   &   C.  Calegaris. 
td  Mar.  20,  '13.     Dated  Mar.   IS,  '13. 
^alls    ready    for    1st    floor    Joists 
,id    side    wail    iron    beams    sel..$   800 
'alls  ready  for  2d  floor  joists..      800 
I'alls  ready  for  3d  floor  joists..      820 

jompleted   and   accepted 1000 

fsual    35   days 1200 

;  TOTAL.   COST,    $4620 

id.  Guaranty  bond  in  favor  of  own- 
'  Sureties,  A.  Tosy  and  C.  Calegari-s. 
lit,  9U  days.  Forfeit,  ?3.  Plans  and 
blficatlons  filed. 


I|5)  SE  SAN  GABRIEL  AVE  207.94 
'e  Santa  Rosa  Ave  NE  30.11  SE 
^5.45  SW  30.11  NW  125.45  being-  NE 
■)  ft.  Lot  10  and  SW  20  ft.  Lot  9  Bil< 
3,"  Mission  Terrace.  All  woric  for 
ne-story  5-room  and  batii  frame 
Welling-. 

uer Eva   A.   Waymire,   111   Lib- 
erty,   San    Francisco, 
[hltect  . .  .None 

tractor.. N.  F.  Nilsson,  355  Cole- 
^  ridge  Ave.,  San  Francisco, 

(d  Mar,  20,  '13.     Dated  Mar.  6,  '13. 
^250  to   be  deposited   with   Bald- 
In   &   Howell   to  be   drawn   upon 

urlng  progress   of   work 

260    to    remain    with    Baldwin    & 

^owell   until    35   days   after 

TOTAL  COST,  $2250 
id,  none.  Limit,  120  days  Forfeit, 
!e.     Plans  and  specifications  filed. 


46)  S  FIFTEENTH  AVE  192  N 
alboa  (B).  Ail  work  except  gas  and 
iettric  fixtures,  window  shades, 
ilrrors  and  art  glass,  rat  proofing 
pr  one  and  one-half-story  and  base- 
lent  frame  residence. 
ner M.  J.  Duffy,  Apt.  No.   3,   189 

Parnassus  Ave.,  S.  F. 
hltect  . .  .None, 
itractor.  .Deming     &      Sampson,    696 

29th,    San    Francisco. 
Sd  Mar.  20,  '13.     Dated  Mar.   12,  '13 
'rame  up  and  covered  with  rustic     % 

rcw'n    coated    ^ 

ompkted    and    accep'ted Vi 

sual    35    days % 

TOTAL  COST,  $2250 
I'd,  none.  Limit,  90  days.  Forfeit. 
e.     Plans  and  specifications  filed. 


47)  S  SACRAMENTO  SO  E  Franklin 
:  32-9xS  87-814.  Plumbing,  gas  fil- 
ing, hot  water  system  for  three- 
tory  and  basement  frame  apart- 
lents. 

ner Wm.   Mensor,    2211    Califor- 
nia,  San  Francisco, 
hltect  ...Albert  Schroepfer,   6S  Post, 

San   Francisco. 
Itractor.  .The  Hill  Co. 
;d  Mar.  20,  '13.     Dated  Mar.   15,  '13. 

:oughed    in     $550 

ompleted    and  accepted 650 

sual   35   days 375 

TOTAL  COST,  $1475 
Id.  $737.50.  Sureties.  J.  W.  Rappie 
1  P.  M.  Killer.  Limit,  75  days.  For- 
,  none.  Plans  and  specifications  filed 


48)      LATH      AND       PLASTER       ON 
bove. 

Itractor.. H.   A,   Chalmers,   4711   Cali- 
fornia,   San    Francisco. 
sd  Mar.  20,  "13.     Dated  Mar.  11,  '13. 
irown    coated    $300 


liUnl. 


TOTAL  COST,  $soo 
imil,  as  fa.st  as  possibiu. 
ri-iMs  ami   specllicatliiiis 


(1019)  SE  OiOARY  AND  JONliS  K  2S-9 
xS  GS-9.  Lath,  plaster,  corner  lieads, 
orna:nentai  piaster,  etc.,  for  six-story 
and  basement  Class  "C"  stores  and 
rooms. 

Owner I.    Mensor,    2211    California. 

San  Francisco. 

Ari  hltect  ...Albert  Schroepfer.   (SS   Post, 
.'^an  Francisco. 

Contractor.  .11.   A.   Chalmers.   4711   Cali- 
fornia,   San    Francisco. 

Filed  Mar.  20,  '13.     Dated  Mar.   11,  '13. 

Completely    lathed    $   600 

Brown    coated    800 

Completed   and   accepted 1400 

80  dnys  ntter    950 

TOTAL    COST,    $3750 

Bond,   none.     Limit,  as   fast  as  possible. 

Forfeit,   none.     Plans  and  specifications 

filed. 


(1050)  TINNING,  GALVANIZED  IRON 
ornamental  stamped  zinc,  etc.,  on 
above. 

Contractor.  .Guilfoy    Cornice    Wk.s,    209 
8th,    San    Francisco. 

Filed  Mar.  20,  '13.     Dated  Mar.  11,  '13 

1st   of   each    month 75% 

Usual    35    days 25% 

TOTAL   COST,    $2350 

Bond  none.     Limit,  as  fast  as  possible. 

Forfeit,   none.      Plans  and   specifications 

filed. 


(1051)  ELECTRICAL  WORK  ON 
above. 

Contractor.. Vitt  Elec.  Co.,  248  Church, 
San  Francisco. 

Filed   Mar.   20,   '13.     Dated   Mar.   11,   '13. 

Roughed    in     $425 

Completed    and    accepted 425 

Usual    35    days 300 

TOTAL  COST,  $1150 

Bond,    $575.         Sureties,    Chas.    J.    Turre 

and    Chas.    S.    Ransdeil.      Limit,    as    fast 

as   possible.     Forfeit,   none.     Plans  and 

specifications  filed. 


(1052)  NW  CLEMENT  AND  FIFTH 
Ave  W  57-6xN  100.  All  work  for 
two-story  and  basement  brick  build- 
ing   (stores). 

Owner John     A.     and     Jos  .   Low, 

3S45    17th,    San    Francisco. 
Desiigner  . . .  W.     Hubbert.     17SS     Green, 

San    Francisco. 
Contractor.  .Ferdinand      Wagner.       609 

Waller,    San    Francisco. 
Filed   Mar.    20,   '13.      Dated    Mar.    15,    '13. 
Walls   ready  for   1st    fioor  joists. $2500 
Walls   ready   for   2d   floor  joists.   2000 

Walls  ready  for  roof  joists 2000 

Roof  and    fire   walls   done 2000 

Rough  plaster  and  floor  don«...    2000 

Ready    for   painter 2500 

Completed    and    accepted 1250 

Usual    35    days. 4750 

TOTAL  COST,  $19,000 
Bond,  $9500.  Surety.  Southwestern 
Surety  Ins.  Co.  Limit,  75  days  Forfeit, 
$10.     Plans  and  specifications  flied. 

(1053)  S  JACKSON  187-6  W  Locust 
W  40xS  127-8 '4.  All  work  for  three- 
story  and  basement  frame  apartment 
bouse   (6  apartments). 

Owner Hyman    Jacobs,    15    Powell, 

San   Francisco. 
.\rchitect  ..  .Milton      Lichtenstein.       Ill 

Ellis,   San   Francisco. 
Contractor.  .Monson   Bros.,  1907  Bryant, 

San   Francisco. 


10 

I  'I, I   .M.Tr.   211,     i;;.     Ijalcd  .Mar.   IS,  '1:1 

Frame   up   (•>   Ut   door  level $2000 

''''■»">e    U| 2400 

lli-oHii    mated    3300 

.Mill    work    iHHtalled 440u 

Completed   and   accepted 4400 

I'suiil    3.-.   days      5500 

TOTAL  COST.  $22,000 
ISond,  $11,000.  Suretle.s.  Globe  Indem- 
nity Co.  Limit.  113  days  Forftit,  $15. 
Plans    and     Bpcclllcatlons     filed. 

11034)  NW  DELANO  AVE  792-6  NE 
Ocean  Ave  NW  78.73  SW  64.37  SE  78 
XE  33.70.  All  work  except  cement 
lloors,  flnlsii  hardware,  gas  ai.J  ilec- 
trlc  fixtures  and  shades  for  one-story 
and   base  nent  frame  building. 

Owner Uavid    Ranconl. 

Architect  . .  .None 

Contractor.  .De   Martini   &   Segale.    2123 
PowiU,  San  Francisco. 

Filed  Mar.  20,  '13.     Dated  .Mar.  19,  "13. 

Roof   on    $650 

Completed   and  accepted 650 

U>ual    35    days 675 

TOTAL  COST,  $1975 

Bond,  non^    Limit,  90  days.    Forfeit.  $5. 

Plans   and   spcclflcatlon.s,   none. 

(1036)  E  WAYNE  PLACE  (Scott)  87-6 
S  Broadway  S  25xE  56.  All  work  ex- 
cept finish  hardware,  mantels,  gas 
and  electric  fixtures,  shades  for  three 
story  and  basement  frame  flats. 

Owner Antonio  Podesta,  10  Wayne 

Place,    San   Francisco. 
.\rehitect  . .  .  J    Devincenzl.    1069    Union, 

San   Francisco. 
Contractor.  .De    Martini    &   Segale,    2123 

Powell,  San  Francisco. 
Filed  Mar.  20,  '13.     Dated  Mar.  15,  '13 

Frame    up    $1350 

Brown    coated    1350 

Completed   and   accepted 1350 

Usual   35   days. 1350 

TOTAL  COST,  $5400 
Bond.  $2700.  Sureties.  Paul  De  Martini 
and  Luigi  Segale.  Limit.  90  days  from 
March  17.  Forfeit,  $5.  Plans  and  speci- 
fications   filed. 


(1056)      END      OF     BEISSIE.        Concrete 
foundation  and  underpin  dwelling. 

Owner Frances        Williams,       1434 

Shotwell,  San  Francisco. 
Architect  . .  .None. 

Contractor.  .Miles     Byrne,     286    Sunny- 
side   Ave.,  San   Francisco. 

COST,  $600 


(1057)      NO«.     246-48-50     ALMA     (rear). 
One-story    frame    garage. 

Owner G   F  Olson,   Premises. 

Architect  . .  .None. 

Day's    work.  COST,    $400 


(1058)      NE   BUSH   AND   KEARNT.  Add 
two   rooms  and   new   roof. 

Owner F  A.  Hlhn.  Santa  Cruz,  Cal. 

Architect  ..  .E.   P.   Antonovich. 
Contractor.  .R.  R.  Bixley,  10  East,  S.  F. 
COST,    $500 


(1039)  W  TENTH  AVE  150  S  Lincoln 
Way.  Concrete  floor  and  new  en- 
trance. 

Owner Max  Kruger.  1223   10th  Ave 

San    Francisco. 

Architect  . .  .None 

Day's   work.  COST,    $4S0 

(1060)     SE    FOURTH     AND    .MARKET. 

Erect  metal  sign. 
Owner Market  Street  Co..  310  San- 
some,  San   Francisco. 
Architect  ...None. 

Contractor.  .J.   Chas.     Green.    275     Val- 
encia, San  Francisco. 

COST.    $500 
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(foei)    N  BROADWAY   150   E   Buc-hanaii 
Remove    old    plaster    on    exterior    of 
residence  and   replace   with   new. 
Owner \V.    B.    Bourn,    2030    Broad- 
way, San  Franclsfo. 
Architect  . .  .None. 

Contractor.  .F.   A.   Brockhage,   13:;6   Nii- 
toma,  San  Francisco. 

COST,  $SiHi 


BUILDIWG  AN£)  INDUSTRIAL  NEWS 


(1062)     W   MISSION   1S0V4    N   Mariposa. 
One-story  and   basement  frame  dwlg. 

Owner G.    Lazzorie,    144    Missouri. 

San  Francisco. 
Architect  .  .  .None. 

Contractor.  .D.     Fossati,     143     Mission. 
San  Francisco. 

COST,    $1500 


(1063)      S    ELLINGTON    106-S     \V    Far- 
ragut.     One-story  frame  dwelling. 

Owner H  Lyon,    1460   Hayes,   S.   F. 

Architect  . .  .None. 

Day's   work.  COST,   $1000 


BAKER. 


New 


(1064)    -NOS.     53 
steps  and  rails. 

Owner Frank         Peterson,         206S 

Baker,   San   Francisco. 
Architect  . .  .None. 

Contraitor.  . J.    C.    Heckman    1230    Web- 
ster,   San    Francisco 

COST,    $400 


(1065)      SE   CHESLEY   &   EDINBURGH, 
One-story   frame  shop. 

Owner Paynes     Bolt     Works,     133 

Howard,   San   Francisco. 
Architect  . .  .None. 

Contractor.  .R.    Dewar   &   Son,    899    Fell, 
San    Francisco. 

COST,  $600 


(1066)SW  SIXTH  72  NW  Howard  NW 
48  SW  75  NW  45  SW  50  SE  75  NE  50 
SE  IS  NE  75.  Ornamental  iron  work, 
etc.,  for  six-story  and  basement  steel 
frame  Class   "C"   building. 

Owner R.  D.  MeElroy 

Architect  ..  .William    Curlett      &      Son, 
Phelan   Bldg.,   S.   F. 

Contractor.  .California     Artistic     Metal 
&  Wire  Co.,  365  7th,  S.  F. 

Filed   Mar.,  21,   '13      Dated  Mar   12,  "13 
Payments  on  1st  and  15th  of  each 

month    of    75% 

Usual    35    days .' 25% 

■   TOTAL   COST,    $1533 

Bond,  $780.     Surety,  National  Surety  Co. 

Limit,    45    days.      Forfeit,    none.      Plans 

and  specifications  filed.- 


(1067)      EXPOSITION     SITE.       Furnish 
and      deliver    loam      for      exposition 
gardens. 
Owner Panama-Pacific         Interna- 
tional   Exposition    Co.,    Ser- 
vice   Bldg.,    E.    F. 
Architect  ..  .None. 

Contractor.  .Crowley     Launch     &     Tug- 
boat   Co.,      Howard      Street 
Wharf,  San  Francisco. 
Piled  Mar.   21,  '13.     Dated  Mar.   12,  '13 

As    work    progresses    75% 

Usual    35    days 25% 

TOTAL  COST,  $21,400 
Bond,  $11,000.  Surety,  The  Title  Guar- 
anty &  Surety  Co.  Limit,  150  days. 
Forfeit,  none.  Plans  and  F.pecifioations 
filed. 


(I06S)  W  PIERCE  90  S  Lombard  S 
23-9xW  137-6.  All  work  for  two- 
story  frame  store  and  flat. 

Owner Chas.    Kathri,    3131    Pierce, 

San    Francisco. 

.Architect  .  .  .  Nona 


Contractor.  .Peter   Hansen,    1S53    Green, 

San   Francisco 
Filed  Mar.  21,  '13.     Dated  Mar.  1",  '13. 
Foundation    in    and    lumber    on 

ground     $937   50 

Hoof    on    937   50 

i'laster    completed     937  50 

Completed   and   .accepted 937   60 

TOTAL  COST,  $3750  00 
Bond,  $1875.  Surety,  American  Bond- 
ing Co.  of  Baltimore.  Limit,  70  days. 
Forfeit,  none  Plans  and  specifications 
filed 


(1069)  E  LAUREL  107-71,4  N  Califor- 
nia N  25xE  137-6  WA  816.  All  work 
for  two-story  frame  flats 

Owner Giovanni    B.   Molinari,     436 

Laurel,    San    Francisco. 

Architect  . .  .None. 

Contractor.  .Wm.     J     Cuneo,     6S6     Capp, 
San  Francisco 

p'iled  Mar   21,   '13      Dated  Mar   17,  '13 

Rough    frame    up $1125 

Brown    coated    1125 

Completed   and   accepted 1125 

Usual    35    days 1125 

TOTAL    COST,    $4500 

Bond,    none      Limit,    90    days      Forfeit, 

none     Plans  and  specifications  filed 


(1070)  N  SACRAMENTO  167-6  E  Polk. 
Three-story  and  basement  tra.me 
tenements. 

Owner P.   Yager.  129  Carl,  S.  F. 

Architect  .  .  .None. 

Day's   work.,  COST,   $11,000 

(1071)  N  SACRAMENTO  137-6  E  Polk. 
Three -story  and  basement  frame 
tenement.  , 

Owner P.   Yager,    129   Carl,   S.   F. 

Architect  . .  .None. 

Day's   work.,  COST,   $11,000 


(1072)  W  ANDERSON  25  N  Tompkins. 
One-story  and  basement  frame  resi- 
dence. 

Owner Geo.    Holden,    2567    Filbert, 

San  Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $1450 


(1073)  NW  ANDERSON  &  TOJIPKINS. 
One-story  and  basement  frame  resi- 
dence. 

Owner Geo.    Holden,    2567    Filbert, 

San  Francisco. 
-Architect  .  .  .None. 
Day's    work.  COST.    $1450 

(1074)  W  ANDERSON  50  N  Tompkins. 
One-story  and  ba.sement  frame  resi- 
dence. 

Owner Geo.    Holden,    2567    Filbert. 

San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST.    $1453 


1075)  W  ANDERSON  75  N  Tompkins. 
One-story  and  basement  frame  resi- 
de nee. 

Owner Geo.    Holden,    2567    Filbert. 

San  Francisco. 

.Areliitect  .  .  .  None. 

Oa.v's    work.  COST,    $1450 


11076)      W    MAJESTIC   100   N   Lakeview. 
One-.<i(ory  and  basement  dwelling. 

'•^^  n   r C.  Ferrari,  1543  Grand  Ave,, 

San   Francisco. 
.Arcliilect  .  .  .None. 

Contractor..),.  .Martini,  407  Green,  S.   F. 
COST,   $7.->0 


(11177)      W    NINTH    AVE    25    S    CabrlUo. 

Two-story    and    basement    frame    (2) 

flats, 

owner Chas.    C.    Rushton,    714    9tli 

Ave..    San    Francisco, 
Architect  .  .  .None. 
Day's    work.  COST.    $5000 


iliiTS)      SE    FOURTEENTH    &    GUER- 
rero,     EKctric  sign. 

em  iier Western     States     Adv.    Co. 

368   Valencia,    S.    F. 
A  re  111  tec  t  .  .  .None. 
Day's    work.  COST,   t40( 


(1079)      NO.   2S  HERON.  Add  two  franif 
stories. 

Owner C.    Scholz,    Premises. 

.Architect  . .  .None. 

D.i'-'s    work.  COST,    )SOi' 

(lOSU)      NO.        3137       LAGUNA.        Ral»i 
il welling   and   add    store.  | 

Owner Mrs.      A.      Cereghino,     42 1 

Green,   San   Francisco.         I 
Architect  .  .  .Notte.  i 

Contractor.  .J,    Cereghino,    Premises. 

COST,  %id 


ilOSl)      NO.    635    SEVENTEENTH   AVll 
Une-story  and  basement  frame  dwl 

I'wner W.     Bahrs,     631     17th    Av. 

San    Francisco. 
A:chitect  .  .  .None. 
Day's    work,  COST.    $15 


(IUS2)      N    GREEN    164-6    W    Pierce 
i'6-li^xN  127.     All   work  except  hea 
ing    for      two-story      and      baseme 
frame  building   (2  flats). 

i)wner Peter   Caubu,    1013   Leave 

worth,  San  Francisco. 
Architect  ..  .A.    F.    &    O.    M.    Rousser 

Monadnock  Bldg.,  S.  F. 
Contractor.  .Henry    Conrad,     2853    Pii 

San    Francisco. 
Filed  Mar.  22,  '13.     Dated  Mar.  19,  '13. 

Frame  up  and  roof  on |I( 

Brown   coated    1( 

Finished  and  accepted ll 

Usual   35   days V 

TOTAL  COST,  $6. 
Bond,  $3250.     Sureties,  A.  G.  Creyer  s 
P.    Parenti.      Limit,    90    days    from 
cLiving    permit.      Forfeit,    none.      Pli 
iMd  specifications  filed.  , 


(10S3)  N  CALIFORNIA  77-6  W  Fr' 
W  60-SV4xN  127-6.  Fabrication  .'i 
erection  complete  of  steel  frame  ) 
cast  iron  bases  for  six-story  :l 
basement  building. 

Owner Tlie    Hind    Estate    Co.,   ^ 

California,   San    Francis 
Architect  ..  .John    Reid    Jr.,    Mercha 

Exchange  Bldg.,  S,  F, 
Contractor,  .Pacific      Rolling    .Mill 

Sharon  Bldg.,  S.  F, 
Filed  Mar.   22,   '13.      Dated  Mar.    10. 
Pay.nents  on  16th  of  each  month 

Usual  35  days 

TOTAL  COST,  »i; 
Bond,  none.  Limit,  145  days.  l"oi  ' 
$10.     Plans  and  specifications  lile.t. 


voTu  E     OK     .\o>--re:sponsibil|{;, 

:M:ir.  11.  1913— W  TWENTY-NIN'jI 
Ave  140  N  Balboa  (B)  N  100 
91.S405  S  100-3  m  or  1  E  8».«B 
Sidney  M  Van  Wyck  Jr  and  Crl 
tcnden  Van  ''V'yck  as  to  lrtiprO'| 
mcnts    on    leased    property... 
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COMPLETION  NOTICES. 

San  Francisco. 


!,  1913— W  TENTH  AVE  3S0  S 
B"  S  25xW  120.  Frederick  and 
Jllzabertli    Schwenkler   to    whom    II 

nay     concern Completed    — 

r.    l.').    1913— N    SACRAMENTO    225  . 
I     Drumm     N     119-CxE     50.       Union 
acltic  Salt  Co   to  John   Sparge... 

Completed     

•.  15,  1913— S  WASHINGTON  140  E 
iroilerick  E  50  tli  127-S'4  W  50  N 
>4.      D   M   Richards   Realt.v    Co 

o   J    S   Malloch Mar.    fi,    1913 

5,  1913— W  CHENERY  137  S 
lateo  25x100.     Wm  Miller  to  whom 

may   concern Mar.   3.   1913 

17,    1913— W    MONTGOMERY    26 

Green   20x60.     L  Varacchi   to   De- 

encenzi   Bros   &   Co, ....Mar.    15,    1913 

17,  1913— N  LAKE  127-6  W  15th 
Lve   W    30xN   100.     Edward   Belasco 

b   L  J   Deibel Mar.    11,   1913 

17,    1913— W    ARGUEM.O    BLVD 
00  N  Clement  50x120.     W  R  Kenny 
M  .Inhnson   and   Western   Iron 

upply    Co Mar.    17,    1913 

17,  1913— SE  MISSION  137-6  NE 
Iain  NK  45-lOxSE  137-6,  J  C 
Itschen  and  Ella  O  Fitschen  to 
ra  W  Coburn   Inc.  .'. . .  .Mar.   15,   1913 

17.  1913— S  PACIFIC  183-2^4  W 
[yde  W  12-9V4  m  or  IxS  73. 
amuel    Brown    to   Matthew    Brown 

Mar.     17,     1913 

:.    1913— N\V   TWENTY-NINTH 
:  San  Jose  Ave  W  95-5%   N  29-10 '^ 
r-l    SW    32-Ot^.      Mrs   Margaret 
ntchell  to  S  J  Sterner.  .Mar.   17.   1913 

S,  1913 — E  CLAYTON  -136  N 
iShhury  N  25xE  79,  Karl  Yngve 
0  whom  it  may  concern. Mar.  IS,  1913 
•.  IS,  1913— N  CLAY  205  W  Larkin 
T  32-6xN  I27-8',i.  William  W  and 
Ifred    M    Yager    to    whom    it    may 

oncern Mar.    15.    1913 

•.    IS,    1913— NW    POST    &    AGATE 
lley  N  60xW  40.     Rosie  Resenberg 

0  Lindgren   Co Mar.    14.    1913 

r.  18.  1913— NW  GOLDEN  GATE 
ive  and  Jones  N  t37-6xW  137-6. 
H  Taylor  Co  to  Conlin  &  Roberts 

Mar.     14.     1193 

IS,  1913— S  EUCLID  AVE  167-6 
Commonwealth  Ave  E  37-6  S 
ii9.056  N  25  deg  W  37-6  m  or  1  N 
;7.41S.      Pauline    and    Harriet    Lan- 

iteker  to   M  Flshfr Mar.    10,   1913 

iv.    IS.    1913— E   TWENTIETH    AVE 
IsO    N    Clement.      Arthur    Granz    to 
k-hom   it  may  concern.  .  .Mar.   14,   1913 
llir.    IS,    1913— S    BTif-H    45    E    Powell 
3-6x67-6.      G    C     P    Schwarz    to    A 

llahlherg Mar.    13,    1913 

I,  1913 — LOT  2  I3LK  "D"  Mis- 
Ion   Terrace.     Ida   Cohen   (wf  Reu- 

|ien  J>  to  R  Hanson Mar.  17,  1913 

3\'r.  IS  ,1913— E  KEARNY  137-6  S 
ilackson  S  37-6  E  77  N  10  E  33  N 
I7-6  W  110.  Mrs  Magdalena  Baird, 
fFrustee    Est    John    G    Hs    to    Frank 

fechaarlt Mar.    8.    1913 

Mr.     19.     ini3— Nl-1    TINGLEV    197.61 

■SE    San    Jose    Ave    PE    50    NE    88.61 

NW    50.50    SW    90.944    Lots    127    and 

S    Demartini    Tot.      Daniel    Suter 

o  whom  it  may  conce'-n .  .Mar.  IS,  '13 

r.  19  .1913— NW  GRAWT  AVE  AND 

:;hestnut   W   COxN   25.     Paolo  Paoli- 

to  John  Dighevo.  .  .:\Iar.   19.    1913 

9,    1913— S'\V    MCALLISTER    ^t 

U-tavia    W    ]37-6xS    120.      Miss   A   T 

mith    to  Chas   Wright.. Mar.    14,   1913 

r.    IS,    1913— SE    JESSIE    32-0    SW 

\nnle  SW    105   SE   SO   NE   SO   NW   3'.i 

NE    25    NW    41.      Sharon    Estate    C.j 

10  Alan  Macdonald  and   Felix    Kahn 


as   (,\laidon,-iM  &   Kalin  )  .  .\1:i  r.   17.   1913 

Mar.  19,  1913 — E  FILLMORE  50.076 
N  Bay  N  1007  E  475  S  400  E  80  S 
667  W  555  m  or  I.  Panama-Pacinc 
International  Exposition  Co  to  Sun- 
fet    Constr    Co Mar.    13,    1913 

.Mar.  19.  1913— W  FIFTEENTH  AVE 
129-3  N  Clement  N  25  IV  120  S  25  E 
120.  Emil  A  &  Margaret  F  Schkade 
to  whom  it  may  concern. Mar  IS.   1913 

.Mar.  19,  1913— E  TWENTY-NINTH 
Ave  450  S  Clement  S  25-6 '/4  E 
143-1 V4  N  W  25-7%  to  a  pt  140-8% 
fni  beg  W  140-8%.  Fellsa  Guerra 
.McCoy   to  B  A  McCoy Mar.   1,    1913 

.Mar.  19.  1913 — N  JERSEY  75  E 
Vicksburg  E  25xN  114.  .Max  H 
drovers  to  E  Johnson ..  .Mar.  19,  1913 

Mar.  18,  1913 — E  EIGHTEENTH  AVE 
235   N  California   25x120.  W   Faubel 

to    Louis    Metter Mar.    10,    1913 

Mar.    14,    1913 

.Mar.  20,  1913— LOT  79  Corona  Heights 
August  Klalin  to  whom  it  may 
concern     Mar.    20,    1913 

Mar.  20.  1913— SE  SHIPLEY  1T5  E 
ijth  E  25xSE  75.  John  and  Ellen 
Iteilly  to  whom  it  may  concern.. 
Mar.    20,    1915 

Jlar,.  20',  1913— SE  POWELL  AND 
Fella  Alley  E  113-6xS  64.  Charles 
W  Rebmann  to  Henry  T  Grieb.. 
Mar.    15,    1913 

.Mar.  20,  1913 — W  DOUGLAS  80-6  S 
Alvarado  S  50xW  100,  Lots  52  and 
53    Heyman    Tct.      Theresia    Stein- 

auer  to  wliom  it  may  concern 

Mar.    19,    1913 

Ma'r.     20,     1913— E     TWENTY-FIRST 
Ave   225  S  Irving  S   25xE   120.      Au- 
gust     Klahn    to      whom      it   may 
.oncern Mar.    20,    1913 

.Mar.  20,  1913— NW  CALIFORNIA  & 
Van  Ness  Ave  W  159-4xN  69-3.  F 
H  Me  sow  and  James  M  Morrison 
to  whom  it  may  concern. Mar.  20,  1913 


LIENS  FILED. 


San  Francisco. 


Mar.  17  .1913— SE  MARKET  150-1',4 
NE  7th  SE  165-lxNE  75.  Joseph 
Musto-Sons  Keenan  Co  vs  John 
Doe  Stern  and  Boston  and  S  F 
Amusement  Co.  Cpn,  $224.75;  Same 
vs     Same     $24.55 

.Mar.  17,  1913 — SE  MARKET  150-1% 
NE  7th  SE  165-lxNE  75.  S  F  Cor- 
nice Co  vs  Boston  &  S  F  Amuse- 
ment    Co $2357.65 

.Mar.  17  ,1913— S  NORIEGA  &  8TH 
Ave  S  125  W  120  N  25  E  87-6  N  100 
E  32-6.  H  G  Vaughan  vs  Wm  T 
.Mead,  Ariana  IMead,  Carrie  R 
.Vtead,  Daisy  A  Jackson  and  Susan 
B    Pharo     $306.25 

Mar.  15,  1913— N  BRANNAN  113-9  E 
Third  E  28-9xN  80.  Bennett  Bros 
v?     Delia     Monahan $97.77 

Mar.  12.  1913-FOLSOM  NO.  3912.  W 
Folsom  50  S  Jefferson.  The.  Greater 
City    Lmbr   Co    ve   J   I   Johnson .  $16.95 

Mai-.  19,  1913— MARKET  NO.  SS2.  J 
Behn  &  Co  vs  Gould  Sullivan  &  Co 
and    Jas    L    Flood $1055.70 

.Mar.  19.  1 9 1 3— SB  MARKET  150-1  Vs 
NE  7th  SE  165-lxNE  75.  A  G  Disi 
V--  Poston  &■  S  F  .\musement  Co.  I1 100 

,M;,r.  l.S.  1913— S  TURK  AND  NW 
.Market  SW  167-10  NW  39.0'.!  N  66.5 
10  150  ptn  Blk  200  of  50  vara  John 
.\  .Martin  vs  W  A  Dean  and  Harry 
I)    Prascli     ""•' 

.Mar.  18,  1913— S  CHESTNUT  112-6  E 
Jones  E  25x95.  H  and  S  Ginsber.g. 
S  Ginsberg  &.  Co  vs  .\ntonio  and 
Pasfluale    Larocca    $132. :.n 

\I,-,r    Jii      1913— SE    .MARKET    150-1 '„ 


NE  7th  SE  165-lxNW  150-H4. 
.Martin  Peterson  vs  itoston  &  S  F 
.Vmusenu'nt     Co .$484 

.Mar.  20,  1913— SW  PINE  &  LAGUNA 
W  87-6xS  25.  Timothy  F  Donahue 
v.s  George  Burlch  and  Paul  Karlb 
»21 

.Mar.  21.  1913— NW  TWENTY-FIFTH 
and  Ca^tro  N  89xW  SO.  EJw  Daly, 
$217:  R  W  LenvlUe,  $189;  John 
Ferrlter,  $160  vs  Chas  E  Relnhardt. 
Christiansen     &   Smith   and     Ayres 


Brc 


.Mar.  21,  1913— E  CO.MAIONWEALTH 
350  N  Euclid  N  40xE  120.  Eureka 
Sash,  Door  &  .Moulding  Mills  vs  L  L 
Btrger  and  Antonette  Porter.  .$234.08 

Mar.  21,  1913— N  BRYANT  113-9  E 
Third  E  2S-9xN  80.  Wright  Hard- 
ware  Co   vs   Delia    Monahan.  ..  .$21.70 

4MXCEI,I,ATI01V  OP  ni.DG  CONTRACT 


Mar.  17,  1913— E  TWENTY-NINTH 
Ave  225  N  Anza  (A)  N  25xE  120. 
Joseph   Batr  Levy  and  Fannie  Levy 

with    W    .\    Miller.    Cancelled 

Feb.     27,     1913 


OAKLAND  AND  ALAMEDA 
COUNTY. 


RESIUK.NCE  —  J  >t(iry  and  base, 
frame.  $3,500.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  C.  J.  Pfrang,  5487 
riaremont  Ave.,  Oakland.  The  dwell- 
ing has  been  designed  for  an  eight- 
room  house  with  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  redwood  with  hardwood  floors  In 
the  living  room,  dining  room  and  re- 
ception hall.  Furnace  Iieat  will  be  in- 
stalled. There  will  be  an  open  fire 
place  in  the  living  room  with  brick  or 
tile  mantel.  An  automatic  water  heat- 
er is  specified.  Bath  roo  n  will  have 
tile  wainscot  and  composition  lloor. 
The  ixterior  of  the  dwelling  will  be 
covered  with  cement  planter  on  metal 
lath.  Plans  are  complete  and  the  work 
will  be  done  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  $6,000.  Piedmont.  Alameda  Co.. 
Cal.  .Architects.  Cunningham  &  Poli- 
teo.  First  National  Bank  Bldg..  S.  F. 
Owner.  H.  S.  Politeo.  This  dwelling 
has  Veen  mentioned  here  before.  Plans 
.show  a  house  designed  to  contain  eight 
rooms,  bath?  and  sleeping  porches.  In- 
terior finif.h  will  hi  of  pine  and  hard- 
wood. There  will  be  a  central  heatinjf 
systeiti  and  open  fire  places.  Mantels 
will  be  of  tile  and  hrlck.  Tile  will  be 
used  in  the  bath  rooms  and  kitchen. 
.\n  automatic  water  heater  will  be  in- 
stalled. The  exterior  of  the  building 
will  be  covered  with  shlplap.  Plans 
are  complete  and  figures  are  again  be- 
ing  taken    for    the    work. 

RESIDBINCE  —  2  story  and  base, 
frame,  $3,000.  Oakland.  Cal.  Archi- 
tect?. Tliomas  &  Oliver.  Pantages  The- 
atre Bldg..  Oaklanil.  Owner.  Paul 
Sclmeer.  The  dwelling  will  contain  fix 
rooms  and  hath.  Int  rior  finish  will  be 
largely  of  pine.  Hardwood  lloors  will 
l,e  used  in  the  principal  rooms.  A  cen- 
tra! system  of  heating  will  be  installed. 
There  will  be  an  op>  n  fire  place  in  the 
living  room  with  a  brick  mantel.  Tile 
will  be  used  in  the  bath  roo  n  and 
kitchen.  The  exterior  of  the  house 
win  be  covered  with  cement  plaster  on 
metal  hitb.  Plans  are  cnmpl'te  and 
Ibe  wiiik  will  le  done  by  Day  Labor. 

A1'.AHT.\1ENT  HOUSE  ADDITIONS— 
3    story,    frame,    $10.0"".      Oakland,    i-'al. 
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.vrrMlects.  Mini  el  &  Hr>dse«.  Banker!-' 
Investment  Bltl«..  S.  K.  Owner.  M. 
navoust.  7fiS  Sth  St..  Oakland.  Tins 
work  will  inoliide  new  foundatliMis  and 
extrrlor  Hnisii.  pluniliing.  i  let-trii- 
\  i>  k  and  plastering.  Interior  tinl.sli 
will  Ic  i)f  pine  t -.rougixint.  There  will 
I  .•  a  icntral  heating  s.vstem  installed. 
.\  1  suit  s.  which  have  been  designed 
liM  1  e  two  and  tliree  room  t.vpe.  will 
I  ave  1  onnecting  baths  and  wall  beds. 
Tile  will  he  used  in  the  batli  rooms. 
The  t.\t<rior  ut  the  building-  will  be 
covered  with  shingles  and  shakes. 
Plans  are  lomplete  and  Hgures  are  be- 
ing taken 

I-IOSI-'IT.M. —  -  story  and  base,  frani.. 
c'ost  not  slated  Oakland.  Cal.  Arclii- 
tect.  John  Baur.  Clunie  BIdg.,  S.  F. 
Ov\ners.  Fabiola  Hospital.  -The  addi- 
tion lias  been  designed  for  a  hydro- 
tlierape-.itic  departmsnt  and  will  con- 
tain tiie  most  modern  .  quipment  in  this 
line.  Tile  will  be  used  extensively  in 
the  interior.  There  will  be  a  central 
heating  plant  and  elevator  service. 
Interior  finish  will  be  of  pine.  The 
exterior  of  the  building  will  be  covered 
with  fhiplap  and  rustic.  Plans  are 
vomplete    and    figures   are   being   taken. 

RE.SIDENCE  —  2  story  and  base, 
frame.  $J.400.  San  Francisco.  Archi- 
tect, none.  Owner.  F  Nelson,  30  Pre- 
sidio Terrace,  S.  F.  The  dwelling  has 
be<n  designed  for  a  six-room  house 
and  will  be  finished  in  pine  through- 
out. There  will  be  an  open  fire  place 
in  the  living  room  and  a  brick  man- 
tel. Oak  floors  will  be  used  in  the 
living  and  dining  rooms.  The  bath 
■«-iU  have  tile  wainscot  and  tile  will 
also  be  u^ed  in  the  kitihen.  Exterior 
of  the  dwelling  will  be  covered  with 
rustic  and  shingles.  Plans  are  com- 
plete .and  the  work  will  be  done  by 
Day  Labor. 

SCHOOL  GKOUP— 2  and  3  story  and 
base.  reinforced  concrete.  $650,000. 
Oakland.  Cal.  Architect  J.  .1.  Donovan, 
Security  Bank  Bids?.,  Oakland  Ow-ners. 
City  of  Oakland.  Plans  for  the  Man- 
ual Training  and  Commercial  Higli 
High  School  have  been  approved  .by 
the  Board  of  Education,  and  bids  for 
the  construction  will  he  opened  on 
.-Vpril  21st.  The  liulldings  will  he  the 
most  modern  of  any  commercial  and 
manual  training  school  on  the  coast. 
Construction  will  be  practically  fire- 
proof throughout.  Plans  and  specifi- 
cations can  be  secured  from  the  archi- 
tect after  March  24th.  A  general  con- 
tract, including  plu  nbing  and  electric 
■n'ork  will  be  let.  Plans  w-ere  prepared 
in  three  sections.  Section  A  will  he  the 
administration  part  ofl  the  building, 
and  will  include  a  library,  the  princi- 
pal's suite,  an  assembly  hall  with  a 
gallery  seating  l,-500.  •  teachers'  lunch 
rooms,  a  kitchen  and  a  band  room,  with 
practicing  rooms  Section  B  will  in- 
clude sixteen  class  rooms,  six  teachers' 
■  rooms  and  comrnercial  rooms,  and  in 
s'ction  C  will  he  included  the  lecture 
rooms  and  a  girls'  gymnasium  and 
shower  bathf,  a  housekeeping  suite, 
with  kitchen.  bedroom  living  room 
and  hath  roo.ii.  completely  furnished 
and  cared  for  by  the  girls.  Cooking, 
sewing  and  other  domestic  sciences 
will  be  taught  here.  In  the  basement 
of  the  third  section  will  he  located  the 
boys'  gymnasium. 

STORE  .\nPTTIONS — Brick  construc- 
tion. $10.00n.  Oakland.  Cal.  .\rchiteot, 
Chaj-les  Mau.  Macdonough  Bldg..  Oak- 
land. Owners.  Hansen  and  Kahler. 
Tliis  work  Will  consist  of  new  interior 


finish,  new  .-^Inr'-  fixtures,  plumbing 
.-ind  electric  work.  The  exterior  of  the 
I  uilillng  will  also  be  considerably  al- 
tered. IMans  art-  complete  and  figures 
are  l)eing  taken  for  the  work  by  the 
architect 

STOKES  AND  OFFICES— 7  story  and 
1  ase.  Class  B  Construction,  $200,000. 
Ijakland,  Cal.  Architects,  Milwain 
hros.  Delger  BIdg.,  Oakland.  Owners, 
Dalzlel  Estate.  This  building  was  tnen- 
tioned  in  these  columns  some  .nonths 
ago  when  the  architects  were  first  com- 
misiioned  to  prepare  plans.  The  struc- 
ture will  be  erected  on  loth  street,  be- 
tween San  Pablo  and  Clay  streets,  and 
will  be  one  of  the  most  modern  com- 
mercial structures  of  Oakland.  A  num- 
ber of  stores  will  occupy  the  first  floor 
and  upper  floors  will  be  arranged  for 
offices,  both  ensuite  and  single.  Me- 
chanical plans  include  steam  heat,  ele- 
vator service,  vacuum  cleaning  sys- 
tem and  mail  chutes.  Hardwood  and 
tile  will  be  used  for  interior  finish.  In- 
terior partitions  will  be  of  metal  lath 
and  plaster.  Metal  window  frames  and 
sash  are  specified.  The  exterior  of  the 
building  will  be  faced  with  pressed 
hrick  and  terra  cotta.  Plans  are  com- 
plete and  figures  are  being  taken.  Bids 
will  close  on  March   29th. 
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<  Correction    In    Owner's    Name). 

IS04)  NW  COR.  CAMPBELL  AND  J 
Eleventh,  Oakland.  All  work  eX'  I 
cept  painting  for  alterations  and  'i 
additions   to    dwelling.  ' 

(iwner F.    A.    and    M.    A.    Limer.v. 

Oakland. 

Architect  .  .  .None. 

Contractor.  .Hurlbut  &   Holland,   541  E- 
16th,    Oakland. 

Filed   Mar.  14,  '12.     Dated  Feb.  — . 

Ready    for    plasterin 25', 

Plastering    completed    26' 

Completed    and    accepted K', 

Usual    35    days 25' 

TOTAL    COST.    $133' 

Bond.       $695.         Surety,       Southwestern. 

Surety    Insurance    Co.      Limit,    60    daya.  ] 

Forfeit,   none.     Plans  and  specifications 

filed.  ' 
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(Correction) 

1700)  W  SIXTY-FOURTH  AVE  200  > 
Fairvie-w  Way  being  Lot  6  Blk  1 
Havenscourt,  Oakland.  All  work  fo 
dwelling. 

Owner J.    G.    Venzke.    3334    E-lOth 

Oakland. 

Architect  . .  .None. 

Contractor.  .Angus       J.       Bellefontalne 
67th  Ave  and  Flora,  Okd. 

Filed  Mar.   8,  '13.     Dated  Feb.   26.  'IS. 

Framed     J'" 

White   coat  plaster  on 80 

Completed     8" 

TOT.\L  COST.   $230 

Bond,    limit,    forfeit,    plans   and    specifi 

cations,    none. 


(522)  S    FIFTY-FIRST    50    E    Lawtoi 
Oakland.      One-Story    3-room   dwlg. 

Owner G.   Chappini,   Oakland. 

Architect  . .  .None. 

Day's    work.  COST.   $40 

(523)  NO.     1512    THIRTEENTH    AVE 
Oakland.      Alterations. 

owner A.  G.  McNeill,   1424   ;lth  A\ 

Oakland. 
Architect  .None. 
Day's    work.  COST.   W 


(S24)      SW    ELEVENTH    AND    BROAI 
way,    Oakland.      Roof    repairs. 

Owner United      Cigar    Store      C' 

Premises. 
A.-'itect  . .  .None. 

Contractor.  .H.    D.      Samuels    Co..      U 

Telegraph     Ave..    Oakland 

COST,    $4 


(,S25>  E  FAIRFAX  -WE  100  X  55 
Ave.,  Oakland.  One-story  J-roo 
dwelling. 

Owner Louise      M.       Koenig.      4 

Oakland    Ave.,    Oakland. 
.-Architect  . .  .None 

Contractor.  .Oakland    BIdg.    &    Inv.   C 
Bacon  Bldg..   Oakland. 

COST.   $16 


(S2S)      N    EVANS    AVE    200    N    Evere 
Oakland.      Two-story    7-room    dwl- 

dwner R.    D.    Beals,     132S    E-25 

Oakland, 
.\rchitect  . .  .None. 

Contractor.  .W.   H.     Oakes,   4341     Cla 
Ave.,   Oakland. 

COST.  $s: 


•(S29)  W  SEVENTY-FIFTH  AVE  - 
E-llth.  Oakland.  One-story  fl' 
room    dwelling. 

owner Claude   Scheelk.    1715   Te 

graph    Ave.,    Onkiiin.l, 

Archtlect  .  .  .None. 

Day's  Tvork.  CO.-^T    »' 
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\\-  CASTRO  55  N  Hih  W  SOxN 
Mkland.  Plumblntj-  for  three- 
and   basement  frame  apartment 

liner Mrs.     K.     Hall,     Rio     Vista 

Riinclio,   Riverside.   Cal.,   by 
A.    Peterson.    General    Con- 
tractor,   Berkeley, 
lilt,  c-l  ..  .Thomas     &     Oliver,      Pan- 

tages    Bldg.,    Oakland, 
tractor.  .Geo.    A.    Wara,    2822A    21st, 

San    Francisco. 
id  Mar.  17,  '13.     Dated  Mar.  17,  '13. 

inighlngr    in    completed J1075 

iBipleted   and   accepted 525 

ailding    completed    &    accepted     525 

lual   35   days 725 

TOTAL,  COST,  $2850 
d,  limit,  Torfeit,  none.  Plans  and 
liflcatlons,   none. 

)      NO.      809      JACKSON,      Oakland. 
Iterations. 

...Ellenor   M.    Dalton,   S43   Jack- 
son, Oakland. 
Ifitect  . .  .None. 
's    work.  CO.ST,    $500 


I)  SE  FIFTY-SIXTH  AND  SAN 
iblo  Ave.,  Oaklanfl.  Corrugated 
on  repair  shop 

ler Althau?er     &   Muncy,     1095 

56th,    OaklanO. 
tijtect  .None, 
's    work.  COST.    $450 

)  NO.  1024  WASHINGTON,  Oak- 
nd.     Alterations. 

Barnard   &    Haines,    Prem. 

iltect  . .  .None. 

tractor.. S.    Kulchar    ,S-    Co.,    518    4tli. 
Oakland.  COST,    $501 


)      SE    ELEVENTH    ,:     WA3HING- 
>,    Oakland.      Alteraf  jns. 

er Oakland  Jewtlry  Co.,  Prem 

litect  . .  .None. 

:ractor..S.    Kulchar    i?    Co.,    518    ^th. 
Oakland. 

I  COST,   $500 

)      E    WILLOW    oS    N    Chase,    Oak- 
,nd.     Alterations. 

Ifer O.   Nowack,    1753   8th,  Okd. 

Iifiitect  .  .  .None. 

I^'s   work.  COST.    $400 

Ijr)  W  FIFTY-FIRST  AVE  150  S 
■Icksburg,  Oakland.  Two-story  3- 
iom  building    (wood  and   coal    yard.) 

Iter yi.    B.    Neely,    113G    E-lStli. 

'  Oakland. 

Itei-t  ..  .None, 
ractor.  .Nf  wciuist    &    Iiickie. 

COST,    $600 


I  )      N   WILLOW   GO   S   12th,   Oakland. 
Iterations. 

iier B.   D.   Phillips. 

ifiitect  .  .  .None 

ij^raclor.  .G.    Deike,    1S02    15tli,    Okd. 

I  COST,    $450 


l|)      S  ELEVENTH  200   E  Pine,   Oak- 
nd.  Alterations. 

^ler B.    D.    Pliillips. 

iiitect  . .  .None. 

Jtractor..G.    Deike.     1802     l.">tli.    Okd. 

:  COST.    $400 


)      W  JACKSON  50  N  Sth,   Oakland, 
iiree-story    48-room    apartments. 

ier Elleanor      M.    Dallon,      S45 

Jackson.  Oakland. 
iltect  . .  .None. 
Itraclor.  .Carl    Siy. 

cii.ST.   .111 1;.. ion 


halir-.story     7-rooai    dwelling. 

0«"C'" Collins  Bros.,  825  57th.  Okd 

Architect  . .    None. 

Day's  work.  COST,   $3000 

isi'.i)      .s    AiaTHER    80    \V    View,    Oak- 
land.    One-story   5-room  dwelling. 
"""<■■'■ Wm.  F.  Neary,  1312  Broad- 
way,  Oakland. 
.Arcliitect  . .  .None. 
Day's   \vork.  COST.    $2500 


(S50)      N   OCEAN  VIEW   DRIVE   300   W 
Broadway.      Two-story    8-room   dwlg. 

Owner C.      J.    Pfrang,      5487      Clare- 

mont  Ave.,   Oakland. 
.\rchilect  .  .  .None. 
Day's    work.  COST.    $3000 


(851)  S  ELMWOOD  100  SE  Derby 
Ave,  Oakland.  One-story  5-rooin 
dwelling. 

Owner F.  Muzzi,  Oakland. 

Architect  . .  .None. 

Contractor.  .H.     Broadway,     2511     34th 
Ave.,    Oakland. 

COST,    $1800 

(852)  N  LAWRENCE  290  E  Baker 
Ave.,  Oakland.  One-story  5-room 
dwelling. 

Owner F.  H.  Davis,  Oakland. 

Architect  . .  .None 

Contractor.  .J.     Bernhardy,     6257     Law- 
rence,  Oakland. 

COST,  $1000 

(853)  S  MATHER  120  W  View,  Oak- 
land,     One-story   5-roof.i   dwelling. 

Owner Wm.  F.  Neary,   1512  Broad- 
way,   Oakland. 
.■\icliitect  . .  .None. 
na\'s   work.  COST,   $2500 

(8.-.4)  NO.  4298  TELEGRAPH  AVE., 
Oakland.  Frame  bakery  and  brick 
oven. 

iiwner Mrs.    K.    Weber,    4294    Tele- 

garph    Ave.,    Oakland. 
Arcliitect  . .  .None. 

Contractor.  .Joe   Gassia,    110    Alta,    S.    F. 
COST,    $1100 

(855)  N  E-FOURTEENTH  66  E  4th 
AVt..  Oakland.  Two-story  12-room 
natF. 

Owner Margaret   M.    Grant,   4  10   E- 

14 ih,   Oakland. 
Arch itect  . .  .None. 

Contractor.  .J.   C.   Bruce,  2201   42nd   Ave. 
Oakland.  COST,    $5000 


(S56)      S    WARNER    150    E    Birch    Ave., 
Oakland.      One-story   3-room   dwelling 

Owner Jno.    M.    Carlsen. 

.\rchitect  . .  .None. 
Contractor.  .E.    E.    Culver. 

COST,    $400 


(S57)  E  ANESON  180  N  E-14tl],  Oak- 
land. One  and  one-half-story  .Ive- 
room  dwflling. 

Owner Lewis      &      MtcheiU,       1520 

Broadvay,    Oakland. 
.\rcli itect  .  .  .None. 

Contractor.  .Jesperson      ,<i      Dippo,      878 
54th,    Oakland. 

COST.    $2.". 00 


)      W    WALKER    AVE 

irk    Ave.,    Oakland.      o 


II    E    Lak.-- 
and    one- 


(8.-,,'v)  N  QUIGLEY  75  E  Charles,  Oak- 
land. One  and  one-halt-story  five- 
room  dwelling. 

Owner Mr.'^.    Addie   Seal,  S.   F. 

.\rcliitect  . .  .None. 

I 'nntiarlnr.  .(1    H.    Lewis,   3756    Franklin 
Ave.  Oakland. 

COST,  $1500 


23 

(8.-|ft)  SK  E-SIXTEENTH  AND  TJIIRD 
Ave.,  Oakland.  Two-Ptory  20-room 
apartments. 

Owner Jno.    J.   Fosen. 

Architect  . .  .None. 

Contractor.. Edward   Olstn,    29    Westall 
Ave..   Oakland. 

COST.   $10,000 


(860)  W  ANSEON  180  N  E-Kth.  Oak- 
land. One  and  one-half-story  nve- 
room   dwelling. 

O'^'ner Lewis     &      Mitchell.       1S20 

Broadway,  Oakland. 
.\rch Itect  . .  .None. 

Contractor.  .Jesperson     &     Dippo,      878 
54th.  Oakland. 

COST.    $2500 


tS61)  SW  TWENTY-NINTH  AND 
Grove,  Oakland.  Two-story  nats  and 
store. 

Owner Al   Wood.   2840  Grove,  Okd. 

Architect  ..  .M.   L.  Newsom,   8)2   Broad- 
way,  Oakland. 
Contractor.  .S.    W.    GItchell    ,    670      29tli. 
Oakland.  COST.  $4500 


(865)  N  WBNTWORTH  AVE  120  W 
Fairfax  Ave.,  Oakland.  One-story  5- 
room   dwelling. 

Owner J.    p.    Kujawa,    954    Fruit- 
vale  Ave.,  Oakland. 

Architect  . .  .None. 

Contractor.  .H.    A.    Pleltner,    954    Fruit- 
vale    Ave.,     Oakland. 

COST,    $2000 

(866)  W  FORTY-EIGHTH  AVE  200  N 
.Melrose    Ave.,    Oakland.      Addition. 

Owner O.    C.    Hedeen.      2153      48th 

Ave.,    Oakland. 
Architect  .  .  .None. 
Day's  work.  COST.   $1000 


ISIJ7)  W  ALICE  870  N  12th  N  94HxW 
150.  Oakland.  Plumbing,  gas  fitting 
and  steam  heating  for  six-story  and 
basement  brick  apartments. 

Owner J.  W  Owen  and  C.  J.  Blake, 

Oakland. 

Architect  ...W.  W.  Dixon.  1844  5th  Ave 
Oakland. 

Contractor.  .J.  L  Blake,  Oakland. 

Filed    Mar.   18.   '13.      Dated   Mar.   18.  '13. 
Plumbing   roughed   to   2nd   floor. $1500 
Rough     plumbing    completed....    1500 
Rough   plumbing  passed  &  water, 
Kas   and    steam   lines  co  npleted     3000 

Completed   and   accepted 3000 

I'siial    35    daNs 3000 

TOTAL   COST.    $12,000 

loud.    $6000.      Surety.    U    S.    Fidelity    & 

Guaranty      Co.      I.imit.      forfeit,      none. 

Plans    ard    specifications    I'led. 


(868)  S  NAVY  AVE  203  E  Broadway  E 
40xS  104.  Oakland.  All  work  tor  one 
stor.v    six-room   dwelling. 

Owner Cl.iyton    .M.    and    Hurdle    M. 

Fite'.    626    .i.tth,    Oakland. 

Architect  ...G    G.   R  ed.  6S1   62nd.  Okd. 

Contractor.  .Adolph   Morgensen,  560  63d 
Oakland. 

Filed   .Mar.    18.  '13.     Dated   Mar.  H,  "13. 

Frame    up    %'>-- 

J  St    coat   plai^ter   on 622 

Completed      '•22 

l-siial    ?,:.    days 623 

TOTAL  COST.  $2489 

liDiid.    none.      Limit.    60    days.      Forfeit. 

plans  and   specifloa tion.^s.   niine. 


(869)      Nil.        1020       TWENTY-IOIGHTH. 

(lakl.ind.     All  work  for  alterations  of 

dw.  lliiig   lilt"   .1  part  men  ts. 

(nviier .\ugust    .\iidi<rsen.    Prem. 

ArchHect  ..  .None. 


24 

Coiilriictni-.  .Hiiiry      C.      KniRlit.       17:'". 
Broadway.   Oiiklaiul, 

Flltil   .Mill-.   1!^.  'IS.      Datc.l  Keb.  24.  '1.1. 

Itiiof     nil Onr-tl,  iid 

\ya|Ls    ill    |):aic.    Interior    pliisterliif,' 
cmiip'otil       and     1st     coit       pn     ex- 

I,.:  ,,,,■     •. Oiie-tliird 

l- iin|Ueli-iI    luul    accepted Balance 

'J'otaij  cost.  $lS.'iO 

llwiier  i?  lo  pay  all  lalls  upon  written 
riiii'o   from   tie   contractor. 

Contractor  to  receive  10%  ,n  lien  liist 
$I-HIO  has  been  paid,  and  5%  when  bal- 
aiu  e  has  been  paid. 

..Olid,    limit,    forfeit,    none.      Plans    nniy 
llkd. 


BUILDING  AND  INDUSTRIAL  NEWS 


S7I)     .Nio   i-(ii:TV-KiKTir   .\\n  m.\i;- 

Uct.   Daliland.   Unc-story    G-rooia    dwlg 

iwner G.   B.   Arinanino. 

Architect  . .  .None 

"onlractor.  ..\.    W.    AlniTiiist,    4G4    ■i:ird. 
(1,-iUl.ind. 

COST,   Jl.'irMI 


I.VTL'I      .\\V  NAVY  AND  GREV.  Oaliland 

One-.«tor,\    C.-room  dwelling. 
Owner Wm.      H.      Kerrigan.      nMi", 

Shafter  Ave.,   Oakland 
Architect  ..  .Nfwson        &      DiNon.        S12 

Broadway.    Oakland. 
Day's  work.  COST.   J2500 


(S73)  E  JAMES  AVE  ISO  N  Clifton. 
Oakland.      One-story    6-room    dwlg. 

Owner T.    E.    Murphy,    1S23    Grove. 

Oakland. 
.Srchitect  .  .  .None. 
Day'.s  work.  COST.   $2200 

IS73I  W  CHURCH  AVE  S3  N  Flora, 
Oakland.     One-story  4-room  dwlg. 

Owner Thos,  Rudd,  1215   G9th  Ave., 

Oakland. 
.Architect  . .  .None, 
i.ay's  work.  COST,  $1,300 

(S7G)  W  CLAREMONT  AVE  450  N 
Colby,  Oakland.  Two-Ftory  si.x-room 
dwelling. 

Owner Paul    Sclinoor,    5!t05    Clare- 

iiiont,    Oakland. 
.Architect  ..  .Thomas       &    Oliver,       Pan- 

tages    Bldg.,    Oakland. 
Djy's    work.'  COST,    $3000 


Owner .M.    Nulty,    I'reaiises. 

.\rchitect  . .  .None. 

Contractor.  .Hurlbut   &   Holland,   541   E- 
ICth,     Oakland. 

COST.    $500 


(S77)      BOULEVARD  WAY  S3  W  Grand 
Piedmont.      Two-story    dwelling. 

Owner E.   Oppenlielm,  Oakland. 

.Architect  .  .  .None. 

I'ontractor.  .Inter-Cities     Ho  ue     BIdrs., 
25.;     Bacon    Elk..    Oakland. 
COST,    $4500 


(S.Sl)      S  KlI-BERT  225  N  22d,   Oakland. 
Two-story   stable. 

Owner Union    Ice      Co.,    334      Pine, 

San   Francisco. 
.\rcliittot  .  .  .None. 

Contractor.  .J,     W     Williams,     San     Le- 
andro,    Cal. 

COST,   $4300 


IS,S2)      NO.    1201   TWENTY-NINTH  AVE 
Oakland.      Alterations. 

Owner .lohn    McLean,    Premises. 

.\rchitect  .  .  .None. 

Day's  work.  COST,  $550 


(SS3)      SE  HOPKINS  AND  SHEFFIELD 

Oakland.     One-story  5-room  dwlg. 
Owner Western         Union         Home 

Bldrs.,   Inc.,    1617   Telegraph 

Ave..    Oakland. 
Architect  .  .  .None. 
Day's    work.  COST.    $1600 


(SS4)  SE  THIRTY-EIGHTH  AVE  325 
SE  Santa  Rita,  Oakland.  One  and  one 
half-story    G-room   dwelling. 

Owner Sadie  Wilcox,  S.   F. 

Architect John    F.    Haner,    3579    19th. 

San   Francisco. 

Contractor.  .T.    L.    Webster,    1975    Bush, 

San    Francisco. 

COST,    $2070 


(SS5>  COR.  TWENTY-SIXTH  AND 
Chestnut,  Oakland.     Office  alterations 

Owner Oakland  Brewing  &  Malt- 
ing  Co.,   Premises 

•Architect  . .  .None. 

Contractor.  .S.  Kulchar  &  Co..  318  4th. 
Oakland.  COST.    $500 


(SSG)      NW    M.ANJLA    AND    51ST,    Oak- 
land.     One-story    5-room    dwelling. 
Owner C.   B.   Coit,   1522   Broadway, 

Oakland. 
-Architect  ..  .Al.       J.       Mazurette,        1522 

Broadway,    Oakland. 
Contractor.  .Roger  Coit.   1522  Broadway 

Oakland.  COST,     $2500 


(,SS7)      S   LYON  AVE    ISO    E   Liese  Ave., 
Oakland.       One-story     5-room    dwlg. 

Owner May    Warner,    1350    E-27th, 

Oakland. 
Architect  . .  .None. 

Contractor.  .W.  M.  Warner    1330  E-27th 
Oakland.  COST,     $1500 


(S78)  E  ELSTON  225  S  Hanipel,  Oak- 
land.     One-story    5-rooni    dwelling. 

Owner Price     Bros.,     49S     Alcalraz 

Ave..    Oakland. 
.\ichitect  .  .  -None. 
Hay's    work.  '  COST.    $2500 

lS7y)  SE  THIRD  AVE  AND  SW  E- 
16th  SE  along  E-16th  100  SW  50  NW 
too  NE  50.  Oakland.  All  work  for 
two -story  20-i'oom  frame  ajiartment 
building. 

Owner lohn    J.    Fosen,    Oakland, 

Architect  .    .None. 

Contractor.  .EdwardOlsen.    29    Westall 
Ave.,    Oakland. 

I'Mled   Mar.    19,  "13    'ga-ted  Mar.    17,   '13. 

Rough  frame  up $2500 

Roof  on  and   1st  coat  plaster  on   2500 

Completed   and   accepted 2300 

U'ual    33    days 2500 

TOTAL  COST,    $10,000 

Ihiiid.    none.      Limit,    100    days.      Forlcit, 

none.      Plans   and    specifications    filed. 

(S80)  ^'0.  9S30  "B,"  Oakland.  Altera- 
tions.' 


IS95)      NE    GRAND    &   STKATEN    AVK. 
OaJclandi  Tliree-story         38-room 

i^imrtnients. 

owner '"oit     Invstment    Co..    1522 

Broadway,    Oakland. 
Architect  ..  ..A.       J.        Mazurette,        1522 

Broadway,   Oakland, 
('ontractor.  .Sommarstrom     Bros.,     1302 
Alice,    Oakland. 

COST,    $20,000 


(SII6)      AV     SIXTY-FIFTH     AVE     200 
Arthur,    Oakland.      One-story    5-rooini 
dwelling. 

Owner C.    Barkoff,    6509    Raymond,- 

Oakland. 

.\rihitcct  .  .  .None. 

Day's   work.  COST,  $2000^ 


iSOfl)  PTN.  PLOT  "J"  Map  Rancho  Las 
Pofetas,  Containing  24%  aofesi  . 
Murray  Tp.  All  work  for  twenty  I 
nine  frame  and  galvanized  iron 
huildings. 

own.r Coast    Mfg.    &    Supply   Co.,  | 

1024   6Gth   Ave.,  Oakland.       | 

.Architect  .  .  .None.  ! 

Contractor.  .C.  A.  Bruce.  Pleasanton.  ' 
Andrew  Cliesney,  John  Chesney  and  i 
Patrick   and    Mrs    P   Doyle $6!| 

Mar.    20,    1913 — SW    POLHEMUS    AVE    | 
and    Selby    Lane    465     ft.    on    Selby 
Lane     and     660     on     Polhemus    Ave, 
Fair  Oakes.     Fess  System  vs  Louis 
Stone   and   General   Eng  Co $37 

Filed  Mar.  21,  '13.     Dated  Mar.  21,  '13. 

1st  of  each  montli 75'' 

Usual  35  days 25?! 

TOTAL   COST,    $18,S1I 

Bond,    $9406.      Surety,   U.    S.    Fidelity  t\ 

Guaranty  Co.     Limit,  90  days  from  Mai!| 

24.      Forfeit,    $20.      Plans    and    speciHca.) 

tions  filed.  i 


(S90)  LOT  104  Map  Cherryland,  Eden 
Tp.  -All  work  for  one-?itory  frame 
dwelling 

Owner Rnliert   I.    Peck.   Oakland. 

-Arcliitect  . .  .None. 

Contractor.  .Joseph  H.  Gr'SSett,  I!ay  ■ 
ward. 

Filed    Mar.    20,   '13.      Dated    Mar.    15.   '13, 

Frame    iiyi    $673   75 

Plastering    completed    673   75 

Aicepled      673   To 

Usual    ?:.\    da.\s G73   75 

TOTAL    COST.     $2695   00 

Pond.    $1350.      Sureties,    M.    C.    Peterson 

.Ir.    and    U    B.    Daingerfleld.      Limit,    SO 

clays.      Forfeit,    $2.50.      Plans  and    speci- 

lii-ations    (lied. 

(Sni)      !■:    GH-LEilT    130    N    Johns.    Oak- 
laii'i      One  ?i  n  1  one-half-story  5-room 
dwell  ill'.:. 
Owner.         ..i-     .*.    Wright.    4314    Gilbert. 

Oakland. 
Arc:iite.-t   ...W.    H.   Judsoii,    Albany    Blk. 

Oakland. 
Day'ti    v.ork.  COST.   $2070 


(900)  LOT  25  GRAND  AVE  TERRACI 
Oakland.  All  work  for  one-stor 
and   basement   frame  dwelling. 

Owner L.  J.  Kennedy,   1333   Popla 

Oakland. 

.Architect  ...None. 

Contractor.  .H.   M.   Swalley,    5214    Dove 
Oakland. 

Filed  .Mar  21,  'IS.     Dated  Mar.  2u,  '13. 

Rroot    boards    on $ii: 

1st   coat   plaster   on 8: 

AVood    work    completed 8 

Usual    35    days S 

TOTAL    COST.    $33 

Pond.     $1790.       Surety,    Lily     C.    Baui 

gartner   and    Louis    Monnet.      Limit, 

days  from  Mar.  24.  Forfeit,  none.   Pla 

and    specifications    filed. 


(902)  W  ROSEDALE  AVE  440  N  Ca 
rington,  Oakland.  One-story  5-ro( 
dwelling. 

Owner A.   J.   Robertson.   4080  Bo 

levard  Ave..   Oakland 
Architect  . .  .None. 
Day's  work.  COST,  $i: 

(903)  NO.  23S  FIFTY-NINTH.  Oi 
land.     Alterations. 

Owner AV.  A,   H.  Connor.   Pre:tlU 

.Architect  . .  .None. 

I'ontractor.  .Schncbly,       Hostrawser 

Pedgrltt,      1943     Broadw 

Oakland. 

COST,   $' 

Cifil)  N  GRAND  AA'E  100  V.  Perk 
Oakland.      Alterations. 

Owner M.    Goldwatcr,    Pn  nnsi 

.\rcliitect  .  .  .None  j 

Contractor.  .Jno.    I..aughland.    515   B«|| 

vue,  Oakland  H 

COST,   l| 
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I      NE   ANSEON   AVE   AND    E-imi 
kland.      One-story    office    liulIdlnR. 

■  I Lewis   &   Mitchell    and   Mc- 

Henry       &       ICalser.       1520 
Broadway,    Oakland. 

t  . .  .None. 

I  M  tor.. A.       J.       Mazurette,       1522 
Broadway,  Oakland. 

COST,   $000 


)«)      NO.    1C45    TWENTY-FIRST   AVE 

Oakland.     Alter  and  repair. 

?ner H.   L.  Walker.   1030   E-16th, 

Oakland, 
chltect  . .  .None, 
ntractor.  .Jones    Bros.,    5S29    Lawtoii 

Ave.,   Oakland. 

COST,  $t;oo 


07)      NO.    1040   EIGHTY-NINTH  AVE., 
Two-room   addition. 

Tner Chas.  E.  Sepponen,  Preni. 

'chltect  . .  .None. 

ly's  work.  COST,   $400 


08)  E  GILBERT  150  N  Johns  being 
S  ptn  Lots  4  and  5  Blk  "F"  Highland 
Terrace,  Oakland.  All  work  for  one 
and  one-half-story   5-roora  dwelling. 

vner S.   S.    Wright,   4314   Gilbert, 

Oakland, 
chltect  . .  .W.  H,  Judson. 
mtractor.  .W.  H.  Judson.  Albany  Blk., 

Oakland, 
fled  Mar.  22,  '13.     Dated  Mar.  15,  '13. 

Rough  frame  up $515 

Plumbing  roughed  in  and  plaster 

rough    coat    completed 515 

Completed   and   accepted 515 

U.sual   35   days 524 

TOTAL  COST,  $2069 
jml.  none.  Limit,  75  days.  Forfeit, 
0.     Plans  and  specifications  filed. 


09  1      NE    TENTH    &    OLAY,    Oakland. 
Seven-story   brick   and   steel  hotel. 

wner Durst  Bros.,  San  Francisco. 

rchitect  . .  .Clay      N.    Burrell,      Albany 

Block,  Oakland. 
jntractor..F  A.  Muller,  6C3  61st,  Okd. 
COST,   $55,000 


HO)  E  ACACIA  AVE  300  S  Ooean 
View  Drive  Oakland.  Two-story  9- 
room  dwelling. 

wn«r R.      O.   Wilson,      270     Lake 

Shore   Blvd.,   Oakland. 
rcJiitect  . .  .None. 

ontractor.  .L.    H.    Williams,    Cor.    Glen 
Ave  and   Eunice,   Oakland. 
COST,   $5000 


ABANDONMENT      OF     HOJrESTEAD. 


lar.   17,   1913— SE  SECOND  AV  257.93 

NB  Keith  Avie.NB  40  SE   110  SW'40 

<  NW    110,    Okd.      Thomas      E      and 

I  OUvla    F    Moat 


Building  Contracts  Awarded. 
Berkeley. 


,S30 
831 
S32 
S33 
S34 
836 
S36 

say 


)11)  B  KINGSTON  AVE  162  S  Green- 
bank,  Piedmont.  One  and  one-half- 
story  frame  residence. 

wner Niel    Thom    Jr.,    Care    Bay 

Cities  Water  Co.,  S.  F. 
.rchitect  . .  .None. 

"ontractor.  .United  Home  Builders,  17«2 
Broadway,   Oakland. 

COST,    $2600 


Joliansen     Joliansen 

Rlty   Syndicate    Owner 

Rlty   Syndicate    Owner 

Same     Same 

Same     Same 

Same)     Came 

Same     Same 

Lascll      Anderson 

Bone     Weltzel 

Messerschmldt.      ...Tesslen 

Werner     Werner 

Walsworth     Owner 

King     King 

Keith    Keith 

Carlson     Carlson 

Lazarenk     Lazarenk 

Babcock      Eng-ler 

'■     "  Bevtl 

Pfaft 


2iU0 
1800 
1800 
1800 
180j 
ISOO 
1800 
isnii 

20011 
800 
1300 
500 
1400 
2000 
1500 
41J0 
5450 
2000 
l'0(r{i 


(S26)     N   JAYNES    244    W    McGee   Ave., 
Berkeley.      Two-story    6-room    dwlg. 

Ownl^r G.     Johansen,     1811     floao. 

Berkeley. 

-Vrtliitect  .  .  .None. 

Day's    work.  COST,    $2500 


is:\:\)     .SIC      WOOLSEV      A.ND      ICI.l.I.S, 
li.rkelcy.     Alterations. 

"""'•r C.    J.    MesEerxclimldt,    3129 

KIllH,  Berkeley. 
Architect  . .  .None. 
('onlra<-t.or.  .II.   Ti  sslen. 

COST,    $800 


Jones 
Ha  ins 


(S27)      S    VIRGINIA    220    E    Short,    Ber- 
keley.     One-ftory    5-room    dwelling. 

Owner Realty        Syndicate,        1444 

Broadway,    Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,   $1800 


(S30)      S    VIRGINIA    186    B    Short,    Ber- 
kele.\-.      One-story    5-room    dwelling. 

Owner Realty        Syndicate,        1444 

Broadway,   Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $1800 


(831)      S    VIRGINIA    50    E    Short,    Ber- 
keley.     One-story    5-roora    dwelling. 

Owner Realty        Syndicate,        1444 

Broadway,    Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $1800 


832)      S    VIRGINIA    84    E    Short,    Ber- 
keley.     One-story    5-room    dwelling. 

Owner Realty        Syndicate,        1444 

Broadway,   Oakland. 
Architect  . .  .None. 
Day's  work.  COST,  $1800 


(833)      S    VIRGINIA    152    E    Short,    Ber- 
keley.     One-story    5-room    dwelling. 

Owner Realty        Syndicate,        1444 

Broadway,   Oakland. 
Architect  . .  .None. 
Day's   work.  COST,  $1800 


lS34)     S   VIRGINIA   118    E   Short.    Ber- 
keley.     One-story    5-room    dwelling. 

Owner Realty        Syndicate.         1444 

Broadway,   Oakland 
Architect  . .  .None. 
Day's    work.  COST,    $:800 


912)  E  KINGSTON  AVE  121  S  Green- 
bank,  Piedmont.  One  and  one-half- 
story  frame  residence. 

>wner Niel    Thom    Jr.,    Care    Bay 

Cities  Water  Co.,  S.  F. 
architect  .  .  .None. 

,'ontractor.  .United  Home  Builders,  1762 
Broadway,   Oakland. 

COST,    $2600 


(862)      W  DOIIR   145  S   Ward.   Berkeley 
One-story    5-room    dwelling. 

Owner Chas.  A.  Werner.  241C  lOtli. 

Berkeley 
Archlttct  . .  .None. 
Day's  work.  COST,  $1500 


(835)  W  COLLEGE  AVE  200  N  Rus- 
sell, Berkeley.  One-story  4-room 
dwelling. 

Owner F.    L.    Lasell,    2816    College 

Ave.,   Berkeley. 
Arch tiect  ..  .Geo.     Anderson,     5456    Col- 
lege Ave.,  Berkeley. 
Contractor.  .T.    Anderson    &    Son,    5456 
College    Ave.,    Berkeley. 

COST,   $1600 


(863)  NW  GRAND  AND  DELAWARE, 
Berkeley.  One  and  one-half-story  5- 
room  dwelling,  (second  hand  ma- 
terial). 

Owner S.       L.       Walworth;       1S37 

Hearst  Ave..  Berkeley. 

-Ari-hitect  .  .  .None. 

Days'    work.  COST,    $300 


(864)      S    BLACKSTONE    155    \V    Baker, 
Berkeley.      One-story    5-room    dwlg. 

Owner E.    King,    1412    Blackstone. 

Berkeley. 
Architect  . .  .None. 
Day's  work.  Cost.  $1400 


(836)     E  GRANT  160  S  Vine,  Berkeley. 
One-story   5-room  dwelling. 

Owner Mrs.     Florence    Bone,     1422 

Eonita    Ave.,    Berkeley. 
Architect  ...  .No.nf.  , 

(Jontractor. .  John    Weitzel,    1519    Grant, 

Berkeley. 
■.  I  COST,    $2000 


(870)      S      PRINCE    375      E      Caliofrnla. 

Berkeley.       One    and     one-half-story 

dwelling. 

Owner Chas.  B  Keith,  1C18  Prince. 

Berkeley. 
Architect  .  .  .None. 
Day's    work.  COST.   $2000 


(874)  N  PARKER  240  W  McGee,  Ber- 
keley. One  and  one-half -story  6- 
rooni  dwelling. 

Owner H.      Carlson,      170S      Blake, 

Berkeley. 

.Arcliitc-ct  .  .    None. 

Day's    work.  COST,    $1500 

(S8S)  W  TENTH  11.13  N  Dwight  Way 
Berkeley.      One-story    5-room    dwlg. 

Owner P.   Lazarenk,  Premises. 

Architect  . .  .None. 

Day's    work.  COST.    $400 


(SS9)  LOT  32  BLK  2,  Berkeley  Square 
Berkeley.  All  work  tor  two-story 
frame  dwelling. 

Owner David  T.  Babcock.  Bkly. 

.Architect  . .  .None. 

Contractor.  .Louis     Enpler,     2728     Ben- 
venue,    Berkeley. 

FiUd  .Mar  20,  '13.     Dated  Mar.  19,  '13. 

Frame    up    $1362   50 

Complete    inside    plastering. .    2000  00 

Accepted •  •  •  •      725  00 

Usual    35   days 1362   50 

TOa'AL  COST.   $5450   00 

Bond.    none.      Li:nit.    140   days.      Forfeit. 

none.      Plans   and    specincations    filed. 


(897)   E  HOLLY  105  S  Buena  Ave.,  Ber- 
keley.    One-story  5-room  dwlg. 

Owner Mary  E.  Jones,  2425  Prince 

Berkeley. 
Architect  .  .  .None. 

Contractor.  .Bevel      &       Jones,       2142V4 
Shattuck    Ae.,    Berkele. 

COST,    $2000 


(898)     SE   McGEE   &     LINCOLN,     Ber- 
keley.    One-story  5-room  dewUlng. 

Owner Geo.  Halns. 

Arcihtect  . .  .None. 

Contractor.. Fred    B.    PafT,    1625    Grant, 
.Berkeley.  COST,    $2000 
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Building  Contracts  Awarded 


Alameda. 

S91      Hlllcn     UiUcii  IIUUO 

S91'     Strang     .Strang  200" 

S93     Ktter     Dufour  3500 

901     Surf    Beach     Owner  1000 


(891)      NO.    1529    SANTA    CLARA    AVE.. 
Alameda.     One-story   dwelling 

Owner R.   C.   HiUen,  Fernside   and 

Liberty    Ave..    Alameda. 
Architect  . .  ..\one. 
Day's  work.  COST.  $2000 


(892)      NO.     1335     BURBANK,    Alameda. 
One-story  dwelling. 

Owner V.     N.     Strang,     201^5     13th 

Ave  ,    &a"Kl.ind. 
ArCi.itect  . .  .Nore. 
Day's  work.  COST.  $2000 


(S93)      NO.    1258   PARK  AVE.,   Alameda. 
Two-story    dwelling. 

Owner D.     M.     Etter,     843     I>aurel, 

Alameda. 
.\rchitect  . .  .Wm.     Dufour,     2322     Santa 

Clara  Ave.,  Alameda, 
nay's  work.  COST,  $3500 


(901)      CENTRAL    AJ^D    SIXTH,     Ala- 
meda.    Additions  and  repairs. 

Owner Surf  Beach    Park   Co..   Surf 

Beach   Park.   Alameda. 
.Architect  .  .  .None. 
Day's  work.  COST,  $1000 


Compleiion  Noi.ces. 


Alameda. 

Mar.  14,  1913 — XW  DADE  PLACE  & 
Minna  Ave  being  Lot  13  Map  Allen- 
dale Park.  Okd.  Gertrude  Schuyler 
to  whom  it  may  concern. Mar.  2,  1913 

Mar.  13,  1913 — W  HAWTHORNE 
Terrace    249    N    Vine    50x — ,    Bkly. 

W- S    Perry   to   Louis   Engler 

Mar.     13,     1913 

Mar.  14  ,1913 — NE  37.64  LOT  4  and 
SW  19.86  Lot  5  Blk  "A"  map  Flint 
Tract,  Okd.  Elizabeth  G  Rowe  to 
Leard    &    Gates Mar.    1,   1913 

Mar.  17,  1913 — LOT  36  Map  Ranges 
Lots    3    and    4    Hardy    Tract.    Bkly. 

Clara  T  Elliott  to  G  F  Estey 

March    15,    1913 

Alar.  17,  19'l3— W  TELEGRAPH  AVE 
100  S  16th  S  130  NW  103.95  SW 
102.44  N  130  NE  90  NW  5.72  NE 
112.89  SE  74  SW  100  SE  100,  Okd. 
Kahn  Realty  Co  to  Monarch  Iron 
Works JIar.     7.     "913 

Mar.  19  ,1913— S  CEDAR  S3  ft.  W  Mc- 
Gee  Ave  W  41«.xS  100,  Bkly.  TilUe 
R  Spear  to  Bevel  &  Jones.. Mar.  5,  '13 

Mar.  21.  1913— S  FORTY-SEVENTH 
348  E  Grove  E  36xS  100,  Okd.  W  J 
and  Katherine  Hearn  to  L  S  Lewis 
Mar.     21,     1913 

Mar.  21,  1913 — N  AILEEN  33  W  Dover 
W  33xN  99  2-3,  Okd.  James  H 
Young  to  whom  it  may  concern.... 
Mar.     21,     1913 

Mar.  21,  1913 — S  S-THIRTY-FIRST 
99  ft.  11  In  E  14th  Ave  SW  68  to 
pt  of  beg  SW  32  W  118%  NE  32?^ 
SE  109  1-3.  Okd.  C  E  Charleston 
to  whom  it  may  concern.  .Mar.  21.  '13 

Mar.  20.  1913 — NW  COR.  5  ACRE  TCT 
bought  by  Joseph  Bassett  from  J  G 
and  W  A  Bray  SW  513%  NW  292 
7-12  NE  459  5-12  SE  287  2-3,  Okd. 
Little  Sisters  of  the  Poor  of  Oak- 
li.i:d  to  RulfoEon  Mptal  ,  Window 
Works Mar.    18,     1913 

Mar.  20.  1913 — ^LINW(X)D  AVE  NO. 
SS38,  Oakland.  Frank  C  Howe  to 
Wallace  &  Berry Mar.  20,  1913 


riENS  FILED 


Alameda. 

Mar.  6,  1913— W  DEAKl.N'  250  N  Ash- 
by    Ave   N    50xW    135,    Bkly.      Anna 

B   MacDonald    (wf   Simon   O) $4000 

Mar.  6.  1913— E  WILLOW  87  S  Rail- 
road Ave  S  28  E  125  S  45  E  25  N 
100  V:  35  S  27  W  '15,  Ala.  Anna 
Vingerhoets     $2500 

.Mar.  7,  1913 — LOTS  SO  AND  81  BLIv 
"C"  Map  Fruitvale  Villa  Tract, 
Okd.      Anna   Miller    (widow) ...  .$3000 

Mar.  8,  1913— NW  PIEDMONT  AVE 
200  NE  41st  NE  100  NW  125  SW  100 
SE  125,  Okd.  Hogan  Lumber  Co 
vs  Anm  A  Miller  and  C  M  Miller 
$331.55 

Mar.  10,  1913— N  SIXTY-SIXTH  454.40 
E  Shattuck  Ave  E  35xN  102,  Okd. 
Meriam   Brackett    (wf   Nelson) .  .$2500 

Mar.  11,  1913 — E  BAY  1009  S  San  An- 
tonio Ave  S  46xE  150,  Ala.  H  M 
Johnson     $5000 

.Mar.  14,  1913 — W  BRAY  AVE  607.45  N 
E-14th  W  130  from  pt  beg  W  145 
N  32  E  145  S  32,  Okd.  E  K  Wood 
Lumber  Co  vs  J  L  Nunes  and  Alex 
McDonald     $431.38 

Mar.  17,  1913 — NE  FRANKLIN  AND 
13th  40%  on  Franklin  and  75  on 
13th,  Okd.  F  B  Jones  vs  Stale 
Savings    Bank     $98.25 

M.ar.  19,  1913 — LOT  38  BLK  2  Map 
North  Cragmont,  Bkly.  Pacific  Mfg 
Co    vs    F   M   Rogers $165 

JIar.  20,  1913 — LOT -31  BLK  3  Ber- 
keley Square  E  Mendocino  Ave,  bet 
Los  Angeles  and  Arlington  Ave., 
Bkly.  F  R  Peake  vs  C  D  and  Edith 
S    Mayer $225.73 

Mar.  20,  1913— NW  TENTH  AND 
Campbell  facing  Campbell,  Okd. 
Gustav  Thaler  vs  Mr  and  Mrs  J 
Barlin      $SO.GO 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 


BUNGALOW  —  1  story  and  base, 
frame,  $2,000.  San  Jose,  Santa  Clara 
Co,  Cal.  Architect,  none.  Owner,  R.  E. 
Carter,  16th  and  Washington  Sts.,  San 
Jose.  The  dwelling  will  contain  six 
rooms  and  bath.  Interior  will  be  fin- 
ished in  pine  throughout.  Some  oak 
doors  will  be  used.  There  will  be  a 
large  open  fire  place  with  brick  or 
ti'.t-  mantel  in  the  living  room.  Tile 
will  be  used  in  the  bath  and  kitchen. 
Erterlor  of  the  bungalow  will  be  cov- 
ered with  rustic.  Work  will  be  done 
l.y  Day  Labor.  Mr.  C.  Rasmussen.  also 
of  San  Jose,  is  to  commence  work  at 
once  on  a  similar  structure  which  will 
be  erected  on  the  north  side  of  Acacia 
avenue,  near  San  Jose  street,  at  a  cost 
of  $2,000.  Other  Day  Labor  jobs  about 
to  he  started  in  San  Jose  are.  Mrs.  C. 
A.  Reese,  802  Delmas  Ave.,  six-room 
bungalow,  $1,000:  J.  A.  Wagner,  32  So. 
15th  St.,  six-room  bungalow,  $2,000;  and 
K.  D.  Wells  445  No.  17lh  St..  six-room 
bungalow,    $2,000. 


Building  Contracts. 


SANTA  Cl,AR.\  COUNTY. 


NO.   399   S-FIFTEENTH,   San   Jose.  Six- 
:,ii jopm    cottage. 

Owner .J.  A  Wagner,  32  S-lGth  St., 

San   Jose. 
Architect  . .  .None. 
Day's  work.  COST,  $2000 


Pacjiic  Mantel  and  Tile  Co,i 

F.  W.  CRINNION,  Manager 
Mantels,  Grates  and  Tiles.   Fire  Sets,  Andin 
Portable  Baskets  and  Grates,     Floor  and 
Wall  Tiling  in  Origional  Designs. 

1727   TELEGRAPH    AVE. 

OAKLARTD.    CAL. 

Phone  Oakland   121 

ResldcBoo   Phones    Oakland   8632 


NO.    93    N-THIRTY-THIRD,      San   Jo: 
Six-room    bungalow. 

Owner Mrs.   C.    4.   Reese.    S02  Di 

mas  Av.\     San  Jose. 
Architect  .  .  .None. 
Day's   work.  COST.   $: 


W    SEVENTEENTH,    4th    Lot    S   of  E 
pire,   San   Jose.     Six-room   cottage. 

Owner E.     D.Wells.      443     N-i: 

San  Jose. 
Architect  . .  .None. 
Day's    work.  COST.   $; 


NE    MONTGOMERY   &    SANTA    CLAF 
San   Jose.     Remodel   and    reji  lir  m 

Owner S.    H.    Chase    Luvi       r    ( 

Premises. 
Architect  . .  .None. 
Day's    irork.  C< 'ST,   $! 

NO.    1S5    E-SOUTH      FERNANDA.     .- 
Jose.     Remodel   building   (2   fiats.i 

Owner Mrs.  Eva  B.  Becar,  Pren 

Architect  . .  .None. 

Contractor.  .Geo.    Callahan,    3S3    Giff 
Ave.,  San  Jose. 

COST.   $1 


NOS.  162-172  S-MARKET.  San  .1.  se.  i 
model   building. 

Owner A.     C.     Kuhn,    San     Filli 

Rpad.  San  Jose. 
-Architei  t  . .  .None. 
Day's    work  rosT.    5 


SW     Fli.-'TEENTH     &     MAGAni:r 
Jose.     Frame  barn. 

Owner J.  w.  McClay,  E\ .  :  _   .^ 

Architei  t  .  .  .None. 

Day's   work.  Pi  isT. 


N    WILLIAM,    bet.    11th    and     Wlilt: 
San   Jose.     Three-room    buiisalow 

Owner J.    W.    Strandbcra      nn 

11th,  San  Jose. 
Architect  . .  .None. 
Day's  ■«  ork.  r    -  i 


SW  CASTRO  AND  VILLA.  .Moun 
\"iew.  Cal.  AH  work  for  two-S' 
reinfcrced  concrete  and  frame  bi 
ing. 

owner First      National    Bank 

Mountain  View. 
Archil,  ct  .  .  .C.    S.    McKenzie,    Bank 
San  Jose,  San  Jose. 
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rfei 


,>l.jr..W.      ir.      Kates,      .\r<)iiiiin  in 

View.   Cal. 
\lii-r.  14,  "13.     Dated  Mar.  12.  '13. 

nilatlon    completea    $2000 

Is    poured    complete 2000 

pleted    and    accepted 2000 

il    35    days 2000 

TOTAL  COST.  $S00O 
$4  000.  Sureties,  Lester  Swall  and 
.ukinson.  Limit,  SO  working  days 
t.   none.     Plans  and  specifications 


)T  19  WASHINGTON  SUB.  of  City  ot 
San  Jose.  All  work  for  five-room 
bungalow. 

vner Emelie  Krauscli,  San  Jose. 

chltect  . .  .R.  E.  Carter,  San  Jose. 
ntractor..R    E.    Carter,     149     W-San 

Carlos,    San    Jose. 
led  Mar.  17,  '13.     Dated  Mar.  15,  '13. 

Frame   up    $450 

Mortor  on    450 

Building-  completed    450 

Usual   35   days 450 

TOTAL  COST,  $1800 
■nd,  limit,  forfeit,  none.  Specifications 
ly  filed. 


Building  Contracts. 


SAN    MATEO   COUNTY. 


PTN.  OF  THE  MEGES  RANCH  near 
Menlo  Park.  Grading,  excavating. 
ioncrete.    rock,    brick    work,    plaster- 

Eng.  lumber,  mill  work,  metal,  glaz- 
ng,  tile,  hardware,  canvas,  shingles. 
itc.  for  two-story  and  basement 
!rame  residence. 

rner Miss  E.  M.  Warren. 

chitect  . . .  John    White,    35   Montgom- 
ery, San  Francisco, 
ntractor. .  John      MacBain,      Redwood 

City. 
led   Mar,    6,    '13.      Dated   Mar.    5,    '1'3 

S'rame  up    $6350 

3rown   coat   on 6350 

Completed   and   accepted 6350 

ETsual   35   days 6350 

TOTAL  COST,  $25,400 
nd,  none.  Limit,  125  days.  Forfeit. 
ne.     Plans   and   specifications   filed. 


PARK  ROAD,  bet  Burlingame  and 
Howard  Aves.,  Burlingame.  All 
work  for  one-story  frame  club  house. 

rner Burlingame   Women's    Club 

Association, 
ohitect  ..  .Ernest      L.      Norberg,      605 

"  Howard    Ave.,    Burlingame. 

Cntractor..E   Quagelli. 

Jled  Mar.   20,  '13.     Dated  Mar.  17,  '13. 
Frame    up     and    root     sheathing 

in   place    $900 

Frame  enclosed  and  all  roof  laid  900 

Completed   and   accepted 900 

Usual   35   days 900 

:  TOTAL   COST,    $3600 

Imd,  $1800.  Surety,  Maryland  Casualty 

«..      Limit,      60    days.        Forfeit,      none. 

lans   and   specifications   filed. 


OUNTY  ROAD  adjoining  St.  Matthew's 
Church,  San  Mateo.  Completion  of 
heating  in  all  rooms  in  south  wing 
on  third  floor  not  covered  by  general 
contract. 

<vner St.   Matthew's     Red     Cross 

;  Hospital    Association. 

ichitect  . .  .Lewis    P.    Hobart.    Crocker 

J  Bldg.,    San    Francisco. 

|ntractor.  .Thomas  W.  Alton,  San 
1  Mateo. 

lied  Mar.   7.  '13.     Dated   Mar.  3,  '13 

iProgress.ive  payments  of 75% 

Usual    35    days 25% 

TOTAL   COST,    $2396 


l''"li,l.        $li;;),V         S,ii>l>.        .M.is.K.-i.lnisrlU 

ilii'K   *    liisiir.in.-,.   i'„.        Limit.    .Mii> 

I."..     Foi-fpi(.  II,, IIP.     I'iMiis  .-in.;  s|>pcl(l,-a- 

li.iiis  rii<-(i 

LiiT  :;  m,K  ::».  Sun  (.'arlo.s.  ..\ii  w.irk 
(■.\ccpt  lieating  and  electric  fixtures 
for    two-story    frame   dwelling. 

Owner A.   Paulsen. 

Architect  ..  .Dunn     &     Kearns.     Monad- 
nock  Bldg.,  S.  F. 

Contractor.  .J.         Wltzcl.E,berger.         120 
Rousseau,  San  Francisco. 

Filed  Mar  11,  "13.     Dated  Mar.  7.  '13. 

Frame    up    $1723 

Brown    coated    1724 

Completed   and   accepted 1724 

Usual    35   days 1724 

TOTAL   COST.    $5895 

Uoiid.    none.      Limit.    90    days.      Forfeit. 

$3.     Plans  and   specifications   filed. 

LOT  5  BLK  5  Crocker  Estate  Tract  Sub 
Div.  No.  1.  San  Mateo.  All  work  for 
one  and  one-half-story  and  basement 
frame    dwelling. 

Owner Sarah    A.    Wiley,   S.   F. 

Architect  .  .  .None 

Contractor.  .William      F.      Dreyer.      32C 

London.    San   Francisco. 
Filed  Mar.   19,  '13.     Dated  Mar.  15,  '13. 

Frame  up  and  roof  on      $375 

Brown    coat   on    375 

Completed   and   accepted 375 

Usual   35   days 375 

TOTAL  COST,  $1500 
Bond,  $750.  Surety.  American  Surety 
Co  of  New  York.  Limit.  60  days.  For- 
feit, none.   Plans,  and  sp  cifications  filed 


Completion  Notices. 


SAN   MATEO   COUNTY. 


RECORDED  ACCEPTED 

Mar.  3,  1913— ADJ.  ST  MATTREW'S 
Church  on  County  Road,  San  Mateo 
St.  Matthew's  Red  Cross  Hospital 
Association  to  Farrell  &  Reed.... 
Mar.    1,   1913 

Mar.  5,  1913 — LOTS  3  AND  4  BLK  25 
Crocker  Estate  Tract  Sub  Div  No. 
1,  Daly  City.  Harry  Edson  Prentice 
to  whom  it  may  concern. Mar.  2,   1913 

Mar.  5.  1913 — LOT  20  BLK  2  Eas-t  San 
Mateo.  Alice  J  Coefleld  to  P  Mc- 
Donald  Jan.    IS.    1913 

Mar.  10.  1913 — ROBLAR  &  SAN  MA- 
teo  Aves.  Hillsborough.  San  Mateo 
Polo  Club  to  Cavanagh  Bros.... 
Feb.    22,    1913 

Mar.  10.  1913 — LOT  14  BLK  40  Lyon 
&  Hoag  Sub  Div,  Burlingame. 
Estelle  M  &  Wm  Nauman  to  Henry 
H    Zwick Mar.    S,    1913 

Mar.  12,  1913 — LOT  9  BLK  9  Burlin- 
game Park.  Charlie  -S  and  Sophie 
Ford  to  J  H  Rockingham.  .Mar.  8.  '13 


Completion  Notices. 

SANTA    CI.ARA    COUNTY. 


RECORDED  ACCEPTED 

Mar.  19.  1913 — S  BEAN  AVE,  Town  of 
Los  Gatos.  Santa  Clara  Co.,  Cal. 
Roman  Catholic  Archibishop  of  S 
F  to   H   Hooper Mar.    17,    1913 


Liens  Filed. 


SAN    MATKO    COUNTY. 


RECORDED  AMOUNT 

Mar.   3.   1913— S  SCHOOL  30  W  Bruno 

Ave.'colma.     T  W  McCartney.  $205: 

James  H  Daly.     $195;  Lacey     Bros, 

$92.50     vs    Andrew    Chesney,     John 
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<  i.Mif,\  an. I  I'liiiuk  .'iM.r  .Mr>  I' 
Koylc     

•Mar.  5.  1913— S  .SCHOOL  30  W  Hrumi 
.\vc,  I'dlnia.  A  L  Stockloii  Lii.ii- 
liT  Co,  $733.5.-.:  .\kKec  BroB.  »7.i: 
CaiMivulll  .Marlile  &  .MoKalc  Co,  $70 
Jui-epli  11  Wlckstrom,  $33  vs  An- 
drew Cliesney,  John  Cliesncy  and 
I'atrlck    and    Mrs    P    Doyle 

.Mar.  B.  1913— S  SCHOOL  30  W  Bruno 
.\ve.   Colnia.     Comyns   &   Nygren    vs 

MARIN,  CONTRA  COSTA  AND 
SONOMA  COUNTIES 

IK)TEI^3  story  and  ;>a.se.  brick. 
$20,000.  Richmond.  Contra  Costa  Co., 
Cal.  Arcliitect.  C.  O  Clausen.  Phelan 
Bldg.,  .S.  P.  Owner,  John  Gerlack.  Tills 
I'UildIng  lias  been  mentioned  here  bi- 
fore  when  plans  were  first  started. 
Working  drawings  are  now  complete 
and  figures  are  being  taken.  The 
structure  will  cover  an  area  of  40x90 
feet.  The  first  floor  will  be  arranged 
for  a  public  dining  room,  office,  lobby 
and  bar.  Upper  floors  will  contain 
about  40  rooms  and  several  baths.  In- 
terior will  be  finished  in  pine.  There 
will  be  a  hot  water  system.  The  ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete  and    figures   are   being    taken. 

Completion  Notices. 

CONTRA     COSTA     COUNTY. 


RECORDED  ACCEPTED 

Mar.  19,  1913 — LOT  39  BLK  51,  City 
ot  Richmond.  Harlod  E  Smith  to 
wliom  it  may  concern ..  .Mar.   13,   1913 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


STORES— 1  story  and  base,  brick. 
$10,000.  Ceres.  Stanislaus  Co..  Cal.  Ar- 
cliitect.  Ralph  P  Morrell.  Yosemite  The- 
atre Bldg..  Stockton.  Owners.  Clark 
and  Service.  The  building  will  oc- 
cupy the  most  important  business  cor- 
ner in  Ceres,  and  will  cover  an  area 
of  70x90  feet.  Plans  provide  for  five 
modern  stores,  which  will  have  plate 
glass  windows  and  patent  store  fronts 
Interiors  will  be  finished  in  pine  and 
some  hardwood.  Floor  will  be  of  ce- 
ment. The  exterior  of  the  building 
will  be  faced  with  pressed  brick.  Con- 
siderable marble,  tile  and  structural 
steel  will  be  used.  Plans  are  complete 
and  figures  are  being  taken. 

LODGE  HALI> — 2  story  and  base, 
brick.  $20,000.  Taft.  Kern  Co.,  Cal. 
.\rchitect,  J.  Saflfcll.  Bakersfield.  Own- 
ers, Taft  Odd  Fellows  Hall  Association. 
Plans  for  a  building  whicli  is  to  be 
erected  on  Center  street  and  contain- 
ing two  stores  and  a  large  lodge  hall, 
banquet  room  and  offices  have  been 
approved  by  tlie  Building  Committee, 
and  bids  will  be  called  tor  at  once.  In- 
terior finish  will  be  of  pine  and  hard- 
wood. A  central  heating  system  will 
be  installed.  The  exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Hids  will  be  taken  by  the  architect. 

RESIDENCE  —  2  story  and  base, 
flame.  $7,500.  Oakdale,  Stanislaus  Co., 
Cal.  Architect,  Ralph  P.  Morrell.  Yo- 
femite  Tlieatre  Bldg..  Stockton.  Own- 
er, Arthur  Lietch.  The  dwelling  has 
l)een  designed  to  contain  eight  rooms, 
baths  and  sleeping  porch.     Interior  will 
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ho  finished  In  pine  witli  hardwood  floors 
in  the  pi'incipal  rooms.  There  will  be 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  brick.  An  automatic 
water  heater  will  be  Installed.  Tib 
will  be  used  in  the  batli  room  and 
kitchen.  Exterior  of  tlie  dwelling  will 
be  covered  with  cement  pla.5iter.  Plan.'; 
are  complete  and  figures  are  being 
taken    by   tin-   architect. 

Contracts  Awarded. 

HIOSIDENCK  —  -  story  and  base. 
frame,  $6,490.  Fresno,  Fresno  Co.,  Cal. 
Arcliltects,  A.  C.  Swartz  &  Son,  Fresno. 
Owner,  Ralph  Byxbee.  ontractor,  J.  W. 
Rrown,   Fresno.     Contract   price,   $6,490. 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 

APART^TENT  HOUSE— 3  story  and 
base,  frame.  $10,000.  Stockton,  San 
Joaquin  Co.,  Cal.  Architect,  Rae  B. 
Wilson,  San  Joaquin  Bldg.,  Stockton. 
Owners,  Hawes  and  Dobson.  The 
building  will  be  arranged  for  a  number 
of  two  and  tiiree  room  apartments  all 
of  whicli  will  have  private  baths  and 
wall  beds,  Interior  finish  will  be  of 
pine  throughout.  There  will  be  steam 
lieat.  The  exterior  of  the  building 
will  be  faced  with  rustic  and  shiplap. 
Plans  are  being  prepared.  Bids  will 
De  called  for  witliin  a  week  or  ten 
days. 

FLAT  ALTERATIONS— 2  story  and 
base,  frame.  Cost  not  stated.  Stock- 
ton, San  Joaquin  Co,  Cal.  Architect, 
W.  M.  B.  Thomas,  San  Joaquin  Bldg., 
Stockton.  Owner.  F.  H.  Frederick,  825 
East  Lindsay  St.,  Stockton.  The  pres- 
ent building  will  be  raised  and  altered 
to  contain  four  flats.  Interior  finish 
will  be  of  pine  and  redwood.  Open  fire 
places  will  be  used  with  tile  or  brick 
mantels.  Tile  will  also  be  used  in  the 
liatli  rooms  and  kitchens.  The  work 
will  include  new  exterior  finish,  plas- 
tering, plumbing,  electric  work  and 
painting.  The  exterior  of  the  building 
will  be  covered  with  rustic.  Plans  are 
complete   and   figures   are   being   taken. 
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Building  Contracts. 


SACRAMENTO    COUNTY. 


N  S5  FT.  LOT  8,  J,  K.  14TH  &  15TH 
Sts.,  Sacramento.  Marble  and  tile 
for  five-story  and  basement  rein- 
forced  concrete   apartment   building. 

Owner Chauncey     Dunn.     Nicholas 

Bldg.,    Sacramento. 
Architect  ..  .Cuff   &   Diggs,   Elks'   Bldg., 

Sacramento. 
Contractor.  .Ransom?   Concrete   Co.,   328 

J   St.,    Sacramento. 
Sub-Contractor.  .H.    P.    Fischer    (H.    P. 
Fischer  ;Tile   Co.),    1340    E- 
Sonora    St.,    Stockton. 
Filed  Mar.   12,  '13.      Dated  Mar.   8.  '13. 

COST,  $1633 


S  1^  OF  N  ^4  OF  5,  K,  L,  THIRD  AND 
Fourth  Sts..  Sacramento.  Alterations 
to    building. 

Owner Laura    E.    Laine. 

Architect  . .  .None. 

Contractor.  .G.   L.   Harvie. 

Filed  Mar.   10,  '13.     Dated  Mar.   8,  '13. 

COST,     $2450 

(Cot-'rection) 

S  %  OF  N  H  OF  5,  K.  ',.  SUCOND  AND 
Third  Sts.,  Sacramento.  Alterations 
to   building. 

fawner Laura  E.  Lain* 


Aicliilcct  .  .  .Nunf 

Contractor.  .G.  L.  Harvie. 

Filed   JIar.   10,     13.      Dated   .Vlar.   S,  '13. 

COST,  $2450 


.\  .S5  FT.  LOT  S,  J,  K,  MTH  AND  15TH- 
Sts.,  Sacramento.  Sheet  metal  for 
live-story  and  basement  reinforced 
concrete   apartment    liouse. 

(iwmr Chauncey     Dunn,     Nicholas 

Bldg.,    Sacramento. 
Architect  ..  .Cuff  &   Diggs,   Elks'   Bldg., 

Sacramento. 
Contractor.  .Ransome   Concrete   Co.,   328 

J   St.,  Sacramento. 
Sub-Contractor.  .Latourette-Fical       Co., 
3431  Sacramento  Ave.,  Sae- 
mei.to. 
Filed    Mar.    17,   '13.      Dated  Jan.    2,   '13. 

COST,    $2000 


E  50  FT.  OF  N  SO  OF  LOT  4,  P,  Q,  ISTH 
and  19th  Sts.,  Sacramento.  Four  flat 
building  and   garage. 

Owner George      M.    Hignett,      1514 

12th.    Sacramento. 
Architect  . .  .None. 
Contractor.  .Frank     P.     Williams,     3117 

7th  Ave..  Sacramento. 
Filed  Mar.  13,  '13.     Dated  Mar.  11,  '13. 
COST,   $7589 


NO.  1014  NINTH  ST.,  Sacramento.  Alter 
building. 

Owner Geo.    J.    Kromer    and    Jolin 

Laurcen  (Kromer  &  Lau- 
reen),  2417  J  St.,  Sacra- 
mento. 

Architect  ..  .Geo.  C.  Sellon,  1005  K  St., 
Sacramento. 

Contractor.    Tene  Pendergast. 

Filed  Mar.  13,  '13.  Dated  Mar.  13.  '13. 
COST,    $2900 


Building  Contracts. 


SAN    JOAQ,UIN    COUNTY. 


S   50   LOT    12    BLK   92   East,   Stockton. 

Two-story     frame     building. 

Owner Miss   M.   G.   Meehan,   629   S- 

Lindsay,  Stockton. 
Architv'ct  .  .  .None. 
Day's    work.  COST,   $3500 


W    4714    LOT   6   BLK  11    East,   Stockton. 

Tliree-story    brick  building. 

Owner Botts    &  Brascesco. 

Architect  .  .  .None. 

Day's    work.  COST,    $2200 

LOT  9   BLK   60   West,   Stockton.      Frame 

building. 
Owner H.    O.    Camm,    344    W-Vine, 

Stockton. 
Arcliitect  .  .  .R.    P.    Morrell,    326-327    Yo- 

semite    Bldg.,    Stockton. 
Day's    work.  COST,    $2000 


471,4  FEET  LOT  NO.  6  BLK  11  East  of 
Center  Street,  Stockton.  All  work 
for  three-story  and  basement  brick 
building   with   wood   interior. 

Owner G.   Botto  and   G.   Brascesco. 

Architect  . .  .None. 

Contractor.  .Daniels    &    Green,    623    W- 
Park   St.,   Stockton. 

Filed  Mar.  IS,  '13.     Dated  Mar.   IS.  '13. 

Roof   on    $   5500 

Completed   and   accepted 11000 

Usual  -35   days 5500 

TOTAL  COST,    $22,000 

Bond,     $11,000.       Sureties,     J.     Mulcahy. 

Chris    Totten    and    R.  .  Brandt.      Limit, 

rloO' working  days,     Forfeit,  nop,e.   Plans 

and  speciflcitlons  filed. 


iwner James   A.   Golden,   10  Son 

El   Dorado,   Stockton. 

,rcbilect  . .  .None. 

ia\'s    work.  COST,  $1< 


S  40  FT.  LOr  11  BLK  104  S  M  C,  Stoc 
ton.      Frame  building. 

fJwner F.    P.    Gayon 

Architect  . .  .None. 

Day's    work.  COST,  $11 


LOT  4  HLK  191  E.  Stockton.  One-stc 
frame    building. 

Owner H.    H.    Walten.    Stockton, 

.■\rcliltect  . .  .None. 

Day's    work.  COST,  $! 

W  17.08  OF  S  90  FT.  LOT  12  AND 
16.42  of  S  90  ft.  of  Lot  10,  Stockt 
One-story    frame    building. 

Owner A.  L.  Healey.  527  E-And, 

son  St.,  Stockton. 

Architect  .  .  .None. 

Day's    work.  COST,   $1: 

B  S0V2  OF  S  90  FT.  LOT  12  BLK 
S  JI  C,  Stockton.  One-story  fra 
building. 

Owner A.  L.  Healey,  527  E-.,^nd 

son  St.,  Stockton, 

Architect  .  .  .None. 

Day's   work.  Ci  iST.    $1 


Completion  Notices, 


SACRAMENTO    COUNTY. 

RECORDED  ACCEPT 

Mar.    12,    1913 — JEFFERY    SHOPS, 
side   of  building   (chimney).     West 
ern    Pacific      Railway    Co    to      Th 
Weber  Chimney   Co Mar.  S.  1 

Mar.  IS,  1913— N  %  OF  S,  V,  W.  22N: 
and  23rd  Sts.,  Sacramento.  Josia 
Harbinson  to  Wm  M  Kennedy.... 
Mar,    13,   1 

.Mar.  19,  1913— LOTS  5,  6,  7.  S,  Q.  I 
6th  &  7th  Sts.,  Sacramento.  Sperr 
Flour  Co  to  W  W  Campbell  and  i 
L    Turner Mar,    13,   1 


LOS    ANGELES    AND    SOU! 
ERN  CALIFORNIA. 


LOT    24    BLK    11,    The    Oaks,    Stockton. 
One-story    frame    building. 


OIL  BURNING  SYSTEM- Cost  ) 
stated.  Fort  Rosecrans,  San  Diego  ! 
Dept.,  U.  S.  A.,  Fort  Rosecrans,  Lif 
C.  A  Lehr  officer  in  charge  Plans  III 
been  completed  and  nds  will  be  op>|l 
on  April  7th  for  a  complete  oil  buri| 
system,  including  pipe  line  and  Jl 
burners  for  all  buildings  at  this  ijl 
Plans  and  specifications  can  be  f 
tained  from  Lieut  Lehr.  Tlie  oflll 
proposal  appears  in  another  colum  ( 
this    issue. 

APARTMENT  HOUSE— 4  story  /< 
base,  brick  and  steel.  Cost  not  sti* 
Los  Angeles,  Cal.  Architect.  EdgaJ 
Dorn.  ISn  So.  Main  St.,  L,  A,  OT:f 
U.  H.  Raphael.  The  building  wlllf 
cupy  a  corner  site  and  will  cove  * 
area  of  130x130  feet.  The  interior  ■ 
be  arranged  for  52  apartments  wj* 
will  consist  of  three,  four  and  i" 
rooms  each.  There  will  be  pr 'M 
baths  and  wall  beds.  Steam  heat, j* 
vator  service,  a  vacuum  cleaning  |* 
tem  and  hot  water  plant  will  b"!* 
stalled.  Interior  flnisii  will  be  of;* 
and  hardwoods.  Tile  and  cement  " 
be  used  in  the  bath  rooms.  Plan  ^B 
nearly  complete  and  segri  gated  '• 
will  be  called  for  shortly. 
,  BANK  AND  OFFICES — 12  storjj' 
base.  Class  A  construction.  $kfr| 
Los  Angeles,  Cal,  Architects, 
Curlett  &  Son.  Plielan  Bldg,.  S.  Pj) 
Title    Insurance    Bldg.,    L.    A.      0» 
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~    Fireproof  Building   Co.   The 
oiind    and    mezzanine    stories 
lent   will   be   occupied   by   tlie 
National    Bank.    There    will 
ITjO   oflice^j    in    the    upper   sto- 
i        building  will  be  120x156  feet 
wil!   liave  a  central  lig-ht  court.     It 
lie  I'f  .-teel  frame  construction.  The 
'      >    stories    will     he    faced    with 
Ti'i-ra    cotta    will    be    used    for 
"ve  the  sranite  on  the  Spring 
I    .i.'i.l    Sixth    street    elevations   and 
ivturns    on    the    alley      and      north 
1.      Tiie   alley    wall   and    the      north 
above    the    second    story    will      be 
1   with   pressed   brick.     The   central 
i    cotirt    will    have    white    enameled 
{  facing.     There  will  also  be  terra 
I  cornice,   composition  roofing,   hol- 
tllo  and   reinforced  concrete   floors, 
il  studs  and  metal  lath  and  plaster 
Itions    throughout,    suspended    ceil- 
in  the  first,  mezzanine  and  twelfth 
1".   ornamental    staff   work,    marble 
y    and    stairs,    six    elevators,    hard- 
lld    trim,      marble      corridors,      steel 
lie    and    marblf     stairs,    plate    glass 
Slows  on  street  fronts,  metal  frames 
If   sash     and     wired     glass     on     light 
lits    and    exposed    sides,    lavatory    in 
ill    office,    toilets,    plumbing,    vacuum 
^Ing.    I  lectric    wiring    and    fixtures. 
»m  heating  system,  mail  chutes,  etc. 
i  steel    contract   has    been   let    to    the 
jl'llyn    Iron    Works:    granite    to    the 
smond    Stone     Co.;     and    excavating 

{foundation    to   "Weymoutli    Crowell. 
on    the    general    contract    will    be 
Jn  this  week. 

kiDGES — Reinforced    concrete.    $50.- 
San    Bernardino,    San    Bernardino 

Cal.      Engineer.    County    Engineer, 

Bernardino.  Owners,  San  Bernar- 
I  County.  The  Board  of  Supervi- 
.  have  been  notified  by  the  State 
hway    Com  nisslon   to    proceed    with 

construction  of  a  number  of  small 
ges  along  the  route  of  the  State 
hway  in  this  countj'.  Plans  are 
ig  prepared  by  the  County  Surveyor 

plans  will  he  ready  for  figures 
liin    a    month. 

ETTY  WORK— Kock  and  concrete, 
p.OOO.  Newport  Beach.  Orang?  Co., 
1  Engineer,  City  Engineer.  Xew- 
l  Beach.  Owners,  City  of  Newport 
ch.  Bonds  are  to  ht  voted  on 
bin  the  next  few  weeks  for  the 
struction  of  a  jetty  at  the  entrance 
Xswpnrt  Bay.  The  Board  of  Trus- 
i    have    secured    preliminary      plans 

an  estimate  on  the  worlt,  and  no 
e  will  be  lost  in  completing  the 
Ject.  Full  particulars  will  be  given 
the^e  columns  as  the  woi-k  pre- 
sses. 

HAPEI.  .\ni1lTroN — -1  story  and 
i.\R.\('.10 — 1  .story  and  base.  Class  C 
struction.  Cost  not  stated^.  Los 
rele?.  Cal.  Architect?,  Kysor  & 
■gar.   Wright  and  Callendir  Bldg..  L. 

Owner.  Charles  E.  Bergin.  Tlie 
Idlng  will  have  a  frontage  of  50 
t  and  a  depth  of  150  feet.  A  ce- 
nt (liior  will  be  us^d  and  metal  win- 
f  frames  and  sash.  Special  gasoline 
rage  tanks  will  be  installed.  Tlie 
erior  nt  ilie  huilding  will  lie  facid 
h  pr.'sseil  brick.  Plans  are  being 
pared. 

LAJiAG.IJ— 1  story  and  base,  l.rick. 
t  not  stated.  Ln.=  AngeUs,  Cal.  Ar- 
lect.  Arthur  1..  Acker,  1127  Story 
g.,  I..  A.  Owner,  .J.  W.  Frnvlcr.  Tbo 
Idiiig  will  be  desigju-d  I'lH-  a  c.un- 
rclal  garage  and  is  l.>  be  il5xlUu 
t.  A  cement  floor  will  he  used, 
■clal     gasoline     storawc       tanks       are 


specified.  The  Interior  of  the  building 
will  he  finished  In  pine.  The  (xterlor 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  In  the  hands  of  the 
own',  r  who  will  do  the  work  by  Day 
I-aiior. 

HOTEL. — 3  story  and  base.  Class  C 
construction.  Cost  not  stated.  Los 
-Vngtles,  Cal,  Arehltect,  F.  H.  Gentry, 
Pacific  Electric  Bldg.,  L,  A.  Owner,  G. 
Bloom.  The  building  will  cover  an 
area  of  75xl3s  feet.  The  first  lloor  will 
be  arranged  for  the  hotel  entrance, 
lobby  and  office  and  a  large  store. 
Plans  provide  for  90  rooms  on  the 
upper  floors  and  a  number  of  baths. 
Interior  finish  will  be  of  pine  and  hard- 
wood. Hot  water  heater  and  steam 
heat  will  be  Installed.  The  exterior  of 
the  huilding  will  be  faced  with  pre.=sed 
brick.      Plans    are    being   prepared. 

RESIDENCE  —  1  story  and  base, 
frame  and  concrete,  $55,000.  Holly- 
wood, Los  Angeles  Co.,  Cal.  Architect, 
Franklin  II.  Small,  265  Broadway,  New 
York.  Owner,  Adolph  Ia  Bernhoimer. 
The  dwelling  is  to  he  designed  in  the 
.Japanese  style  and  will  cover  an  area 
of  112x118  feet  with  a  court  40x40  feet. 
Construction  will  be  handled  through 
the  office  of  Architect  Walter  Weber, 
Fergu.'on  Bldg.,  Los  Angeles. 

RESIDENCE  —  2  .story,  attic  and 
I  ase,  frame  and  concrfte.  $60,000.  Los 
Angeles.  Cal.  Architects,  Edelman  & 
Barnett  Blanchard  Bldg.,  L.  A.  Owner. 
.g.  Aron'on,  H.  W.  Hellman  Bldg.,  L. 
A.  The  dwelling  will  contain  15  rooms 
and  4  baths,  and  will  cover  an  area  of 
72x86  feet.  Interior  will  be  finished  in 
hardwood  througiiout.  A  central  heat- 
ing .system  will  be  installed.  All  batli 
rooms  will  be  finished  in  tile.  A  nun- 
ber  of  special  features  will  be  intro- 
duced. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will    be   done  by   Day   Labor. 

STORES  AND  LOFTS— 3  story  and 
base,  brick  and  steel.  Cost  not  stat- 
ed. Los  Angeles,  Cal.  Architects,  Mor- 
gan. Walls  &  Morgan.  Story  Bldg..  L. 
-\.  Owner,  S.  M  Newmark.  The  build- 
ing will  have  a  frontage  of  50  feet  and 
a  depth  of  152  feet.  The  first  floor  will 
1  e  arrang'd  for  stores  and  upper  floors 
for  light  lofts.  There  will  be  elevator 
sei-vice  and  steam  heat,  iletal  M'indow 
frames  and  sash  will  be  used.  Interior 
finish  will  be  of  pine  throughout.  Stores 
will  have  plate  glass  windows  and  pat- 
ent fronts.  The  exterior  of  the  build- 
ing will  be  faced  witli  pressed  brick. 
Plans  are   being  prepared. 

STORES  -AND  OFFICES — 2  story  and 
1  ase.  Class  A  construction.  Cost  not 
stated.  Los  Angeles,  Cal  Architect.  W. 
.1.  !=!aunderf.  International  Bank  Bldg., 
I/.  A.  Owner,  F.  W.  Braun.  The  build- 
ing will  cover  an  area  of  55x90  feet. 
The  structure  has  been  designed  for  the 
use  of  the  United  States  Custom  .Ap- 
praisers, and  will  he  handsomely  fin- 
ished in  hardwood,  marble  and  tile. 
There  will  be  a  central  heating  system. 
Exterior  will  he  faced  with  pressed 
biick  and  terra  cotta.  Plans  are  com- 
libte  and   figures  are   being  taken. 

STORE.-^  AND  OFFICES — 12  story 
and  base.  Class.  -A  construction.  Cost 
not  slated.  'His  An^eWsKiC.Jil.  v/Arclil- 
tects.  Morgan.  Walls  .(t  Morgan.  Story 
Bldg..  L.  A.  Owner,  W.  G.  Kerckhoff. 
The  building  will  be  erected  on  prop- 
•  rty  adjoining  the  present  Kerckliofr 
building,  an. I  will  cover  an  area  «( 
112x155  feet.  Construction  and  archi- 
tecture   will    be   similar    to   the   present 


building.  The  new  structure  will  b« 
fireproof  lUroughout.  There  will  be  a 
complete  steel  frame,  ext'  rlor  walls  of 
brick  and  terra  cotta.  aielal  lath  and 
[darter  Interior  partitions  and  con- 
crete Moors,  Plans  will  Includ-  steuni 
heat,  elevator  service,  vacuum  clean- 
ing and  mail  chutes.  Plans  will  be 
prepared  shortly  and  the  work  will 
probably  be  undertaken  this  year.  Full 
particulars  will  be  given  in  these  col- 
umns   later. 

PORTLAND  AND  Oregon. 

HOTEL — 3  story  and  base,  brick. 
Co5.t  not  stated.  Portland,  Ore.  Ar- 
chitects, Bennes  &  Hendricks,  Henry 
Bldg.,  Portland.  Owner.  Otto  W.  Nel- 
son. The  building  will  be  50x95  feet. 
The  first  floor  will  be  arranged  for 
stores  and  the  hotel  entrance  and 
lobby.  Upper  floors  will  contain  a 
total  of  90  rooms  and  a  number  of 
baths.  There  will  be  steam  heat,  hot 
and  cold  running  water  In  all  rooms 
and  a  vacuum  cleaning  system.  Inte- 
rior finisii  will  be  of  pine  throughout. 
The  exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete   and    figures   are   being   taken 

L.AUNDRY — 2  story  and  base,  brick, 
$S0,000.  Portland,  Ore.  Architect,  Ellis 
F.  Lawrence  associated  with  W.  G.  Hol- 
ford.  Chamber  of  Commerce  Bldg.. 
Portland.  Owners.  Troy  Laundry  Co. 
The  building,  which  Is  to  be  erected 
by  the  largest  laundry  company  In 
Portland,  will  cover  a  ground  area  of 
110x200  feet.  Construction  will  be  of 
the  mill  type  with  brick  exterior  walls 
faced  with  stock  brick.  A  full  base- 
ment will  be  excavated  and  the  power 
plant  « ill  be  placed  In  the  basement. 
Several  thousand  dollars  worth  of 
."special  laundry  machinery  will  be  or- 
dered. There  will  be  metal  window 
sash  and  frames.  Concrete  floors  will 
be  used.  Plans  are  complete  and  fig- 
ures   will   be   called  for  at   once. 

CITY  HALL — 2  story  and  base,  brick 
and  concrete.  $20,000.  Newberg.  Ore. 
-Architect.  E.  E  McClaren.  Lumber  Ex- 
cl  ang.  Bldg..  Portland.  Owners.  Town 
of  Newberg.  Plans  have  been  approved 
for  the  construction  of  a  City  Hall 
luiilding  covering  an  area  of  80x96  feel. 
Tl  e  structure  will  hous'  the  fire  and 
police  departments.  Mayor.  City  Clerk. 
Treasurer  and  other  city  officials.  A 
large  council  riim  will  occupy  the 
greater  portion  of  th.:  second  floor.  In- 
terior finish  will  be  of  pine  throughout. 
There  will  be  steam  heat.  The  exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  being  pre- 
pared. 

APART.MENT  HOUSE — .1  story  an  I 
ba'e.  brick.  $40,000.  Eugene.  Ore.  -Ar- 
chitects, Vincent,  Russell  &  Pr'  use. 
Eugene.  The  building  will  be  ar- 
ranged for  a  number  of  modern  two  and 
three  roo  n  suit's,  all  of  which  will  he 
piiulpped  with  wa'l  beds.  There  will 
be  private  bath  rooms,  steam  heat  and 
a  vacuum  cleaning  system.  Baths  will 
be  finish cd  In  tile  and  will  have  ce- 
ment Moors.  The  interior  of  the  build- 
ing will  be  finished  In  pin-  with  some 
liardwood  floors.  Exterior  will  be 
faced  with  pressed  brick,  i'lauaure 
being  prepared. 

base,  brick  and  concr<  te.  $15,000.  Port- 
land, Ore.  .Architects,  Jacoherger  * 
Sniilb.  Hoard  of  Trade  Bldg..  Portland, 
owners.  Paullst  Fathers.  The  build- 
ing will  he  In  the  nature  of  an  addi- 
tion  to   the  present   chapel   and   will   be 
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of  mill  i-iinslriullori  widi  a  loiirri'lt- 
fiiiin.latlon,  InlPiliir  tiiiisli  will  hp  or 
lirii'  tl.i  ini:j;lioiit.  A  centnil  healing 
.  v;  I  m  will  lie  iiistallerl.  Tlie  exterior 
of 'tie  liillcllnsr  will  1  <•  fiiced  with 
pifFseil  1  rli'k.  J'lmis  aro  (•niniilole  ami 
I  friires  are  helng  taken. 

S.nilOI. — 2  stoiy  ami  hasp.  In  i,k 
a  11,1  lOiurcK.  $2S.I1UU.  hi  C.ramlo.  dri'. 
Arcliitcct.  .lohii  U  Slater,  La  Gramle. 
Owners,  l.i  Uramle  School  ULstrlcl.  The 
hulldlng-  will  cover  an  arm  of  9J.\6;i 
feet,  anil  will  he  arranseil  tor  eight 
<!ass  looms.  Interior  will  he  Hnislied 
in  |)liie  throughout.  So  lie  maple  lloors 
will  he  us.U.  .\  central  heating  system 
and  modern  ventilation  will  be  in- 
stalled. The  exterior  will  be  faced 
with  pressed  brick.  Plans  will  be 
computed  and  bids  will  he  called  for 
by    April    Itt, 

.SCHOOLS — 2,  2  .story  and  base,  re- 
inforced concrete.  $75,000  each.  Port- 
land, Ore.  Architect,  F.  A.  Naramore, 
Supt.  of  School  Properties,  Portland. 
Owners,  City  of  Portland.  Plans  for 
two  new  buildings  are  complete  and 
figures  are   being  taken. 

The  Hoffman  school,  which  will  be  a 
two-story,  fireproof  structure,  will  be 
of  reinforced  concrete  construction, 
with  eight  class  rooms,  a  boiler  and 
fan  room.  The  site  for  tills  building  is 
located  at  East  59th  and  Powei  Valley 
Road. 

The  Kenton  school  will  be  located  on 
the  corner  of  Lombard  and  Findley 
streets,  and  will  have  only  six  class 
rooms,  an  assembly  room  and  boiler 
room. 

Both  structures  will  be  of  the  same 
type  of  architecture  and  ilr.  Naramore 
stated  that  all  the  latest  and  most 
modem  conveniences  used  in  school 
I  uildings  will  be  installed  in  these 
structures. 

WATER  SYSTEM — $100,000.  Linn- 
ton,  Ore.  Engineer,  Lewis  Kelsey, 
Portland.  Owners,  City  of  Linnton. 
Plans  are  complete  and  have  been  ap- 
proved for  the  construction  of  a  mu- 
nicipal water  system.  Bids  will  be 
called  for  early  in  April.  Plans  and 
full  particula*rs  can  be  secured  from 
either   the    City   Clerk    or   from    the   En- 


gineer. 


Contracts  Awarded, 


COLD  STORAGE  PLANT  —  2  story 
and  base,  brick  and  concrete.  $25,000. 
Sprinsrfield.  Ore.  Architect,  none.  Own- 
ers, Weinhardt  Ice  and  Cold  Storage 
Co.  Contractor,  A.  Lombard,  Eugene. 
Contract    price,    $25,000. 


SEATTLE  AND  WASHINGTON. 


.^'CHOGIv — 3  story  and  base,  stone 
and  concrete.  $300,000.  Tacoma,  Wash. 
Architects,  Heath  &  Gove,  National  Re- 
alty Bldg..  Tacoma.  Ow^ners,  City  of 
'Tacoma.  The  structure  will  occupy  a 
whole  city  block,  and  has  been  de- 
signed for  a  manual  training  and 
high  sicliool.  There  will  be  accommo- 
dations for  1,500  pupils.  Plans  include 
two  sw'imming  tanks,  a  complete  gym- 
nasium, do  nestle  science  departments 
and  manual  training  rooms.  There  will 
be  a  central  heating  system,  three 
boilers  I  and  fiMe  fans.;  ^f.tal.  .windqjj' 
frames  and  sash  are  specified  The  ex- 
terior of  the  building  will  be  faced 
with  stone  and  pressed  brick.  Plans 
ar-e  complete  and  figures  are 
taken.  Bids  will  he  opened  oi 
1 5th. 

BRIDGE — ^.Steel     and     roiicrete 


being 
-April 


Oil 


$95,- 
,4ilifrdeen,    Wa.-^li      i;riginecr,    City 


lOnxliieer,  .Vberdeen.  Owners,  City  of 
.\herdeen.  Bonds  to  the  amount  of 
$.S5,000  have  been  voted  for  the  con- 
struction of  a  steel  bridge  over  the 
Washkah  River  at  this  point.  Plans 
will  be  completed  as  rapidly  as  possi- 
ble  and   bids   will   he   called. 

SHAMEN'S  HOME — 7  .story  and  base, 
iiinforced  concrete,  $100,000.  Vancou- 
M  r.  B.  C.  Architects,  Htlyer  &  Arch- 
Ui.  207  Hastings  W,  Vancouver.  Own- 
er, Robert  F.  Scott  Memorial  Seamen's 
Ho  ne.  The  building  will  be  erected  on 
a  lot  .50X.S5  feet,  and  will  be  arranged 
for  a  large  number  of  sleeping  rooms, 
baths,  large  reading  and  social  rooms, 
ofHce  and  billiard  room.  The  plans 
provide  for  steam  heat,  elevator  serv- 
ice and  other  modern  conveniences.  In- 
terior will  be  finished  in  pine  through- 
out. Tile  will  be  used  in  the  bath 
riinms.  The  exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  nearly  complete  and  figures 
will   be  called  for  at  once. 

RAILROAD  CONSTRUCTION  —  $4,- 
000,000.  Seattle  to  Sumas.  Wash.  En- 
iineers.  Engineering  Dept.  Northern 
Pacific  R.  R.  Co.,  St.  Paul,  Minn.  Own- 
ers. Northern  Pacific  R.  R.  Co,  Bids 
are  now  being  taken  for  the  recon- 
sitruction  of  the  company's  road  from 
Seattle  to  Sumas.  Those  who  will  bid 
are:  Grant  Smith  &  Co.,  Henry  Bldg., 
Seattle;  Twohy  Bros.,  Wells  Fargo 
Bldg.,  Spokane;  Porter  Bros,,  Railway 
Exchange  Bldg.,  Portland;  and  Sims  & 
Crary  of  St.  Paul.  Representatives  of 
the  above  are  .registered  at  the  Butler 
Hotel.   Seattle. 

SCHOOL — 2  story  and/  base,  rein- 
forced concrete,  $90,000.  Hoquiam, 
Wash.  Architects,  Stephen  &  Stephen, 
New  York  Bldg.,  Seattle  Owners.  Ho- 
ciuiam  School  District.  Plans  for  this 
building  have  been  completed  for  some 
time,  but  bonds  for  the  construction 
were  not  voted  until  recently.  Final 
plans  and  specifications  have  received 
the  approval  of  the  School  Board,  and 
bids  will  probably  be  called  for  not 
later  than  .\prll  1st.  The  building  will 
contain  fourteen  class  rooms,  princi- 
pal's offices,  teachers'  rooms  and  a 
large  auditorium.  There  will  be  steam 
heat.  The  exterior  of  the  building  will 
be   faced   with    cement  plaster. 

B.\NK — 2  story  and  base,  reinforced 
concrete,  $25,000.  Kalama,  W^ash.  .  Ar- 
chitects. Beezer  Bros.,  Northern  Bank 
Bldg.,  Seattle,  Owner's  name  with- 
held. The  building  will  be  devoted  to 
the  exclusive  use  of  the  bank.  Interior 
finish  will  be  of  hardwoods;  marble, 
tile  and  orna'imental  plaster'.  There 
will  be  special  bank  fixtures  and  both 
coin  and  safe  deposit  vaults.  Con- 
struction will  be  fire  proof  throughout. 
A  central  heating  system  will  be  in- 
stalled. Besides  the  work  space  and 
public  room  there  will  be  a  private  of- 
fice for  the  presid'-nt  and  a  directors' 
room.  The  exterior  of  the  building 
w-ill  be  special  bank  fixtures  and  both 
Plans    are    being    prepared. 

G.\nAGE — 3  story  and  base,  rein- 
forced concrete,  $50,000.  Seattle,  'Wash. 
Engineer,  .lohn  M.  Baird,  White  Bldg., 
Seattle.  Owner,  R.  H.  Gray.  The 
(building  will  cover  an  area  of  65x120 
feet,  and  has  been  designed  for  a  com- 
mercial garage.  Front  portion  of  the 
Hrst  floor  will  be  fitted  up  for  a  sales 
room  and  offices.  Rear  of  the  first 
lloor  and  the  basement  will  be  used  for 
storage  purposes.  A  completely 
equipped  machine  shop  and  repair  de- 
partment  will  be  located  on   the  second 


and  third  lloors.  Concrete  floor  on  the 
first  floor  and  basement.  There  will 
lie  metal  window  frames  and  sash.  The 
exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  being 
prepared. 

SCHOOL — 2  story  and  base,  brick, 
$35,000.  Pullman,  '«'ash.  Architect, 
\\'illiam  Swain,  Pullman.  Owners,  Pull- 
man School  District.  The  Board  ot 
Scliool  Trustees  have  just  selected  the 
plans  prepared  by  Architect  Swain  for 
:i  two  story,  eight  room  building.  In- 
terior finish  will  be  of  pine  and  hard- 
wood with  maple  floors'.  A  steam  heat- 
ing system  will  be  installed.  There 
will  be  program  clocks  and  special 
ventilation.  The  exterior  ot  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans   are   being   prepared. 

Contracts  Awarded. 

SEWER  CONSTRUCTION  —  $40,000. 
Charleston.  Wash  Engineer,  City  En- 
gineer, Charleston.  Owners,  City  of 
Charleston.  Contractor,  L,  L.  Lent, 
Breiuerton.     Contract  price,   37,201. 

STORES  AND  OFFICES— 2  story  and 
base  reinforced  concrete,  $25,000.  Ho- 
ciuiam.  Wash.  Architect  not  stated. 
Owner,  A.  S.  Hodgdon.  Contractor, 
Edward  Hannan,  192S  6th  Ave.,  West, 
Seattle.     Contract  price,   $25,000, 

COURT  HOUSE— 2  story  and  base, 
reinforced  concrete,  $50,000.  Chinook, 
Mont.  Architect's  name  not  given. 
Owners,  Chouteau  County.  Contrac- 
tors, Lease  &  Richards,  Harve,  Mont., 
general  construction.  Contract  price, 
$43,896.75. 

LIBRARY' — 1  story  and  base,  con- 
crete and  brick,  $10,000.  Auburn,  Wash. 
Architect,  David  J.  Meyer,  Central 
Bldg..  Seattle.  Owners,  Town  ot  Au- 
burn. Contractor,  F.  L.  Berner,  Au- 
burn.    Contract   price,   $10,000. 

LIBRARY — 1  stor.v  and  base,  rein- 
forced concrete,  $10,500.  Port  Town- 
send,  Wash.  -Architects,  C.  Lew'is  Wil- 
son &  Co.,  Northern  Bank  Bldg.,  Seat- 
tle. Owners,  Town  of  Port  Townsend. 
Contractors,  A.  F.  Mowatt  &  Co.,  Seat- 
tle.    Contract  price,   $10,630. 


CONSTITUTION  4Ii       SENSE. 

It  is  all  good — what  Judge  Bradley  C, 
.Sargeant  of  the  Superior  Court  of  San 
Francisco  said  of  the  law-,  the  constitu- 
tion and  the  cora.non  sense  of  the  peo- 
ple. 

The  case  before  the  judge  involved 
the  constitutionalit.v  of  an  ordinance 
limiting  the  hours  of  work  and  condi- 
tions of  work  in  laundries.  The  judge: 
upheld   the   ordinance. 

The  constitutional  bugaboo  has 
reached   its   limit,    he   said. 

That  is  constitutional  which  is  best 
for  society,   the  judge  declared. 

Men  who  are  themselves  in  contact 
with  life,  he  said,  and  who  represent  in 
the  legislature  the  people  w'ho  are 
contact  with  life  are  better  qualified 
to  determine  what  is  best  for  society 
than  are  judges  who  do  not  touch  the 
conditions  ot  life  and  labor. 

A  contract  ot  killing  labor  or  ot  in- 
jurious labor  forced  by  the  necessities 
ot  the  worker  is  not  a  free  contract. 
The  protection  of  men  and  women  from 
entering-  such  contracts  is  not  a  viola- 
tion of  the  constitutional  right  ot  In- 
dividual liberty  and  freedom  of  con- 
tract, the  judge  ruled. 

Xes;  it  is  all  good.  It  might  well  be 
printed  in  hig  letters  and  framed  .ind 
hung  in  the  courtroom,  every  legis- 
lative hall  and  every  schoolroom  of  the 
luuntry. — Kan«a»    City    Star, 
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lonorary  Committee 
ij  For  Big  Exhibition. 


Uny     I'roiiiiiicnt    People     Will     Act    In 
ilTlnory    Cnpaclty    for    ArcliltectiirnI 
Cliih    Kxliibition. 


ISovernor  Jolinson  ami  Jlr.s  Joluison, 
iyor  Rolpli  and  Mrs.  IJolpli.  President 
Uvl6  Starr  Jordan,  of  Stanford  Uni- 
rslty,  and  Mrs.  Jordan;  President 
ESjaniln  Ide  Wheeler,  of  the  Unlver- 
i;  of  California,  and  Mrs.  Wlieeler; 
ITlIiam  H.  Croclcer.  Leon  Sloss  and 
V,i.  Sloss.  John  S.  Drum  and  Mrs. 
;ini.  Jolin  Martin  and  Mrs.  Martin, 
II  Senator  Francis  J.  Newlands  have 
lepfed  an  invitation  to  act  as  an 
)iorary  committee,  to  act  in  an  ad- 
';ory  capacity  in  connection  with  the 
ith  Exhibition  of  the  San  Francisco 
((ihitectural  Club,  wliich  will  be  held 
i!lhe  Hale  Building.  Fifth  and  Market 
rets.  .March  22  to  April  5. 
.amission  to  this  exhibition  will  be 
e  to  the  public  from  10  A.  M.  to  10 
'M.  every  day  except  March  22,  when 
Iwili  be  by  invitation  only,  to  the 
imbers  of  the  press  and  club  mem- 
s. 

pxhibits  are  arriving  daily,  from  the 
t  and  abroad,  as  well  as  from  the 
■ific  Coast,  and  are  being  rapidly  lu- 
lled under  the  supervision  of  W.  B. 
/lUe,  Chairman  of  the  Exhibition 
n.uittee  and  his  colleagues. 


ig  Architedural 
Ciub  Exhibition, 


iwingx  and  Models 
ilsplny  Being  Rec« 
Part.s  of  the 


for    the    Annua! 
ived    Prom    All 
AVorld. 


hibition  Opened  On  March  24. 

»y    De-iiKiis    for    raulinia.Paeiflo    Ex- 
pOHition    Will    be    Shown    For    the 
First    Time. 


It  tlie  forthcoming-  exhibition  of  the 
Francisco  Architectural  Club, 
will    be    held    fro  n    March    22    to 

tl  5  on  the  fourth  Hoor  of  the  Hale 
,lding.  Fifth  and  Market  streets, 
'jre  will  he  the  products  of  both  the 
il  chapter  of  the  American  Institute 
jArehitects.  which  has  headquarters 
jWa.shington,  D.  C.  and  the  San 
incisco  atelier  of  the  L' ngue  of 
|if5c  Coast  architects,  both  )f  which 
irizations  are  working  tog'ther  for 

event. 
ji  addition  tn  the  display  from  these 
[  bodies,  there  will  be  offerings  from 
pr  architectural  organizations  and 
tn  individual  architects  from  all 
4"  the  country,  and  from  abroad  as 
|l.  The  exhibits  are  arriving  daily 
i   are   being   rapidly    installed    under 

personal  supervision  of  W.  B. 
^ille.  chairman  of  the  committee  in 
rge.  The  Panama-Pacinc  Interna- 
lal  Exposition  Company  has  detailed 
pf  its  employes  to  ariange  the  con- 
'utio'n    o't"  models    and    drawings'  of 

exposition,  which  tl:e  company  has 
led  for  the  occasion.  Some  of  these 
lels   will   he   show   at   tlie   exhibition 

the  first  time. 

he  Club  lays  emphasis  upon  its  .Ic- 
iilnatloi)     tliat     the     ixliiljitiun     shnll 


be  made  up  entirely  of  high  class  de- 
signs, and  to  insure  this  an  honorary 
committee  has  been  invited  to  scrutin- 
ize the  offerings.  This  committee  is 
composed  of  prominent  public  officials, 
artists,  and  others  competent  to  Judge 
of   the   merits  of  the   exhibits. 

Seattle,  Portland,  Spokane,  Tacoma, 
Denver,  Salt  Lake  City,  Los  Angeles 
and  San  Diego  are  among  the  western 
cities  that  will  be  represented  in  the 
show,  while  New  York,  Chicago,  Phila- 
delphia, Washington,  D.  C,  and  a  few 
foreign  cities  will  send  their  quotas  of 
exhibits. 

Th,i  exhibition  will  be  open  from  10 
A.  M,  to  10  P.  M.  every  day  beginning 
next  Monday.  March  24,  with  admission 
free  to  the  public.  The  opening  day. 
Saturday,  March  22,  admission  will  be 
by  invitation  only,  from  2  to  3  P.  M., 
.nnd  from  S  to  10  P.  M.,  for  the  press 
and    Club    members. 

The  exhibition  committee  is  com- 
posed of  the  following:  W.  B.  Faville 
(Chairman),  G.  W.  Kelham,  E.  H.  Hilde- 
brand,  August  G.  Headman,  John  Bake- 
well,  Jr.,  Charles  P  Weeks,  Harry  E. 
Nye,  George  Greenwood,  Percy  K. 
Simpson,  Charles  F.  Pratt,  Ed.  F.  Frick. 
Carl  I.  Warnecke.  Edwin  Flanders, 
Stanley  Flawn,  William  Garren  and  H. 
A.    Tliomsen    Jr. 


Two  New  Buildings 
Result  Of  Leases. 


:eru->'eilan  Company  Close  Tito  Deals 

Which    AVill    Result    In    Erection    of 

Substantial    lluildlngs. 


Kern-Xeiian  Company,  316  Bush 
■street,  have  recently  made  two  im- 
portant- leases  on  buildings  which  are 
to  be  erected  in  the  business  section  of 
the  cit.v.  One  of  these  leases  covers  a 
luiilding  which  is  to  be  erected  in  the 
north  line  of  Mission  street,  between 
4th  and  5th  .■streets.  The  structure  will 
be  a  flve-story  and  basement  brick 
luilding  to  be  erected  on  the  property 
of  Hiram  B.  Fisher.  The  first  floor  of 
tlie  building  will  be  arranged  for  two 
large  stores  besides  the  entrance  to  a 
hotel  which  is  to  occupy  the  upper 
four  floors.  Plans  provide  for  a  total 
of  72  rooms  and  a  number  of  baths. 
There  will  be  steam  heat,  elevator 
service  and  hot  and  cold  running  water 
in  all  rooms.  The  exterior  will  prob- 
ably be  faced  with  pressed  brick.  Plans 
are  being  prepared  by  Architect  W.  H. 
Weeks,  75  Post  street. 

The  srcond  lease  of  importance  made 
by  Kern-Neilan  Co  iipany  calls  for  the 
construction  of  a  three-story  and  base- 
ment reinforced  concrete  store  and 
hotel  building  at  the  northeast  corner 
of  Bush  and  Grant  avenue,  plans  for 
which  are  being  drawn  by  Architect 
Joseph  Cahen,  45  Kearny  street.  There 
will  be  seven  stores  on  the  first  floor 
and  in  the  neighborhood  of  .'lO  modern 
hotel  rooms  on  the  upper  doors.  Louis 
Friedman  Is  the  owner  of  the  property 
to   be    improved. 

Leases  on  both  of  these  buildings 
have  been  made  for  long  terms  and  at 
rentiils  which  insure  tlie  owners  of  the 
prnpirtii's  haiidsnmr  rclurns  on  tlnir 
invi--lnient.s. 
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TWE.\TY-FIVB  STATES   VOTES  "YES." 

The  resolution  proposing  the  consti- 
tutional amendment  for  the  direct  elec- 
tion of  senators  was  fifty  years  In 
getting  through  Congress.  In  less  than 
a  year  since  It  was  submitted  It  has 
been  ratified  by  the  legislatures  of 
twenty-five  states.  It  has  been  rejected 
in  only  one  state — Georgia. 

The  twenty-five  ratifying  states  are: 
Arizona,  New  Hampshire, 

Arkansas,  New  York, 

California.  North   Carolina. 

Colorado.  North    Dakota, 

Idaho,  Oregon, 

Illinois,  .South     Dakota, 

Iowa,  Texas, 

Kansas,  Vermont, 

.Massachusetts,  Washington, 

Michigan,  West  Virginia. 

Minnesota,  Wisconsin, 

Montana,  Wyoming. 

Nevada,  f 

The  amendment  is  being  blocked  by 
special  interests  in  New  Mexico,  Penn- 
sylvania. Delaware  and  Rhode  Island. 
New  Jersey  and  Tennessee  are  expected 
to  ratify  soon.  Action  by  Kentucky. 
Maryland.  Mississippi  and  Maine  is  ex- 
pected next  year.  The  legislatures  of 
Alabama.  Florida,  Kentucky,  Louisiana, 
Maryland,  Mississippi  and  Virginia  are 
not   now   in   session. 

Prompt  action  by  some  of  the  states 
now  hesitating  would  make  possible  the 
adoption  of  the  amendment  this  year 
so  that  it  could  be  effective  in  the  elec- 
tion of  senators  in  the  general  elections 
of  1914.  Eleven  more  ratifications  are 
needed. 


The  reports  on  the  Mexican  situation 
s'en  to  indicate  that  big  business  had 
a  hand  in  financing  the  revolution 
which  resulted  in  the  deatli  of  Madero 
and  established  the  descendant  of  Diaz 
in  the  s^eat  of  astensible  power  in  the 
Republic.  Certain  it  is  that  Madero 
was  not  favorable  to  foreign  capital 
as  was  Parfirio  Diaz  and  so  far  as 
newspaper  reports  are  concerned  there 
seems  to  have  been  a  revolution  not 
a  nong  the  common  people  at  all  but  an 
intri?ue  of  the  military  and  aristoc- 
racy to  place  in  control  those  who 
favored  the  moneyed  Interests  that 
liave  heavy  investments  in  that  coun- 
try. 

The  Maderists  charge  that  the  Pear- 
son syndicate  furnished  14  •  tnillion 
dollars  to  finance  the  revolution  Jos. 
H.  Wilkins.  has  written  a  communica- 
tion to  the  Bulletin  in  which  he  plainly 
infers  that  the  Morgan  interests  and 
those  interested  in  the  Santa  Cruz  oil 
fields  are  responsible  for  the  revolu- 
tion. Wilkins  has  lonT  been  interested 
in  mine?  in  Mexico  and  is  familiar  with 
the  situation  down  there.  He  is  a  man 
of  marked  ability  and  has  been  identi- 
fied with  the  public  institutions  of 
California.  He  was  for  years  owner 
and  editor  of  the  Marin  County  Tocsin. 
published  at  San  Rafael,  and  had  a 
wide  reputation  throughout  the  State 
as  an  editorial  writer.  The  Mexican 
fituation  still  presents  m:>ny  uncer- 
tainties. The  present  government  has 
thought  to  establish  itself  by  assas- 
sinating the  leaders  who  represented 
the  other  faction.  Undoubtedly  the  big' 
interests  are  with  them.  If  (he  claim 
is  true  that  the  American  A  nbassador 
winked  at  the  overthrow  of  the 
.Madlust  govrnment  and  condoned  the 
assassination  of  Madero  there  is  no 
I'xruse  for  his  artlon.  .\merlcan  and 
foreign    capital      that    has      gone      .nto 


32 


BUILDING  AND  INDUSTRIAL  NEWS 


.Mixii-i>  wi'iit  ill  ivitli  Its  eyes  open  ami 
kri'W  tile  uncertainties  of  Investments 
ti.ere.  Tlicr?  Is  no  excuse  for  this 
K-nvorniuent  interfering  because  some 
inleresis  :iro  threatened  or  the  exploi- 
l:illi>n  of  nil  tieilK  is  proposed  to  l)e 
I  urtiilled. 


n  is  sai.l  uiat  if  tlio  alien  iaiui  hills 
lero:e  tl.e  legisialiire  pass  tliat  Japan 
will  retaliate  hy  refuMng  to  partici- 
pate In  the  ICxposition  or  allow  any  of 
lier  eounlrynien  so  to  do. 

11  Is  liishiy  iinprobahle  that  any  sueh 
llilns  is  contemplated  or  that  tiie  "ot- 
lieial  sources"  from  wlilch  the  report 
emanatid  is  any  liigiier  tiian  tiie  brain 
of  tile  reiiorter  that  ivrote  the  article. 
The  alien  land  bill  before  the  legi.sla- 
turo  has  no  more  application  to  the 
.lapanese  tlian  any  other  race.  And  it 
Is  certain  the  coming  exposition  will 
iiean  much  to  Japan.  Slie  will  have  a 
iliance  to  advertise  her  products  in  a 
way  slie  never  had  before.  And  the 
act  of  tlie  California  Legislature  will 
in  no  way  affect  her  treaty  rights  with 
tliis  country. 

If  the  alien  land  bills  are  correct 
they  sliould  be  passed  whtther  the 
.Japanese  exhibit  or  not.  They  should 
not  lie  smothered  until  after  the  ex- 
position and  then  passed.  Nor  should 
.Japan  talie  offense  at  laws  passed 
wliich  do  not  discriminate  against  them 
in  particular  and  which  do  not  violate 
any   treaty  obligation. 


A    FATAL    SAWDUST   EXPLOSION. 

The  falling  of  a  bolt  among  the 
cutters  on  a  machine  for  grinding  saw- 
dust in  a  box  factory  at  Philadelphia 
is  stated  to  iiave  caused  a  shower  of 
sparks  whicii  ignited  the  finely  divided 
dust  and  caused  an  explosion  which 
injured  six  employees  and  Itilled  one. 
Explosions  of  this  cliaracter  are  com- 
mon in  coal  mines  and  they  have  oc- 
casionaly  occurred  in  (lour  mills  and 
ntlier  industrial  establishments  where 
inflammable  dust  is  generated, — Scien- 
tilic  American. 


Thf 


redlight  abatement  measure  has 
passed  the  ASFembly  and  will  no  doubt 
1  ecome  a  law  from  all  prospects. 
\Vhether  tliis  is  a  wise  measure  or  not 
is  a  question  upon  which  assemblymen 
differ  and  upon  which  the  people  gen- 
erally differ  in  a  great  degree.  This 
measure  is  ba^ed  upon  and  follows  the 
Iowa  and  Nebraska  laws.  The  Sacra- 
ni'^nto  Bee.  which  has  gone  to  much 
trouble  in  the  matter  of  investigating 
the  sub.1ect,  has  reports  from  the 
editors  of  the  principal,  papers  of  Iowa 
and  Nebraska  and  also  from  the  po.ice 
departments  of  the  same  cities  to  the 
effect  that  tiiese  laws  have  only 
.scattered  the  evil  instead  of  lessening 
i'  That  it  has  increased  disease  and 
pr  vented  any  kind  of  regrulation  of  the 
evil. 

The  white  slave  discussion  has  led 
to  atte  npts  to  remedy  this  evil.  That 
tte  redlight  abatement  act  will  help 
matters  is  a  question  of  grave  doiilit. 
That  it  will  not  act  a  good  deal  like  the 
abolition  of  the  canteen  in  army  posts 
is  a  question.  The  evidence  seems  to-be 
against  it.  At  the  time  Iowa  Abate- 
ment Act  and  Injunction  Law  was 
passed,  the  Board  of  Commissioners  of 
Washington.  D.  C.  protested  against  it 
and  said: 

"The  Commissioners  do  not  believe 
that    the   method   proposed    by   the   bill 


u.iiihl  eradicate  the  e\  il,  hut  fear 
tliat,  cm  the  contrary,  it  would  result 
111  Its  distribution  to  point.=  which  are 
now  free  fro  n  it  and  correspondingly 
extending  the  area  of  its  temptations, 
very  much  like  a  proposition  to  pre- 
vent the  p<diution  of  a  river  by  closing 
ii|i   the   mouths  of   the  sewers." 

One  trouble  of  a  .iieasure  of  this  kind 
is  that  it  is  not  approached  with  im- 
partial mind.  Sentiment  and  inex- 
perienced public  opinion  lias  much  to  do 
with  it.  Many  Assemblymen  voted 
.against  It  on  tlie  ground  that  it  was 
a.nainst  tlieir  best  judgment,  but  that 
their  constituents  demanded  it.  No 
doubt  others  did  the  same  tiling,  but 
did    not   express    themselves    openly. 

It  is  doubtful  if  tills  measure  will 
prove  of  any  benefit  to  California.  The 
reports  of  the  people  best  able  to  judge 
in  tiie  Agricultural  States  of  Iowa  and 
Nebraska  show  it  to  have  been  at  most 
a  very  doubtful  success  there.  It  is  less 
liable  to  succeed  in  a  state  like  Cali- 
fornia and  it  is  doubtful  whether  the 
Hre  will  noti  be  spread  instead  of 
smothered.  Time  will  demonstrate  the 
truth  or  fallacy  of  the  argument  w'hen 
the   facts  are   determined. 

AKTinCIAL   MARBLE. 

Tile  following  are  directions  tor  mak- 
ing artificial  marble:  1.  Burnt  gyp- 
sum is  saturated  with  a  solution  of 
lim-e  in  alum  water,  burnt  again, 
ground  finely,  or  rather  pulverized,  ad- 
ding 1-12  by  weight  of  the  gypsum  of 
alum;  and  cast  in  the  mold.  These 
harden  very  slowly,  but  attain  the 
hardness  and  transparency  of  marble. 
Different  pigments  may  be  added  to  ob- 
tain different  colored  marbles.  2. 
Pieces  of  burnt  gypsum,  the  si»e  of  a 
fist,  are  put  for  3  hours  in  a  12  per 
cent  solution  of  alum  in  water  of  a 
temperature  of  So  to  104  degrees  Fahr.. 
burnt  again,  pulverized,  adding  1-16 
powdered  alum,  and  lastly  worked  into 
molds  with  water  containing  1-16  sal 
ammoniac  for  each  part  of  gypsum. 
Castings  made  of  this  combination  pos- 
sess great  liardness  and  brilliancy,  and 
it  may,  tlierefore,  be  used  for  fine 
statues. —  Neueste  Erfindungen  und 
Erfalirungen 


one,  which  shall  however  not  mem- 
time  interfere  with  the  conslderatlor 
of  bills  intended  to  curtail  the  activi- 
ties of  some  of  Mr.  Beban's  consti- 
tuents,— Fresno    Republican. 


COMMENT        OS       THE        VICE        COM- 
MITTEE. 

Lieutenant-Governor  Wallace  has 
turned  down  Dominick  Beban  and 
.Senatorial  courtesy,  both  at  once,  and 
was  well  justified  in  both  turndowns. 
When  Beban  introduced  a  resolution 
calling  for  the  appointment  of  a  cer- 
tain committee,  custom  and  courtesy 
dictated  that  he  be  nv-de  chairaian  of 
tliat  committee.  But  when  it  became 
evident  that  Beban  had  not  introduced 
the  resolution  in  good  faith,  and  that 
his  purpose  was  to  side-track  moral 
legislation  which  he  did  not  dare  op- 
pose, the  Lieutenant-Governor  was 
quite  right  in  defying  both  custom  and 
courtesy,  and  packing  the  committee 
against  tiie  Senator  from  the  Barliary 
Coast  district.  The  remainder  of  the 
Wallace  committee  was  comnosed  of 
alisoUitelv  the  highest  type  of  men  in 
the  Senate.  The  only  "packing"  there 
was  consisted  in  putting  aggressively 
decent  men  on  a  conmittee  to  investi- 
.gate  a  resolution  whose  purpose  was 
not  in  tlie  interest  of  decency.  The  re- 
sull  was,  of  course,  that  the  committee 
found  It  physically  impossible  to  carry 
out  Beban's  obstructive  Investigation, 
but    propose    a    later    anO    constnictlvp 


The  movement  toward  the  Cltj 
Beautiful  and  Art  in  Architecture  ha's 
found  expression  in  the  Californi; 
Legislature  in  a  resolution  presentee 
by  Assemblyman  Bohnett.  The  purposi 
of  the  resolution  is  to  elevate  the 
standard  of  architecture,  adornmen 
and  equipment  of  public  buildings  ir 
California  and  provides  for  a  commis- 
sion of  tiiree  members  from  eaci 
house  besides  a  painter,  a  sculptor  am 
a  lawyer  who  are  to  report  to  tli. 
Uoveinor  before  the  next  session  o 
the  Legislature  on  ways  and  means  ti 
artistically  improve  our  public  build 
ings. 

The  resolution  states  that:  "Califor 
nia,  witli  its  rich  heritage  of  climat 
and  all  inspiring  scenery,  is  pregnan 
with  an  art  that  should  rival  ancieii 
Greece  and  Italy,"  and  is  "entitled  t^ 
tlie  development  of  standards  of  archi 
lecture,  sculpture  and  painting  equa 
to  if  not  better  than  those  exlstlni 
in  the  eastern  and  middle  western  sec 
tions    of   these   United    States." 

That  sounds  sonorous  both  in  senti 
ment  and  diction  and  it  will  at  leas 
call  public  attention  to  the  artisti 
side  of  public  buildings  and  tend  t 
establish  a  sentiment  and  educatioi 
beauty  in  public  a.5  well  as  privat 
buildings. 

California  leads  the  world  in  the  pro 
duction  of  oil.  While  the  prices  ha.v 
not  been  such  as  to  warrant  the  cxl 
ploitation  of  untried  fields  and  develo 
new  country,  the  steady  increase  i 
proven  districts  has  made  the  year  19! 
outstrip  all  other  years  in  the  produci 
tion  of  fuel  oil.  Not  only  did  the  pro 
duction  increase  in  1912  over  1911  fror 
.S3, 7-14. 044  barrels  to  90.074,439  barrels 
but  an  increased  number  of  wells  wcr 
in  operation  last  year  as  against  thos 
in  operation  in  1911,  the  figures  being 
Oecenlber  31,  1912,  5,625;  December  3: 
1911,  5.138.  The  average  productio 
per  well  was  greater  by  1500  barrel 
in   1912  than  in  1911. 

This  shows  an  increase  in  consu...ii 
tion  of  oil  all  over  the  country.  Th 
marked  efficiency  of  oil  as  a  fuel  ha 
become  so  well,  known  that  -nliereve 
practicable  it  has  become  the  stapl 
article.  The  increased  production  pe 
well  shows  greater  efficiency  and  th 
number  of  wells  shows  Increase 
activity   in   the   line. 

The  Midway  field  in  Kern  count 
leads  in  productiofi.  being  credited  B 
the  California  Derrick,  a  Jouri'al  di 
voted  to  the  oil  industry,  witii  28.! 
per  cent  of  the  total  production  fc 
tlie  year,  or  25,94.'i,9Sn  barrels;  coa', 
inga  is  second  with  a  percentase  pre 
duction  of  21.70,  or  19,34.1.122  barrel 
and  Kern  river  third,  with  13, S2  pi 
cent  of  tlie  production,  or  1-146.14 
barrels. 

The  oil  industry  in  California  netW 
Ihe  state  aproximately  $tl.00n,000  i 
the  year  1912,  or  more  than  $lfl,0O0,0( 
above    the    yield    of    our    .gold    mines. 

These  figures  taken  in  coniunctlo 
witli  the  marvelous  increase  in  liydrt 
electric  power  places  California  in  tl' 
front  rank  as  .a  power  producing"  stit 
Taking  Into  consideration  these  fac 
and  figures  there  is  no  reason  wiv  th 
should  not  become  one  of  the  fnr( 
most  manufacturing  states  .if  tl 
Union. 
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San  Francisco's  Latest  Skyscraper,  The 
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Insley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


We  are  also  West  Coast  Distributors  for 
L.autti-«Jurgerts 

1,  2,  3  and  5  Xon 

IVIotop  Truck 

Equipped  with  a^y  style  bodies  including 
side  or  end  dump. 

Immediate  Deliv^eries 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


Lauth-Juergens 
1  Ton  Truck 


All  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 
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Pn  .sident  Wilson  has  put  his  veto  on 
dollar  diplomacy  insofar  as  the  Chinese 
loan  is  concerned.  So  radical  has  been 
the  change  of  the  state  department  in 
this  regard  that  the  Assistant  Secre- 
tary of  State  has  offered  his  resigna- 
tion. So  far  as  the  present  administra- 
tion is  concerned  it  is  evident  that  his 
resignation  is  acceptable.  As  any  one 
wedded  to  the  idea  that  the  moneyed 
interests  should  control  the  world  and 
have  the  support  of  governments  to 
enforce  their  conditions  is  not  likely 
to  find  favor  with  a  man  who  appears 
to  be  as  fair  minded  as  President 
Wilson  and  certainly  not  with  W.  J. 
Bryan,  the  present  Secretary  of  State. 
Taft  and  Knox  and  Wilson  and  Bryan 
are  about  as  near  opposite  in  many  re- 
spects as  it  would  be  possible  to  find 
men.  The  attempt  to  saddle  on  the 
Chinese  republic  the  si.K  power  loan 
would  give  these  great  banking  houses 
the  power  to  put  on  the  screws  on  the 
new  government  and  control  trade  and 
Commercial  Situations.  President 

Wilson  has  expressed  his  desire  to  nave 
the  loan  made,  but  not  with  the  consent 
of  this  government  to  enforce  condi- 
tions that  will  control  the  revenues  of 
the  new  republic  and  hinder  its  un- 
traiimelfd    development. 


that  have  apparently  been  introduced 
in  good  faith  that  have  neither  rhyme 
nor  reason,  sense  or  object  In  their 
construction.  Perhaps  there  have  been 
more  freak  bills  than  ordinary  put  In 
at  this  legislature.  It  is  a  question 
whether  or  not  there  will  be  any  more 
passed. 

Tliere  may  be  some  that  will  be  of 
doubtful  benefit  put  through  by  over 
enthusiastic  reformers.  But  there  will 
not  be  legislation  put  through  by 
I>olitical  bosses  as  in  the  old  regime 
and  in  all  probability  the  freak  legis- 
lation will  be  confined  to  narrow 
liotinds. 


Mt.  'lamalpais  is  to  b  the  scene 
of  a  miracle  play  and  part  of  Shakes- 
luare's  drama  of  As  You  Like  It.  No 
place  in  the  world  could  furnish  a  more 
romantic  setting  or  a  stage  of  more 
won  .erfiil  scenic  beauty  than  Marin 
County.  It  is  expected  to  call  attention 
to  scenic  beauty  spots  which  lie  at 
San  Francisco's  door  and  impress  upon 
people  the  wonderful  variety  of  pano- 
ramic views  that  can  be  had  in  a  day's 
trip   from  San   Francisco. 

The  recent  exploration  of  the  canyon 
of  the  Middle  Fork  of  the  Feather  River 
has  called  attention  to  another  of  the 
scenic  wonders  of  the  State.  Few 
realize  that  the  Sierra  Nevada  Moun- 
tains are  the  "roof  of  the  continent," 
and  the  iiighest  mountains  in  the 
United  States.  Not  only  are  they  the 
highest  but  they  are  clothed  with  some 
of  the  greatest  timber  in  the  world  and 
the  open  country  and  variety  of 
vegetation  gives  them  a  variety  of 
color  and  a  scenic  grandeur  that  is 
excelled  nowhere  in  the  world.  The 
.State  is  indeed  a  wonderland.  It  will 
always  remain  so  and  there  will  always 
lie  inaccessible  places  where  only  the 
hardv  mountain  cli  nber  will  attempt 
to  so  ',-d  whcr.-  only  wild  .■  ....le  will 
live. 


'I'he  Chronicle  is  much  concerned 
ilioni  the  possibility  of  l.nrm  being 
1,,,,,.  i.v  a  leRislatiire  of  I'rojiressive 
r.MiUs,      It    enumerates  a   scare  .if   bills 


-And  in  this  regard  the  proposition  to 
exclude  the  sale  of  California  wines 
from  the  exposition  grounds  seems  to 
l)e  striking  at  one  of  the  great  in- 
dii.'tries  of  the  State.  If  wine  booths 
or  places  where  it  could  he  sampled 
and  only  the  best  California  vintages 
could  be  had  were  established  it  would 
serve  to  advertise  this  far  famed  in- 
dustry of  the  State.  Of  course  this 
would  meet  the  objection  of  the  pro- 
hibitionists who  look  upon  wine  as 
unmitigated  evil  and  one  of  the  devil's 
means  of  seduction.  But  for  those  who 
regard  wine  for  what  it  is  without 
religious  or  fainily  prejudice,  the  fruit 
and  flowers  and  wine  of  California  are 
tlie  distinctive  products  that  made  the 
State  famed  round  the  world.  To  pro- 
hihit  wine  at  the  exposition  is  to  ad- 
vertise a  product  that  we  admit  ought 
to  be  prohibited  in  its  use:  that  we  are 
willing  to  sell  to  other  people  what  we 
are  unwilling  to  permit  to  be  used  at 
home. 


(lid  Boreas  .-.eems  to  have  been  going 
on  a  wild  rampage  in  the  middle  west. 
Wind  uncontrolled  has  wrought  havoc 
with  the  i-onstruction  of  man  and  cities 
have  been  leveled  and  forests  and 
farms  devastated  in  its  path.  That 
there  was  no  ships  of  the  air  In  its 
path  is  fortunate  as  in  all  probability 
they  would  have  had  to  make  record 
lime  getting  away  or  would  have  been 
sailing  along  with  an  indiscrimate  lot 
of  bricks,  wire  fences,  trees  and  grave- 
stones. 

Tlie  tremendous  velocity  of  the  wind 
of  these  storms  is  something  incredi- 
ble. Strange  havoc  is  wrought  an  in- 
credible things  performed.  Trees  are 
lilown  through  £tonc  walls,  pine  tinber 
blown  through  standing  trees  and 
many  things  of  similar  nature  per- 
formed. 

No  country  is  without  its  drawbacks. 
The  great  interior  from  the  Gulf  of 
.Mexico  to  the  Mackenzie  river  is  sub- 
iect  to  storms  and  tornadoes.  The  east 
has  its  bleak  cold  and  storm.  The 
I'acitic  Coast  has  its  equable  climate, 
but  is  subject  to  earthquakes.  But 
considering  the  rarity  of  occurrence  it 
:s  iirohable  that  the  aggregate  amount 
of  loss  bv  eartlnpiake  la  tar  less  than 
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lliat  liy  storms.  At  any  rate  we  wlio 
have  gone  tliroush  the  biggest  shake 
In  the  history  of  tlie  west  are  willing 
to  chance  It  against  the  storms  and  In- 
clement weather  ul'  tlic  less  favored 
eastern    states. 

Safi'guardn.g  minum  life  In  luilldlng 
constriictio  1  is  helnj^  perfected  through 
the  liability  laws  that  have  been  en- 
acted ami  the  Increased  risk  of  in- 
surance companies.  In  the  case  of  the 
c  jiistr.ic  lion  of  the  Woolworth  build- 
ing, the  largest  and  tallest  office  build- 
ing In  the  world,  the  advanced  ideas 
which  underlie  modern  liability  insur- 
pi:cc  were  exemplified  in  an  Interesting 
nnnnc.  the  :n.siecllon  service  being 
liarticMlarly     wi.rtliy    of    mention. 

"The  insurance  company  that  carried 
the  liability  kept  two  inspectors  un 
duty  continuously,  and  i.nmedlately 
upon  noting  a  condition  which  was 
likely  to  result  in  an  accident,  they 
notified  the  proper  foreman  or  superin- 
tendent, and  saw  that  the  danger  was 
removed.  Their  recommendations  were 
alfo  reported  to  the  office  of  the  en- 
gineering and  inspection  division  of  the 
insurance  company,  and  written  copies 
were  then  sent  to  the  contractors. 

Patent  scafTolds  were  used  for  the 
brick-laying  throughout  the  work,  and 
these  were  covered,  so  tar  as  possible, 
with  substantial  wIre-mesh  roofs,  to 
protect  the  men  at  work'  upon  the 
platforms  from  tools  and  materials  that 
might  fall  from  above.  The  sides  of 
all  the  scaffold  platforms  were  also 
protected  by  guard  rails  and  by  W'ire- 
mesh  screens.  Substantial  bridges  for 
the  protection  of  pedestrians  and  others 
were  built  over  the  sidewalks,  and 
these  were  made  stout  enough  to  resist 
the  impact  of  any  material  that  might 
fall  upon  them.  Platforms  20  feet  wide 
were  also  built  out  from  the  building  at 
four  different  heights,  to  catch  any  ma- 
terial that  might  fall,  and  prevent  it 
from  descending  into  the  street.  Wire- 
mesh  screens  were  arranged  along  their 
outer  edges  to  give  still  furtlier  se- 
curity. 

All  the  hoisling  apparatus  was  ex- 
amined frequently  and  thoroughly  by 
expert  elevator  inspectors;  e:nployees 
were  not  allowed  to  ride  on  material 
hoists,  and  the  maximum  number  of 
persons  who  might  le  permitted  to 
ride  on  a  passenger  hoist  was  definite- 
ly ppecified  in  each  case.  All  hoists, 
whether  used  for  the  transportation  of 
men  or  materials,  were  covered  over- 
head, to  prevent  accidents  from  falling 
ob.iects.  The  hoist  openings  were 
effectively  fenced,  and  were  guarded  by 
rails  where  the  materials  were  loaded 
or  unloaded.  Openings  i'n  the  floors 
were  thoroughly  guarded  by  rails  or 
fences  or  otherwise.  All  staii'ways, 
whether  temporary  or  i)ermanent,  were 
required  to  be  rail-guarded.  Proper 
lighting  was  Insisted  upon,  particularly 
at  work  places,  along  gangways  and 
passages,  and  at  every  other  important 
point.  Warning  signs  were  put  up  at 
all  dangerous  iilaces.  I^ahovers  engageil 
in  cutting  concrete  and  other  similar 
substance.-  were  obliged  to  use  chisels 
fitted  with  protective  handles,  so  tliat 
their  own  hands  would  not  be  in.iurcil 
if  tlie  strikers  should  ailss  the  heads  ol"  ■ 
tiie  chisels.  An  effective  wat"li  w-as 
kept  for  nails  anrl  other  similar  sharp 
metal  points  pro.iPcling  from  the  wood- 
work or  fjcim  loose  planks  or  hoMiils  or 
elstwheie.  These  are  proUMc  sources 
Of   injury,   and    the   men    were   rer|uired 


to  remove  them  at  once.  First-aid 
cabinets  were  also  provided,  at  the 
suggestion  of  the  liability  Inspectors." 
The  construction  of  the  Woolworth 
building  was  comparatively  free  from 
accident.  It  was  not  the  result  of 
chance,  but  of  intelligent  supervision. 
When  the  liability  is  definite  and  the 
responsibility  Is  definitely  fixed,  then 
only  do  we  get  intelligent  supei'Vision. 
The  state  liability  and  Industrial  In- 
surance laws  are  bringing  this  about. 
It  Is  a  problem  before  the  present  Cali- 
fornia I^egislature  and  one  In  which 
they  need  the  assistance  of  all  parties 
Interested. 


The  unprecedented  floods  in  Ohio 
and  Indiana,  with  their  great  de- 
stiuclion  of  property  and  awful  loss 
of  life,  have  been  hightened  in  sev- 
eral instances  by  the  breaking  of  dams 
and    the    bursting    of    reservoirs. 

At  this  writing  definite  information 
is  lacking.  But  it  ha.s  been  told  in 
the  dispatches  that  the  flood  at  Dayton, 
Ohio,  was  made  uncontrollable  by  the 
breaking  of  the  Laramie  reservoir,  fifty 
miles  above  that  city,  discharging  a 
vast  bod.v  of  water  Into  the  Miami 
River,  or  some  other  of  the  several 
streams  that  come  together  at  that 
point. 

It  is  also  reported  that  a  dam  at 
Piciua,  and  another  at  Hamilton,  both 
in  Ohio,  also  went  out,  in  each  case 
v.'ith   much   loss  of  life. 

Instances  like  these,  and  the  his- 
torical disasters  at  Johnstown,  Penn- 
sylvania, and  other  localities,  are  warn- 
ings which  should  not  pass  unheeded 
here. 

So  far,  in  California,  there  has  been 
no  State  control  of  dam-building.  |  Im- 
mense reservoirs  have  been  made  in 
the  mountains,  to  serve  the  purpose 
of  mining,  irrigation  or  generation  of 
electricity,  hut  all  without  State  su- 
liervision.    regulation    or    control. 

In  all  cases  it  has  been  assumed 
that  self-interest  would  suffice  to 
make  the  dams  secure.  But  experience 
in  other  States  and  countries  has 
demonstrated  the  folly  of  such  reliance. 

In  many  instances  flood  catastro- 
phes have  shown  that  corporations 
often  begrudge  the  expenditure  of 
mone.v  needed  to  make  reservoirs 
permanent  and  sate.  Mining  cotn- 
panies  conraonly  do  not  build  dams  to 
la=t  for  long  periods,  and  even  the 
builders  of  dams  for  electric  power 
purposes  may  look  forward  to  a  sale 
of  their  entire  plant  and  water  rights, 
rather   than   to   a   permanency. 

So  it  Is  needful  tor  the  State  to  take 
measures  for  the  protection  of  the 
IJublic,  against  possible  loss  of  life  and 
property. 

No  person  or  corporation  should  be 
permitted  to  build  a  dam  In  the 
mountains  or  hills  where  its  rupture 
n-lght  cause  disaster  to  any  com- 
munity, save  1jy  consent  of  a  State 
I'oard  or  oflltdal,  actin.^"  under  law  and 
authority    created    by    the    Legislature. 

Tlio  State,  through  such'  agency. 
I'hmild  i-equire  tjie  ])lans  to  ensure 
.iiniilc  ;ind  lasting  security.  It  also 
:hi>iihl  su|Hi-vise  construction  and  the 
■  liKilily  (it  tlie  materials  used,  and 
ni;iUr  ai>iiii;>l  inspections,  reserving  in 
all  |i. nulls  llii-  riKhl  :il  :iily  lliiu-  lo 
n'(|iiiri'    rc|ialrs    oi     Im'1  Icr  nents. 


It  has  been  proposed  to  lodge  suclil 
luiwers  in  the  State  Engineerlhg  De-l 
partment  directly.  But  there  is.  at 
bill  before  the  Legislature  to  include | 
them  explicitly  in  the  jurlsdictio'n  of| 
the  Railroad  Commission,  which  body 
by  Constitutional  Amendment  has  beenl 
.given  general  control  of  all  public  i 
utilities    in    California.  ' 

This  measure  would  seem  in  prin- 
ciple to  serve  the  desired  end.  Pre-' 
sumably,  the  Railroad  Commission 
would  be  aided  at  all  times  by  the 
State  Engineer,  or  could  emplo.v  such 
expert  'engineering,  servi'ees  as  It 
might    from   tine   to   time   require. 


The  terms  and  details  of  the  needed 
legislation  must  be  left  to  the  judg- 
ment of   the  Legislature. 

But  there  is  no  room  for  doubt  that 
effective  State,  law  and  regulation,  to 
ensure  safety  of  dams  and  reservoirs, 
are    urgently   needed. 

It  would  be  a  sad  reproach  to  the 
Legislature,  and  a  fearsome  respon- 
sibility, were  it  to  Tail  in  Its  duty  in 
this  regard. 

Tliere  Is  now  building  at  L'ig  Mead- 
ows in  Plumas  County,  on  the  head- 
waters of  the  Feather  Klver,  one  of  the 
largest  -.-eservoirs  in  the  world.  Its 
capacity  n-lll  be  so  enormous  that  a 
collapse  of  the  dam  would  send  down 
the  Feather  River  a  flood  wave  whose 
destructiveness  it  is  appalling  to  con- 
template. And  it  is  well  known  that 
capable  civil  engineers  have  exjjressed 
grave  doubts  a.=  to  the  safety  of  the 
dam,  as  planned  and  partly  constructed 


Assuredly  the  inhabitants  of  Oro- 
A-lUe,  ilarysvllle  and  Yuba  City,  and 
all  the  farmers  and  communities  along 
the  Sacramento  below  the  mouth  ot  the 
Feather  River,  have  a  right  to  be  pro- 
tected from  the  possible  or  certain  con- 
seriuence  of  the  breaking  of  this  Nevis 
dam,    or    any    similar    structure. 

In  other  parts  of  the  State,  likewise, 
tlicre  i.s'sitfiilar  peril  to  be  guarded 
against,  or  now  exis'ting.  and  also  de- 
manding legislative  action. 

The  Legislature  should  lose  no  time 
in  doing  all  that  the  situation  an<l  the 
conditions    deinand. 

It  is  an  imiieratlve  and  prcs.'lng 
dut.\'. — Sacramento    Bee. 


.\dvertising  when  properly  directed 
is  not  an  expense  but  an  invest  nent 
and  a  good  one.  more  permanent  and 
enduring  than  an>*  building  or  factory 
equipment  that  brings  Immediate  and 
ample  returns  on  the  outlay  and  piles 
up  a  reserve  fund  often  fabulous  in 
its    proportions. 

Every  one  can  not  write  advertising 
cojty  of  equal  merit,  hut  every  ma'n  can 
be  frank  and  honest  in  his  advertising 
announce.nient.  And  what  a  splendid 
asset  it  is  to  any  business  to  be  taken 
at  its  word.  If  there  are  no  otiier  re- 
turns from  your  advertising  than  the 
creation  of  a  feeling  in  your  community 
that  e\cry  statement  you  make  could 
be  (li-i>ended  upon  it  wouhl  be  worth 
mi.ic   Ui.m  it   costs. 

W  .■  .ire  just  peeping  over  the  hori- 
zon uf  the  greatest  era  of  conmercial 
l<iosperily  and  business  activity  that 
the  world  has  ever  seen,  and  adver- 
lising  is  deslincil'lo  plaV  lis  prober  and 
hii|Miri:irit  p.irt  1t\  llii-  .■■.nimt-ici.il 
acliics  iriu-iils    of    Ihe    future. 


BUILDING  AND  INDUSTRIAL  NEWS. 


fhiirchcji. 
irroiipril    ' 


enlrlnK  nen-N  on  Npeel 
.Vflinoln.      llntelH,      e<F.. 

iKler  proper  licndlupw, 
tiK'iilii    repented    under    " 


il  elaMHen  t>l 
will  fliid  H„ 
coramenehiK 


APARTMENT  HOUSES. 

'  SAN  FRANCISCO — ApartniPilt  house, 
n  story  and  liase,  frame.  $."),000.  Arclii- 
Itect.  Paul  De  Martini.  4.il  Columbus 
(.\ve.,  S.  F.  Owner's  name  witlilield. 
:Tlie  building  will  be  erected  on  C.v- 
l|iireJ'S.  between  Grant  avenue  and 
jStoc-kton  street,  and  has  been  arranged 
Ifor  apartments  of  three  rooms  and  batli 
'each.  Interior  finish  will  be  of  pine 
throughout.  There  will  be  wall  beds. 
[The  exterior  of  tlie  building  will  be 
[covered  with  shiplap  and  rustic.  Plans 
|are  now  being  prepared. 
I  S.^N  FUANCISCO — Apartment  house. 
S  story  and  base.  Class  A  construction. 
fdoFt  not  stated.  Architect,  John  Galen 
(Howard.  C0(  Mission  .St..  S.  F.  Own- 
}ers.  Selah  Chamberlain  and  John  W. 
!  Proctor.  These  two  men  have  recently 
(purchased  property  from  three  sepa- 
■rate  owners  located  on  California 
street  and  Mason.  The  property  com- 
:lilned  will  have  a  frontage  of  105  feet 
land  a  depth  of  170  feet.  The  entire 
lot  will  be  covered  by  a  Class  A  build- 
jlhg  designed  along  the  lines  of  the 
[most  modern  apartment  houses  in  New 
I  Torii  City.  Suites  will  comprise  a 
■number  of  rooms  and  will  be  elabo- 
i  rately  finished.  There  will  be  steam 
licnt,  elevator  service,  dumb  waiters, 
viiruum  cleaning  and  all  other  modern 
conveniences.  Interior  partitions  will 
lie  of  hollow  tile  and  floors  of  concrete. 
IXhe  e.Kterior  will  probably  be  faced 
1  >yith  pref  sed  brick  and  terra  cotta. 
i|  Preliminary  plans  have  been  prepared 
i  and  working  drawings  will  be  started 
shortly. 

S.\N  FRANCISCO — Apartment  house. 
2  story  and  base,  frame.  $.^,000.  Archi- 
tect, none.  Owner.  S.  I^arsen,  79  Cort- 
land Ave,,  S.  F.  The  building  w-ill  cover 
an  area  of  23x57  feet.  The  first  floor 
will  be  arranged  for  a  store  and  upper 
floor  will  contain  three  small  apart- 
ments of  three  rooms  and  bath  eacli. 
AH  interior  finish  will  be  of  pine  and 
jedWQod.  There  will  be  wall  beds.  The 
'exterior  of  the  building  will  be  cov- 
ered with  rustic  and  .sliiplap.  Plans 
are  in  the  hands  of  the  owner  who  is 
now  purchasing  all  materials.  The 
.work  will  be  done  by  Day  Labor. 

SAN  FRANCISCO — Apartment  house. 
e  story  and  base.  Class  C  construc- 
tion. Cost  not  stated.  Architect 
not  sele'cted.  Owner.  L.  C.  Lar- 
sen.  Crocker  Building.  Mr.  L.  C.  Lar- 
sen.  President  of  the  U  C  Larsen  Con- 
struction Co.,  has  purchased  the  south- 
east corner  of  Suiter  and  Jones  streets 
and  will  erect  a  seven  or  eight  story 
Clas.'^  (•  apartment  house.  The  build- 
ing will  rover  an  area  of  100x1071/. 
leet.  .N'n  architect  has  ibeen  selected. 
PERKKLEY.  ALAMEDA  CO.,  CAL.— 
)n?-o.  n  story  and  Jiase, 
.  Architect,  W.  H.  Rat- 
I  .N'ational  Rank  HIdg., 
■m-rs,  Alameda.  Cnuiity 
1.      The    building    will    I"- 


ei|ui|)))ed  witli  wall  beds  and  will  have 
private  iiatli  rooms.  The  exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done  by 
Day    Labor. 

LOS  ANGELES,  CAL.  —  Apartment 
liou  =  e.  4  story  and  base,  brick.  Cost  not 
stated.  Architect,  Anton  Reif,  Higgins 
Bldg..  L.  A.  Owner,  Adolph  Jahnke. 
Tile  building  will  cover  a  lot  56x75  feet. 
There  will  'be  a  number  of  two  room 
apartments,  all  of  which  will  have  pri- 
vate baths  and  will  be  equipped  with 
wall  beds.  Interior  finish  will  be  of 
pine  with  some  oak  veneer  and  floors. 
Bath  rooms  will  have  cement  floors  and 
tile  wainscoH  Tliere  wi'.l  -be  steam 
heat,  elevator  service  and  a  vacuum 
cleaning  system.  The  exterior  of  the 
building  will  be  faced  with  pressed 
brick  and  artificial  stone.  Plans  are 
complete  and  figures  are  being  taken 
on   tlie   work. 

PORTLAND.  ORE — Apartment  house. 
6  story  and  base,  reinforced  concrete. 
$70,000.  Architect.  J.  S.  Atkins,  Henry 
Bldg.,  Portland.  Owner's  name  with- 
held. The  building  is  to  be  erected  on 
a  corner  site  and  will  cover  an  area  of 
.JOxllO  feet.  Construction  will  be  fire- 
proof throughout.  The  interior  will  be 
arranged  for  a  total  of  120  rooms, 
mostly  two-room  suites.  There  will 
be  steam  heat,  elevator  service,  wall 
beds,  private  baths  and  a  vacuum 
cleaning  sj'Stem.  The  extei'ior  will  be 
faced  with  cement  plaster.  Bids  will 
■be   called   for   next   week. 

SEATTLE,  WASH. — Apartment  house 
addition,  2  story,  brick  and  concrete, 
$50,000.  Architects,  Blackwell  &  Baker, 
Northern  Bpnk  Bldg.,  Seattle.  Owner, 
H.  S.  Anion.  The  two-story  addition 
will  be  made  to  a  five-story  building. 
Tlie  present  building  will  be  raised  and 
the  additional  stories  constructed  on  a 
srade  with  the  street.  The  exterior 
will  be  faced  with  ipressed  brick.  Plans 
r.re    now    being   prepared. 

Contracts  Awarded. 

PUUTL.X.Nli.  ORE.    —    Apartment 

liouse.  4  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Architect. 
Fred  S.  Allertdn.  Wilcox  Bldg.,  Port- 
land. Owner.  Harry  Howard.  Con- 
tractors. Hurley-Mason  Co.,  Board  of 
Trade  Bldg.,  Portland.  Contract  price 
not    stated. 
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bridge  across  Stony  Creek  near  Orland. 
A  patented  system,  known  as  tlie  Luten 
system,  whicli  was  presented  by  the 
Ross  Construction  Co.  of  Sacramento 
was  approved.  The  structure  will  cost 
$145,000.  Bids  will  be  called  for  shortly. 

NAPLES,  SANTA  BARBARA  CO., 
CAJj. — Bridges,  4,  reinforced  concrete. 
Cost  not  stated.  Engineers,  .Mayberry 
&  Paiker.  Pacific  Electric  Bldg.,  L.  A. 
Owner.?,  Naples  Company.  Two  of  the 
briiiges  will  be  20  feet  wide  and  70  feet 
long  and  are  to  be  constructed  over  To- 
ledo street.  The  other  two  bridges  will 
be  15  feet  wide  and  70  feet  long  and 
are  to  be  erected  at  Neapolitan  Lake. 
Plans  are  bing  prepared  and  bids  for 
the  construction  will  be  called  for 
within  a  few  days. 

SE.\TTI^E,  WASH— Pier  ami  ware- 
houses, conci'ete  -and  frame  construc- 
tion, $500,000.  Engineer,  Paul  P.  Wliit- 
liam.  Port  of  Seattle  Commission.  Seat- 
tle. Owners,  Port  of  Seattle  Commis- 
sion. Bids  will  'be  opened  on  April  9tli 
for  the  construction  of  the  central 
waterfront  .improvement,  which  is  to 
consist  of  a  wharf  1200  feet  long  and 
two  frame  warehouses.  Other  large 
improvements  will  be  made  under  the 
direction  of  the  same  commission  dur- 
ing the  year  which  will  total  $1,000,- 
000. 


BANKS. 


Mf    brick    and    fib 


Contracts  Awarded. 

ROSKHURrt.  ORF;.— Kank,  2  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitect, Earl  A.  Roberts.  Selling  Bldg.. 
Portland.  Owners,  First  Trust  and 
Savings  rank.  Cnntractor.  W.  C. 
Arthur.  Portlainl.  Cmti-.-u-t  price  not 
slated. 

BRIDGES,  DAMS  AND  HARBOR 
WORK. 

( J|;l..\.\'li.  C.I.EN.N'  CO..  CAL.— r.ridge. 
lelnforced  cnncrrte.  $115.11011.  En.ai- 
neer.  County  Siir\i\"r.  Orland.  r)wn- 
irs.  ("tletin  Ciinnl.v.  Tlir  ijlenn  Ciiiiiity 
Supeivlsois  liav,-  adii|.li-d  plans  for  the 
.■onstrurllon     nt    a     reinforced    cniicrcle 


FACTORIES  &  WAREHOUSES. 


.SAX  FRANCISCO  -.Mill.  1  story, 
frame.  $3,500.  Architect,  Engineering 
Department  Southern  Pacific  Co..  Flood 
Bldg..  S.  F.  Owners,  Southern  Pacific 
Co.  Plans  are  complete  and  work  will 
be  done  by  Day  Labor  for  the  construc- 
tion of  a  one-stor.v  mill  building,  which 
i."  to  be  erected  at  the  northeast  cor- 
ner of  Kentucky  and  South  streets.  The 
owners  are  now  purcJiasing  all  ma- 
terials. 

OAKLAND,  C.\L. — Power  station  ex- 
tension, 1  story,  reinforced  concrete 
and  steel,  $15,000.  Architect.  none. 
Owners,  Pacific  Gas  and  Electric  Co., 
4  45  Sutter  St.,  S.  F.  A  large  .iddition 
to  the  present  building  at  the  south- 
west corner  of  1st  and  Jefferson  streets 
is  to  be  constructed  at  once.  Plans 
are  complete  and  provide  for  a  build- 
ing with  a  complete  steel  frame,  rein- 
forced concrete  fioors  and  walb.  The 
exterior  of  the  building  will  be  faced 
with  cement  plaster.  There  will  be 
metal  window  frames  and  sash.  Plans 
and  specifications  can  be  secured  from 
the  Purchasing  Department,  at  445 
Sutter  street.  The  work  will  be  done 
by    Day    Labor. 

LOS  ANGELES.  CAL.— I>;uindry,  2 
story  and  base.  Class  C  construction, 
$100,000.  Architects,  Morgan,  Walls  & 
-Morgan,  'Van  Nuys  Bldg..  L.  A.  Own- 
ers, Excelsion  Laundry  Co.  The  build- 
ing will  occupy  a  corner  site  and  will 
cover  an  area  of  200x300  feet.  Floors 
will  be  of  cement.  There  will  be  metal 
window  frames  and  sash  and  fireproof 
doors.  The  estimated  cost  does  not 
inilude  special  machinery.  The  ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 

TACO.MA.  W.\SH.  —  Warehouse,  4 
lory  and  base,  brick  and  terra  cotta. 
$111,000.  .-Vrchilect.  I.  C.  Irwin,  Cliam- 
lur  of  Commerce  Bldg.,  Tacoma.  Own- 
iis,  Cilifornia  Wine  House.  The  build- 
ing will  be  de.-iigncd  for  >tores  anil  of- 
lici'  of  the  company  on  llic  first  floor 
and  wareb.iusc  on  the  uppei-  floors.  In- 
terior finish  will  be  of  pine  and  hard- 
wood.    Tliere    win   be   steam   heat   an^ 
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otcvator  service.  Metal  window  susli 
anil  flames  will  \>c  speiilled.  The  ex- 
teikii-  of  til  liullillnjf  will  lie  faced  with 
icira   lotta,      I'lans  are   nearly   co  iipletc 


ul    limllos    will    he    railed     for 

Contracts  Awarded. 


i-ii> 


hCiS  ANGEI-ES.  CAL.— Waieliouye,  S 
>ti)iy  and  hase.  Class  A  eonstruetion, 
Jl:;n.ono.  Arolilteets.  Hudson  &  Mun- 
sell.  Stlnison  Bldg..  1>.  A.  Owners,  John 
A.  Roehllng:  Sons  Co.  Contractors.  Alta 
I'lannlng:  Mill,  general  construction; 
Maker  Iron  Works,  structural  steel; 
Otis    Klevator    Co.,    elevator    work. 

POKTI..AND.  ORK. — Brewery  C.roup, 
S  story  and  base,  mill  construction, 
»7."i,000.  Architect,  Aaron  H.  Gould, 
Worcester  Bldgr.,  Portland.  Owners. 
Welnhard  Brewery  Co.  Contractors, 
Georfre  Lang:ford  &  Sons,  Builders'  Ex- 
i-hanarc  Bids:..  Portland.  Contract  price, 
$:.-,. (inn. 


FIRE  HOUSES. 


TfKMH'K,  STANI.SI,Ai;.<  CO..  CAL. — 
.lail.  1  .'tory  and  hase.  steel  and  rein- 
forced concrete,  $6,000.  A,rchitect.  none. 
Owner,  City  of  Turlock.  Tlie  building 
will  he  25x70  feet,  containing-  seven 
cells  and  has  been  designed  for  a  city 
and  county  jail.  Considerable  struc- 
tural steel  will  be  used.  Interior  fin- 
ish' will  be  of  pine.  Special  cell  work 
will  be  called  for.  The  exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  bids 
will    be    advertised    shortly. 


FLATS. 


.SAX  KRAiNCISCO— Flats.  2  story  and 
ba.«e.  frame,  $4,400.  Aroliitect,  none. 
Owner,  B.  J.  Hooper,  4.50  12th  Ave.,  S. 
F.  The  building  will  have  a  frontage 
«f  32  feet  and  a  depth  of  75  feet  There 
will  be  two  stores  on  the  first  floor  and 
two  modern  flats  on  the  upper  floor. 
Interiors  will  be  finished  in  pino 
throughout.  Elm  panels  will  be  used 
in  the  dining  rooms.  Tile  will  be  used, 
in  the  baths.  The  exterior  of  the  build- 
ing will  be  covered  with  pressed  brick 
veneer.  Plans  are  complete  and  in  the 
hands  of  the  owner  wlio  will  do  the 
work    b>-    Da,\'    Labor. 

SAN  FRANCISCO— Flats.  2  stor.\-  and 
hase,  frame,  $6,400.  Architect,  none. 
Owner.  I..  A.  Giusti.  732  Montgomery 
St.  S.  F.  -The  building  will  be  erected 
on  Union  street  at  a  point  where  the 
the  street  grade  will  necessitate  a 
large  concrete  retaining  wall.  Tlie 
l-uildlng  will  have  a  frontage  of  22 
feet  and  a  deptli  of  54  feet.  Interior 
finish  will  be  of  pine  througliout. 
There  will  be  gas  grates  and  tile  man- 
tels. Tlie  exterior  of  the  building  will 
le  covered  with  rustic  and  shiplap. 
Plans  are  complete  and  work  will  he 
done    by    Day    Labor. 

SAN  FRANCISCO— Flals.  :;  story  an. I 
base,  fra.iie.  $8,000.  Architect.  Paul 
De  Martini,  4.'i!  Columbus  Ave.,  S.  F. 
Owner,  Paul  De  Martini.  The  buildins 
will  1  e  ere'ctcd  on  Broadway  between 
-  .Mason  and  Taylor  .lireets  and  will  be 
ail  iiiged   for  three  flats  of   five  and   six 
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ered  Hilh  sliipbip  and  llistir.  I'l.-ili: 
an-  I.cIml;  iin.pari'.l  .and  ulirii  c.iinplcl, 
Ibe  woik  uill  be  done  by  Day  Labor- 
SAN  FRANCISCO— Flats,  2  story  an, 
base,  frame.  Cost  not  stated.  Arclii 
tects,    C.    M.    and    A.    F.    Rousseau,    Mo 


nadnock  Bldg.,  S.  F.  Owner,  J.  Rod- 
gers  The  building  will  be  erected  at 
the  northwest  corner  of  Paclflc  and 
Mason  streets,  and  will  be  arranged 
for  a  store  and  12  flats  of  4  and  5 
rooms  each  with  bath.  Interior  finish 
will  be  of  pine  wltli  some  elm  panels. 
There  w-ill  be  either  open  Are  places 
or  gas  grates.  The  exterior  of  tlie 
structure  -wiH  Hie  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  arc 
being     figured. 

SAN  FRANCISCO— Flat,  2  story  and 
liase.  frame,  $4,500.  Architect.  C.  O. 
Clausen.  Phelan  Bldg..  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  on  Greenwich  street  near  Baker 
and  w-ill  contain  a  store  on  the  first 
floor  and  one  flve-room  flat  above.  In- 
terior finish  will  be  of  pine  throughout. 
There  will  be  open  fire  places  and  brick 
mantels.  Some  oak  flooring  will  be 
used.  The  exterior  of  the  building 
will  be  covered  with  brick  veneer  and 
cement  pl'aster.  Plans  are  being  pre- 
pared. 

SAN  FRA.^JCISCO — Flats,  3  story  and 
•base.  Class  C  construction,  $(12,000. 
Architect,  none.  Owner,  J.  G.  Kincan- 
non.  1676  Fulton  St.,  S.  F.  The  build- 
ing will  cover  an  area  of  25x58  feet. 
There  w-ill  be  one  store  and  the  en- 
trance to  the  flats  above  on  the  first 
floor.  Upper  floors  will  contain  seven 
flats.  Exterior  walls  will  be  of  rein- 
forced concrete  faced  with  white  ce- 
ment plaster.  Interior  finish  will  be 
of  pine  and  liardwood.  There  -will  be 
open  fire  places  and  tile  mantels.  Tile 
will  also  be  used  in  the  bath  rooms. 
Plans  are  complete  and  the  work  will 
lie   done    by    Day    Labor. 

SAN  FRANCISCO — Flats,  3  story  and 
base,  frame,  $8,500.  Architect,  Paul  De 
Martini,  451  Columbus  Ave.,  S.  F.  Own- 
er. Edward  McKeever.  The  building 
will  I'.ave  a  street  frontage  of  27  feet 
and  a  depth  of  68%  feet.  The  first  floor 
will  be  arranged  for  one  store.  Upper 
floors  will  contain  four  and  five  room 
flats  with  baths.  Interior  finish  will 
be  of  pine  througliout.  Plate  glass  dis- 
jilay  windows  will  he  used  in  the  s'tore. 
Tae  exterior  of  the  building  will  be 
covered  with  rustic  and  shiplap.  Plans 
are  complete  and  figures  will  be  called 
for  at   once. 

SAN  FltANClSCO— Flats.  3  stoi->-  and 
1  ase.  frame.  $6,000.  .Architect.  Paul 
De  Martini.  451  Columbus  Ave.,  S,  F. 
Owner,  .Jolin  Kucish.  The  building  is 
lo  be  erected  on  Mason  street,  between 
Chesunut  and  Lombard  streets,  and  has 
been  designed  to  contain  a  nu  nber  of 
four-room  flats  with  baths  All  in- 
terior finish  will  be  of  pine.  Tile  will 
be  used  in  the  baths  and  kitchens.  The 
exterior  of  the  building  will  be  covered 
with  rustic  and  shiplap.  Plans  are 
being  prepared  and  lignres  will  be 
called   for  shortly. 

S.\X  FRANCISCO— Flats,  3  stniy  and 
lae.  frame,  $6,000.  .Architect,  P.iul 
He  .Martini.  451  Columbus  Ave..  .S.  F. 
(Jwner.  L.  Pavani.  The  building  will 
le  arranged  for  two  stores  on  the  first 
floor  and  two  modern  (lals  on  thi>  upper 
lloors.  Inleii,-ii-  liriish  will  he  ,,f  pine 
•nir,ilr.4li"lll.  All  Hats  will  li:l\e  eon- 
lieeiiiiL;  baths.  The  Oxlerior  of  the 
I. nil  liiiK  will  be-  covered  with  iiistie 
and  siii|ila|i.  Plans  are  nearly  i-om- 
plele  and  lisures  will  be  taken  Ibis 
week. 

SAN  l''l;.\.\CISi'0— Palais.  2  stoi-y  and 
b.l-e,       llanie,       $7,111111.         Alelillucl.      Paul 

I  le  Miiiini,  l.'.l  I'ulumbus  Ave.,  S.  F. 
(U\neis  uanie  williheld.  The  building 
will    be    erected    un    tlie   south    side      o£ 


Greenwich    street,      between      Stockton 
and    Grant    avenue.      Plans    provide    for 
four  modern  flatsi  of  five  and  six  rooms  i 
each    with    bath.      Interior    will    be    fin-  [ 
ished     in     pine    and    hardwood     veneer.  | 
Bath    rooms    will    be    finislied    in      tile. 
There    will   be   coal   grates    witli    tile   or  j 
brick     mantels.       The     exterior     of     the 
building    will    be    covered    -a-itii    rustic, 
brick    veneer    and    shiplap.      Plans    are 
being   prepared    and    wlien    complete  the 
work   will   be  done  by  Day  Labor. 

Contracts  Awarded.  i 

FRESNO.  FKKSN'O  CO..  CAL— Flat, 
2  story  and  base,  frame,  $5,400.  ArchI-  I 
tects.  SwartK,  Hotclikin  &  Swartz,  ' 
Fresno.  Owner,  P.  S.  Turnbull.  Con-  ' 
tractor.  E.  P.  S  nith,  Fresno.  Contract  ] 
price.    $5,400. 


GARAGES. 


I>nS  ANGELES,  CAL.  —  Garage,  1 
hliiry  and  base,  brick.  Cost  not  stated. 
Architects,  Kysor  &  Biggar,  Wright 
and  Callender  Bldg.,  L.  A.  Owner. 
Charles  E.  Bergin.  The  building  will 
be  used  tor  a  commercial  garage  and 
will  covcir  an  area  of  50x150  feet.  Tilie 
greatei-  iiortion  of  tlie  ft-oor  space  will 
be  used  for  storage  purposes.  Interior 
finish  of  the  ofjice  will  be  of  pine.  Tliere 
will  be  a  cement  floor  and  metal  win- 
dow frames  and  sash.  The  exterior  of 
the  building  will  be  faced  witli  plaster 
and  tile.  Plans  are  complete  and  fig- 
ures  arc   being   taken. 

TACO.MA,  WASH. — ^^Garage.  2  story 
and  base,  brick  and  concrete,  $25,000. 
Architect,  I.  C.  Irwin.  Chamber  of  Com- 
merce Bldg..  Tacoma.  Owner,  August 
Von  Boecklin.  Tlie  building  will  oc- 
cupy a  corner  site  and  will  be  designed 
for  a  commercial  garage.  There  will 
be  a  cement  floor,  metal  window  sash 
and  frames  and  special  gasoline  stor- 
age tanks.  The  exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans  are   nearl>    ready   for   figures. 


GOVERNMENT     WORK      AND 
SUPPLIES. 


lliiillllniCM    lit     Pi-iiri     lliirlM>r. 

On  .May  10  bids  are  to  l,e  oriened  at 
the  liureau  of  yards  and  docks-.  Navy 
liepartment.  Washington,  D.  C,  for  the 
eonstruetion  of  buildings  at  tlie  naval 
station.  Pearl  Harbor.  Hawaii.  The 
amounl  nutliorized  for  the  work  is 
J2SO,000.  The  project  provides  for  an 
administration       building.       two       ward 


iiuarters,     connecting       passages, 
vants'    (luarters,    and    wash    liouses. 

The  main  hospital  buildings,  consist- 
ing of  the  administration  building,  two 
ward  buildi'.gs.  subsistence  building. 
laboratoiy.  and  operating  building, 
shall  be  of  reinforced  concrete  con^ 
Ktiuction  with  terra  cotta  partitions 
and  curtain  wall.s.  The  roofing  sliall  be 
of  asbestos  shin.gles  carried  on  wood 
I  lathing  supported  by  steel  framing, 
except  in  operating  building,  where 
liaming  is  of  wood.  Terra  cotta  sliall 
I  e    plastered    on    liolli    sides.      Admlnis- 
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loi-y  and  sulislslence  building  one  story 
in  height.  The  remaining  buildings  In 
the    group,    except    the    mortuary,    shall 
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be  of  nool  >ouMr,i,UMi,  with  ^^o,Ml.■ll 
roof  sliingles,  as  liuliciitfa.  Tlir  moi-tu- 
ary  shall  liave  liolluw  ten-i  collii  walls 
and  asbpstos  sliliiffled  roof.  PlasteriiiK. 
In  general,  will  lie  i-enuired  only  In  the 
main  lios-pU:il  luiildings,  mentione.l 
above,  and  In  l.alh  room-;  of  two  of- 
flcei-s'  quarlers.  Floors  shall  be,  in 
general,  of  wood.  Murblework  will  he 
rennired  in  operating-  room?.  Exterior 
trim  and  woodwork  will,  in  general, 
reqiiire  stain.  Interior  woodwork  of 
main  hospital  building  will  require 
varnish,  and  remaining  luiildings  will 
require  stain.  Heating  will  not  be  re- 
quired In  the  buildings  except  in  a  few 
cases  in  the  main  hospital  buildings 
for  sterilizers,  hot  water  heaters,  etc. 
Lighting  will  he  done  by  electricity, 
i.lechanical  ventilation  will  be  required 
for    operating    liuilding,    second    story. 


Arnpnlio  IiKHan   Sebool. 

The  following  bids  were  received 
March  IB  by  the  commissioner  of  In- 
dian Affairs.'  Washington,. D.  C,  for  the 
construction  of  a  frame  day  school 
building  at  the  Arapaho  Indian  School, 
Slioslione    reservation,    Wyo. : 

W.  D.  Lovell,  Minneapolis,  Minn..  ?3,- 
4011. 

T.  R.  Leavell  &  W.  W.  Engle,  Lander. 
U'yo..    $2,948.97. 

W.    W.    Stroul.    Lander.    Wyo.,    $2,972. 

W.    J.    Welseck.    Cheyenne.    Wyo..    $2.- 

Rohert  Burns,  Lander,  Wyo.,  $1,540. 
.1.  H.  Arnold,  Riverton,  Wyo..  $2,490. 
R.   .1.   Allison.   Cheyenne.   Wyo..    $3,850. 

Asbestoo    Shingles. 

The  following  bids  were  opened  No- 
vember 19.  1912.  by  the  lighthouse  in- 
spector, 18th  district,  San  Francisco, 
for    furnishing    as'bestos    shingles: 

Item  1,  shingles  for  Point  Loma  fog 
signal;   Item  2,   do.   dwelling. 

Miagnesia  Supply  Co..  San  Francisco, 
Cal.,  item  1.  $229;  2,  $300;  accepted  tor 
both   items. 

H.  W.  Johns-Manville  Co.,  item  1. 
$275.41;   2,    $322.08. 

Bulldlni;     Material.     Hanailan     Islands. 

Tlie  following  bids  were  received  by 
the  depot  quartermaster.  U.  S.  army, 
WasQiington,  D.  C,  on  March  17  for 
furnishing  steel,  roofing  and  plumliing 
material   for   delivery   at   Honolulu: 

J.  L.  Mott  Iron  Works.  Washington, 
D.  C,  10  water  closets  No.  54-IL,  f.  o.  b. 
factory,  $339.60;  f.  o.  b.  San  Francisco, 
$369.60;  10  water  closets  No.  54-1,  fac- 
tory, $327.99;  San  Francisco  or  Seattle, 
$357.99;  10  lavatories,  $236.31  and  $260.- 
31;  10  bath  tubs,  $214.29  and  $384.29;  10 
kitchen  sink.s.  $189.53  and  $209.53;  10 
pantry  sinks,  $517.19  and  $532.19;  20 
laundry  tubs.  $711.46  and  $911.46;  10 
range  boilers.  $139.66  and  $169.66;  10 
tumbler  holders,  $11.30  and  $12.30;  10 
towel  racks.  $24.22  and  $25.22;  10  glass 
shelves,  $32.59  and  $34.59.  The  above 
prices  are  for  deliveries  f.  o.  b.  factory 
and   San   Francisco    or   Seattle.    Wash. 

H.  W.  Johns-Manville  Co.,  New  York 
City,  roofing  for  one  double  officers' 
quarters,  f.  o.  b.  factory,  $235;  five 
double  officers'  quarters,  f.  o.  b.  fac- 
tory,   $1,150. 

L.  Wolf  Manufacturing  Co.,  Wasli- 
ington,  D.  C.  for  plum'bing  items,  total 
f  o  b.  factory,  $3,049;  if  no  drain 
boards  are  required  for  No.  40  B  sinks 
allowance  of  $8.50  each  will  be  made; 
if  no  wood  top  and  drain  board  is  re- 
quired for  pantry  sinks  allowance  ol 
$12   on  each   sink   will  be  made. 

Haynes,  Jones  &  Cadbury  Co.,   Phlla- 


Iclplila,  I'a.,  prices  are  i;.  o.  h.  San 
l-'ranclsco;  lo  water  closets  No.  ,'>4-IL. 
$.',1111.11;  10  water  closets  No.  54-1, 
.*l70.2il;  10  lavatories,  $245.46;  10  hath 
tubs.  $156.87:  10  kitclien  sinks,  $350. ss; 
10  paiitrv  sinks.  $589.12;  20  laundry 
nil.s.  $S2I..-|S,  I"  i.iiiKe  boilers,  $214.48; 
III  ininiil.-i  li.ibliTS,  $21.17;  10  towel 
racks.  $22. 7.^;  In  glass  holders,  $40.61. 
Jolin  Uoiiglas  Co.,  'Waaliington,  1).  C., 
prices  are  f.  o.  1).  factory  and  .San  Fran- 
cisco, respectively:  10  water  closets  No. 
54-RL,  $32.40  and  $57.80;  10  water  clos- 
ets No.  54-B,  $36.20  and  $42.25;  10  lava- 
torie",  $22.75  and  $26.50;  10  bath  tubs. 
$33,511  and  $39;  10  kitclien  sinks.  $14.40 
and  $16.80;  10  pantry  sinks,  $30.85  and 
$36;  20  laundry  tubs.  $31.85  and  $37.15; 
10  tumbler  holders.  $l.."i5  and  $1.80;  10 
towel  racks,  $1.75  and  $2.ii5:  10  glass 
shelves,  $6  and  $7. 

O.  A.  Denzenliaker,  Wasliington.  D. 
C,  roofing  tor  one  Iionse,  delivery  at 
Honolulu,  $227;  for  five  houses,  deliv- 
ery at  Honolulu  $1,135  for  one  double 
quarters,  f.  o.  b.  factory,  $165:  f.  o.  b. 
San  Francisco  or  Seattle,  $252;  for  five 
double  quarters  f.  o.  h.  factory.  $825;  f. 
u.  b.  San  Francisco  or  Seattle,   $1,260. 

Berger  Manufacturing  Co..  Canton. 
Ohio,  for  pressed  steel  framing  joints, 
etc.:  for  one  doutile  quarters,  f.  o.  1). 
Canton,  $1,493;  f.  o.  b.  San  Frannisco, 
$1,893;  for  five  doulile  quarters,  f.  o.  b. 
Canton.  $6,930;  f.  o.  h.  San  Francisco, 
$8,930. 


iuhIIhk  nliarf  trestle.  R.icli  tower 
shall  be  capable  of  handling  a  grab 
liiicket  holding  2 '/6  tons  of  coal.  Tin- 
lower  rails  are  30  feet  fro.n  center  to 
cciiti.r.  Tlie  arms  of  the  towers  slial! 
I.I-  capable  of  raising  and  lowering  and 
allowing  the  center  of  the  bucket  to 
liavel  62  feet  beyonil  the  center  of  the 
niitboard  lower  rail.  The  towers  sliall 
1m-  steam  operated,  and  tlu-  fuel  sluill 
lie    co.il. 

Veiitilnliu'f   DiiHm,  Vanroiiver   llarrnckH. 

.Ml  bids  received  .\larcli  5  by  tlie  de- 
pot quurtermaster.  Vancouver  Har- 
lacks,  for  ventilating  ducts  in  eight 
barrai-ks  liave  been  rejected  ami  the 
woik    readverti.'ed. 


Itei>airlnt;     Iron    HiiuyH.    Etc. 

Bids  were  opened  March  7  b 
lighthouse  inspector  17tli  di 
Portland,  Ore.,  as  follows,  tor  r 
ing  iron  buoys  and  ballast  ball 
furnishing  shackles  tor  moorin 
connection    with    light    vessel   No. 

Pacific    Iron    Works.     $1,837.50. 

Astoria  Iron  Works,  .\stoiia, 
$1,666.50;    accepted. 

Albina     Engine     &     Macliin 


■  the 
itrict. 
:pair- 
1  and 
;s     in 


Wi 


Pearl  Harbor  Dry  Dock. 

The  Navy  Department  expects  to  ob- 
tain some  definite  infor.nation  early  in 
the  coming  week  concerning  the  acci- 
dent which  befell  the  big  dry  dock  at 
the  naval  station  at  Pearl  Harbor.  A 
report  from  the  officers  in  charge  of 
the  work,  mailed  from  Honolulu  short- 
ly after  the  disaster,  shjbuld  reach 
Washington  within  a  tew  days.  In  ad- 
dition to  that  information  the  Navy 
Department  will  have  the  benefit  of 
the  views  of  the  president  of 
the  San  Francisco  Bridge  Com- 
pany, which!  has  the  contract  for 
tlie  construction  of  the  work.  The 
head  of  the  concern  went  at  once  to 
Pearl  Harbor  when  he  heard  of  the  ac- 
cident and  has  returned  to  this  coun- 
try and  is  on  his  way  to  Wasliington. 
where  he  is  expected  to  arrive  today. 
In  the  meantime,  the  naval  autliorities 
tire  entertaining  the  hope  that  the 
damage  is  of  such  a  char.acter  that  it 
will  not  prove  an  appreciable  detri- 
ment to  the  progress  of  the  work,  al- 
lluiugli  it  is  realized  that  there  must 
necessarily  he  some  delay  on  account 
of   the  accident. 

foal    Towers,    Pearl    Harbor. 

Bid.?  are  to  he  opened  .A.pril  19  at  the 
bureau  of  yards  and  docks.  Navy  De- 
partment. Washington,  D.  C,  for  two 
coal  hoisting  towers  for  the  naval  sta- 
tion Pearl  Harbor.  The  towers  sliall 
he  .self  propelling,  steeple,  coal-hoist- 
ing       towers         of         steel         framing. 


KcbnIlilInK  Breafcnater. 

Bids  for  rebuilding  Deadman's  Isl.md 
breakwater  light  structure  were 
opened  March  3  by  the  liglithouse  In- 
.-ppctor,     18th     district.     San     Francisco. 


I'al., 


follows: 


Mercereau     Bridge     and    Construction 
Co.,    Los    Angeles,    Cal..    $525;    accepted. 
Cliarles   W.    Cort.aley,    $855. 


erected       upon 


-lb.      hails 


River  and  Harbor  Works. 

Tlie  law  making  appropriations  for 
the  cr..i.'truction,  repair  and  preserva- 
tion of  certain  public  works  on  rivers 
and   liarbors   provides  as   follows: 

California.  —  Humboldt  harbor  and 
hay.  maintenance.  $20,000;  Los  Angeles 
ha,-bor,  completion  of  30-foot  channel. 
$101,000;  Oakland  harbor,  continuing- 
improvements,  $275,000.  provided  that 
a  dredge  be  constructed  unless  suitable 
bids  for  the  work  are  received;  San 
Diego  harbor,  maintenance.  $35,000  and 
continuing  improvements,  $208,786:  San 
Pablo  Bay,  maintenance,  $40,000:  Moke- 
lumne  River.  maintenance.  $1,000: 
Petaluma  Creek  and  Napa  River,  main- 
tenance. $18,000;  Redwood  Creek  main- 
tenance, $3,000;  Sacramento  and  Featli- 
er  Rivers,  continuance,  $40,000;  San 
Joaquin  River,  maintenance,  $26,500 
and  continuance,  $159,632:  Suisun.  com- 
pleting improvement,  $14,500:  Coos 
Bay,  Ore.,  maintenance  of  completed 
channel  and  equipping  dredge.  $80,000. 
Oregon.  —  Nehalem  Bay.  continuing 
improvement,  $100,000;  Tillamook  Bay 
and  Bar.  improve  nent,  $100,000:  Co- 
quille  River,  maintenance.  $5,000:  Will- 
amette and  Yamhill  Rivers,  mainte- 
nance. $40,000:  Yaquina  River,  comple- 
tion $28,000;  Columbia  and  Lower  Will- 
amette, continuing,  $160,000;  Columbia 
River,  Oregon  and  Washington,  contin- 
uing improvements,  including  repairs 
to  dredge.  $1,000,000;  Columbia  River 
at  Cascades,  continuing,  $100,000;  Co- 
lumbia River  between  the  foot  of  the 
Dalles  Rapids  and  tlie  head  of  Celilo 
Falls,  Oregon  and  Washington,  con- 
tinuance, $1,200,000;  Columbia  River 
and  tributaries  above  Celilo  Falls,  con- 
tinuing $60,000;  Columbia  River  be- 
tween Bridgeport  and  Kettle  Falls. 
Wish  $10,000;  Snake  River,  Oregon. 
Washington  and  Idaho.  continuance. 
$25,000. 

Wa.shington.  -  C.rays  'la-''"''-  ami 
Chehalis  River,  maintenance,  $30,000; 
Cowlitz  and  Lewis  Rivers,  continu- 
ance $23,500;  Grays  River,  mainte- 
nance. $500:  Skagit  River,  maintenance. 
$10000;  Puget  Sound,  continuance,  in- 
cluding tributary  waters.  $25,000;  Port 
Townseiid  Bay  and  Oak  Bay.  comple- 
tion $62,500:  Puget  Sound  and  Lake 
fnion     Wash.,    completion.    $5,000. 

Honolulu.  Hawaii.— Continuing  Im- 
provcnieiit,     $225,000,     provided     that     if 


BUILDING  AND  INDUSTRIAL  NEWS. 


^ 


ii.'rcss;ii-y  slijill  lie  exiii'iulcil  fcr  (Ik; 
liurc'liase  or  constnictlun  of  ii  snlt:ililp 
ilicdKiiiff    plant. 

llorliiK'  linil  Tiiriiliiic   Aim. 

-Vavy  soluHluU-  .SI'.".:!.  I.iir-.a>i  of  sleiuii 
I'ligiiu'oriiig-.  tlass  1,  cnWss  tor  delivery 
at  I'uget  Sound.  umler  bids  to  be 
opened  -April  22.  of  one  vertical  liorins 
and  tnrninK  mill,  lfi-24  font,  motor- 
driven,  Willi  two  lieads  and  a  lioringr 
reach  and  liar.  Specifications  state  tiie 
niaciiines  to  lie  driven  by  a  3-pliase. 
220-volt.  60-cycle,  self-starting  con- 
stant speed  A.  C.  motor  of  50  iiorse- 
power,  attached  to  the  base  of  the 
machine,  to  be  started,  stopped,  re- 
versed, or  otherwise  controlled  at 
eitlier  side  of  the  machine.  All  neces- 
sary controlling:  apparatus  to  be  fur- 
nished by  the  contractor.  Motors  and 
all  electrical  apparatu.s  to  confor.n  to 
specification    1TM2. 


HOTELS, 


Hydraulic    and    Kloctrle    AppnratiiN. 

All  bids  received  January  22  by  the 
Reclamation  Service  for  furnishing  hy- 
draulic and  electric  apparatus  for  the 
St.  Mary's  storag-e  unit.  Milk  River 
project,    Mont..    Iiave    been    rejected. 


HALLS  AND  SOCIETY  BUILD- 
INGS. 


TAFT,  KERN  CO.,  CAL.— Lodjue  hall, 
2  story  and  base,  brick.  Cost  not  stat- 
ed. Architect.  J.  M.  Saffell,  New  Fish 
Bldg..  Bakersfield.  Owners,  Odd  Fel- 
lows' Hall  Association.  The  building 
has  been  designed  for  stores  on  the 
first  floor  and  large  lodge  hall  and  of- 
fices on  the  second  floor.  Interior  will 
be  finished  in  pine  and  hardwood.  There 
will  be  patent  store  fronts.  The  ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  complete 
and  figures  will  be  opened  on  April  4th. 
Plans  and  specifications  can  be  secured 
from  the  architect.  A  check  for  10% 
must  accompany  all  bids  and  be  made 
payable   to  S.  A.   White. 

PASADENA,  LOS  ANGELES  CO.. 
CAL. — Lodge  hajl.  3  story  and  base. 
Class  C  construction.  Cost  not  stated. 
Architects.  Foss  Building  and  Design- 
ing Co..  100  East  Colorado  St.,  Pasa- 
dena. Owners.  Odd  Fellows'  Hall  As- 
sociation. This  work  has  been  men- 
tioned here  before  when  the  plans  were 
first  being  prepared.  Working  draw- 
ings are  complete  and  figures  will  be 
called  for  at  once.  The  building  will 
cover  an  area  of  50x98  feet.  Kitchen 
and  banquet  rooms  will  be  located  in 
the  basement:  first  floor  will  be  ar- 
ranged for  stores  and  upper  floors  for 
club  rooms,  library,  billiard  hall  and 
lodge  rooms.  Interior  finish'  will  be  of 
pine  and  hardwood.  There  will  be  a 
central  lieating  system.  The  exterior 
of  the  building  will  be  faced  with 
pressed    brick. 

PUYALLUP,  WASH.— City  liall,  2 
story  and  base,  reinforced  concrete, 
$17,500,  Architect,  R.  E.  Borhek,  Sav- 
age-Scofield  Bldg.,  Tacoma.  Owners. 
Town  of  Puyallup.  The  building  will 
be  in  the  classic  style  and  will  be  ar- 
ranged to  contain  the  police  and  fire 
department         headquarters,  council 

chamlicr  and,  executive  offices.  Interior 
finish  will  be  of  pine  and  hardwood. 
There  will  be  a  central  heating  sys- 
tem. The  exterior  of  the  structure  will 
be  faced  with  cement  plaster.  Plans 
are   being   prepared. 


S.\.\  l''KAN(;iSCO— Motel.  5  slory 
and  base,  Inick  and  steel,  $2,-|,000,  Ar- 
.hitecl,  William  IT.  Crim,  .Ir.,  425 
Kearny  St..  S.  I".  Owner,  Bruce  Corn- 
w.ill.  The  liiiibliii^  will  be  erected  on 
the  north  line  of  ..Market  street,  west 
lit  (iough.  Tlie  first  floor  will  be  ar- 
ranged for  stores  ;ind  the  hotel  lobby. 
Upper  floors  will  be  divided  into  mod- 
ern liotel  rooms  with  a  number  of  prl- 
\a.te  baths.  'J'here  will  be  steam  heat, 
liot  and  cold  running  water  and  ele- 
\'ator  service.  Interior  finish  will  he  of 
pine.  Patent  store  fronts  are  to  be 
specified.  The  exterior  of  the  build- 
ing will  probably  be  faced  with  ce- 
ment plaster.  Plans  are  being  pre- 
pared and  figures  will  be  called 
shortly. 

SAN  FRANCISCO— Hotel.  5  story 
and  base.  Class  C  construction,  $40,000. 
Arcliitect,  Henry  Shermund,  Mills  Bldg., 
.S.  F.  Owners,  Mersing  Estate.  The 
building  will  cover  an  area  of  75x75 
feet,  and  is  to  be  erected  at  the  north- 
west corner  of  S'th  and  Folsom  streets. 
There  will  be  five  stores  on  the  first 
Hoor  besides  a  large  hotel  lobby  and 
iifflce.  Upper  floors  will  be  arranged 
for  9S  rooms  and  several  baths.  Inte- 
rior finish  will  be  of  pine  with  some 
oak  veneer  in  the  lobby.  Steam  heat, 
elevator  service  and  hot  and  cold  run- 
ning water  will  be  installed.  The  ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 

SAN  FRANCISCO  —  Hotel.  4  story 
and  base,  reinforced  concrete,  $32,000. 
Architect,  Philip  Schwerdt,  Phelan 
Bldg.,  S.  F.  Owners,  Wolf  Bros.  This 
liuilding  is  to  be  erected  on  the  west 
line  of  6th  street  south  of  Howard. 
and  will  have  a  frontage  of  25  feet  and 
a  depth  of  155  feet.  The  entire  first 
Hoor  will  be  used  for  the  hotel  office, 
lobby  and  parlors.  Upper  floors  will 
contain  a  large  number  of  guest  rooms 
and  baths.  Interior  will  be  finished  in 
pine  throughout.  Some  hardwood  ve- 
neer win  be  used  in  the  lobby  and  of- 
fices. Plans  include  steam  heat,  ele- 
vator service  and  a  hot  water  plant. 
The  exterior  of  the  structure  will  be 
faced  with  cement  plaster.  Plans  are 
being  prepared. 

LOS  ANGiELES,  CAL. — Hotel,  4  story 
and  base,  brick  and  steel.  Cost  not 
■■■tated.  Architect.  Leonard  L.  Jones, 
I.  W.  Hellman  Bldg.,  L.  A.  Owner,  F, 
Hill.  The  building  will  cover  an  area 
of  79x120  feet.  The  first  floor  will  con- 
tain four  stores  besides  the  hotel  of- 
fice and  lobhy.  Upper  floors  will  be 
arranged  for  a  total  of  105  guest  TOo;ns 
and  38  haths.  Plans  include  steam 
beat,  elevator  service,  hot  water  plant, 
vacuum  cleaning,  tile  bath  rooms.  In- 
terior finish  will  be  of  pine  and  hard- 
wood. Cement  floors  will  be  used  in 
the  baths.  -Metal  window  frames  and 
sasli  are  specified.  The  arcliitect  is 
now  completing  tlie  working  draw- 
ings. The  exterior  of  the  building  will 
be  faced   with   pressed   brick. 

LOS  ANGELES,  CAL.— Hotel,  3  story 
and  base.  Class  C  construction.  Cost 
not  stated.  Architect,  Henry  K  Wil- 
son, Story  Bldg.,  L.  A.  Owner,  E. 
Avery  McCarthy.  The  building  is  to 
cover  an  area  of  50x110  feet.  The  first 
lUior  will  contain  office  and  lobby  and 
upper  floors  a  total  of  64  rooms  and  18 
baths.  Interior  finish  will  he  of  pine 
throughout  with  tile  used  in  the  bath 
rooms  and  some  ornamental  plaster  In 
the    lobby.      There    will    be    steam    heat 


and  but  .tiuI  cold  niiniiiiK  water.  Tliq 
exterior  of  the  liuilding  will  be  faced 
witli  pressed  brick.  Plans  tor  the 
work    are    now    nearly    complete. 

IX)S  ANGELES,  CAL.— Hotel,  12  story 
and  base,  reinforced  concrete,  $300,000! 
Arcliitect,  Frederick  Noonan,  Wright 
and  Callender  Bldg.,  L.  A.  Owner,  N. 
W.  Stowell.  The  building  is  to  be 
erected  on  the  east  side  of  Sprinj^ 
stieet  and  will  have  a  frontage  on  tha>l 
street  of  60  feet  and  a  depth  of  li§ 
feet.  Preliminary  plans  have  beefi 
prepared  and  show  a  total  of  300  guest 
rooms,  about  50  per  cent  of  which  will 
have  private  baths.  Construction  is  to 
be  fireproof  throughout.  William  Rich- 
ards, Wright  and  Callender  Bldg.,  is 
the  engineer  in  charge  of  the  rein- 
forced concrete  design.  There  will  be 
steal]  heat,  elevator  service,  a  vacu- 
um cleaning  system  and  hot  water  plant. 
Interior  finish  will  be  of  metal  and 
hardwoods.  Floors  and  roof  will  be  of 
concrete.  Interior  partitions  will  be 
of  hollow  tile.  The  exterior  of  the 
building  will  probably  be  faced  with 
pressed  brick  and  terra  cotta.  Pre- 
liminary plans  only  have  been  pre- 
pared and  further  notice  will  be  given 
in  these  reports  as  soon  as  working 
drawings   are    ready. 

HOSPITALS. 


PORTLAND,  ORE.  —  Hospital,  4 
story  and  base,  reinforced  concrete, 
$400,000.  Architect's  name  not  given. 
Owners,  City  of  Portland.  Preliminary 
plans  for  a  new  City  and  County  Hos- 
pital have  been  approved  by  the  com- 
missioners and  working  drawings  will 
be  ordered  prepared.  Funds  for  the 
construction  will  not  he  available  until 
next  year.  The  building  will  be  erect- 
ed on  the  site  of  the  present  City  and 
County  Hospital  and  will  be  built  in 
unites.  Further  announcement  will  be 
made   of   the   work   in   these   columns. 

Contracts  Awarded. 

FRESNO.  FRESNO  CO.,  CAL. — Hospi- 
tal. 2  story  and  base,  brick  and  steel. 
$35,000.  Architects,  Starbuck  &  Clarke. 
Fresno.  Owner,  Dr.  Sample.  Contractor, 
Allen.    Fresno.      Contract    price.    $3.". 000. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAN  FRANCISCO— Agriculture  Build- 
ing, frame  construction.  Cost  not  stat- 
ed. Architect,  Director  of  Works  P.  P. 
I.  E.  Co..  Service  Bldg..  S.  F.  Owners, 
Panama-Pacific  International  Exposi- 
tion Co  Plans  are  complete  and  bids 
will  be  opened  on  April  15th  at  11  a.  m, 
for  the  general  construction  of  the  .\g- 
ricultiire  Buildilng.  Separate  bids  are 
being  taken  for  the  general  construc- 
tion, the  installation  of  plumbing, 
water  pipes  and  sewers.  Plans  can  be 
secured  from  the  Director  of  Works, 
The  oflicial  proposal  appears  in  another 
colnmn    of   this    issue. 

SAN  FRANCISCO— Pile  foundation. 
Cost  not  stated.  Architect.  Director  of 
Works  P.  P.  I.  E.  Co..  Service  Hldg..  S. 
F.  Owners.  Panama-Pacific  Interna- 
tional Exposition  Co  Bids  will  be 
opened  on  April  3rd  for  the  construc- 
tion of  a  pile  foundation  for  the  Agri- 
culture Biuldlng.  Plans  can  be  se- 
cured from  tlie  Director  of  Work>-.  m- 
ficial  proposal  appears  in  tills  l.-sue 
under  the  heading  of  Official   Propo.sals. 

SAN  FRANCISCO— Conduit  system. 
Cost  not  stated.  Architect,  Director  of 
Works  P.   P.  I.   E.   Co..  Service  Bldg..  S. 
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I'".  llWJHis.  I':iri.uiia-l'.lillio  lllti'Mi:i- 
llunal  Exposition  Co.  Hids  will  I'C 
opened  In  acforrtniice  witli  the  otlioial 
propoi-ol  which  appears  in  another  col- 
umn of  this  issue  on  April  10th  for  the 
ronstrnotlon  of  a  conduit  system  in  tlie 
Exhibit  Bnildinss  Section  of  the  Har- 
bor View  Site.  I*Ians  can  be  secured 
from    the    Director   of   Works. 

S.4N  FRANCISCO— Pile  foundation. 
Cost  not  stated.  Arcliitect,  Director  of 
Works  P.  P.  I.  B.  Co..  Service  Bldg..  S. 
F.  Owners.  Panama-Paoiflc  Interna- 
tional Exposition  Co  Bids  will  he 
opened  on  April  3rd  foi'  the  construc- 
tion of  a  pile  foundation  for  the  Manu- 
factures Building.  Plans  can  be  se- 
cured from  the  Director  of  Works  at 
the  Service  Building.  Official  proposal 
appears  in  this  iseue  under  tite  Iiead  of 
Official    Proposals. 

Contracts  Awarded. 

SAX  FRANCISCO — Pile  foundation. 
Cost  not  stated.  Architect,  Director  of 
Works  P.  P.  I.  E.  Co.,  Service  Bldg.,  S 
F.  Owners,  Panama-Pacific  Interna- 
tional Exposition  Co.  Contractors, 
Heal.v-Tibbltts  Construction  Co.,  S.  F. 
Contract  price  24  3-10  cents  per  lineal 
foot.  The  contract  calls  for  turnii-hing 
205.000   lineal  feet. 


slalicrl. 
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flAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

SAN  FRANCISCO  —  Track  specials 
and  materials.  Cost  not  stated.  Engi- 
neer. Assistant  tate  Engrineer  Jerome 
Newman.  Ferry  Bldg.,  S.  F.  Owners, 
State  of  California.  Bids  are  now  be- 
ing called  for  by  the  State  Board  of 
Harbor  Commissioners  for  furnishing 
a  large  amount  of  track  specials.  A 
complete  list  of  these  specials  can  be 
seen  by  consulting  the  Official  Propo- 
sal, which  appears  in  another  column 
of  this  issue.  Bids  will  be  opened  on 
April  3rd.  Plans  and  specifications  can 
be  had  from  tlie  Assistant  State  Engi- 
neer. 

COALINGA,  FRESNO  CO..  CAL.— 
Railroad  station,  1  story,  brick  and 
concrete.  Cost  not  stated.  Architect. 
Engineering  Department  Southern  Pa- 
cific Co..  Flood  Bldg..  S.  F.  Owners, 
Soutliern  Pacific  Company.  Contractor, 
W.  J.  Ochs,  Bakersfield.  Contract  price 
not  stated.  The  same  company  will 
sihortly  have  plans  out  for  figures  for 
the  construction  of  a  similar  station 
which   is  to  be  erected  at  Lemoore. 

Contracts  Awarded. 

SEATTLE  TO  SU.MAB,  WASH. — Rail- 
road construction.  $4,000,000.  Engi- 
neers. Engineering  Dept.  Northern  Pa- 
cific R.  R.  Co.  Owners,  Northern  Pa- 
cific R.  R.  Co.  Contractors  Seattle 
Con.structlon  Co.,  Seattle.  Note:  It  is 
gerierally  assumed  that  the  Seattle 
Construction  Company  is  co.nposed  of 
Grant-Smith   &   Co,   and  Stillman. 


RESIDENCES. 


SAN  FRANCISCO — Residence, 2  story 
and'  base,  frame,  $7,000.  Architect. 
Edward  G.  BoUes,  660  Market  St.,  S.  F. 
Owner,  S.  A.  Born.  The  dwelling  will 
be  erected  in  West  Clay  Park  on  prop- 
erty adjoining  tliat  on  which  Mr.  Born 
has  already  constructed  several  hand- 
some homes.  There  will  be  eight 
roorns  and  two  baths,  sleeping  porch 
and  a  laundry  in  the  house..  Plans 
provide  for  a  central  heating  system. 
open  fire  places  and  brick  mantels.  An 
automatic    water    heater    will      be      in- 


inish  will  be  of  pine 
Mini  hardwiii.d.  i).il<  llniirs  will  be  used 
ill  llic  priiii-ip.il  rnn.ns.  Tile  will  be 
used  in  the  baths.  The  exterior  of  the 
dwelling  will  lie  covered  willi  leiiient 
Iila.slci-  1)11  mclMl  ia(h.  I'lans  arc  r.nM- 
lilcle  ami  the  work  will  be  dmi.'  li.\ 
Day    Lalior. 

SAN  FltANCI.SCl) — Uesidonc  c.  2  .-ilnly 
and  base,  frame,  $2,500.  Architect, 
none.  Owner,  F.  Nelson.  30  Presidio 
Terrace,  S.  F.  Tlie  dwelling  has  been 
designed  for  a  si.\-room  liouae  witli 
liath.  Interior  llnisli  will  be  of  pine 
throughout.  Oak  fioors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  an  open  fire  place  in  tiie  living 
room.  Mantel  will  be  of  brick.  Tiie 
will  he  used  in  the  hath  room  and 
kitchen.  The  exterior  of  the  dwelling 
will  be  covered  witli  rustic  and  ship- 
lap.  Plans  are  in  the  hands  of  tlie 
owner  and  the  work  will  be  done  by 
Day    Labor. 

SAN  FRANCISCO — Residences.  3,  2 
story  and  base,  frae,  $3,000  each.  Ar- 
chitect, none.  Owners,  L.  B.  Edwards 
and  J.  B.  Brewster,  Mills  Bldg.,  S.  F, 
These  houses,  each  of  which  has  been 
designed  for  a  seven-room  dwelling, 
will  be  erected  in  the  Crown  Terrace 
District.  Interiors  will  be  finished  in 
pine  andl  redwood  with  hardwood 
floors  in  the  principal  rooms.  There 
will  be  open  fire  places  and  tile  or 
brick  mantels.  Tile  will  be  used  in 
all  bath  rooms  and  kitchens.  The  ex- 
teriors will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor.  Owners  are  now  purchas- 
ing   all    materials. 

S.-\N  FRANCISCO — Residences.  3,  2 
story  and  base,  frame,  $4,500  each.  Ar- 
chitect, none.  Owners,  Conservative 
Building  and  Investment  Co..  Foxcroft 
Bldg..  S.  F.  The  houses  will  contain 
seven  rooms  and  bath  eacli.  All  inte- 
riors will  be  finished  in  pine  and  red- 
wood. Oak  floors  will  be  used  in  the 
living  and  dining  rooms  and  reception 
halls.  There  will  be  furnace  heat  and 
open  fire  place.s.  Mantels  will  be  of 
brick.  Tile  wnll  be  used  in  the  baths 
and  kitchens.  The  exteriors  of  the 
houses  will  be  covered  with  cement 
plaster  on  metal  lath.  Owners  are 
now  in  the  market  for  all  kinds  of  ma- 
terials. The  work  will  be  done  by  Day 
Labor. 

SAN  FRANCISCO— Bungalows,  2,  IV, 
sitory  and  base,  frame,  $2,000  each.  Ar- 
chitect, none.  Owner,  J.  S.  Purcell,  856 
Presidio  Ave.,  S.  F.  The  houses  will 
be  erected  on  Diamond  street  hear  22nd 
street,  and  each  has  been  designed  for 
a  six-room  house  with  bath.  Interiors 
will  be  finished  in  pine  throughout. 
There  will  be  open  fire  places  and  tile 
mantels.  Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms.  Tile 
will  be  used  in  the  baths  and  kitchens. 
The  exteriors  will  be  covered  with  rus- 
tic and  cement  plaster.  Plans  are 
complete  and  in  the  hands  of  tiie  own- 
er who  will  do  the  work  by   Day  Labor. 

SAN  FKANCISCO — Bungalows.  4.  1 
.■  tory  and  base,  frame,  $1,800  each.  Ar- 
chitects. National  Architectural  and 
Engineering  Co.,  Foxcroft  Bldg.,  S.  F. 
Owner's  name  withheld.  These  dwell- 
ings will  be  erected  on  propert.v  re- 
centl>-  purchased  on  Lisbon  street,  and 
each  will  contain  five  rooms  and  bath. 
Interior  finish  will  be  of  pine  tlirough- 
out.  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Some  oak 
flooring  Is  specified.  There  will  be  tile 
in    the    baths    and    kitchens.      Exteriors 


«lll  hi'  invprcd  with  rustic  and  .-ilihi- 
gli'K.  Plans  are  complete  and  the  work 
v.- ill  be  done  by  Day  Labor. 

SAN  FRANCT.SCO — Community  house. 
2  stor.v  and  liase.  frame  and  concrete, 
$".0.01111.  Architects.  National  Archl- 
iNi.il  and  Knglneerlng  Co.,  Foxcroft 
Hldg.,  S.  I'.  owner's  name  withheld. 
l'fcliiiiinar.\-  plans  are  being  pi-epared 
for  a  building  which  will  house  18 
ilwelilngs.  each  designed  for  from  five 
III  six  rooms.  The  structures  will  be  In 
liie  .Spanish  Mission  style  and  will  oc- 
cupy the  center  of  a  full  Fifty  Vara 
lot  on  Leavenworth  street  near  Green. 
.\  large  central  court,  which  Is  to  be 
laid  out  in  gardens,  will  be  a  feature 
"f  the  design.  Interior  finish  will  be 
of  pine  and  hardwood  with  oak  floors 
in  the  principal  rooms.  A  central 
heating  system  will  be  housed  in  a 
separate  buildlpg.  Bath  rooms  will  be 
finished  in  tile  and  tile  will  be  used 
extensively  in  the  kltoheni^'.  There 
will  be  open  fire  places  and  brick  man- 
tels. The  exterior  of  the  building  will 
be  covered  with  cement  plaJ^te^  on 
metal  lath.  A  clay  tile  roof  will  be 
used.  Plans  are  being  ■  prepared  and 
when  completed  figures  will  be  taken 
by    the   architects. 

SAN  FRANCISCO — Parish  house,  2 
story  and  base,  frame,  $6,000.  Archi- 
tects, Welsh  &  Carey,  Western  Metrop- 
olis Bank  Bldg..  S.  F.  Owner,  Father 
.John  CuUen.  The  house  will  contain 
seven  or  eight  rooms  and  baths.  In- 
terior finish  will  be  of  pine  and  red- 
woo  with  oak  floors  in  the  principal 
rooms.  Tliere  will  be  a  central  heating 
system  and  open  fire  places.  Mantels 
will  be  of  brick.  Tile  will  be  used  in 
the  bath  rooms  and  kitchen.  An  auto- 
matic water  heater  'will  be  installed. 
The  exterior  of  the  house  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans    are    being    prepared. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $3,000.  Architect.  O. 
E.  Evans.  2132  Mission  St.,  S.  F.  Own- 
er. James  Welsh.  The  dwelling  will 
contain  six  rooms  and  bath.  Interior 
will  be  finished  in  pine  throughout. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms  and  reception 
hall.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  w-ill  be  of 
tile.  Tile  will  be  used  in  the  bath 
rno  n  and  kitchen.  The  exterior  of 
the  liouse  will  be  covered  with  cement 
Iilaster  on  metal  lath  and  shiplap. 
Plans  are  complete  and  the  work  will 
he    done   by    Day    Labor. 

SAN  FRANCISCO — Residence.  2  story 
and  base,  frame.  $4,000.  Architect. 
.Inseph  Leonard.  Phelan  Bldg.,  S.  F. 
Owners.  Urban  Realty  Co..  Phelan  Bldg. 
Tlie  dwelling  will  be  similar  to  a  num- 
ber of  other  houses  which  have  recent- 
ly been  erected  by  the  sane  owners  on 
property  at  De  Soto  and  Holloway 
.streets.  Plans  call  for  a  seven-room 
house  with  bath  and  sleeiiing  iiorch. 
Interior  will  be  finished  in  pine  with 
some  hardwood  veneer  and  hardwood 
floors.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
brick.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  .  An  automatic 
water  lieater  will  be  Installed.  The  ex- 
terior of  the  dwelling  will  he  covered 
with  cment  plaster.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day   Labor. 

SA.N  FR-i^NCISCO — Residence.  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect. Earl  B.  Scott.  Humboldt  Bank 
Bldg..  S.  F.  Owner's  name  withheld. 
The  dwelling  has  been  designed  for  an 
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eiSht-lllillll  ,  iHMlSr      VMlh      liMtll.  llltlMitll- 

nnlsh  will  lie  of  ijiiio  an. I  li.irdwooii. 
Onk  floors  will  lie  iispd  In  llie  princlpiil 
rooms.  There  will  be  open  lire  plaees 
and  briek  mantels.  The  exterior  of 
the  dwelling  will  lie  covered  with  ee- 
inent  plaster.  Tile  will  be  used  in  the 
bath  room  and  Itltrhen.  Plans  are  now 
being  prepared   for   the   work. 

BERKELEY.  AI-.\MKnA  CO.,  CM,. — 
Hiingalow.  1  stor.v  and  base,  frae,  $».- 
000.  Architect,  none.  Owners,  Patrick- 
Nelson  Co.,  202,5  Addison  St.,  Berkeley. 
The  bungalow,  will  contain  five  rooms, 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  liardwood  with 
hardwood  floors  in  the  living  and  din- 
ing rooms  and  reception  hall.  Fur- 
nace heat  will  lie  installed.  There  will 
be  a  large  open  fire  place  in  the  living 
room  with  a  brick  mantel  Tile  will 
be  used  in  the  bath  room  and  kitchen. 
Exterior  of  the  house  will  be  covered 
witii  shingles.  Plans  are  being  pre- 
pared and  the  work  will  be  done  by 
l>a\-    Labor. 

PIEDMONT,  ALAMEDA  CO.,  CAL. — 
Residence,  2  story  and  base,  frame,  $5,- 
OOO.  Architect,  Joseph  Cahen,  45  Kear- 
ny St.,  S.  F.  Owner,  E  Greenhood. 
The  house  will  contain  eight  rooms, 
sleeping  porch,  bath  and  laundry.  In- 
terior will  be  handsorrtely  finishea  in 
pine  and  hardwood  with  hardwood 
floors  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantefs  will  be  of  tile  and 
brick.  Tile  will  be  used  in  the  'bath 
room  and  kitchen.  An  automatic 
water  heater  -will— be  installed.  Ex- 
terior of  the  dwelling,  will  be  covered 
with  cement  phvster  on,  pietaj  lath. 
Plans  are  complete  and  figures  are  be- 
ing  taken  by   the  architect. 

OAKLAND.  CAL. — Residence,  2  story 
and  base;  frame,  $3,000.  Architect,  none. 
Owner,  John  A.  Bischoff;  349  62nd  St.. 
Oakland.  The  house  has  been  designed 
for  an  eight  room  dwelling  with  bath 
and  sleeping  porch.  All  interior  finish 
will  be  of  pine.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
plaees.  Mantels  will  be  of  tile  or 
brick.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  The  exterior  of  the 
house  will  be  "covered  with  cement 
plaster  on  metal- la.tli.  Plans  are  in 
the  hands  of  the  owner  and  the  work 
will   be  done  by  Day  Labor. 

BERKELEY,  ALAMEDA  CO.,  CAL. — 
Residence,  2  story  and  base,  frame,  $3,- 
000.  Architect,  none.  Owner,  P.  R. 
Peake  &  Co.,  2127  University  Ave.,  Ber- 
keley. The  house  will  contain  eight 
rooms  and  bath  and  is  to  be  located 
on  Mariposa  street.  Interior  trim  will 
be  largely  of  pine  with  some  hard- 
wood veneer.  Hardwood  floors  will  be 
used  in  the  living  and  dining  rooms. 
There  will  be  furnace  heat  and  an 
open  fire  place.  Mantel  will  be  of 
brick.  Bath  room  will  be  finished  in 
tile.  The  exterior  of  the  house  will 
be -covered  witli  cement  plaster  on 
metal  lath.  Plans  are  co.nplete  and 
the  work  will  be  done  by  Day  Labor. 
The  owners  are  now  in  the  market  for 
all  materials. 

PIEDMONT,  ALAMEDA  CO.,  CAI-.— 
Residence,  2  story  and  base,  frame, 
JIS.OOO.  Architect,  William  Knowles, 
Hearst  Bldg.,  S.  F.  Owner,  William 
Ede.  The  house  will  contain  ten  rooms, 
batns,  sleeping  porches  and  a  laundry. 
Interior  will  he  finished  in  pine  and 
hardwoods.  Hardwood  and  composi- 
tion floors  will  be  used.     There  will  be 
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Uimiitlc  water  heater  will  be  installed. 
Baths  will  be  finished  in  tile  and  will 
have  composition  floors.  The  exterior 
of  the  dwelling  will  be  covered  with 
cement  plaster.  Some  clay  tile  will  he 
used  on  the  roof.  Plans  are  complete 
and  the  work  is  being  done  liy  Day 
l-abor  under  the  personal  direction  of 
tile  architect. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $3,000.  Architect,  none. 
Owners.  A.  Wellman  and  John  Holm, 
2321  10th  St..  Berkeley.  The  dwelling 
has  been  designed  for  eight  rooms  and 
bath.  All  interior  finish  will  be  of 
pine  or  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  lieat  and  open 
fire  places.  Mantels  will  be  of  brick. 
Tile  will  be  used  in  the  bath  room  and 
kitchen.  The  exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  in  the  hands 
of  the  owners  and  the  work  w^ill  be 
done   by   Day   Lalior. 

BERKELEY.  ALAMEDA  CO..  CAL. — 
Bungalow,  1^  story  and  base,  frame. 
$3,000.  Architect,  none.  Owner,  C.  B. 
Crane,,  3  600  La  Loma  Ave.,  Berkeley. 
Tlie  dwelling  has  been  designed  for  a 
seven-room  house  with  bath  and  sleep- 
ing porch.  Interior  finish  will  be  of 
pine  and  hardwood  with  hardwood 
floors  in  the  living  and  dining  rooms 
and  reception  hall.  There  will  he  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  An  auto- 
matic water  heater  Will  be  installed. 
Tile  will  be  used  in  the  bath  room  and 
kitchen.  The  exterior  of  the  liouse 
Will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  I..abor. 
The  owner  is  now  in  the  market  for 
all  materials. 

BERKELEY.  ALAMEDA  CO.,  CAL. — 
Residence,  2  story  and  base,  frame, 
$10,000.  Architect,  Edward  G.  Garden, 
Phelan  B'dg.,  S.  F.  Owner.  Mrs.  E.  G. 
Garden.  The  dwelling  will  contain 
eight  rooms,  bath  and  a  garage.  In- 
terior will  be  handsomely  finished  in 
pine  and  redwood.  Hardwood  floors 
will  be  used  throughout.  There  w-ill 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  and  brick.  Tile 
will  be  used  in  the  bath  rooms  and 
kitchen.  The  exterior  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  A  clay  tile  roof  will  be  used.  An 
automatic  water  heater  will  be  in- 
stalled. ■  Plans  are  complete  and  fig- 
ures   are   being   taken. 

OAKLAND,  CAL. — Residence.  2  story 
and  base,  frame,  $5,000.  Architect, 
none.  Owners,  Oakland  Building  and 
Mortgage  Co.,  1106  Broadway,  Oak- 
land. The  house  has  been  designed  for 
an  eight-room  dwelling  with  bath  and 
sleeping  porch.  The  interior  will  be 
finislied  in  pine  and  redwood  with  oak 
floors  in  the  living  and  dining  rooms 
and  reception  hall.  There  will  be  fur- 
nace heat  and  a  large  open  fire  place. 
.Mantel  will  be  of  brick.  Tile  will  be 
used  in  tlie  bath  room  and  kitclien. 
The  exterior  of  the  dwelling  will  be 
covered  with  cement  plaster.  Plans 
are  complete  and  the  work  will  be 
done   hy   Dfty   Libor. 

OAICLAND,  CAL. — Bungalow.  1  story 
and  base,  frame.  $2,000.  Architect.  Ivan 
C.  Satterlee.  470  13tJh  St..  Oakland.  Own- 
er, W.  E.  Jason.  The  dwelling  is  to 
contain   five  rooms  and  bath.     All   Inte- 


T-ior  Irim  will  lie  of  pine.  liardwood  j 
iliMus  will  be  used  in  the  pricipal  i 
rooms.  There  will  be  an  open  fireplace  i 
In  the  living  room  with  a  brick  mantel. 
Tile  will  be  used  in  the  bath  room  and  I 
kitchen.  Exterior  of  the  bungalow  I 
will  be  covered  with  cement  plaster  on  ' 
metal  lath.  Plans  are  complete  and  ' 
figures    are    being    taken.  ! 

ALBANY,       ALAMEDA      CO.,      CAL.—  ' 
Bungalows,   2,    1   story  and  base,   frame,  j 
$2,000   each.     Architect,    none.      Owners,  ' 
Patrick-Nelson    Co.,    2025    Addison    St., 
Berkeley.  The  dwellings  will  each  con-  i 
tain     five     rooms    and    bath.       Interiors 
will    be    finished    in    pine    and    redwood 
Hardwood    floors    will    be    used    in    the 
living  and  dining  roo.ns.     There  will  be 
large     open     fire     places    in     the     living 
rooms   with   tile  or  brick  mantels.  Some 
tile  will  be  used  in  the  bath   rooms  and 
kitcliens.      Exteriors    will    be      covered 
with   shingles.      Plans  are  complete  and 
the   work   will  be  done  by  Day  Labor. 

BERKELEY,    ALAMEDA   CO.,    CAL.— 

Bungalow,  m  story  and  base,  frame.  ' 
$4,500.  Architect,  none.  Owners,  Pat-  ' 
rick-Nelson  Co.,  2023  Addison  St.,  Ber- 
keley. The  house  has  been  designed 
for  a  seven-room  dwelling  with  all 
modern  conveniences.  Interior  finish 
will  be  of  pine  and  hardwood  With  oak 
floors  in  tlie  principal  rooms.  There  ' 
will  lie  furnace  heat  and  open  fire 
jilaces.  Mantels  w'ill  be  of  brick.  A 
cement  floor  will  be  used  in  the  batli 
room.  There  will  be  a  large  sleeping 
porch.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  The  exterior  of  the 
lunise  will  be  covered  with  cement 
liiaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day    Labor. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL. 
— Bungalows,  1  story  and  base,  frame.  'A 
Cost  not  stated.  The  following  Day 
Labor  jobs  are  reported  as  about  ready 
to  be  started  in  Stockton:  A.  L.Healey, 
527  East  Anderson  St.,  1  story  frame, 
$1,200:  Cowell  Bros.,  618  Jliner,  1  story, 
frame.  $2,000:  H.  H.  Thomson,  410  East 
Market.  1  story,  frame.  $2,000:  N.  H. 
Thomson,  410  Market.  1  story,  frame, 
$2,000:  Miller,  Stockton.  1  story,  frame, 
$2,500.  and  B.  F.  .\mes,  420  McCloud.  1 
story,    frame.    $2,000. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL, 
— Bungalows,  1  story  and  base,  frame. 
Cost  not  stated.  Architect,  none.  The 
following  Day  Labor  jobs  are  about  to 
be  started  in  San  Jose:  W.  F.  Gillman, 
So.  Hull  Ave.,  1  story,  frame.  $1,800 
and  Alex.  York,  Puss  House.  1  story 
frame,    $1,800. 

LOS  ANGELES,  CVL.  —  Residence.  2 
story  and  base,  brick  and  frame,  $40,- 
OOii.  Architect,  A.  F.  Rosenheim,  H.  W. 
Hellnan  Bldg.,  L.  A.  Owner,  J.  C. 
Rivers.  Tlie  dwelling  will  be  erected 
on  a  large  tract  and  has  been  designed 
to  contain  twelve  rooms,  baths  and 
sleeping  porches.  A  two-story  garage 
will  also  be  erected  on  the  property. 
Interior  finish  of  the  dwelling  will  be 
of  pine  and  hardwoods.  Tile  will  be 
used  in  all  the  bath  rooms.  A  central 
heating  system  will  be  installed.  There 
will  be  a  number  of  open  fire  places 
witli  brick  and  tile  mantels.  An  auto- 
malic  water  lieater  will  be  installed. 
The  exterior  of  the  house  will  be  cov- 
ered with  cement  piaster  and  brick  ve- 
neer. Plans  are  complete  and  figures 
are  being  taken. 
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l,OS  ANGKLES.  CAU— Sc'lidol  Kloup. 
riass  A  construction.  $650,0(10.  Arclii- 
iiit.s.  Allison  &  Allison,  Hibernian 
i;iil«..  L.  A.  Owner.",  iState  of  Cali- 
iDinia.  Information  received  from  the 
.■<tate  Architect's  oHice  in  Sacramento 
states  that  on  March  36th  the  follow- 
irif;-  firms  had  applied  for  plans  and 
specifications  on  the  State  Normal 
School  at  I.OS  Angeles.  Ovei-  $650,000 
i.s  available  for  construction.  Bids  will 
he  opened  in  Sacramento  on  April  5tli : 
CladdinK-McBean  &  Co.,  Crocl<er  Bldg., 
.~^:in  Francisco:  Lalourrette-l-'ical  Co., 
.^arramento:  Sound  Con.struction  Co., 
.-^aii  Francisco:  Artiiur  Arlett,  Oal<land: 
Mrlyaren  &  Petersen,  San  Francisco; 
Lewis  A.  Hiolts  Co.,  Rialto  Bldg.,  San 
I'rincisco;  Builders'  Exchange  of  Ala- 
meda Co..  Oakland;  D.  Zelinsky,  San 
I'rincisco;  Southwestern  Construction 
''■>..  I.,os  Angeles:  Creller  &  Seaman, 
I'lsadena:  .1.  F.  Atkinson.  I^os  Angeles: 
I'  \V.  Walton  &  Son,  Hollywood;  Alta 
nariing  .Mill  Co.,  Los  Angeles;  \V.  A. 
s.liumacher  Construction  Co.,  Los  An- 
-■'Ips;  Los  .\ngeles  Planing  .Mill  Co., 
I.ns  Angeles;  F.  O.  Engstruni,  Los  An- 
geles: Somers  &  I.,und,  Los  Angeles; 
Tlinmas  Haverty,  Los  Angeles;  James 
If.  Jacobs  Co.,  356  South  Spring,  Los 
Angeles;  C.  Leonardt,  70S-10  H.  W. 
Hellman  Bldg..  Los  Angeles:  James  L. 
M.  Laughlin,  Hi  Kearny,  San  Fran- 
■  i.«co:  Grant  Fee.  2440  16th  St.,  San 
I'lancisco:  Western  Construction  Co., 
".■'!.<  Bradbury  Bldg.,  Lns  Angeles;  Mun- 
!,'er  &  JIunger,  174  East  Union,  Pasa- 
ilena;  F.  Rolandi,  550  Montgomery,  San 
I'lancisco;  Wm.  Simpson  Construction 
<■:>..   72S  Timkin   Bldg.,  San  Diego. 

.MODESTO,  STANISLAITS  CO.,  CAL. — 
s.  hool,  1  story,  frame,  $5,000.  Architect, 
Walter  King,  Elks'  Bldg.,  Stockton. 
Owners,  Shiloh  School  District.  The 
building  is  to  be  designed  for  a  district 
scl; ool  and  will  contain  two  standard 
size  class  rooms.  Interior  will  be  fin- 
ished in  pine.  There  will  be  composi- 
tion blackboards.  Two  Lenox  heaters 
are  to  be  installed.  The  exterior  of  the 
I'uilding  will  be  covered  with  rustic 
I  lid    shingles.       Plans    are    being      pre- 

n.ucd. 

TAFT,  KERN  CO.,  CAL.— Scliool,  1 
lory  and  base,  brick.  $20,000.  .Archi- 
tect, O,  L.  Clark.  Bakersfield.  Owners. 
Taft  School  District.  All  bids  for  tiie 
■construction  of  building  have  been  re- 
.iccted  as  being  above  tlie  amount  avail- 
aide  for  construction.  Plans  are  now 
1  cing  revised  and  new  bids  will  be 
called  for  in  the  course  of  Mie  next  tw'o 
weeks 

LOS  A.NGI5LES.  CAL. — School.  2  story 
and  ba^e,  brick  and  frame  construction. 
$2S.(I00.  Architect.  H.  M.  Patterson,  O. 
T.  Johnson  Bldg.,  I...  A.  Owners, 
Wo  nen's  Board  of  Home  Missions.  The 
Imilding  h^s  been  designed  as  a  school 
fill-  SpanisJi  girls  and  will  contain  ac- 
commodations for  72  pupils.  Interior 
linisli  will  be-  of  pine.  There  will  he 
a  steam  heating  system.  The  exterior 
uf  tile  liuilding  wMli  be  covered  with 
I  ement    plaster    on    metal    lath.       Plans 
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The    building    will 

liUilt    aroiin.l     Hi 

e    three    sides    of    a 

irt  and   will  cover 

■  an  area  of  100x1 12 

eiiui|ipcd  with  stage  .iii.l 
ure.ssing  rooms.  One  of  the  wings  will 
contain  four  standard  class  rooms  and 
the  other  the  domestic  science  and 
iiiariual  (raining  departments.  Tlie 
liuilding  will  have  concrete  foundation, 
cement  plaster  over  metal  lath  on  the 
exterior,  composition  roofing,  pine 
dim,  lavatories,  separate  power  plant 
Imi  steam  heating  system.  Plans  are 
being   prepared. 

LA  GRANDE,  ORE.— Scliool,  2  story 
and  base,  brick.  Cost  not  stated.  Ar- 
initect,  John  L.  Slater,  lya  Grande. 
Owners,  I„a  Grande  School  District.  No 
particulars  of  this  liuilding  have  been 
given  out  as  yet.  Mr.  Slater  has  .lust 
received  tlie  commission  to  prepare 
plans  and  it  will  he  sometime  before 
bids  are   called. 

SEATTLE.  WASH,— Schools,  2,  2 
story  and  base,  brick  and  concrete, 
$77,000  and  $78,000  respectively,  Ar- 
ciiitect's  name  not  given.  Owners,  City 
of  Seattle.  Subflgures  are  wanted  on 
the  mill  work,  lumber  and  ornamental 
iron  work  on  two  new  schools  being 
constructed  by  the  Manhattan  Co.,  Inc., 
Central    Bldg.,    Seattle. 

FOREST  GROVE,  ORE.— School,  2 
story  and  base,  brick,  $30,000.  Archi- 
tects, W.  B.  Bell  and  J.  Jerry  Wilding, 
a*ociated,  Worcester  Bldg,,  Portland, 
Owners,  Forest  Grove  School  District. 
Plans  are  nearly  complete  and  bids 
will  he  called  for  early  in  this  month 
for  the  construction  of  a  twelve-room 
school  building.  There  will  he  a  cen- 
tral heating  syste.n  and  other  modern 
improvements.  The  exterior  will  be 
faced    wntli    jiressed    brick. 

Contracts  Awarded 

EXETIOR.  TCL.^RE  C(l.,  CAL.  — 
School,  1  story  and  base,  brick,  $25,- 
000.  Architect's  name  not  given.  Own- 
ers, Exeter  .School  District.  Contrac- 
tor. J.  C.  Thurman,  Exeter.  Contract 
price,  $24,652.  Note:  The  building  will 
contain  sdx  class  rooms,  auditorium  and 
offices.  .\  central  lieating  system  will 
he    installed. 


SOWERS,  STREET  WORK  AND 
'      WATER  SYSTEMS. 


feet.      The   central    portion    will    contain 


JIENDOCINO  AND  SAX  M.\TEO 
C0UNT1K.S— State  Higliway  work.  Cost 
not  stated.  ICngineer,  State  Highway 
Commission,  Sacramento.  Owners, 
State  of  California.  The  following 
contracts  were  awarded  at  the  last 
meeting  of  the  State  Highway  Com- 
missioners: 

In  Santa  Clara  County,  from  Eden- 
vale  to  Morgan  Hill,  13  miles,  con- 
crete base  witli  bituminous  top,  to 
Richard  Keating  &  Sons,  San  Fran- 
cisco,   $49,396. 

In  Stanislaus  County,  from  a  point 
near  Modesto  to  tlie  northern  counts' 
boundary,  7  .iiiies,  oiled  concrete  to 
Considine  &  Bates.  Los  Angeles,  $32.- 
3.S9. 

In  .Mendocino  Count 
and  Forsythe  Creek, 
miles,  to  David  Saw.i 
Wliited,    $53,313. 

In  San  Mateo  County,  between  Red- 
wood Cit.v  and  tlie  south  county  boun- 
dar.v,  ;isplialt  t-oncrete  on  old  macadam. 
3.S    miles,    to    S.    F.    Doyle.    $41,720. 

Bids  will  he  called  for  at  once  on 
live    sections    more    located    as    follows: 

In  San  Mateo  County,  between  San 
.Matin  and  Beresford,  macadam  base 
aii.i    i-|iliallic  concrete  surface,   2  miles. 

ill  Santa  Clara  Coiint.v,  between  .San 
Josi-    and       I'Mcnvale,       macadam  .,  witli 


I'kial 


macad.ain 


Charli 


asphaltlc    top,    4.33    miles. 

In  Ventura  County,  between  south 
county  boundry  and  Newberry  Park, 
oiled   concrete.    7.34    miles. 

In  StanLslaus  County,  various  parts 
of  the  highway  between  Turlock  and 
Ceres. 

In  Yuba  County,  various  parts  of  the 
iilgiiway  lietween  Morrison's  Crossing 
and   .VlarysvlIIe. 

VISALIA,  TULARE  CO,,  CAL.— Sewer 
system,  $23,Oo0.  Engineer,  City  Engi- 
neer, VIsalia.  Owners,  Town  of  Vlsa- 
lia.  Plans  have  been  adopted  for  the 
construction  of  a  sewer  system  em- 
bracing 23,000  lineal  feet  of  sewers. 
Funds  for  the  construction  of  the  work 
are  to  be  obtained  from  a  bond  elec- 
tion   wiiich    will   be   held   shortly. 

FORKS,  W.4SH.  —  Reservoir,  steel 
and  concrete.  Cost  not  stated.  Engi- 
neer's name  not  given.  Owners,  Wash- 
ington Oil  Co.,  represented  by  Gerard- 
Fillio  Co.,  Eitel  Bldg.,  Seattle.  Bids 
will  be  called  for  at  once  for  the  con- 
struction of  a  steel  and  concrete  reser- 
voir of  one  million  gallons  capacity. 
Plans  and  specifications  are  on  file  at 
the   offices   of  the   rci)resentati\'es. 

Contracts  Awarded. 

FCLLERTON.  ORANGE  Co.,  CAL.— 
Municipal  water  syste  n,  $46,000.  En- 
gineer, City  Engineer,  Fullerton.  Own- 
ers, City  of  Fullerton.  Contractor,  R. 
C.  Lowell,  Monrovia,  Contract  price, 
$46,000. 

DINUBA,  TULARE  CO.,  CAL.— Sew- 
er system,  $35,000.  Engineer,  City  En- 
gineer, Dinuba,  Owners.  City  of  Dinu- 
ba.  Contractors  Hall  &  Hunt.  San  Fran- 
cisco. Contract  price,  $32,469.74.  Other 
bidders  on  the  work  were  as  follows: 
Redman  &  Bier,  $33,434.98:  Coalinga 
Tank  and  Pump  Co.,  $39,009.82;  Cham- 
bers &  Heafy,  $33,818.76;  Cowden  & 
Glacklin,    $36,614.33. 


STORES  AND  OFFICES. 


SAN  FRANCISCO— Stores  and  offices. 
2  s'tory  and  base,  brick.  Cost  not  stat- 
ed. Architects.  C.  M.  and  A.  F.  Rous- 
seau. Jlonadnock  Bldg.,  S.  F.  Owner, 
lames  T.  Sweeney.  The  building  is  to 
lie  erected  on  the  south  side  of  Gear.v 
'treet  east  of  Van  Ness  avenue.  The 
first  floor  has  been  leased  to  an  autq- 
inobile  firm.  Upper  floor  will  be  used 
for  eitiier  lofts  or  may  be  subdivided 
into  living  rooms.  Interior  finish  will 
be  of  pine  and  some  hardwood.  Con- 
s'derable  tile  and  marble  will  be  used. 
The  exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
being   prepared. 

SAN  FRANCISCO— Stores  and  lofts, 
6  story  and  base,  brick  and  steel.  Cost 
not  stated.  Architect,  John  Reid,  Jr.. 
Clironicle  Bldg.,  S.  F.  Owners,  Hind 
Estate.  The  building  will  be  erected 
on  California  street  west  of  Front,  and 
will  cover  an  are.a  of  60  feet  S%  inches 
by  127V4  feet.  A  complete  steel  frame 
will  be  used.  There  will  be  several 
stores  on  the  first  floor  and  upper 
rtoors  will  ibe  arranged  for  lofts  and 
offices.  Jletal  window  frames  and  sash 
are  specified.  There  will  be  steam  heat, 
elevator  service  and  fireproof  doors. 
The  exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  figures  are  being  taken 
on   the  v.arious  parts  of  the   work. 

S.VN  FRANClSCt) — Office  building.  10 
or  12  slor.v  and  base.  Class  A  construc- 
tion. $1,000,000.  Architects,  Willis  Polk 
&  Co.,  .Merdiants'  Exciiange  Bldg..  S.  F. 
Owners.  Hobarl  Estate.  This  building 
will    be    erected    on    the    nortli    side    of 
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Market  street  just  east  of  Montj::rmiei-,v 
.iinl  ailiolnliiK  the  Nevada  Bank  lildrf. 
Tlie  lot  has  a  Market  street  froiilage 
of  92  feet  and  is  Irregular  In  shape,  ex- 
lendlngr  tlirough  to  Sutter  where  It  has 
a  frontage  of  IIS  feet.  Construction 
will  he  fireproof  tliroughout  with  a 
eomplete  steel  frame,  Interior  parti- 
tions of  hollow  tile,  concrete  floors  and 
hrick  tiller  walls.  The  matter  of  height 
is  still  an  open  iiuestion  and  plans  wil! 
lie  prepared  wltli  a  steel  frame  of  suf- 
lidenl  strength  to  carry  twelve  stories 
at  tlie  least.  Interior  will  be  arranged 
for  about  iOO  modern  offices.  Therr 
will  be  metal  trim  and  metal  window 
frames  and  sash.  Steam  heat,  elevator 
service,  vacuum  cleaning  system  and 
mall  chutes  will  be  incorporated  in  the 
plans.  The  exterior  of  the  building 
will  probably  be  faced  with  pressed 
hrick  and  terra  cotta.  Working  draw- 
ings have  been  started  and  construc- 
tion will  prolialily  lie  underway  within 
four    months. 

OAKLAND,  CAL. — Stores  and  offices, 
l."i  story  and  base.  Class  A  construc- 
tion. Cost  not  stated.  Architect,  Beiij. 
G.  .McDougall,  Slieldon  Bldg.,  S.  F.  Own- 
er.",  Carlson  and  Snyder.  The  building 
is  to  lie  erected  at  the  gore  corner  of 
l.'ith  and  Broadway,  and  has  been  fully 
described  in  these  columns  when  plans 
were  first  started.  Construction  will 
include  a  steel  frame,  exterior  walls  of 
concrete  faced  with  terra  cotta,  hollow 
tile  interior  partitions,  fireproof  doors, 
metal  trim  and  metal  window  sash  and 
frames.  There  will  be  steam  heat,  ele- 
vator service,  a  vacuum  cleaning  sys- 
tem and  mail  chutes.  Plans  are  com- 
plete and   figures  are  being  taken. 

I^OS  ANGELES,  CAL,— Stores  and  of- 
flces,  7  story  and  base.  Class  A  con- 
struction. li.SO.OOO.  Architects,  Morgan, 
Walls  &  Morgan,  Van  Nuys  Bldg.,  L.  A. 
Owner.  Isaac  Hellman.  The  building 
will  be  erected  on  Spring  street  ad- 
joining the  Hibernian  Building,  aijd 
will  have  a  frontage  ot  39  feet  and  a 
depth  of  160  feet.  There  will  be  a  com- 
plete steel  frame,  reinforced  concrete 
walls,  floor  and  roof,  hollow  tile  inte- 
rior partitions  and  suspended  metal 
ceilings.  The  exterior  wil!  be  faced 
with  mat  glazet\  terra  cotta  with  a 
gr.inite  base.  Interior  trim  will  be  ■ 
of  netal  and  oak  with  marble  wain- 
scoting. There  will  he  metal  window 
sash  and  frames.  Steam  heat,  elevator 
service,  a  vacuum  cleaning  system  and 
mall  chutes  are  specified.  Plans  are 
complete  and  Hgures  will  lie  called  for 
at    once. 

PASADENA,  T,OS  ANGELES  CO.. 
CAU — Stores  and  offices.  S  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  Engineers.  Maybei  ry  &  Parker, 
Pacitic  Electric  Bldg.,  L.  A.  Owner, 
Matthew  Slavin.  The  building  will  oc- 
cupy one  of  the  most  important  bnsi- 
ne.«-s  corners  and  will  cover  an  area  ot 
.'lOxilO  feet.  Construction  will  be  of  the 
reinforced  concrete  type  throughout. 
Tliei'e  will  he  two  stores  on  the  first 
Hoor  and  a  total  of  100  offices  on  the 
upper  floors.  Interior  partitions  will 
be  of  metal  lath  and  plastei-.  Interior 
finish  will  he  of  maliogany  with  niar- 
hlo  wainscot  and  tile  floors.  There  will 
I  e  steam  lieat.  elevator  service  and  a 
vacuum  cleaning  system.  Met:i  1  win- 
dow sasli  audi  fra  nes  will  he  used.  The 
exterior  of  the  building  will  he  faced 
with  cement  plaster  Plans  are  liflinL' 
picpared. 

I.n.^  ANGELES.  CAL.— Store  and 
lolls.  :;  Mory  and  base.  Class  C  ciiii- 
struction.      Cost    not    stated.      Architcel, 


W.  s.  Garrett.  Currier  Bldg..  L.  A.  Own- 
er, II.  O.  Vogcl.  The  building  will  have 
a  street  frontage  of  Gl  feet  and  a  depth 
of  H4  feet.  The  first  floor  will  be 
(Itted  for  store  purposes  and  upper 
lloor.s  for  light  lofts.  Interior  finish 
will  be  of  pine.  There  will  be  patent 
store  fronts,  metal  ■window  frames  and 
rash  and  fireproof  doors.  A  freight 
elevator  will  he  installed.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  being  revised  and  fig- 
ure.^ will   be  called   for  shortly. 

LOS  ANGELES,  CAL.— Lofts,  3  story 
and  base,  reinforced  concrete.  Cost  not 
stated.  Architects,  Parkinson  &  Berg- 
strom.  Security  Bank  Bldg.,  L.  A.  Own- 
er. Bilicke.  The  building  is  to  be  oc- 
cupied partly  by  a  laundry  and  the 
upper  doors  will  he  used  for  lofts.  Con- 
struction will  he  of  reinforced  concrete 
througliout  with  metal  window  sasli 
and  frames.  Interior  will  be  linished 
in  pine.  The  exterior  of  the  building 
will  be  faced  with  cement  plaster.  The 
structure  will  cover  an  area  of  45x74 
feet.      Plans    arc  being   prepared. 

Contracts  Awarded. 

LOS  ANGELli;S.  CAL. — Stores  and 
Infts,  5  story  and  base.  Classi  B  con- 
struction, $43,000.  Architects,  Hunt  & 
Burns.  Laughlin  Bldg..  L.  A.  Owners. 
Edward  D.  Silent  &  Co.  Contractor,  J. 
F.  Atkinson.  Story  Bldg.,  L.  A.  Con- 
tract   price,    Ji3,00n. 


THEATRES. 


.M.MITINEZ.  CONTRA  COSTA  CO., 
CAL. — Theatre,  2  story  and  base.  Class 
C  construction.  .  $25,000.  -Architects, 
.Milwain  Bros..  Delger  Bldg.,  Oakland. 
Owner.  H.  J.  Curry.  The  building  has 
been  designed  for  a  modern  theatre 
and  stores.  The  location  is  one  of  the 
best  in  the  city.  The  theatre  will  have 
a  seating  capacity  of  SOO  and  will  be 
liroperly  ventilated  and  equipped  with 
;he  most  modern  appliances.  Interior 
will  be  finished  in  pine  throughout. 
Patent  store  fronts  will  be  used.  The 
exterior  of  the  l>uilding  wil!  1ie  faced 
with  pressed  iuick.  Plans  are  being 
■prepared. 

FRESNO.  P^RESNO  CO..  CAL. — Thea- 
tre, 4  story  and  base.  Class  A  construc- 
tion. $200,000.  Architect,  C.  A.  Meuss- 
dorffer.  Humboldt  Bank  Bldg.,  S.  F. 
Owners.  W.  Parker  Lyons  and  L.  L. 
Cory.  The  liuilding  will  be  designed 
for  a  combination  store  and  theatre 
liuilding  .and  will  be  fireproof  througlr- 
out.  A  complete  steel  frame  will  be 
ined  witli  walls  ot  brick  faced  with 
pressed  brick  and  terra  cotta.  Interior 
Hnish  will  'be  of  pine,  hardwood  and  or- 
namental pla'^ter.  There  will  be  a 
modern  system  of  heating  and  ventila- 
tion. Floors  will  be  of  concrete.  Com- 
plete stage  et]ui]^  iicnt  will  lie  included 
in  the  building.  Plans  are  being  pre- 
pared. 

IMPERIAL.  l.MPEKIAL  CO.,  CAL.— 
Theatre.  1  and  2  story  and  has«,  brick. 
Cost  not  stated.  Engineer.s,  Mayberry 
&  Parker.  Pacific  Electric  Bldg..  L.  A. 
Owner.  \V.  .1.  .McHcnry.  Imperial.  The 
building  will  cover  an  area  ot  ,';0xl35 
feet  and  will  contain  several  stores 
besides  the  main  tlie;itre  portion,  which 
will  have  a  seating  capacity  ot  SOO 
luMiph..  Complete  stage  e(iuipment  will 
be  iTuhided  in  the  liuilding.  Interior 
iinisli  will  be  of  pine  and  ornami'nial 
plaster.  There  will  he  a  modern  vcn- 
lihitlng  system  inslalbd.  Tlir  i-xtcrior 
of  the  luiildiiiM  will  III-  faii-d  with 
Iircssed  brick  and  cement  |ilaster.  Plans 


are  cnmiilete  .and  In  the  hands  of  the 
owner  -vvho  will  take  all  figures  on  the 
work. 

PORTLAND,  ORE. — Theatre,  4  story 
and  base.  Class  A  construction.  Cost 
not  stated.  Architect.  Benj.  G.  McDou- 
gall, Sheldon  Bldg.,  S.  F.  Owner,  Cal- 
vin Helig.  This  building  will  replace 
the  old  Pittock  Block  and  will  contain 
besides  the  theatre  the  offices  and  an 
auxiliary  steam  plant  of  the  North- 
western Electric  Co.  Construction  will 
be  ot  the  Clasis  A  type  throughout. 
Complete  details  ot  the  building  will 
be  given  in  the  next  issue  of  the  Build- 
ing and    Industrial   News. 

Contracts  Awarded. 

LOS  ANGELES,  CAL. — Theatre,  A 
story  and  base.  Class  -A  construction, 
$105,000.  Architects,  Morgan.  Walls  & 
ilorgan.  Van  Nuys  Bldg.,  L.  A.  Own- 
ers, Little  Theatre  and  Institute  ot 
Fine  Arts.  Contractor,  F.  O.  Engstrom, 
5th  and  Seaton  Sts.,  L.  A.  Contract 
price,    $105,000. 


SEALED  PROPOSALS. 


.\OTICK   TO   CONTRACTORS. 


SEALED  PROPOS.^LS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  tliQ  Panama-Pacific  Inter- 
national Exposition  Company  at  Room 
415  in  the  Exposition  Building,  Pine 
and  BattcTv  Streets,  'ian  Francisco, 
California,  at  10:3*  A.  M.,  Tliuroday, 
April  ;{r<l,  I91S,  tor  the  construction  ot  a 
Pile  Fviinilntlon  for  the  ManutactnreM 
B^illilJn'jT  in  accordance  with  plans  and 
specitications  on  llle  in  the  office  ot  the 
Director  ot   Works. 

Each  proposal  must  be  accompanied 
iiy  a  certified  check  payable  to  the 
order  ot  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  tiie 
su.n  of  ten  (10)  per  cent  of  the 
amount  bid,  or  the  same  will  not  be 
considered.  When  the  award  ot  con- 
tract is  made  all  checks  will  be  re- 
turned to  the  respective  bidders,  except 
that  filed  with  the  accepted  proposal  or 
bid,  which  clieck  will  be  returned  upon 
the  successful  bidder  signing  tlie  con- 
tract and  Hling  the  required  bond.  A 
bond  in  the  sum  of  Hftv  (50i  per  cent 
of  the  contract  price  will  be  required 
for  the  faitliful  iiertorinance  of  the 
contract;  the  sureties  thereon  must  Ic 
sntistactory  to  the  Buildings  ami 
Grounds  Committee  of  the  Panama- 
I'aciflc  International  Exposition  Coni- 
panv. 

ProgrcsJive   pa>'ment«   will   be   made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de-. 
fects  if  in  the  intert-st  of  the  Exi)Osi- 
tion   Comi)an>\ 

Plans  and  specifications  for  the  work 
l"^^•  be  obtained  from  the  Director  of 
Works,  at  Roon  207  Service  Ruildin'i 
'•"■illmove  and  Chestnut  Streets.  Sun 
Francisco,  by  depositing  $5.00.  <-i'i|i 
will  be  refunded  upon  the  return  of  |i'r 
nlans.and   specifications    in   good   condi- 


tion 


Bv 


the      Buildings 


NOTICE    TO    CO >'Tll ACTORS. 


SEALED  T'RAPOSAT.S  will  be  recei<- 
•>d  |,x.  the  I-iniidingis  and  c.-oii'il 
Commiltcf  ..'"  the  Pi  naim-1'ncllic  In 
ter.Titiniiil  i'vposition  Conmanv  :i 
Room  n-i.  'n  the  Fvnosltiop  RniMinq 
Pine  :i.id  Ratlprv  Streets.  San  Fran 
.i.-en.  rilifornii,  nt  11  *.  M..  TltpM.ln^ 
»'>-11  ir.  I!ll:i.  fur  Vc  Insliillndoii  o 
IMli,.-l,l,i...  Se^v,...  iin-l  Mi.'or  IM-pk  o 
ll>«  \..rl<.|il(iire  lliiilalliiu.  in  .  .•.ord,  n.- 
w-itb  llic  sperilirMlinn'^  o'l  hie  in  th 
oPi.-f.  of  the  Pirei-tn,.  of  M'orks. 

Fncli  nrnnnsal  ninef  '  e  ■i.'cnmnanlec 
b^•  a  certified  check  n.ivible  to  tb 
n.-der  of  the  Panamn -Pacific  Interm 
lional      Exposition      Company      In      tb 
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1  iif  li'ii  (U)|  pt-r  cent  ot  the  anunnil 
I,  ov  the  same  will  not  be  coiisldereU. 
»v  aen  t'le  uward  of  eoiitrucl  is  made 
ill!  eiieel;s  will  be  returned  to  the  i-e- 
^pectl\■e  Lildder.s,  e.veept  lliat  tiled  with 
line  accepted  proposal  or  bid,  wnleh 
elifek  Hill  be  returned  upon  the  suc- 
Ice.sstul  bidder  signing  the  contract 
land  lllInK  the  requireil  bond.  A  bond 
in  the  sum  of  Jifty  (JO)  per  cent  of  lai 
contract  price  will  be  required  for  tlie 
[faithful  performance  of  the  contract; 
the  sui'eties  thereon  must  be  satisfac- 
tory to  the  Buildings  and  (Jrounds 
(Juminittee  of  the  l-'anama-PaclHc  In- 
lernational    Jixposition    Company. 

I'rogressive   payments    will   be   made. 
Tlic    riglit    is    reserved    to    reject    any 
and  all   bids  and  to  waive  technical  de- 
le. t»    if    in    the    interest   of    the    Exposi- 
li.in    Company. 

rians  afld  speci.lcations  for  tlic 
work  may  tie  obtained  from  the  Di- 
'  rector  of  Works,  Koom  207  Service 
buiUling.  Fillmore  and  Chestnut 
.Streets,  San  Francisco,  by  depositing 
$50.00.  which  amount  will  be  refunded 
j  to  contractors  s\ibmitting  bona  fide 
bids.  All  persons  taking  out  plans 
and  failing  to  su'bmit  bona  fide  bids 
uill  forfeit  the  deposit  of  Fifty  Dol- 
Uiis    to    tile    Exposition    Compan.>'. 

liy       order      of    the       Buildings      and 
(Jrnunds   Committee. 

WILLIAM  H.  CROCKER. 

Chairman.    (*  i 

♦ 

XOTICE   TO   CO\TR.\CTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed bv  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational Exposition  Compan>'  at 
Room  415,  in  tlie  Exposition  Building. 
Pine  and  Battery  Streets.  San  Fran- 
cisco. California,  at  11  A.  M.,  Tiie.MiI»y, 
April  1.'.  1013.  for  the  Construrtlan  of 
the  AsHfultiire  Building,  in  accordance 
witli  the  specifications  on  file  in  tlie 
office   of   the   Director   of   Works. 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  of  the  Panama -Pacific  Interna- 
tional Exposition  Compan.v  in  tlie 
sum  of  ten  (10)  per  cent  of  the  amount 
bid.  or  the  same  will  not  be  considered. 
When  the  award  of  contract  is  made 
all  checks  will  he  returned  to  the  re- 
spective bidders,  except  that  filed  w'itli 
the  accepted  proiio  al  or  bid.  which 
check  w'ill  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract 
and  filing  the  required  liond.  A  bond 
in  the  sum  of  fiftv  (.">0)  per  cent  of  the 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract; 
the  sureties  thereon  ninst  be  satisfac- 
>n-y  t„  the  Buildings  and  Grounds 
Committee  of  the  Paninia-Pacific  In- 
te'-naliona]    lOxpnsitinn    Comnanv. 

Progressive   pavment=    will   be   made. 

The  right  is  reserved  to  re.iect  anv 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  tlie  Exposi- 
tion   Companv. 

Plans  and  snecifications  for  the 
work  mav  be  obtained  from  the  Di- 
-octor  of  Works.  Room  207  Service 
'building  FiUmo'-p  and  Chestnut 
Streets.  ,San  Francisco,  hy  depositing 
Jl.'.O.OO.  which  amount  will  be  refunded 
to  contractors  submitting  bona  fide 
Md«.  4  11  persons  taking  out  plans 
and  fallijig.  lo  submit  bona  Pde  'i^ids 
•■•ill  forfeit  the  deno^it  nf  Fiftv  Dol- 
lar«    to    the   Rxpnsitioti    Comnanv. 

Rv  order  of  the  Buildings  and 
Grounds    Cop""''tfee 

WILLTA.M    H     CROCKKP 

Clialrman.      Ci 


A'OTIfK    TO    CONTRACTORS. 


SPAI.FD  PROPnSAT,S  will  be  receiv- 
ed bv  the  Riiildins-s  and  Grounds  Com- 
miltee  of  tlie  P:i  na  ma -Pn  cific  Intir- 
rational  Exposition  Conioanv  at  Pnoni 
41-  in  the)  Kxnosition  Building.  Pine 
f..,.i  Rat'erv  Streetv  San  F-inci«.-" 
riiif.iinia  'I  II  ^Or)  A.  II.  Tiirsilav. 
»"P!1  ?■'.  I!l';i.  for  the  constructioi  of 
Tltri-o  Flro  S»iifl«nw  in  accord- m'e  with 
r'->ns  ^nl  soe>-ifi<-ations  nn  file  in  the 
tiR^' e  of  He   nirecto"  of  Work". 

E-ich  nro-o^-al  iiiM''t  he  fwcinii.-i nie.l 
bv  ■!  ce-t(Hed  check  navn'd.  (o  the 
nrde-  of  the  Pannm" -Pacific  Intero'i- 
tlonal  Evnosltion  (^ompanv  In  the 
sum  of  ten  (101  per  cent  of  th- 
amount    bid,    or    the    same    will    not    b': 


Foote  Mixer  on  building  worl<. 
Lange  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried  in  Stock  by 

EDWARD  R.  BACON  &  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 
FOOTE  CONCRETE  MACHINERY  CO. 
Telephone  Sutter  1675  38-40  N  ATOM  A  ST.,  S.  F. 

Edward  N.  Bacon  is  positively  not  connected  with  any  other  firm. 


considered.  "\\'hen  the  award  of  con- 
ti'act  i.5  made  all  cliecks  will  i'e  re- 
turned to  the  respective  bidders,  except 
that  tiled  with  the  accepted  proposal  or 
liid,  which  check  will  be  returned  upon 
the  successful  bidder  signing  tiie  con- 
tract and  filing  the  required  bond.  A 
1  ond  in  the  sum  of  fifty  (50)  per  cent 
of  the  contract  price  will  be  required 
for  tht  faithful  performance  of  the 
contract;  the  sureties  thereon  must  be 
sati?factor.v  to  the  Buildings  and 
Grounds  Committee  of  the  Panama- 
Pacific  International  Exposition  Co.n- 
pany. 

Progi'eFsive  pa.vments  will  be  made. 

The  rigjit  is  reserved  to  re.1ect  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion  Company. 

Plans  and  specifications  for  the  work 
may  be  obtained  from  the  Director  of 
Works,  at  Room  207  Service  Buildine-. 
Fillmore  and  Chestnut  streets.  San 
Francisco,  by  depositing  52.1.00,  which 
amount  will  he  refunded  to  contractors 
submitting  bona  fide  bids.  All  persons 
taking  out  plans  and  failing  to  submit 
bona  Aide  bids  will  forfeit  the  deposit 
of  Twenty-five  Dollars  to  the  POxposi- 
tion   Company. 

Bv  order  of  the  Euihiings  and 
(.^rounds   Committee. 

WILLIA.M  H.   (MtOCKER. 

Chairman,    ('i 

I'UOI'OSAI.S     FOR     DREDGING. 

DREDGIXO — V.  a.  Engineer  Office. 
401  Custom  House,  San  Francisco,  Cal. 
— Sealed  proposals  for  dredging  in 
Oakland  Harbor.  C.il..  will  be  received 
at  this  office  until  II  oVIork  ii.  in.  April 
'.4,  titr.t,  and  then  pu'blicly  openeil.  In- 
rcrmitbui  on  apidication.  TMOMAS 
11.    KhnOS.   lieutiiKiMt   i-olonel,  engineers. 


I'RoroSM.S     I'Olt     CWXI,     Sl'Pl'MH.S. 

(W.VAI,  CIKiTI.Al:  7I'.S — Proposals 
r..|-  S.i.t  Iri.ii  or  Steel.  Wire  Cable, 
'■hain.  Habbilt  .\lelal,  Vellow  Jletal. 
s:ieei  Brass,  Bronze  Bars,  Brass  Tub- 
ing,   Ilronzc    Wire    Cloth,      Nuts.      Cisr 


\V; 


Xails 


ew.«.  Tacks, 
Cotters,  Sliovels,  Hose,  Grindstones. 
Tackle  Blocks,  Valves.  Belt  Lacing. 
Emery  Cloth,  Sandpaper,  Sash  Cord, 
Railway  Flags,  Mop  Heads,  Ship's  Felt, 
JIarline,  Paper  Clips,  Pine,  Rules, 
Paper,  Lime  and  Beeswax. — Sealed  pro- 
posals will  be  received  at  the  office  of 
tlie  general  purchasing  officer.  Isth- 
mian Canal  Commission.  Washington, 
D,  C,  until  10:30  a.  ■».  April  12,  lliKJ. 
at  which  time  they  will  he  opened  in 
public,  for  furnishing  the  above  men- 
tioned articles.  Blanks  and  general 
information  relating  to  this  circular 
I  No.  768)  may  be  obtained  from  this 
office  or  the  offices  of  the  assistant 
imrchasing  agent.  1086  North  Point 
street,  San  Francisco,  Cal.:  also  from 
the  U.  S.  engineer  offices  in  the  follow- 
ing cities:  Seattle,  Wash,,  Los  Angeles, 
Cal.  F.  C.  BOGGS,  major,  corps  of  en- 
.gineers,  U.  S.  army,  general  purchasing 
officer. 


I'UOPOSAI.S    FOR    CANAI.    WORK. 

CA.VAL  WORK— Department  of  the 
Interior,  U,  S.  Reclamation  Service, 
Washington.  I).  C. — Sealed  iiroposals 
will  be  received  at  the  office  of  the 
Tnited  States  Reclamation  Service, 
.Mi.ntrose,  Colo.,  until  4  o'eliiek  |i.  in. 
\prii  17,  uns,  for  the  construction  of 
about  6.2  miles  of  Selig  extension 
canal  and  3.4  miles  of  Peach  Valley 
Literal,  Itncompaligre  Valley  project, 
in  the  vicinity  of  Olathe.  Colo.  This 
Work  involves  the  excavation  of  about 
171. ."lOO  cubic  yards  of  material  in  open 
int  and  ;):!0  linear  feet  of  tunnel.  For 
particulars  address  the  United  States 
Rcclamallon     Service,     .Montrose,    Colo.: 
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.M9  Cornmoinvealtli  HulhUiig. 
IHilo..  or  Wiislilnjsrton,  D.  C. 
lillOX.   jU'tiiiB'   director. 


I*U«U»0SAI,S    FOK    CANAL    SUPPLIES. 

(.'AXAh  CIHCULAK  763— Pioposals 
for  Fuinlslilng  and  Erecting  Coal- 
HandlinB  Machinery  and  Accessories 
roi-  Two  Coalins  Plants. — Sealed  pro- 
luisals  will  be  received  at  tlie  offlce  of 
the  general  pureliasing-  officer,  Isth- 
mian    Canal     Commission.     Washington. 


BUILDING  AND  INDUSTRIAL  NEWS 


I 


l>.  I'.,  until  l(>::to  11.  III.  May  14,  IJHIt,  at 
wliicli  time  they  will  he  ojiened  in  puli- 
lic.  for  furnishing  the  above  mentioned 
articles.  Klanks  and  general  infor- 
mation relating  to  tliis  circular  (No. 
763)  may  be  obtained  from  this  offlce 
or  tl)e  offlce  of  tlie  assistant  purchas- 
ing agent,  10S6  North  Point  street,  San 
Francisco,  Cal.:  also  from  the  U.  S. 
engineer  offices  in  the  following  cities: 
Seattle,  Wash.;  Los  Angeles,  Cal.  F. 
(".  BOGGS,  major,  corps  of  engineers, 
V.    S.    army,    general    purchasing    officer. 
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SAN  FRANCISCO, 


1;|-:si|i|';NCK  —  2  story  and  liate, 
frame.  $7,ni:in.  San  Francisco.  Archi- 
tect. Edward  G.  Bo'lles,  660  Market  St., 
.S.  F.  Owner,  S.  A.  Born.  The  dwell- 
ing will  be  erected  in  West  Clay  Park 
on  property  adjoining  tl)at  on  which 
Mr  Born  has  already  constructed  sev- 
eral liandsome  home.s.  There  will  be 
eiglit  rooms  and  two  baths,  sleeping 
jiorc.h  and  a  laundry  in  the  house. 
Plans  provide  for  a  -central  heating 
system,  open  fire  places  and  brick  man- 
tels. An  attto.natic  water  heater  will 
he  inj'talled.  Interior  finish  will  be  of 
pine  and  liardwood.  Oak  floors  will  be 
used  in  tlie  principal  rooms.  Tile  will 
he  used  in  the  batlis.  Tlie  exterior  of 
tlie  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done  by 
Da\-  Labor. 

RESlJ-.'i!/i\i_ j!j  —  2  story  and  base. 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner.  F.  Nelson,  30  Pre- 
sidio Terrace.  S.  F.  The  dwelling  has 
been  designed  for  a  six-room  house 
■witii  bath.  Interior  finl?h  will  be  of 
pine  tliroughout.  Oak  floors  will  lie 
used  in  the  living  and  dining  rooms. 
There  will  be  an  open  fire  place  in  the 
living  room.  Mantel  will  be  of  brick.  ' 
Tile  will  be  used  in  the  bath  room  and 
kitclien.  The  exterior  of  the  dwelling 
will  he  covered  with  rustic  and  ship- 
lap.  Plans  are  in  tlie  liand.s  of  the 
owner  and  the  work  will  be  done  liy 
l)a.\'    Labor. 

HESI1)ENCES— 3.  2  stoiy.  and  base, 
frame,  $3,000  each.  San  Francisco. 
Architect,  none.  Owners.  L.  B.  Ed- 
wards and  J.  B.  Brewster,  Mills  Bldg., 
S.  F.  These  liou?es.  each  of  which  has 
been  designed  for  a  seven  room  dwell- 
ing, will  tie  erected  in  the  Crown  Ter- 
race District.  Interiors  wiU  be  fln- 
isi-.ed  in  pine  and  redwood  with  hard- 
wood floors  in  the  principal  rooms. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  Tile  will  be  xised  in 
all.  hath  rooms  and  kitchens.  The  ex- 
teriors will  he  covered  with  cement 
plaster  on  mc-tal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor.  Ownei's  are  now  i^urchas- 
ing  all    materials. 

moslDENCKS— 3,  2  stoiy  and  base, 
fianie.  $l..-illO  each.  San  Francisco.  Ar- 
chilect,  none.  Owners.  Conservative 
l-Uiildini;  anil  lii\csinient  Co..  I'^oxcroft 
Kidg..  S.  !•-..  T:ic  houses  will  contain 
seven  rooms  and  liath  eiich.  All  inte- 
riors will  lie  fini.-hed  in  pine  and  red- 
wood. Iiak  Moors  will  be  used  in  the 
living  and  dining  rooms  and  reception 
halls.      ThciK    will    lie    finM.ice    b.-at    and 


open  tire  jilaces.  Mantels  will  'be  of 
brick.  Tile  will  be  used  in  the  baths 
and  kitclien.s.  The  exteriors  of  the 
houses  will  be  covered  with  cement 
plaster  on  metal  lath.  Owners  are  now 
in  the  market  for  all  kinds  of  mate- 
rials. The  work  will  be  done  by  Day 
Labor. 

BUNGALOWS — 2,  1'.^  story  and  base, 
frame,  $2,000  each.  San  Francisco.  Ar- 
chitect, none.  Owner,  J.  S.  Purcell.  856 
Presidio  Ave..  S.  F.  The  houses  will 
be  erected  on  Diamond  street  near 
22nd  street,  and  each  has  been  de- 
signed for  a  six-room  house  with  bath. 
Interiors  will  be  finished  in  pine 
throughout.  There  will  be  open  fire 
places  and  tile  mantels.  Hardwood 
floors  will  he  used  in  the  living  and 
dining  rooms.  Tile  will  be  used  in  the 
baths  and  kitchens.  The  exteriors  will 
be  covered  with  rustic  and  cement 
plaster.  Plans  are  co.nplete  and  in 
the  hands  of  the  owner  who  will  do 
the   work   by   Day  Labor. 

BLTNGALOWS — 4,  1  story  and  base, 
frame.  $1,S00  each.  San  Francisco.  Ar- 
chitects, National  Architectural  and 
Engineering  Co.,  Foxcroft  Bldg.,  S.  F. 
Owner's  name  withheld.  These  dwell- 
ings will  be  erected  on  property  re- 
cently purchased  on  Lisbon  street  and 
each  will  contain  five  rooms  and  laath. 
Interior  flnisli  will  be  of  pine  through- 
out. There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Some  oak 
flooring  is  specified.  There  will  be  tile 
in  the  baths  and  kitchens.  Exteriors 
will  lie  covered  with  rustic  and  shin- 
.gles.  Plans  are  complete  and  the 
work   will  be  done  by  Day  Labor. 

CO:\IMUNITY  HOUSE— 2  story  and 
base,  frame  and  concrete,  $30,000.  San 
Francisco.  Architects,  National  Archi- 
tectural and  Engineering  Co.,  Fox- 
croft Bldg.,  S.  F.  Owner's  name  with- 
held. Preliininarj-  plans  are  being 
prepared  for  a  building  which  will 
i  ouse  l.S  dwellings,  each  designed  for 
from  five  to  six  rooms.  The  structures 
will  be  in  the  Spanish  Mission  style 
and  W'iii  occupy  the  center  of  a  full 
Fifty  Vara  lot  on  Leavenworth  street 
near  (>reen  A  large  central  court, 
which  is  to  be  laid  out  in  gardens,  will 
he  a  feature  of  the  design  Interior 
finish  will  be  of  pine  and  liardwood 
with  oak  llooi's.  in  the  principal  rooms, 
.V  central  heating  system  will  be 
housed  in  a  separate  building.  Hath 
rooms  will  be  finished  in  tile  and  tile 
will  he  used  extensively  in  the  kitcli- 
CU.S.  There  will  be  open  fire  places 
and  Iirick  mantels.  The  exterior  of  the 
h.uililing  will  be  covered  witli  ce.nent 
plaster  on  iiutal  latll.  A  clay  tile  roof 
will  be  usi'il.  Pans  are  being  pi-e- 
paii-,1    and    when    complete    figures    will 


be    taken    by    the    architects. 

PARISH  HOUSE — 2  story  and  base, 
frame.  $6,000.  San  Francisco.  Archi- 
tects, Welsh  &  Carey,  Western  Metrop-i 
olis  Bank  Bldg.,  S.  P,  Owner,  Father! 
Cullen.  The  house  will  contain  seven 
or  eight  rooms  and  baths.  Interior 
finish  will  be  of  pine  and  redwood 
with  oak  floors  in  the  principal  rooms. 
There  will  be  a  central  heating  sys- 
tem and  open  Are  places.  Mantels  will 
be  of  brick.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  An  automatic 
water  heater  will  be  installed.  The  ex- 
terior of  the  liouse  will  'be  covered 
with  ement  plaster  on  metal  lath 
Pl,\ans   are  being  prepared. 

RESIDENCE — 2       story       and       base, 
frame.    $3,000.      San    Francisco.      Arcllir 
tect,  O.  E.   Evans.   2132  Mission  St.,  S.  IP, 
Owner,     James     Welsh,       The     dwelling 
will    contain    six    rooms    and   liath.      In 
terior   will  be  finished   in   pine   through- 
out.     Hardwood    floors    will    be    used    in 
the    living    and    dining    rooms    and    re 
ception    hall.       There    will    be    furnactf 
heat     and     open     fire     places.       Mantel 
will  be  of  tile.     Tile  will  be  used  in  the; 
bath    room    and    kitchen.      The    exterior 
of   the   house    will   be  covered   with   ce. 
ment    plaster    on    metal    lath    and    ship-, 
lap.      Plans  are   complete  and   the   wor 
will    be   done   by   Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  $4,000.  San  Francisco.  Archi 
tect,  Joseph  Leonard,  Phelan  Bid 
F.  Owners,  Urban  Realty  Co.,  Phela 
Bldg.  The  dwelling  will  be  similai 
to  a  number  of  other  houses  whii 
have  been  erected  by  the  same  ownel 
on  property  at  De  Soto  and  HoUowa: 
streets.  Plans  call  for  seven  roo: 
with  hath  and  sleeping  porch.  Interioi 
will  be  finished  in  pine  with  some  hard- 
wood veneer  and  liardwood  floors. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  briclt. 
Tile  will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  he  installed.  The  exterior  of  the 
dwelling'  will  be  covered  witli  cement 
plaster.  Plans  are  complete  and  the 
work   will   be  done  'by  Day   Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  San  Fran- 
cisco. .Architect,  Elarl  B.  Scott.  Hum- 
hohlt  Bank  Bldg..  S.  F.  Owner's  name 
withheld.  The  dwelling  has  been  de- 
signed for  an  eiglit-room  house  with 
bath.  Interior  finish  will  be  of  pine 
and  hardwood.  Oak  floors  will  be  used 
in  the  principal  rdo  iis.  There  will  be 
open  fire  places  and  brick  mantels.  The 
exterior  of  the  dwelling  will  he  cov- 
ered with  cement  plaster.  Tile  will  be 
U'ed  in  the  bath  room  and  kitchen. 
Plans  are  now  being  prepared  for  the 
work. 

AP.\RT.\1ENT  HOUSE — 3  story  and 
liase.  frame,  $5,000.  San  Francisco.  Ar- 
chitect. Paul  De  Martini,  431  Columbus 
-Ave.,  S.  ¥".  Owner's  name  withheld. 
The  building  will  be  erected  on  Cypress 
lietween  Grant  avenue  and  Stockton 
street,  and  has  been  arranged  for 
apartments  of  three  rooms  and  bath 
each.  Interior  finish  will  be  of  pine 
tbroug'hout.  Tliere  will  be  wall  beds. 
The  exterior  of  tlie  Imil.ling  will  be 
rovorod  with  shiplap  and  rustic.  Plans 
aiv   M  iw    being  prepared. 

APART.MENT  HOl'SE— .s  story  and 
b:ise.  Class  A  construction.  Cost  not 
slated  San  Francisco,  .\rohitecl.  John 
Galen  Howard.  604  .Mission  St..  S.  F. 
Owners,    Selali    Clianiberlain    an. I    John 
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slifct  .11x1  Miisoii  Th,.  |,i,.i,,-il\  .11111- 
l.liied  will  huve  a  frontase  oC  105  feel 
iiiii  11  depth  of  170  feet.  The  entire 
Idt  will  he  covered  hy  a  Class  A  huilrt- 
ins:  designed  along  the  lines  of  the 
most  modern  apartment  houses  In  New 
Vork  city.  Suites  will  co.nprise  a 
iiumher  of  rtioms  ami  will  be  elah- 
iir.itely  linislied.  There  will  be  steam 
luat,  elevator  service,  dumb  waiters, 
Vacuum  cleaning  and  all  otlier  modern 
conveniences.  Interior  partitions  will 
I  he  of  hollow  tile  and  floors  of  concrete. 
The  exterior  will  probably  be  faced 
witli  pressed  brick  and  terra  cotta. 
I'lelimlnary  plans  have  been  prepared 
iihI  working  drawings  will  be  started 
shortly. 

APARTMENT  HOUSE— 2  story  and 
K.ise,  frame,  $.5,000.  San  Francisco. 
.Mrliltect,  none.  Owner,  S.  Larsen,  79 
'■■I'tland  Ave..  S.  P.  The  building  will 
over  an  area  of  2,'!.\57  feet.  The  first 
II. .or  will  'be  arranged  for  a  store  and 
ni.per  floor  will  contain  three  small 
ii'artments  of  three  rooms  and  bath 
('  li.  All  interior  finish  will  be  of  pine 
1 11.1  redwood.  Tliere  will  be  wall  beds, 
llie  exterior  of  the  building  will  be 
...vered  with  rustic  and  shiplap.  Plans 
lie  in  the  .bands  of  the  owner  who  is 
now  purchasing  all  materials.  The 
ttork    will    be   done  by   Day    Labor. 

APARTMENT  HOUSE— 6  story  and 
'iiipe.  Class  C  construction.  Cost  not 
stated.  San  Francisco.  Architect  not 
s.lected.  Owner,  L.  C.  Larsen,  Crocker 
l;ldg.  Mr.  Larsen,  president  of  the  L. 
('.  Larsen  Construction  Co.,  bas  pur- 
.liased  the  southeast  corner  of  Sutter 
an.l  Jones  streets,  and  will  erect  a 
s.ven  or  eight  story  Class  C  apartment 
Injuse.  The  building  will  cover  an  area 
of  160x107%   feet. 

MILL — 1  story,  frame,  $3,500.  San 
Francisco.  Architect.  Engineering  De- 
partment Southern  Pacific  Co.,  Flood 
Bld.g.,  S.  F.  Owners,  Southern  Pacific 
Co.  Plans  .are  complete  and  work  will 
be  done  by  Day  Labor  for  the  construc- 
tion of  a  one-story  mill  building,  which 
is  to  be  erected  at  the  northeast  cor- 
ner of  Kentucky  and  South  streets. 
The  owners  are  now  purchasing  all 
materials. 

FLATS — 3  story  and  base,  frame, 
$8,500.  San  Francisco.  Architect,  Paul 
De  Martini,  451  Columbus  Ave.,  S.  F. 
Owner,  Edward  MeKeever.  The  build- 
ing will  have  a  street  frontage  of  27 
feet  and  a  depth  of  68 V4  feet.  The  first 
floor  will  be  arranged  for  one  store. 
Upper  floors  will  contain  four  and  five 
room  flats  with  baths.  Interior  flnisli 
will  be  of  pine  throughout.  Plate 
glass  display  windows  will  be  used  in 
the  store.  The  exterior  of  the  build- 
ing •will  be  covered  with  rustic  and 
shiplap.  Plans  are  complete  and  fig- 
ures  will  be  called   for  at  once. 

FLATS— 3  story  and  base,  frame, 
$(i,000.  San  Francisco.  Architect,  Paul 
De  Martini.  451  Columbus  Ave.,  S.  F. 
Owner,  .John  Kucish.  Tlie  building  is 
to  be  erected  on  Mason  street  between 
Chestnut  and  Lombard  streets  and  bas 
been  designed  to  contain  a  number  of 
four  room  flats  with  batlis.  All  inte- 
rior finish  will  be  of  pine.  Tile  will 
be  used  in  the  baths  and  kitchens.  The 
exterior  of  the  building  will  be  covered 
with  rustic  an.l  shiplap.  Plans  are  be- 
ing prepare.l  and  fii^ures  will  be  called 
for     shortly. 

FLAT.S— 3  ..itory  and  ba?e,  frame, 
$6,000.  San  Francisco.  Architect,  Paul 
De  Martini,  451  Columbus  Ave.,  S.  F. 
Owner,    L.    Pavani,      The    building    will 
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upper  floors.  Interior  linlsh  will  be 
of  iilne  tluousbout.  All  flats  will  have 
coi.necting  baths.  The  exterior  of  tlic 
liuildiiiK  will  be  covered  with  rustb- 
■  in.l  shiplap.  Plans  are  nearly  complete 
and   figures   will  lie   taken   this   week. 

FLATS — 2  story  and  base,  frame, 
$7,000.  San  Francisco.  Architect,  Pau; 
De  Martini,  451  Columbus  Ave.,  S.  F. 
Owner's  name  withheld.  The  build- 
ing will  be  erected  on  the  south  side 
of  tSreenwicli  street  between  Stockton 
and  Grant  avenue.  Plaiis  provide  for 
four  modern  flats  of  Ave  and  six  rooms 
each  with  batli.  Interior  wmU  be  fin- 
islieil  in  pine  and  hardwood  ve- 
neei-.  Liath  rooms  will  be  Hn- 
witli  tile  or  brick  mantels.  The  ex- 
terior of  the  building  wili  be  covered 
with  rustic,  brick  venet/  ana  shiplap. 
Plans  are  being  prepared  and  when 
complete  the  work  will  be  done  by  Day 
Labor. 

HOTEL — 5  story  and  base,  brick  and 
steel,  $25,000.  San  Francisco.  Archi- 
tect, William  H.  Crlra,  Jr.,  425  Kearny 
St..  S.  F.  Owner,  Bruce  Cornwall.  The 
building  will  be  erected  on  the  north 
line  of  Market  street  west  of  Gough. 
The  first  floor  will  be  arranged  for 
stores  and  the  hotel  lobby.  Upper 
floors  will  be  divided  into  modern  hotel 
rooms  with  a  number  of  private  baths. 
There  will  be  steam  heat,  hot  and  cold 
running  water  and  elevator  service. 
Interior  finisb  will  be  of  pine.  Patent 
store  fronts  are  to  be  specified.  The 
exterior  of  the  building  will  probably 
be  faced  with  cement  plaster.  Plans 
are  being  prepared  and  figures  will  be 
called   shortly. 

HOTEL — 5  story  and  base.  Class  G 
construction,  $40,000.  San  Francisco. 
Architect,  Henry  Shermund,  Mills  Bldg., 
S.  F.  Owners,  Mersing  Estate.  The 
building  will  cover  an  area  of  75x75 
feet,  and  is  to  be  erected  at  the  north- 
west corner  of  8th  and  Folsom  streets. 
There  will  be  five  stores  on  tlie  first 
floor  besides  a  large  hotel  lobby  and 
otfioe.  Upper  floors  will  be  arranged 
for  96  rooms  and  several  baths.  In- 
terior finish  will  be  of  pine  with  some 
oak  veneer  in  the  lobby.  Steam  heat, 
elevator  service  and  hot  and  cold  run- 
ning water  will  be  installed.  The  ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 

HOTEL — 4  story  and  base,  reinforced 
concrete,  $32,000.  San  Francisico.  Ar- 
chitect, Pliilip  Schwerdt,  Phelan  Bldg., 
S.  F.  Owners,  Wolf  Bros.  This  build- 
ing is  to  be  erected  on  the  west  line 
of  6th  street,  soutli  of  Howard,  and 
will  have  a  frontage  of  25  feet  and  a 
depth  of  155  feet.  The  entire  first 
floor  will  be  used  for  the  hotel  oflice, 
lobby  and  parlors.  Upper  floors  will 
contain  a  large  number  of  guest  rooms 
and  baths.  Interior  will  be  finished  in 
pine  througliout.  Some  bardwood  ve- 
neer will  be  used  in  the  lobby  and  of- 
fices. Plans  includie  steam  lieat.  ele- 
vator service  and  a  hot  water  plant. 
The  exterior  of  the  structure  will  be 
faced  with  cement  plaster.  Plans  are 
being    prepared. 

TRACK  SPECIALS  AND  .M.\TE- 
RIAI^ — Cost  not  stated.  San  Fran- 
cisco. Engineer,  Assistant  State  I'^ngi- 
neer.  .lerome  New. nan.  Ferry  Bldg..  S. 
F.  Owners,  State  of  California.  Bids 
are  now  bein.!j-  called  for  by  the  State 
Hoard  of  Harlior  Coinmiss-ioners  for 
furnishings    a    large    amount    of    track 


special.  A  complete  list  i>t  ihe.'^i! 
sjieelals  can  be  seen  liy  consulting  the 
iMIblal  Proposal  which  appears  in  an- 
other column  of  this  issue.  Bids  will 
be  opened  on  April  3rd.  Plans  ami 
spec  ilications  can  be  had  from  the 
.\ssi.^tant    State    Eogineer. 

STOKES  AND  OFFICES— 2  story  and 
base,  brick.  (^ost  not  .«itated.  San 
Francisco.  Architects,  C.  .M.  and  A.  F. 
Itousseau,  Monadnock  Bldg.,  S.  F.  Own- 
er, James  T.  Sweeney.  The  building 
is  to  be  erected  on  the  south  side  of 
Geary  street  east  of  Van  Ness  avenue. 
The  first  floor  has  been  leased  to  an 
automobile  firm.  Upper  floor  will  be 
used  for  either  lotts  or  may  be  subdi- 
vided into  living  rooms.  Interior  fln- 
isli will  be  of  pine  and  some  hardwood. 
Considerable  tlie  and  marble  will  be 
used.  The  exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
Mie    being    prepared. 

STORES  AND  LOFTS— G  story  and 
base,  brick  and  steel.  Cost  not  stated. 
San  Francisco.  Architect,  John  Reld, 
•Ir.,  Chronicle  Bldg.,  S.  F.  Owners. 
Hind  Estate.  The  building  will  be 
erected  on  California  street,  west  of 
Front,  and  will  cover  an  area  of  60 
feet  BM  inches  by  127 VJ.  feet.  A  com- 
plete steel  frame  will  be  usedt  There 
will  be  several  stores  on  the  first  floor 
and  upper  floors  will  be  arranged  for 
lofts  and  offices.  Metal  window  frames 
and  sash  are  specified.  There  will  be 
steam  heat,  elevator  service  and  fire- 
proof doors.  Th  exterior  of  the  build- 
ing will  he  faced  with  pressed  brick. 
Plans  are  complete  and  figures  are  be- 
ing taken  on  the  various  parts  of  the 
\\ork. 

OFFICE  BUILDING — 10  or  12  story 
and  base.  Class  A  construction,  $1,000,- 
000.  San  Francisco.  Architect,  Willis 
Polk  &  Co.,  Merchants'  Exchange  Bldg., 
S.  F.  Owners,  Hobart  Estate.  This 
building  will  be  erected  on  the  north 
side  of  Market  street,  just  east  of 
Montgomery  and  adjoining  the  Nevada 
Bank  Building.  The  lot  has  a  Market 
street  frontage  of  92  feet  and  is  ir- 
regular in  shape,  extending  through  to 
Sutter  street  where  it  has  a  frontage  of 
118  feet.  Construction  will  be  fire- 
proof throughout  with  a  complete  steel 
frame,  interior  partitions  of  hollow  tile, 
concrete  floors  and  brick  filler  walls. 
The  matter  of  height  is  still  an  open 
question  and  plans  will  be  prepared 
with  a  steel  frame  of  sufficient  strength 
to  carry  twelve  stories  at  the  least.  In- 
terior will  be  arranged  for  about  300 
modern  offices.  There  will  be  metal 
trim  and  metal  window  frames  and 
sash.  Steam  heat,  elevator  service,  vac- 
uum cleaning  sy^item  and  mail  chutes 
will  be  incorporated  in  the  plans.  The 
exterior  of  tlie  building  will  probably 
be  faced  with  pressed  brick  and  terra 
cotta.  Working  drawings  have  been 
started  and  construction  will  probabl.v 
he   underway  within  four  months. 

AGRlCULTlfHAL  BUILDING— Frame 
construction.  Cost  not  stated.  San 
Franci.'co.  Architect.  Director  of 
Works  P.  P.  I.  E.  Co.,  Service  Bldg.,  S. 
F.  Owners,  Panama-Pacific  Interna- 
tional Exposition  Co.  Plans  are  com- 
plete and  bids  will  be  opened  on  April 
15th  at  11  a.  m.  for  the  general  con- 
struction of  the  Agricultural  Building. 
Separate  bids  are  being  taken  for  the 
general  construction,  the  installation  of 
lilumbing,  water  pipes  and  sewers. 
Plans  can  be  secured  from  the  Director 
of  Works.  Tl'.e  official  proposal  ap- 
pears In  another  column   of   this   Issue. 
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•PII.K  FOliXUATKlN — I'osl  nut  sUil- 
.(l.  Snn  Fianfisco.  Ari'hilect.  Director  of 
Works  R  P.  I.  K.  Co.,  Service  Bldgr.,  S. 
!•'.  Owners,  Panama-racific  Interna- 
lional  Kxposltlon  Co.  Bids  will  lie 
opened  on  April  3rfl  for  the  lonstruc- 
tion  of  a  pile  foundation  for  llio  Agrri- 
<iiltiire  Building.  Plans  enn  be  secured 
from  tlie  Director  of  \Vork.«.  Official 
proposal  appears  in  tills  issue  under 
tlie  heading  of  Official  Proposals. 

CONDUIT  SVSTK.M — Cost  not  stated. 
San  Francisco.  Arcliitect.  Director  of 
Works  P.  P,  I.  E.  Co..  Service  Bldg..  S.  F. 
Owners,  Panama-Pacilic  International 
E.xposltion  Co.  Bids  will  lie  opened  in 
accordance  with  tl)e  official  proposal 
which  appears  in  another  column  of 
this  issue  on  April  intli  for  the  con- 
struction of  a  conduit  system  in  the 
Kxhibit  Buildinsr  Section  of  the  Harbor 
View  Site.  Plans  can  be  secured  from 
tlie   Director    of   Works. 

PILE  FOUXDATIOX — Cost  not  stat- 
ed. San  Francisco.  Architect.  Director 
of  Works  P.  P.  I.  E.  Co.,  Service  Bldg-.. 
S.  F.  Owners,  Panama-Pacific  Interna- 
tional Exposition  Co.  Bids  will  be 
opened  on  April  3rd  for  the  construc- 
tion of  a  pile  foundation  for  the  Man- 
ufactures Building.  Plans  can  be  se- 
cured from  the  Director  of  Works  at 
the  Service  Bldg.  Official  proposal  ap- 
pears in  this  issue  under  tlie  head  of 
Official   Proposals. 

Contracts  Awarded. 

PILE  FOUNDATION— Cost  not  stat- 
ed. San  Francisco.  Architect.  Director 
of  Works  P.  P.  I.  E.  Co.,  Service  Bldg., 
.S.  F.  Owners,  Pana.ma-Pacific  Interna- 
tional Exposition  Co  Contractors. 
Healy-Tibbitts  Construction  Co.,  S.  F. 
Contract  price,  24  3-lOc  per  lineal  foot. 
The  contract  calls  for  furnishing  205,- 
OftO    lineal   feet. 


.1    I 


he 


Large^  Barracks 
For  The  Presidio. 

citadel     Barracks,     Late.st     in     Military 

Arciiiteeture,    ^Vill    be    Erected    at 

The'  Pre-sidio, 


To  rouse  A  Whole  Regiment. 


PlanN     for    Largest     Barracks    Bnilding 

in  llnlted  States  Have  Been  Sent  to 

^Vaslli|■gton    For   Approval. 


Plans  have  been  prepared  in  the  Con- 
structing Quartermaster's  Office  at 
Fort  Mason  for  the  largest  barracks 
building  ever  designed  for  the  War 
Department.  Plans  for  the  building, 
which  is  to  be  erected  at  the  Lombard 
street  entrance  of  the  Presidio,  are  the 
outgrowth  of  many  careful  study  and 
experience  on  the  part  of  General  Mur- 
ray .and  e.Tibody  many  unique  ideas. 
Tlie  building  will  be  known  as  a  Cita- 
del Barracks  and  will  house  one  com- 
plete infantry  regiment. 

The  building  has  been  designed  in 
the  Mission  style  and  will  cover  a 
ground  area  of  530  feet  square.  The 
structure  will  be  three  stories  in 
height,  arranged  around  an  inner  court 
300  feet  square.  There  will  be  two 
towers  on  the  front  facade  with  large 
heavy  buttresses  at  the  corners.  Three 
sides  of  the  building  will  be  devoted  to 
quarters  for  the  twelve  companie?,  each 
side  being  arranged  for  a  battalion. 
A,dministration  section,  sixteen  lieu- 
tenants'    quarters,     officers'   club,   ma- 


asium, 
liowlinj 
store  \\ 


K.Miin- 

xchangc.  sliooting  gallery, 
allies  and  <iu;irtermaster's 
occupy   tlie  m.iin  facade. 


Reinforced  concrete  construction  will 
lie  used  tlirougliout  and  the  building 
will  lie  llreproof.  Magnesitc  will  be 
used  over  all  concrete  floors.  The 
latest  and  most  improved  oil  burning 
system  will  be  used  for  heating  and 
cooking.  A  total  of  over  450  plumbing 
lixtures  will  be  required.  The  exterior 
will    lie    faced    with    cement    plaster. 

One  of  the  unusual  features  of  the 
design  is  that  the  building  will  have 
but  one  main  entrance,  thus  enabling 
one  sentry  stationed  at  the  the  main 
gate  to  control  the  entire  building.  All 
entrances  to  each  section  open  off  of 
the  main  court  and  access  to  the  build- 
ing can  be  gained  only  through  the 
main   gate. 

Preliminary  estimates  have  placed 
the  cost  of  the  building  at  $689,000 
and  while  no  special  appropriation  has 
been  asked  for  it  is  expected  that  this 
amount  will  be  provided  for  in  the 
Sundry    Civil    Bill. 

Plans  have  been  completed  by  the 
Constructing  Quartermaster's  Office  at 
Fort  Mason  and  proposals  are  being 
called  for  on  the  grading  of  the  parade 
grounds  at  Fort  Winfield  Scott.  Bids 
will  be  opened  on  April  4th.  The 
parade  ground  will  cover  about  12% 
acres.  Concrete  drainage  gutters  will 
be  constructed  on  the  lower  side. 
After  the  ground  has  been  brought  to 
grade  it  will  be  seeded  to  Australian 
rye  grass  and  creeper  and  rolled. 
♦ 

Architects'  Exhibit 
Draws  Big  Crowds. 

Special    Evenings    Have    Been    Allotted 

to  Various   Improvement   Clnbs  and 

Attendance  is  Large. 


Tuesday  e.ening  was  Mission  Im- 
provement Club  r.ight  at  the  exhibition 
of  the  San  Francisco  Architectural 
Club  in  the  Hale  Building,  Fifth  and 
Market  streets.  Each  night  hence- 
forth, throughout  the  period  of  the  ex- 
hibition, which  will  close  April  5,  there 
will  be  some  special  social  feature 
devoted  to  some  improvement  or  other 
civic  club  or  association.  'Wednesday 
night  will  be  given  to  the  Fillmore 
Street  Improvement  Club;  Thursday 
night  to  the  various  women's  clubs  of 
the  city;  Friday  to  the  Down  Town  As- 
sociation; Saturday  to  the  Civic  League 
of  Improvement  Clubs. 

Next  week,  Monday  will  be  Ashbury 
Heights  Improvement  Club  night; 
Tuesday,  San  Francisco  Real  Estate 
Board  night;  Wednesday,  Sunset  Im- 
provement Club  night;  Thursday, 
Richmond    Improvement    Club    night. 

JIusic  will  be  provided  every  night 
as  well  as  every  afternoon.  The  crowds 
in  attendance  at  the  exhibition 
grow  large  daily.  The  models  and 
drawings  of  the  buildings  and' 
other  structures  of  the  Panama-Pacific 
Exposition  and  6f  the  new  San  Fran- 
cisco Civic  Center,  attract  great  in- 
terest and,  in  addition,  there  are 
striking  displays  of  the  best  archi- 
tectural and  decorative  art  work  of 
this  country  as  well  as  of  some  foreign 
countries.  The  display  of  building  ma- 
torials  is  the  best  ever  shown  in  this 
city. 

The  exhibition  is  open  from  10  A. 
M.  to  10  P.  M.,  and  admission  is  free. 


General  Contractors* 
Ass'n.  Subscribe  Aid. 


Frnni   The    .\ssociation   and 
AVill   lie  Sent  to  Relief  o( 
Floo<I  A^ictims. 


The  General  Contractors'  Association 
at  its  meeting  of  Stockholders  held  last 
Thursday  night  voted  $1000  from  its 
general  fund  and  the  members  present 
pledged  another  $1000.  At  yesterday's 
gener.Tl  gathering  of  Stockholders  and 
Associate  Members  another  $1000  was 
pledged,  making  in  all  over  Three 
thousand  dollars  from  the  General  Con- 
tractors' Association  for  the  benefit  of 
the  sufferers  in  the  late  floods  in  the 
East. 

The  General  Contractors'  Association 
is  a  wide  awake  organization  and  a 
power   for   good   in  this  city. 


State  Highway  Con- 
trads  Are  Awarded. 


Four  Contracts  Let  For  State  Higliway 

AVork     and     Bids     nlll     Shortly     Be 

Calleil   on   More   Work. 

The  following  contracts  were  award- 
ed at  the  last  meeting  of  the  State 
Highway  Commission; 

In  Santa  Clara  county,  from  Eden- 
vale  to  Morgan  Hill,  13  miles,  concrete 
base  with  bituminous  top,  to  Richard 
Keating  &  Sons,  San  Francisco,  $49,396, 

In  Stanislaus  county,  from  a  point 
near  Modesto  to  the  northern  county 
boundary,  7  miles,  oiled  concrete,  to 
Considine  &  Bates,  Los  Angeles,  $32,3S9. 

In  Mendocino  county,  between  Ukiah 
and  Forsyth  Creek,  macadam,  two 
miles,  to  David  Sawyers  and  Charles 
Whited,    $53,313. 

In  San  Mateo  county,  betweent  Red- 
wood City  and  the  south  county  boun- 
dary, asphalt  concrete  on  old  macadam, 
3.3   miles,   to  S.  P.   Doyle,   $41,720. 

Bids  will  be  called  for  at  once  on  five 
sections  more  located  as  follows: 

In  San  Mateo  county,  between  San 
Mateo  and  Berestord,  macadam  base 
and  asphaltic  concrete  surface,  2  miles. 

In  Santa  Clara  county,  between  San 
Jose  and  Edenvale,  macadam  with  as- 
phaltic  top,    4.35    miles. 

In  Ventura  county,  between  sovitu 
county  boundary  and  Newberry  Paik, 
oiled    concrete,    7.34    miles. 

In  Stanislaus  county,  various  parts 
of  the  highway  between  Turlock  and 
Ceres. 

In  Tuba  county,  various  parts  of  the 
highway  between  Morrison's  Crossing 
and    Marysville. 


Architectural    Exhibit 
Opens  Final  Week. 


Sixth  .Annual  Exhibit  of  the  San  Frnn- 

oixeo      .Vrphiteeturul      I'iub      Drniv. 

Iteeord  Crowds. 


The  first  w  e.^'k  of  t.iie  exhibition  of 
tlie  San  Francisco  Architectural  Club, 
wliich  ended  last  Saturday,  was  emi- 
nently successful  in  every  way.  Every 
afternoon    and    evening    the    e-Vhlbltlon 
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ii.niiis.  on  llu-  foiirlli  Hour  of  Ihe  llalc 
UtiiUIins,  Fifth  :inil  Market  stieots: 
IV  .re  tlironged  with  visitors,  atlracteii 
ii"l  only  by  the  array  of  inedels.  plans, 
sketches  and  prints  of  the  Panama- 
I'acific  Exposition  and  Civic  Center 
'.iiildlngrs.  hut  by  the  wide  variety  of 
utiier  architectural  and  decorative  art 
exhibits. 

neslgrns  of  buildings  contemplated  or 
under  construction,  photographs  of 
iHited  structures  already  completed, 
d.corative  statuary  and  bas-relief, 
I'.irklngrs.  courts,  arcades,  fountains,  in- 
iiiiors,  stairways,  colonnades  and  other 
ii;itures  of  liighest  merit  elicited  much 
I  ommendation  from  all. 

A  notable  feature  of  the  exhibition  is 
the  display  of  building  materials,  which 
is  one  of  the  best  ever  seen  on  the 
Pacific  Coast.  It  includes  materials  for 
practically  every  structural  use  and  a 
wide  range  of  ornamental  materials,  for 
use  in  public,  business  and  private 
buildings.  The  latest  advance  in  struc- 
tural work  have  been  given  due  promi- 
nence and  tile  general  arrangement  of 
all  the  exhibits,  both  individually  and 
collectively,  is  most  effective. 

'the  exhibition  will  be  open  every  day 
this  week,  from  10  A.  M.  to  6  P.  M.  and 
from  S  to  10  P.  M.  The  evenings  of  the 
week  have  been  allotted  to  several  of 
the  local  improvement  clubs  and  their 
friends,  although  the  general  public  is 
admitted  at  all  times.  It  is  planned 
during  the  week  to  h«ive  lectures  de- 
livered on  appropriate  subjects  by  com- 
petent architects,  artists  and  builders. 
Admission  to  the  exhibition  i=  free. 


Builders'  Exchange 

Elect  Officers. 


The  following  ofBcers  have  been 
chosen  to  conduct  the  affairs  of  the 
Builders'  Exchange  of  San  Francisco 
for  the  ensuing  year: 

President,  James  A.  Wilson. 

Vice-President,   R.   Herring. 

.Secretary,   R.   J.    H.   Forbes. 

Treasurer,  C.   W.  Withington. 

Financial  Secretary,  S.  A.  D.  Sclienck. 

Assistant  Financial  Secretary,  Wm.  J. 
Carberry. 

Door  Keeper.   B.   R.  Wolcott. 

DIRECTORS — Alex.  Mennle.  J.  J. 
Pliiliips,  M.  F.  Gale,  O.  E.  Brady,  H. 
Maundrell.  R.  A.  Chisholm  and  Robt. 
Dewar. 

The  Exchange  al^o  voted  $1000  as  a 
donation  to  the  Red  Cross  Society  for 
the  benefit  of  the  sufferers  of  the  re- 
cent Eastern  floods. 

The  Builders'  Exchange  now  has  a 
membership  of  Ave  hundred  firms  rep- 
resenting all  crafts  in  the  building 
line. 


PATENTS 


litnined    OB  HO  FEE.      Tra.le-Marks, 


TWIHTT  TEARS'  PRACTICE    l'lfi-l,..st  refer 
Send    m.ide?      pket^'h    or    ph. it..     I.t    tree 
oo      rat«nt.ihilitv.        All      l.li«ine.«i.      l'..iia.lp 
■  ARD-BOOK  FREE.     Eirlainsi.ver.  tliiiic 
fl"w  n  Obtain  and  Sell  talents.  Wh.-u  Ii.vc 
Will   PaT.  II,.»  to    Get  >  Parmer.  c«T.l;.in 
meohani.>al    mnvements,   and   <-ontinii8   300 
subjects  of  importance  to  invent. irs.           Aff' 

H.  B.  WILLSON  &  CO.  a.?o 

^»»x  239  Willson  BIdg.         WASHINGTON, 
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Award  Fir^  Contract 
For  New  City  Hall. 


„K  r 


I'ollNtriictiou  Coiiiiini 
Site  For  New  lliillil- 
Siiiii  of  $2.'!,)>.'><>. 


Th 


i:.i 


:  Public  Works,  at  their 
meeting  Wednesday  afternoon,  for- 
merly awarded  the  contract  for  tlie 
excavating  of  the  foundation  of  the 
new  City  Hall  to  the  Contra  Costa  Con- 
struction Company  on  their  bid  of  $23,- 
:i.'ii).  Due  consideration  was  given  to 
llif.  claim  of  the  Daniel  O'Day  Company 
that  their  bid  of  $21,000  was  lower 
when  considered  on  a  unit  basis,  but 
the  original  award  of  the  work  made 
last  week  was  upheld,  the  bid  of  $23.- 
9.=i0  appearing  to  be  to  the  best  interest 
of  tlie  City  and  County. 

Work  will  be  started  at  once  on  the 
excavating  and  the  first  contract  for 
tlie  construction  of  the  new  City  Hall 
will  he  under  way  within  a  few  days. 


Contract  Awarded 
On  Pile  Foundation. 

Healj-TIbbiltM     Construct  Ion     Conipnny 

Mill      Put    Pile    Foundation      Uniler 

Trnnsportntiou     Bnililinjsr. 


$.26    3-S    per    lineal 


Bids  were  opened  Thursday  morning 
for  the  pile  foundation  for  the  Trans- 
portation Building,  which  is  to  be  erect- 
ed on  the  Harbor  View  site  for  the 
Panama-Pacific  International  Exposi- 
tion Company.  Bids  were  opened  by 
the  Buildings  and  Grounds  Committee. 
Figures  were  asked  for  on  a  unit  price 
per  lineal  foot.  The  total  amount  of 
piling  to  be  furnished  is  205.000  lineal 
feet.  The  following  bids  were  received: 
Pile  Foundation  AV<  rk. 

Foster-Voigt 
foot. 

.1.  Mott,  $.26  per  lineal  foot. 

Pacific  Construction  Co.,  $.24  3-S  per 
lineal  foot. 

Contra  Costa  Constr.  Co..  $.21  7-10  per 
lineal   foot. 

Healy-Tibbitts    Constr. 
per  lineal  foot. 

Mercer-Fraser  Co, 
foot. 

F.   Rolandl,  $.29  7-S  per  lineal  fo  it. 

Hyde-Hodges  Co.,  $.20  pe-  lineal  foot 

The  contract  has  been  aT.-arde.l  tt 
Hesly-Tibbltts  Construction  Companj 
on    their   bid   of  $.21    3-10. 
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9-10  per  lineal 


BUIL.DINU    ^SlIPKRINTEKDBlVT. 

Glacken,  Edwr.  E.  General  building 
superintendent,  architectural  an.l 
structural;  'supervision  of  any 
class  of  building  construction.  Ex- 
pert in  reinforced  concrete,  in- 
cluding cost  data,  design,  floor 
load,  tiuantity  surveying,  etc.  Ad- 
dress .'.6S  Golden  Gate  Ave.  Phone 
Franklin   7619. 


Building  Contracts  Awarded 
San  Francisco. 

1(1X4      Xelson     Nelson  2:irtii 

]  iix.-i      Born      Born  7uoij 

1056  Giusti      Giusti  niou 

1057  Zupar     Crundall  J.loO 

lii.xs      Hooper    Hooper  44no 

H1S9      Larsen     Liirsen  39iiO 

1090  Nelson      Nelson  2,"iOO 

1091  Reese     Stlefel  .t397 

1092  Mast     Stevenson  12.")0 


E.  H.  Williams 


Chalmer  Mundiy 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  lo  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny   2622 

615  Phelan  Building,        San  Franolsoo 


lii;ij 
1094 
10  9.1 
1096 
1097 
109S 
1099 

1  loo 

1101 
11.02 
I  1  03 
1104 
llO.i 
1106 
1.107 
UOS 
1  109 

inn 
nil 

1  I  12 
1113 
1114 
111.5 
1116 
1117 

nis 

1119 
1120 
1121 
1122 
1  123 
1124 
1125 
1126 
1  127 
1128 
1  129 
I  130 
1  131 
1132 
1133 
1134 
1135 
1136 
1137 
113S 
1139 
1140 
1141 
1142 
1  143 
1144 
114.". 
1146 
1147 
1148 
1  149 
1  150 


.Jaiiili.iiionico  ..  .Demartini 

l^obuca   Crawford 

i^'ii'bert     Kleeman 

Wetzel     Uisston 

Giovannetti     Owner 

Lewis     Nielsen 

Filmer     Hanley 

Guglielmetti     Owner 

Spreckels     Carr 

O'Brien      O'Brien 

Olson     Olson 

i'ills      Donovan 

ilcQuaide     Sullivan 

Cavag-lieri     Owner 

Same     Same 

Same     Same 

Edwards     Brewster 

Same     Same 

^ame      Same 

Cons    Bldg    Co Owner 

Same     Same 

Same      Same 

Masonic    Temple Beach 

Young     Riaito 

Masonic     Temple Zeile 

Boyd      Watson 

Mutual    Am Rose 

1st     Fed    Tr Rudgear 

Fuller     Nllsson 

Fuller     Niisson 

Christen     Tommitz 

Errico     Devencenzi 

Mathison      Bjoraas 

Dunkel     Gott 

Michael      Callaghan 

Campodonico     Solan 

Ferreiros     Roberts 

Ohlsen     Ohisen 

Tiemroth      Forsyth 

Bergna     Martineili 

Vannuccio     .  .  ..Farnocchia 

Lesser     Moise 

Umbsen     Svenson 

Eschen     Fisher 

Ginocchio     Owner 

Kincannon     Owner 

Strauss     Monson 

Warden      Warden 

Stanford      Novelty 

Mistel      Wood 

Baer     Baer 

SIcKeever     .McKeever 

Wieneka      Mc.Mullin 

Ford     Woodall 

Ferro     Cuneo 

Fuller     Niisson 

Gray      Leigh 

Purcell     Purceli 

Purcell     Purcell 

Brandenstein      Fagan 

Anderson      Anderson 

Coffman     Coffman 

FVanch'ni      Ratto 


1000 

650 

600 

500 

500 

600 

650 

500 

1200 

1 000 

400 

1250 

1250 

12  BO 

3000 

3000 

3000 

4500 

4.500 

45O0 

25568 

2746 

21200 

4553 

8920 

2150 

1750 

1750 

1850 

6000 

2500 

1825 

2000 

8000 

1400 

1000 

4500 

5300 

1850 

700 

2500 

11650 

1500 

12500 

600 

1400 

500 

500 

750 

8500 

15000 

44011 

2100 

24^0 

3700 

1950 

1930 

2000 

1700 

1600 

400 


Tiiis  Trade-M&rk   meuis    "Perfection"  if 
stamped  on  any  veneered  panel. 


Next  time— Get  ap&nel  that  is  as  "good" 
85  it  is  Famous— ask  for  the  Wybro,  and 
you  will   then   know  what  perfect  panels 

White  Bros. 

5lh  &  Branr.<in  Sts.  San  Francisco 
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m  your  co«u^i*oio  coii^ivxcotioii 

The  cost  or  form  work  doubtless  has  often  caused 
you  to  make  alterations  in  plans  you  would  have 
liked  to  carry  out.  It  is  especially  so  in  curved  or 
arched  construction — admittedly  the  strongest  and 
most  pleasing  type. 


Self-Sentering  will  enable  you  to  plan  roofs,  floors,  ceilings, 
walls,  partitions,  etc.,  without  form  work  of  any  kind.  It  is 
•  adapted  with  equal  facility  to  flat,  inclined  or  curved  surfaces. 
Concrete  roofs  of  any  character  may  be  constructed  with  it. 
Floors  can  be  planned  with  arched  slab  construction  on 
spans  up  to  12'  in  width.  Partitions  built  with  it  need  be 
only  2"  thick — a  great  saving  of  floor  space  in  large  lofts. 

Self-Sentering  is  a  new  reinforcement  and  centering  combined. 
It  is  manufactured  in  sheets  28"  wide  and  up  to  12'  long,  or 
curved  in  the  factory  to  any  desired  radius.  It  is  made  up  of 
a  series  of  cold-drawn  heavy  ribs  connected  with  the  most 
efficient  form  of  expanded  metal,  all  cut  and  drawn  from  one 
sheet  of  special  steel. 

Write  for  our  Fireproofing  Handbook 

We  shall  be  glad  to  send  you  a  complimentan'  copy  on  request.  It  is  a  hands''-me  80-page 
illustrated  book,  published  for  Architects,  Engineers  and  Contractors.  It  wfll  give  you 
concisely  all  the  facts  \'ou  want  to  have  on  iilc  regarding  Self-Sentering. 

TheLilley&ThurstonCo. 
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WOOLWORTH  BUILDING 

New  York  City 


Cass  Gilbert,  Architect 
New  York 
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Send  for  sample  copies 
The 

"Daily  Pacific  Builder." 

Issued  Daily,  $1.00  Per  Month. 

"Building  and 

Industrial  News" 

Issued  Weekly,  $3.00  Per  Year. 


The 


L  A.Larsen  Construction 
Reports. 

Issued  Daily.     Terms  on  application. 

560  Mission  St.    San  Francisco 


Frank    Neidick 

Carpenter   and   Builder 

Phone  Mission  5126 


2669A  Howard  St..  Bet.  22  nd  and  23rd 

San    Francisco 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  hi^h  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  ci(y,  which  stand  as  a 
testifying  demonstraiion  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


1156 
1157 
1158 
1159 
1160 
1161 
1162 
1163 
11'64 
U65 
1166 
1167 
116S 
1169 
1170 
1171 
1173 
1173 
1174 
1175 
1176 
ia77 
1178 
1179 
1180 
1181 
1182 
1183 
1184 
1185 
1186 
11S7 
IISS 
1189 
1190 
1191 


Kolb     Sutton 

Am    Marble     Owner 

Edwards      Edwards 

Van    Bergen    Jolinson 

Jakob      Bateman 

Goe&gel     Rankin 

Raisch    Impt    Raisch 

Clogg     Miller 

Urban      Urt)an 

Kittle     Drew 

Brandenstein      Pagan 

Brandenstein    Fagan 

Wo    Ohong    Saloman 

Roberts'     Behmn 

Contl    Bldg    Wilson 

Moynihan     Owner 

Hel'iiiholz     Owner 

BJorkman      Owner 

Southern     Pacific.  .  .Owner 

Doe    Cal   Concrete 

Cath    Archb    ..McLaughlin 

Same      Fennell 

Wilson     Brittain 

Frankhauser      Berger 

Abrams     Lemons 

Barrett      Bartlett 

Hecht     Lindgren 

Olsen     Patterson 

Mehan     Segurson 

Conner     Thunberg 

Binning     Craemer 

Dairv    Del    Wolf 

Bender     Bender 

Cath    Archb    Butcher 

Ford    American    E    E 

Naphtaly     Vezina 


1138 

62:5 

5800 

1000 

100 

4000 

500 

1000 

1000 

500 

1000 

500 

500 

1000 

1800 

3500 

1077 

14160 

7422 

1370 

7290 

1700 

2965 

83300 

600 

450 

800 

1000 

1000 

:2000 

13400 

5773 

21945 


Contractor.  .S.    A.    Born    Bldg.    Co.,    660 
Market,   San    Francisco. 

COST,    $7000 


(1086)      S  UNION  137-6  W  Taylor.     Two 

story   and  basement  frame    (2)    flats. 
Owner L.    A.      Giusti,    732      Mont- 
gomery, San  Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $6400 


(1087)  W  NINTH  AVE  75  N  Ortega. 
One-story  and  basement  frame  resi- 
dence. 

Owner William     G.      Zupar,      1095 

Mission,  San  Francisco. 
Architect  . .  .None. 

Contractor.  .Zupar      &      Crandall,      1095 
Mission,    San    Francisco. 

COST,  $2500 


(1U9:;>  K  EIGHTH  .AVE  100  S  Lincoln 
way  S  25xE  120.  All  work  for  two- 
story   frame   flats. 

Owner C.  T.  Reese,  1301   12th  Ave.. 

San  Francisco. 
Architect  ...Plans  by   Contractor. 
Contractor.  .Jno.    V.    Stiefel,    633    Anza, 

San   Francisco. 
Filed  Mar.  24,  "13.     Dated  Mar.  19,  '13. 

Frame    up    $1349 

Brown    coated    1349 

Completed    1349 

Usual    35   days 1350 

TOTAL  COST,  $5397 
Bond,  $1350.  Sureties,  Thos.  Moore  and 
Pliillip  Boien.  Limit,  90  days  after  Mar. 
24.  Forfeit,  none.  Plans  and  specifica- 
tions filed. 


(1088)  SE  SEVENTEENTH  AVE  AND 
Clement.  Two-story  frame  (2)  stores 
and    (2)    flats. 

Owner B.  J.  Hooper,  450   12th  Ave. 

San   Francisco. 

Architect  .  .  .None. 

Day's  work.  COST.   $4400 


(1084)  W  SIXTEENTH  AVE  175  S 
Clement.  Two-story  and  basement 
frame  residence. 

Owner F.  Nelson.  30  Presidio  Ter- 
race,   San    Francisco. 

Architect  . .  .None. 

Day's  work.  COST.    $2500 


(1089)  NW  COURTLAND  AVE  AND 
Prospect.  Two-story  and  basement 
frame  store   and   two   flats. 

Owner S.       Larsen,     37       Courtland 

Ave.,  San  Francisco. 

Arcliitcct  .  .  .None. 

Day's    work.  COST,    $3900 


(1085)      S  WEST  CLAY  120  W  22nd  Ave. 

Two-story    and    basement    and    attic 

frame   residence. 

Owner S.  A.  Born.  66  Market,  S.  F. 

Architect  ..  .E.     C.   Balles,  660     Market, 
San  Prancl3co. 


(1(100)  li  TENTH  AVE  155  S  Cabrillo. 
Two-story  and  basement  frame  resi- 
dence. 

Owner F.  Nelson,  30  Presidio  Ter- 
race,  San  Francisco. 

Archlteet  .  .  .None. 

Day's  work.  COST,   $2500 


(1092)  B  BOUTWELL  289.60  N  Silver 
Ave  N  25.\E  100  Cement,  carpenter, 
plaster,  painting,  plumbing,  tinning 
and  mill  work  tor  one-story  and  base- 
ment frame  cottage. 

Owner Herman  A.  and  Lena  Mast, 

215  2Sth,  San  Francisco. 
Designer  ..Stevenson  &  Gowan. 
Contractor.  .Stevenson     &.  Gowan,    135 

Girard,  San  Francisco. 
FiUd  Mar.  24,  "13.     Dated  Mar.  22,  '13. 

Frame   up    $312  50 

Brown  coated   312   50 

Completed    312  50 

Usual    35    days 312   50 

TOTAL  COST,  $1250  00 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  speclflcations  filed. 

(1093)  aw  PACIFIC  AND  AUBURN. 
All  worlt  for  three-story  frame  (6) 
flats. 

Owner Caterlna    Compodonico. 

Designer  ..   v.    J.    Solarl.    1420    Taylor, 
San  Francisco. 
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Conlractor.  .raul     Demaitini,    451     Col- 
umbus Ave.,  S.  F. 

Filed  Mar.  24,  '13.     Dated  Mar.  18,  '13. 
Frame  up  and  roof  completed. .  .$2000 

Brown    coated    2000 

Accepted     2000 

Usual    35    (lays    2000 

TOTAL,  COST,    $8000 
Bond,   $4000.     Sureties,   G.  B.  Cordano 

:Mul  L.  Demartini.     Tjimit,  90  days.     For- 


(1094)      E   CAPITOL,   100   S   Farrailones. 
One-story  frame   residence. 

Owner J.      Lo'buca,      374      Capitol, 

San  Francisco. 
Arcliitect  .  .  .None. 

Contractor.  .A.   J.   Crawford,    131   Farra- 
ilones,   San    Francisco. 

COST,    $500 

no;),:,)     E     SANCHEZ     105     N     Duncan. 
One-story  and   basement  frame  dwlg. 

Owner S.      Lambert,    44      Summer. 

San    Francisco. 
Architect  .  .  .None. 

Conti-actor.  .Wm.     Kleeman,     ISS    Page, 
San    I''ranci.sco. 

COST,    $1000 


(1096)      NO.    638    FIFTH    AVE.       Add    2 
rooms,  concrete  foundation  and  alter. 

Owner Theo.    Wetzel,    Premises. 

Architect  .  .  .None. 

Contractor.  .Disston      &      HatHeld,      322 
Parnassus    Ave..    S.    F. 

COST,     $650 


(1097)      W    HEARST    2,25    E   Edna.   One- 
story  and  basement  frame  dwelling. 

Owner "V.      Giovannetti,      615    Bos- 

wortli,  San  Francisco. 
Arcliitect  ^  .  .No"ft. 
Day's    work.  COST,    $600 


(109S)  NOS.  255-255%  CLINTON  PARK 
Remove  and  build  new  porch  and 
stairs. 

Owner Mrs.    T.    Lewis,    —    Bryant, 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .J.    F.   Nielsen,    2350    Bryant, 
COST,    $500 


(1099)  W  THIRTY-THIRD  AVE  225 
N  Vincente.  One-story  and  basement 
frame   dwelling. 

Owner H.   Filmer,    864   Ellis.    S.    F. 

Architect  . .  .None. 

Contractor. -.Fred       Hanley,       5th       and 
Bryant,    San    Francisco. 

COST,    $50  0 


(1100)      NO.    594    PARIS.      Add    one    and 
one-half-story   frame   to   dwelling. 

Owner M.    Guglielmettl,    Premises. 

Architect  . .  .None. 

Day's   work.  COST,    $600 


(1101)     W  FRONT  84  N  Market.     Erect 
mezzanine,  floor. 

Owner Mrs.  A.  B.  Spreckels. 

Architect  ...G.  A.  Applegarth,  1800  Call 

BIdg.,  San  Francisco. 
Contractor.  .J.    W.      Carr,      180      Jessie, 
San   Francisco. 

COST,    $650 


M102)      NW    INGERSON       &       INGALS. 
One-story  and  basement  frame  dwlg. 

1  nvner Richard     O'Brien,     922     In- 

gcrson,    San    Francisco. 
.\rc1iitect  .  .  .None. 
Day's    work.  COST,    $500 


owner.  ..  .Frank     Olson,     427     Duncan, 

San  Francisco. 
Arcliilcct  .  .  .None. 
Day's   work.  COST,   $1200 


(1104)      NO.    308    LAUREL.      Repair   and 
alter    residence. 

Owner Mrs.  W.  H.  Mills,  Premises. 

Architect  . .  .None. 

Contractor.  .T.     J.     Donovan.     1477     6th 
Ave.,   San  Francisco. 

COST,  $1000 


(1105)      SW    FOURTH  AND   BDOXUMB. 
Ventilate   hotel. 

Owner A.    T.    McQuaide. 

Architect  . .  .None. 

Contractor.  .D.   J.   and  T.   Sullivan,   1942 
Folsom,   San   Francisco. 

COST,    $400 


(1106)  E  SAN  BRUNO  150  N  19th. 
One-story  and  basement  frame  resi- 
dence. 

(Iwner C.    Cavaglieri,    593    Potrero 

Ave.,    San   Francisco. 
Architect  ..  .0.   B.   Evans,   2367   Mission, 

San    Francisco. 
D.-.y's    work.  COST,    $1250 


(1107)  E  SAN  BRUNO  125  N  19th. 
One-story  and  basement  frame  resi- 
dence. 

Owner C.    Cavaglieri,    593    Potrero 

Ave.,   San   Francisco. 
Architect  ..  .O.    B.    Evans,    2367    Mission, 

San    Francisco. 
Day's   work.  COST,   $1250 


(1108)  E  SAN  BRUNO  100  N  19tb. 
One-story  and  basement  frame  resi- 
dence. 

Owner C.    Cavaglieri,    593    Potrero 

Ave.,    San   Francisco. 
Architect  ..  .O.   E.   Evans,   2367   Mission, 

San   Francisco. 
Day's  work.  COST,   $1250 


'1109)  W  CROWN  TERRACE  211  S 
Clarendon.  Two-Story  and  basement 
frame  residence. 

Owner L,.    B.    Edwards    and    J.    B. 

Brewster,  Mills  Bldg.,  S.  F. 

Architect  .  .  .None. 

Day's  work.  COST,  $3000 


1103)      N  DUNCAN    81-2  E  Noe.       One- 
story   frame   residence. 


1 1110)  W  CROWN  TERRACE  236  S 
Clarendon.  Two-Story  and  basement 
frame  residence. 

Owner ly.    B.    Edwards    and    J.    B. 

Brewster,   Mills  Bldg.,   S.  F. 

Architect  ..  .None. 

Day's  work.  COST,   $3000 

(1111)  W  CROWN  TERRACE  261  S 
Clarendon.  Two-story  and  basement 
frame  residence. 

•^wner L,    B.    Edwards    and    J.    B. 

Brewster,  Mills  Bldg.,  S.  F. 
Architect  .  .  .None. 
Day's  work.  COST,   $3000 

(1112)  W  FOURTEENTH  AVE  75  N 
Clement.  Two-story  and  basement 
frame  residence. 

O^' ner Conservative  Bldg.  &  Invst 

Co.,' 68  Post,  San  Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,   $4500 

(1113)  W  F0URT;EENTH  AVE  100  N 
Clement.  Two-story  and  basement 
frame   residence. 

Owner Conservative  Bldg.  &  Invst 

Co.,  68  Post,  .San  Francisco 
Architect  .  .  .None. 
Day's  work.  COST,  $4500 


CIU)  W  FOURTEENTH  AVE  50  N 
Clement.  T-wo-story  and  basement 
frame   residence. 

Owner Conservative  Bldg.  &  Invst 

Co.,  68  Post,  San  Francisco 

Art'Iiitect  .  .   None. 

Day's   work.  COST,  $4500 

(1115)      NW  VAN  NESS  AVE  AND  OAK 
W    157-6    N    SO   W    21    N   40    E    137-6    S 
120.      Furniture,      carpets,      linoleum, 
shades,    draperies,    or   curtains,    stage 
curtain  and  canopy  Eastern  Star,  etc. 
for    building. 
Owner Masonic     Temple     Associa- 
tion of  California. 
Architect  ..  .Bliss     &     Faville,     Balboa 

Bldg.,    San    Francisco. 
Oijnitractor.  .Beach -Rolbinson     Co.,     424 

Post,  San  Francisco. 
Filed  Mar.  25,  '13.     Dated  Mar.  1,  '13. 
Payments  on   last  of  each   month 


3f 


Usual    35    days,    25%    $6392.01 

TOTAL  COST,  $25,568.05 
Bond,  $12,784.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  Aug.  1, 
1913.  Forfeit,  none.  Plans  and  speci- 
fications   filed. 


(1116)  K  O'FARRELL,  80  W  Devisa- 
dero  W  95  N  137-6  E  150  S  25  E  25  E 
20  S  87.  Electric  wiring  for  altera- ' 
tions  and  additions  for  two  and  three 
story    brick    building. 

Owner.... The    Young   &    Swain   Baking 
Co.,    1433    California,    S.    F. 

Architect  ..  .Ross   &   Burgren,   310   Cali- 
fornia,  San  Francisco. 

Contractor.  .Rialto   Elec.    Company. 

Filed  Mar.   25,  '13.     Dated  Mar.  20,  '13. 
Payments  on  1st  and  15th  of  each 

month    of    75% 

Usual    35    days,    balance 25% 

TOTAL  COST,   $2746.40 

Bond.    $1375.      Surety,    American   Surety 

Co.  of  New  York.     Limit,  none.    Forfeit, 

$10.     Plans  and  apecifications  filed. 


(1117)      NW  VAN  NESS  AVE  AND  OAK 
Painting     furniture,     supplying     arfn 
chairs  for   building. 
Owner Masonic    Temple     Associa- 
tion of  California. 
Architect  ..  .Bliss     &    Favillle,     Balboa 

Bldg.,    San    Francisco. 
Contractor.  .Furniture   Shop(Jno.   Zeile) 

1717  California,  S.  F. 
Filed  Mar.  25,  '13.     Dated  Mar.  10,  '13. 
Payments    on    1st    of   each    month 

of     : 75% 

30    days   nffer 25% 

TOTAL  COST,  $21,200 
Bond,  $10.1100.  Surety,  Globe  Indemnity 
Co.  Limit,  Aug.  1,  1913.  Forfeit.  $20. 
Flans   and    specifications    filed. 


<111S)  SW  NATOMA  AND  FIFTH  75 
on  Natoma  and  55  on  5th.  All  work 
except  plumbing  and  electric  wiring 
for  one-story  brick  warehouse. 

Owner.  ..  .Boyd      Investment      Co.,      224 
Powell,  San  Francisco. 

Agents Ashton   &   Gardiner. 

Contractor.   Sydney   Watson   and   A.   W. 
Bryant,   ISO  Jessie.  S.   F. 

Filed  Mar.  25,  '13.     Dated  Mar.  13.  '13. 
Work   done,  etc.,  each   week....      75% 

Usual   35  days 25% 

TOTAL    COST.    $-4,553 

Bond.    none.      Limit,    30    days.      Forfeit, 

plans   and   specifications,   none. 


<mfO  ,SW  CLAY  AND  FILLMORE  K 
liO-Si/j  W  118-9  N  60-8V4  ■VV  118-9.  All 
work  except  electrical  work  and 
grading  for  one-story  building  (store 
and   nickelodeon,) 
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Owiiei- Miilii.il    Auiiisi'iiii'iil    i»i     III- 

VGstment    Co..    61 S      Uroiui- 
way,  San  Fiancisco. 
Arcliitect  .  .  .A.    F.    &    O.    M.    Rousseau. 
441   Monadnock   BIdg.,  S.   F. 
Contractor.  .L.  A.  Ros«,  631  29th,  S.  F. 
Filed  Mar  25,  '13.     Dated  Mar.  24,  '13. 

Frame  up  and  root  on $24 Gn 

Brown    coated    2000 

Completed    and    accepted 2230 

Usual   So   da.vs 2230 

TOTAL  COST,  $S92U 
Bond,  $4460.  Surety,  Massachusett.<! 
Bonding-  &  Insurance  Co.  Limit.  C'l 
days  after  grading'  done.  Forfeit,  none. 
Plans  and  specifications  filed. 

(1120)  NW  MONTGOMBRT  &  POST. 
Alterations  of  bank  fixtures  in  First 
National  Bank  Building. 

Owner First   Federal   Trust   Co. 

Architect  ..  .Willis     Polk   &   Co.,      Mer- 
chants'     Exchange        Bldg., 
San    Francisco. 
Contractor.  .Rudgear-Merle    Co.,    Bay    & 

Stockton.    San    Francisco. 
Filed  Mar.  25,  '13.     Dated  Mar.  19,  '13. 

On  1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $2150 
Bond.  $1100.  Sureties,  A.  E.  and  R.  A. 
Sbarboro.  Limit.  1  month  from  May  1. 
1913.-  Forfeit,  $10.  Plans  and  speci- 
fications   filed. 

(1121)  E  SAN  GABRIEL  207  S  Santa 
Rosa.  One-story  and  basement  frame 
dwelling. 

Owner Lyman   T.   Fuller,    111    Lib- 
erty,   San   Francisco. 

Architect  . .  .None. 

Contractor.  .N.    F.      Nilsson,    355      Cole- 
ridge, San  Francisco. 

COST,  $1750 

(1122)  E  SAN  GABRIEL  237  S  Santa 
Rosa.  One-story  and  basement  frame 
dwelling. 

Owner Lyman   T.   Fuller,    111   Lib- 
erty,  San   FVancisco. 

Architect  . .  .None. 

Contractor.  .N.    F.      Nilsson,    355      Cole- 
ridge,  San  Francisco. 

COST,   $1750 

(1123)  N  DAT  205  W  Sanchez.  One- 
story  and   basement  frame   dwlg. 

Owner Edw.   Christen,    2771    How- 
ard, San  Francisco. 

Architect  . .  .None. 

Contractor.  .E.    P.    Tommitz,    22    Caine 
Ave.,    San    Francisco. 

COST,    $1850 

(1124)  S  GREEN  47  E  Kearny.  Three 
story   and   basement   frame    fiats. 

Owner F.  Errico,  331  Green,  S.  F. 

Architect  ..  .J.   Devencenzi,    1069   Union, 

San  Francisco. 
Contractor.  .Devencenzi      Bros.    &      Co., 

1069  Union,  San  Francisco. 
COST,    $6000 

(;i25)  W  ELEVENTH  AVE  150  N 
Noriega.  Two-s-tory  and  basement 
frame   residence. 

Owner Thomas    L.    Mathisen,    1181 

Treat  Ave.,  San  Francisco. 
Architect  . .  .None. 
Contractor.  .A.   Bjoraas,   Oakland. 

COST.   $2500 

(1126)  S  CLEMENT  100  W  First  Ave. 
Raise   cottage  and  add   store. 

Owner Henry  Dunkel,   11    Clement, 

San  Francisco. 
Architect  . .  .None. 

Contractor.  .Willis    L.      Gott,    229      11th 
Ave.,   San   Francisco. 

COST.    $1825 


r,lll:i.i;r      .111,1      ad. I      one      slor\       II 


"Wlifl- l:,f.    Micliacl,    1'1-cillisOs. 

.\iiliiUTl  ...None. 

I'DiiliMctui-.  .Callaghan    Bros.,   000   Clay- 
ton,  San   Fianiisco. 

■  "OST,    $2000 


ni2S)      S\V     I'.VCIFIC     AND     AUIiUU.V. 
Three-.^tory    and    basement    frame    (6) 
Hats. 
<  iwner.  .  .  .C.    Ca.iipodonicn.    855    Broad- 
way,  San   Francisco. 
.\reliitect  ..  .Victor   J.    Solan.    1420    Tay- 
lor, San   Francisco. 
Day's    work.  CO.ST,    $S000 


(1129)  N  MATEO  25  W  Chenery.  One 
.'ind  pne-half-story  and  basement 
frame    dwelling. 

Owner L.    Ferreiros,    3289    Mission, 

San    Francisco. 
Architect  . .  .None. 

Contractor.  .Louis    .T.    Roberts,     92     Ra- 
niona,    S.in    Francisco. 

COST,    $1400 


(1130)      SE    TWENTY-FIRST    &    VIEW. 
One-story  and  basement   frame  dwlg. 
Owner Marie    Ohlsen,    2869    Harri- 
son,   San   Francisco. 
Architect  ..  .A.      H.      Neuendorff.      1317 

Utah,    San    Francisco. 
Contractor.  .H.    J.    Ohlsen,    2869    Harri- 
son,  San   Francisco. 

COST,    $1000 


(1131)      S  LOMBARD  106  E  Baker.   Two 
story  and   basement  frame  fiats. 

Owner Mrs.    H.    K.    Tiemroth,    2075 

Lombard,  San  Francisco. 
Architect  .  .  .None. 
Contniotor.  .C.    Forsyth. 

COST,    $4500 


(1132)  S  GRBENWICTH  37  W  Kearny. 
Two-story  and  basement  frame  (4) 
flats. 

Owner P.    Bergna,    944    Broadway, 

San    Francisco. 
Architect  ...Paul      P.      DeMartini,      451 

Columbus   Ave.,   S.   F. 
Contractor.  .J.    Martinelll,      1122      Mont- 
gomery,   San    Francisco. 

COST,  $5300 


(1133)  N  TELEGRAPH  171-10y2  E 
Grant  Ave.  Raise,  add  basement  and 
one-story    frame. 

Owner A.     Vannucci,     492     Broad- 
way,  San  Francisco. 

Architect  .  .  .None. 

Contractor.  .Farnocchi   Petri   &   Co..    397 
Chestnut,   San   Francisco. 

COST,    $1850 

(1134)  NO.  25  SIXTH.     Electric  sign. 

Owner Lesser   Bros.,    Premises. 

Architect  .  .  .J^one. 

Contractor.  .Moise-Klinkner     Co.,      1212 
Market,  San  Francisco. 

COST,    $700 


(1135)  .NO.  20  MONTGOMERY.  Move 
e.levator  from  present  location  to 
front  of  building;  repair  and  alter 
building. 

Owner G.  H.  Umbsen  &  Co.,  Prem. 

Architect  . .  .None. 

t'ontractor. .  Peter  Svenson,  1297  Church 
San  Francisco. 

COST,    $2500 

(1136)  E  COMMONWEALTH  AVE  bet. 
California  and  Euclid  Ave.  Grading, 
foundations,  carpenter,  brick,  lathing 
plastering,    electric   work    and   paint- 


in;;    fur    ltto-.itoiy     brick    and      fr.niie 
dwelling. 

"v\nci- Lee    E.'cben.     IM    Saiisoiiie, 

.San  Francisco. 
•Vrciillcct  .  .  ..lohn    I).    Hatch,    Humboldt 

Bank    Bids.,   S.  F. 
I'oiilractor.  ..M.    Fisher,    California-Pac- 
ific Bldg.,  San  FrancLsco. 
Filed  Mar.  26.  '13.     Dated  Mar.  25,  '13. 

House    rough    plastered $1250 

Completed   and   accepted 4400 

Usual   35   days 30OO 

TOTAL  COST,  $11, OS') 
Bond,  none.  Limit,  120  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


(1137)      S    GEARY    87%    W    Third    Ave. 

One-story  frame  feed  barn. 
Owner A.    Ginocchio    &    Son,    3915 

Geary,    San    Francisco. 
Anhilect  .  .  .  J.       Chas.       Flugger,       811 

Crocker  Bldg.,   S.   F. 
iJay's    work.  COST,    $1500 


(1138)  S  BUSH  114-6  W  Taylor.  Three 
story  and  basement  Class  "C"  (7) 
fiats. 

Owner J.  G.  Kincannon,  1676  Ful- 
ton,   San    Francisco. 

Architect  . .  .None. 

Day's   work.  COST,   $12,500 


(1139)      W    SCOTT    40    X    Turk.      Repair 
fire  damage. 

Ower Mrs.     Ida     Strauss,     Arguel'o 

Boulevard. 
Arcliitect  .  .  .None. 

Contractor.  .Monson  Bros.,   1907  Bryant, 
San  Francisco. 

COST,    $600 


(1140)     W  SUSSEX  200  W  Swiss.     One- 
story  and   basement  frame  dwelling. 

Owner Fred     Warden.     149     Paris, 

San    Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $1400 


1141)      NO.    250   KEARNY.      Move   sign. 

Owner Stanford   Hotel  Co.,   Prem. 

Architect  .  .  .None. 

Contractor.  .Novelty   Elec.   Sign  Co.,   165 
Eddy,    San    Francisco. 

COST,    $500 


(1142)  NO.    619    BANKS.      Raise   dwell- 
ing, repair  and  alter. 

Owner Mrs.    M.    Mistel,    Premises. 

-Arcliitect  . .  .None. 

Contractor.  .Geo.    T.    Wood,    203    Ogden 
Ave.,  San  Francisco. 

COST,    $500 

(1143)  S    FOLSOM    100    W    Fifth.    Sink 
sliaft. 

Owner J.    Baer,    Care   Architect. 

Arcliitect  ..  .Henry    Jacobs,    110    Sutter, 

San  Francisco. 
Day's   work.  COST,   $750 


(114,4)  NW  PACIFIC  AND  TAYLOR. 
Three-story  and  basement  frame 
stores  and  fiats. 

Owner Edward  McKeever.  28  John 

San  Francisco. 
.Vrchitect  .  .  .Paul     DeMartini,     451     Col- 
umbus Ave.,  San  Francisco. 
Day's  work.  COST,  $8500 

(1145)  NOS.  1837  TO  1847  OAK.  Alter- 
ations and  repairs  to  flats:  altering 
r,  flats  into  12  flats. 

(ivvner Robert  Wieneke.   1655  Oak, 

San   Francisco. 
Architect  . .  .L.  y      Weismann     &     Son, 

Pacific  Bldg.,  S.  F. 
Contractor.  .C.    E.    McMullin    &    Co.,    534 
Cole,  San  Francisco. 

COST.   $15,000 
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(1146)  SW  TWfcN,  1 -FIRST  &  HAR- 
rlson.  Painting  for  five-story  ami 
basement  Class  "B"  factory   building. 

Owner The    Ford    Motor    Co.,    1100 

Van    Ness      Ave.      by      Tlie 
Clinton   Fireproof   Co.,    Mu- 
tual  Bank    Bids.,    S.    F. 
Areihtect  . . .  John      Graham,     100       Van 

Ness  Ave.,  San  Francisco. 
Contractor.  .B.    F.    Woodall,    124S   Stan- 

yan,    San    Francisco. 
Filed  Mar.  26,  '13.     Dated  Mar.  19,  '13. 

On   15th   of  each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $4400 
Bond,  $2200.  Surety,  Southwestern 
Surety  Ins.  Co.  Limit,  as  fast  as  re- 
<iuired.  Forfeit,  none.  Plans  and  speci- 
liiations,  none. 


(1147)  S  TWENTY-THIRD  ?5  W  York 
W  23  S  104  E  36  N  55-6  W  11  N  48-6. 
Alterations  and  additions  to  two  two- 
story   frame   buildings. 

Owner Ferro       Bros.,       2S13       23rd, 

San  Francisco. 
Arcliitect  . .  .Chas.    Fantoni,    916    Kear- 
ny,  San   Franci.sco. 
Contractor.  .A.     De     Benedetti     and     G. 

Cuneo. 
Filed  Mar.  26,  '13.     Dated  Mar.  25,  '13. 
Steel  and   iron   work   in   place  all 
alterations  done  and  roof  on  new 

part     $525 

Brown    coated    525 

Completed   and   accepted   525 

Usual    35    days 525 

TOTAL  COST,  $2100 
Bond,  $1050.  Sureties,  P.  Risetto  and 
N.  Capurro.  Limit,  40  days  after  Mar. 
27.  Forfeit,  $3.  Plans  and  specifica- 
tions filed. 


(114S)  STRIP  LAND  15  FT.  WIDE 
on  NE  line  Lot  11  and  strip  15  ft. 
wide  on  SW  line  Dot  10  Blk  "B"  Mis- 
sion Terrace  described  as  SE  San 
Gabriel  Ave  177.83  NE  Santa  Rosa 
Ave  NE  30.11XSE  12:5.45.  All  work 
for  one-story  5-room  and  bath  frame 
building. 

Owner Prances      C.    Fuller,      wife 

Lyman  T.,  Ill  Liberty,  S.  F. 

Architect  .  .  .None. 

Contractor.  .N.     F.     Xilsson.     355     Cole- 
ride  Ave.,   San  Francisco. 

Filed  Mar.  26,  '13.  Dated  Mar.  7,  "13. 
Owner  agrees  to  leave  with  Bald- 
win &  Howell  $2230,  and  contrac- 
tor to  draw  upon  said  sum  during 
construction  of  building:  $250  to 
remain    with    Baldwin    &    Howell 

until   30   days   alter 

TOTAL  COST,  $2250 

Bond,   none.     Limit,    120   days.     Forfeit, 

none.     Plans  and  specifications  filed. 


(1149)  E  TWENTY-SIXTH  A\K  250  N 
Anza  N  oOxE  140  OL  259.  All  work 
except  gas  and  electric  fixtures  for 
two  one  and  one-half-story  frame 
buildings  with  garage. 

Owner John    Gray,    447    Broderick, 

San  Francisco. 

.None. 

.Leigh    &    Sohultz,    330    8th 

Ave..  San  Francisco. 

!6,  '13.     Dated     Mar.  — ,  '13. 

Walls  up   and  roof  on $925 

Brown    coated    923 

Completed     925 

Usual   35   days 925 

TOTAL  COST,  $3700 
Bo.id,  none.  Limit,  90  days.  Forfeit 
none.      Plans    and    speclflcations    filed. 


Architect  . 
Contractor 


Filed  Mar. 


(ll.'iOi  W  DIAMOND  210  .S  22ud.  Uiic 
and  one-half-story  and  basement 
frame  residence. 

iiwner J.    S.    Purcell,    .Sail    i'resjdio 

Avf.,    .S;m    /''rancisco. 

Ai-ciiilect  .  .  .None. 

I>a,\'s    work.  COST,    $1950 


(1151)  W  DIAMOND  235  S  22nd.  One 
and  one-half-story  and  basement 
frame  residence. 

Owner J.    S.    Purcell,    856    Presidio 

Ave.,    San    Francisco. 

Architect  .  .  .None. 

Day's    work.  COST,    $1950 


(1152)  NE      GOUGH      AND      FULTON. 
Concrete   floor. 

Owner Brandenstein  &  Fagan,   61S 

Gough,  San  Francisco. 

Architect  ..  .J.  C.  Fiugger,  Crocker 
Bldg.,   San   Francisco. 

Day's   work.  COST,    $2000 

(1153)  S      ARMY    76-4  V4    E      Diamond. 
One    and    one-half-story    and    base- 
ment frame   dwelling. 

Owner A.  Anderson,  4000  22d,  S.  F. 

Architect  .  .  .None. 

Day's  work.  COST,  $1700 

(1154)  N   ROLPH   78   W   Athens.      One- 
story   and   basement   frame  residence. 

Owner W.   M.   Coffman,   827   Baker, 

San  Francisco. 
Architect  ...A.   P.  Allen,  Amazon   Tract, 

San  Francisco. 
Day's  work.  COST,   $1600 


(1155)     NO.    ISOS    UNION.      New    front 
and  repair  saloon. 

Owner B.   Franchini,    Premises. 

Architect  . .  .None. 

Contractor.  .B.      Ratto,      3125      Steiner, 
San  Francisco. 

COST,    $400 


(1156)      SW    PINE    &    LEAVENWORTH. 
Install    heating   pipes. 

Huner C.   Kolb,  St.  Dunstan   Apts., 

San  Francisco. 
Architect  .  .  .None. 

Contractor.  .John      G.    Sutton      Co.,    243 
Minna,    San    Francisco. 

COST,   $500 


(1157)      NO.    59      COLUMBIA     SQUARE. 
One-storj'   frame   store   room. 

Ow-ner American   Marble  &  Mosaic 

Co  ,  Premises. 
Architect  .  .  .None. 
Day's  work.  COST,   $450 


(1158)  NO.  1227  FORTY-SECOND  AVE 
Repair  and  alter  residence. 

Owner A.  F.  Edwards,  Premises. 

Architect  .  .  .None. 

Day's  work.  COST,  $500 

(1159)  N  GREEN  100-6  W  Scott  W 
37-51/4  N  137-6  E  30-5V4  S  37-6  E  7 
S  100  WA  469.  Alterations  and  addi- 
tions except  electric  wiring  light  fix- 
tures, automobile  runway  and  drive, 
plumbing,  drainage,  painting  and 
tinting  for  dwelling. 

Owner Jno.    W.    Van    Bergen,    449 

Battery,    San    Francisco. 
Architect  ..  .Nathaniel      Blaisdell,       255 
California,     San     Francisco. 
Contractor.  .J.   Harold  Johnson. 
Filed  Mar.  27,  '13.     Dated  Mar.-  25,  '13. 
.     Alterations  ready   for   plaster. $426   75 

Completed   and    accepted 420   75 

Usual    35    days 284   50 

TOTAL  COST,  $1138  00 
Bond,  $569.  Surety,  A.  L.  Bowley.  Limit 
30  days.  Forfeit,  $10.  Plans  and  speci- 
fications   filed. 


(IICOI      NO.    3741    TWENTY-SIXTH.   All        \ 
work     for    additions     and    alterations 
lo   frame   building. 

(.)vvner Josef  Jakob. 

Architect  . .  .None.  | 

Contractor.  .M.  C.  Bateman.  I 

Filed  Mar.  27,  '13.     Dated  Mar.  22,  '13.  j 

Payments   every  Saturday  of...      75%       I 

On    completion    Balance       | 

TOTAL  COST,    $625 

Bond,    limit,    forfeit,    none.      Plans   and 

specifications    filed. 


(1161)  E   VAN   NESS    AVE    60    N   Turk 
N   30   E   100   S  22i  W   4   S  8   W   96.      All 

work    for    one-story    and    basement 
Class   "C"   brick   building. 

Owner Wm.    Goeggel,    1328    Hyde, 

San  Francisco. 
Architect  ..  .Herman    Barth,     12    Geary, 

San  Francisco. 
Contractor.  .C.    D.    Rankin,    724    Gough, 

San  Francisco. 
Filed  Mar.   27,  '13.     Dated  Mar.   26,  '13. 

1st  story   joists   in  place $'1500 

Brick       work       completed,       roof 

trusses   on   and   sheathed 1700 

Completed   and   accepted 1150 

Usual    35   days 1450 

TOTAL  COST,  $5800 
Bond,  $2900.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  4  2  days. 
Forfeit,  $10.  Plans  and  specifications 
filed. 

(1162)  W    YORK      200    N    16th.        Con- 
struct  asphaltum  plant. 

Owner Raisch     Improvement     Co., 

Crocker  Bldg.,   S.   F. 
.\rchiteot  .  .  .None. 
Day's    work.  COST,    $1000 


(1163)  N  LYELL  75  W  Springdale. 
One-story   and  basement   frame  dwlg. 

Owner Peter    Clogg,    Premises. 

Architect  . .  .None. 

Contractor.  .John      Miller.      82      Rotieck, 
San    Francisco. 

COST,     $1000 

(1164)  NE  DE  SOTA  &  HOLLOWAY. 
Two-story  and  basement  frame  resi- 
dence. 

Owner Urban  Realty  Imp.  Co..  903 

Phelan  Bldg.,  S.   F. 
Architect  .  .  .None. 
Day's  work.  CO.ST,   $4000 


(1165)      NW     CALIFORNIA    &     FRONT. 
Alter  walls   in   engine   roo.Ti. 

Owner Martha    Kittle,    2523  Steiner 

San  Francisco. 
Architect  . .  .None. 

Contractor.  .Grimes    &    Drew,    IIC    Bat- 
tery,   San    Francisco. 

COST,    $500 


(1166)      Sd     ASH     AVE     AND     GOUGH. 

Install  concrete  drains  and  area  walls 

Owner Brandenstein       &        Fagan, 

Premises. 
Architect  ...J  C.  Fiugger,  Crocker  Bldg 

San    Francisco. 
Day's    work.  COST.    $1000 


(1167)      NE     FULTON       AND       GOUGH. 

Reconstruct   present   building. 
Owner Brandenstein  &  Fagan  Ash 

Ave  and   Gough,   S.   F. 
Architect  .  .  . J.  C.  Fiugger,  Crocker  Bldg 

San    Francisco. 
nay's  work.  COST,   $1000 


(ll'S.S)      NO.   2366  MISSION.     Alter  front 
and   add    one    room. 

Owner Wo  Oiions  &  Co.,   Prem. 

Architect  .  .  .None. 
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rontractor.  .ly.      Salomon,       1303       Kills, 
San   Francisco. 

COST,    $500 


llir,;i)      NO.   2200  OCEAN  BOULEVARD. 
Extend    saloon    and    restaurant. 

Owner M.   Roberts,   Premises. 

Arcliltect  .  .  .None. 

C.intraclor.  ..T.     Bolin:    &    Co..    139    Oak, 
San    Francisco, 

COST,    $1000 


(1170)  NO.    240    HEARST    AVE.      Con- 
crete   foundation    and    new    steps. 

Owner Continental    Bidg.    &    Loan, 

Jiercliants'       Bank       Bldg., 
San    Francisco. 

Arcliltect  . .  .None. 

Contractor.  .J.     L.     Wilson,     1920     Post, 
San    Francisco. 

COST,    $500 

(1171)  SE    BEALE   &   MISSION.      Erect 
brick    wall. 

Owner T.  ,T.  Mo.vnilian,  401  Folsom, 

San   Francisco. 
Arcliitect  . .  .None. 
Day's    work.  COST,    $500 


(1172)      E      BOWDAM    81      N      Silliman. 
One-story  and   basement  frame  dwlg. 
Owner Henry    Helmholz,    19    Bow- 
dam,   San   Francisco. 
Arcliltect  . .  .None. 
Day's    work.  COST,    $1000 


(1173)      S  MIGUEI,  23   E  Laidley.      One- 
story  and  basement  fra.ne  dwelling. 

Owner Joiin   Bjorkman,   4077   23rd, 

San  Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,   $1S00 


(1174)      NE    KENTUCKY    AND    SOUTH. 
One-story  frame  lumber  mill. 

Owner Soutliern    Pacific    Co.,    108S 

Flood  Bldg.,  S.  F. 
.Architect  .  .  .None. 
Day's  work.  COST,   $3,500 


(1175)  SW  JIARKET  AND  NINTH. 
Concrete   retaining   wall. 

Owner KUanor    H.   and   Marguerite 

Doe. 
.\!-,liilcct     ..Ralph   "Warner  Hart,   Hum- 
boldt   Bank    Bldg.,    S.    F. 
I 'imtructor.  .California       Concrete       Co., 

Nevada   Bank    Bldg,,    S.    F. 
Filed    Mar.    28,   '13,      Dated    Mar.    28.   '13. 

Completion    of    contract $807   50 

Usual    35    days 270  00 

TOTAL  COST,  $1077  50 
Bond,  none.  Limit,  30  days  from  tiling. 
Forfeit,  $5.  Plans  and  specifirations 
filed. 

(1176)  N\V  BUSH  AND  CHATHA.M  PL 
W  84-4  N  137-6  B  87-6  S  137-6.  Car- 
penter, concrete,  plastering  \^'ork  for 
building  for  Nortre  Dame  des  Vic- 
toires   Church. 

Owner Roman        Catholic?        Arch- 
bishop   of   San    Francisco. 
.P.      Brouchoud,      526    Bush, 
San    Francisco. 
..la.".       L.    McLaughlin.       211 
Kearny,    San    Francisco. 
2S,  '13.     Dated   Mar.   26.   '13. 
Payments  on   l.st  of  each   month      75';; 

Usual    35    days 25% 

TOTAL  COST.  $14,160 
IJond,  $7080.  Sureties,  Thos,  O'Day  and 
.Ini).  G.  Little.  Limit,  90  days.  Forfeit, 
luuie.     Plans  and   specifications   filed. 


Architect 
Contracto 
Filed  Mar 


(IIT7I    BiMCK.  TERRA  COTT.\,  l..\i:iil! 

a  lul    materials  on   above. 
I'nnlractor.  ..las.  S.  Fennel],  ISS  Steven- 
son,  ,San   Francisco, 


I'lK-il    .\Iai-.    28,    '13.      Dated    .Viae.    28,   '13. 

I'ayments    same    as    above 

TOTAL  COST.  $7422 
Bond,  $3711.  Sureties,  J.  W,  Smith  and 
Thos  J.  Campbell.  Limit,  60  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

(1178)  E  MASON  137-6  N  O'Farrell  N 
32-6  E  137-6  S  o0-10?4  W  60  th  13-1'/, 
th  77-6  to  beg.  Finish  hardware  for 
reinforced    concret.j    building. 

Owner Fredk.     A.     and     Albert     .1. 

Wilson,    extrs    Estate    \Vm. 
F.   Wilson,   dec'd. 
Architect  ..  .Macdonald     &     Applegarth, 

Call  Bldg.,  San  Francisco. 
Contractor,  ,Brittain    &   Co.,    Market    ni- 

Mason,   San  Franci.>-co. 
Filed  Mar.  28,  '13,     Dated  Mar.  10,  '13. 
Payments  on   1st  ot  each   month     75% 

Usual   35  days 95% 

TOTAL  COST,  $1370 
Bond,  none.  I.,i,nit,  as  fast  as  possible. 
Forfeit,    none.      Specifications  only   filed. 

(1179)  N  .McAllister  164-9  w  van 

Ness  Ave  W  82-6xN  120  WA  77.  All 
i\ork  for  one-story  Class  "C"  build- 
ing   (two   stores). 

(.)wner Marie       Fankhausor,        670 

Fulton,    San    Francisco. 
Architect  ..  .Lewis    M.    Gardner,    Phelan 

Bldg.,    San    Francisco. 
Contractor.  .L.    G.    Bergren    &    Son,    209 

Sanchez.    San   Francisco. 
Filed  Mar.  28,  '13.     Dated  Mar.  12.  '13. 

Ceiling  joists   up $   911.25 

Roof    on     911.25 

Plastered     1822.50 

Completed      1822.50 

Usual    35    days 1822.50 

TOTAL  COST.  $7290.00 
Bond,  $3645.  Sureties,  R.  A.  Hiscox  and 
F.  W.  Matthai.  Limit,  50  days.  For- 
feit, $10.     Plans  and  specifications  filed. 


(I  ISO)  SW  SEVENTH  150  SE  Folsom 
S  25xSW  SO.  Ail  work  except  plu.mb- 
ing,  electric  work  and  painting  for 
one-story    brick    buildinjr. 

Owner Louis    Abrams. 

Arch  tect  .  .  ,None. 

Contractor.  .Marvin      G.      Lemons,      ]!)i: 

Howard,    San    Francisco. 
Filed   Mar.   28,   '13.   Dated   Mar^   22.  '13. 

Brick  walls  7  feet  high $500 

Completed     775 

Usual    35    days 425 

TOT.AL  COST.  i5!70'i 
Bond,  $850.  Sureties,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  30  da.\s 
after  April  1.  Forfeit,  none.  Plans  and 
specifications    filed. 


(USD  NO.  3230  JACKSON  N  side,  liet 
presidio  and  Ave.  and  Walnut.  All 
work  for  alterations  and  additions  to 
two-story  and  basement  and  attic 
fra.ne   residence. 

Owner John    J.    Barrel!. 

Arciiitect  .  .  .Cunningham  &  Politeo.   1st 
National    Bank    Bldg,.    S.    F. 

Contractor.  .John       M.       Bartlett,       Call 
Bldg..   .San   Francisco. 

Filed  Mar.  28,  '13.     Dated  Mar.  27,  '13. 
On    1st   and   15th    of  each    month      75% 

Usual    35    days 25% 

TOTAL  COST,   $2965 

r.onil.     $1482.50.       Surety,     Southwestern 

Surety  Ins.  Co.     Limit.  40  days.     Forfeit 

$3.      Plans   and   Hpecilica tions    tiled. 


(IISJ)      N\V    VAN    NESS    AVE    &    POST 
.V      I20xW     159.  All     work     except 

plumbing,  heating,  wiring  and  paint- 
ing for  three-story  Class  "B"  rein- 
forced concrete  building  (HeaM's 
Business   College   and   stores.) 


""nor The    Hecht    fnveatment   Co., 

Kohl   Bldg.,   San   Francisco. 

Architect  ..  .Sylvaln    Schnaittacher.    1st 

National   Bank   Bldg..   S.   F. 

Contractor.  .Llndgren     Co..     Monadnock 

Bldg..  San   Francisco. 
Filed  Mar.   28,  '13.     Dated  Mar.   27,  '13. 
Payments  on  1st  of  each  month     75% 

Usual    35   days,    23% $20825 

TOTAL  COST,  $83,300 
Ltond,  $41,650.  Surety,  Globe  Indemnity 
Co.  Limit,  145  days  after  .March  30. 
Forfeit,  $50.  Plans  and  specifications 
filed. 

(1183)      NO.    30    SHARON.      Repair   rest- 
dence. 

Owner Alex    Olsen,    Premises. 

-Architect  . .  .None. 

Contractor.  .Patterson      &      Persson,    62 
Post,  San  Francisco. 

COST,  $600 


(USD      NW    FILLMORE    &    .MOULTON. 
Alter    front. 

Owner W.  Mehan,  Premises. 

Architect  . .  ,None. 

Contractor.  .Segurson    Bros.,    SOS    Guer- 
rero,  San    Francisco. 

COST,    $430 


(1185)      E   FIFTH   .WE   200   S   Clement. 
Alter  and  add  to  residence. 

Owner I.    Conner,    578     lOth    Ave., 

San   Francisco. 
-Architect  . .  .None. 

i:;o:. tractor.  .G.    Tl-.unberg.    —    9tli    Ave., 
San    Francisco. 

COST,    $800 


(1180)    N  .McAllister    109  w    van 

Ness  Ave.     Alter  front  and  add  mez- 
zanine  door. 

Owner A.    M.    Binning,    110    Jessie, 

San   Francisco. 
Architect  .  .  .None. 

Contractor.  .0.    A.    Craemer,    110   Jessie, 
San    Francisco, 

COST,   $1000 


(IIS7]      N    NINETEENTH    105    S    Guer- 
rero.     -\dd   to  shed. 

Owner Dairy    Delivery   Co.,   Prem. 

.Architect  .  .  .None. 

Contractor.  .C.  AVolt.  576  Noe,  S.  F. 

COST,    $1000 


(llS.'s)      SW   BRODERICK   A.ND  O'FAR- 
reil.         Three-story       and       basement 
frame    (12)  apartments. 
Owner.  ..  ..Mrs..     Ida     .AI.     Bender,     1331 

Broderick,   San    Francisco- 
Arcbitecl  .  .  .C.    M.    Cook.   916-920   Rialto 

Bldg..   San   Francisco. 
Day's    work.  COST.   $12,000 

(1189)      SW   HOWARD  .-SD  TENTH  AV 
162-6XS    162-C.      Brick    work,   cement- 
ing   and    scaffolding,    etc.,    for    brick 
and  steel  church   building. 
Owner The  Roman  Catholic  Arch- 
bishop  of   San   Francisco. 
-Arciiitect  ..  .John   J.   Foley.   46    Kearny, 

San    Francisco. 
Contractor.  .Butcher  *  Hadlev.  180  Jes- 
sie.  San   Francisco. 
Filed  JIar.  29,  '13.     Dated  Xlar.  14.  '13. 

On   1st  of  eacli   month 75% 

Usual    35    days 25% 

TOTAL  COST.  $13  400 
Ton. I.  $6700.  Surety.  Globe  Indemnity 
Co.  Limit.  90  days.  Forfeit,  none. 
I'lans    an<i    specifications    filed. 


(1190)  SW  TWKXTA'-FIRST  .AND 
llairison.  Telejjhone  and  electric 
wiriUfT  for  five-story  and  basement 
reinforced  .oiurele  Cla.-;s  "B"  factory. 

Owner Foird    Jlotor    Co.,     100    Van 

Ness  Ave.,  San  Francisco. 
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Aii-I  itiM  t  ....In:  II  Craliiim,  IIHI  V:iii  NO-<^s 

.\\o..   Sail   Francisco. 
Cn  II I  lint  01'.   Tl.e    American     IDlcc.    Eiigr. 
Co.,    ^3.i    GoUleii    Gate   Ave., 
San    Fiandsco. 
lUeil   .Mar.  -J!),  '13.     Dated  Feh.  2i.  "13. 

Oil    l.")lli    or   carli    .iiontli 75% 

I'Mial    .1.)    da.vs 25% 

TOTAL  COST,  $.-773 
I  o;uI.  $.")773.  Surct.v,  Lpo  J.  Meybt-rg. 
I- ir.it,  uiDioiit  delay.  I^'orfelt,  none. 
I'laiis   and   specifications   tiled. 


illill)      X   KROADWAY    IH-i:?;    K  I.yon 
10    45xN    137-6.       Kxcavation,    founda- 
tion, concrete,   cement,   briclt.   carpen- 
try, metal  and   wood  lath  and  plaster 
for  ivvo-story  residence, 
owner S.    L.    Naplitaly,    California- 
Pacific  BIdg:.,  San  Francisco 
.\i-.liitort  ..  .Willis      I'olk    &   Co.,      Mer- 
i-liants'      Excliango       Bld.5.. 
San   Francisco. 
Conli-arlor.  .Cavanagh      &      Vezina.    ISO 

Jessie.   San   Francisco. 
Filed    Mar.   29,   '13.      Dated  Mar.   27,  '13. 

On    l.itli    of   each    month 75% 

L'vual    3.)    days 25% 

TOTAL  COST,  $21,945 
H(Mi(l.  $11.000..  Sureties,  D.  O.  Druffel 
and  Fred  H.  Beaver.  Limit.  Oct.  1,  1913 
Foi'feit.  $15.  Plans  and  specifications 
Hied. 


COMPLETION  NOTICES. 


San  Francisco. 


^lar.  21  1913— SW  SIXTH  72  NW 
Howard  NW  48  SW  75  NW  45  SW 
50  SE  75  NE  50  SE  IS  NE  75.  R  D 
McElroy  to  Schrader  Iron  Worlds 
Mar.    20,    1913 

JIar.  21,  1913 — E  TWENTY-FIFTH 
Ave  150  N  Judah  N  2dxE  120. 
Joseph  and  Nellie  Fisher  to  Dis- 
ston    &    Hatfield Mar.    15,    1913 

:\lar.  21,  1913 — NW  WASHINGTON  & 
Grant  N  93-S  W  137-6  S  24-11  E  50 
S  6S-9  E  S7-6.  Mary  P  Payne  to  C 
A    Brady Mar.   17,    1913 

-Mar.  21.  1913— E  TENTH  AVE  200  N 
Ortegra  23x120.  Folke  Monson  to 
Wl'om  it  may  concern ..  .Mar.  17  .1913 

Mar.  22,  1913— SW  WASHBURN  AND 
Mission  25-6x90.  E  Dietrich  to  W 
H  Bagge  &  Son  and  Clark  &  Lud- 
v.\g Mar.  22,  1913 

Mar.  24,  1913 — W  FIFTEENTH  AVE 
50  S  Anza  S  25xW  90.  Joseph  C 
Kirby  and  Wm  A  Jones  to'  whom 
it   may   concern Completed  — 

Mar.  24.  1913— S  BUSH  82-6  W  Powell 
S  137-6xW  27-6.  I  B  or  Isabel  B 
Mouser  to  F  E  Hooper ...  .Mar.  14,  '13 

Mar.  25,  1913 — W  DIAMOND  68  S 
Clipper  S  23x80.  J  S  Purcell  to 
whon   it  may  concern .  .Completed  — 

Mar.  23,  1913 — W  DIAMOND  91  S 
Clipper  S  23x80.  J  S  Purcell  to 
whom    it    may    concern.  .Completed  — 

:\lar.  25.  1913— E  FORTY-FIRST  AVE 
2lio"  S  Lincoln   Way    (H)   S  25xE  120. 

Thomas  R  Smith   to  C  Stengard 

e Mar.    25,    1913 

-Mar.  25,  1913 — E  THIRTY-FIRST  AV 
200  S  California  S  25xE  120.  Harry 
II  Chapman  to  whom  it  may  con- 
'crn Mar.    24,    lOlt 

M:ir.  25.  1913 — Lot  3  BLK  "F"  Mission 
Terrace  and  strip  3.58  feet  wide  on 
NE  side  Lot  4  strip  being  describ- 
ed as  SE  Otsego  Ave  373. 5S  NE  San 
Juan  Ave  NE  3.60xSE  115.66.  Fred 
William  Thomas  and  Cecelia  K 
A  Roemer  and  Clarence  Walton, 
Miley  to  whom  it  may  concern.... 
Mar.    17     1913 


.Mar.  !■.■,,  iiii:; — .\  \V-\siii.\'c;'r()N  isii-ii 

W   Presidio  Ave    W   32xN   127-SV4-  J 

A  Bergerot   to   H  C   Warwick 

Ma.r.    24,    1913 

-Mar.  26,  1913— LOT  4  4  BLK  25,  Crock- 
er A  nazon  'Tract.  John  Miller  to 
Allen    Bros Mar.    26.    1913 

Mar.  26.  1913- W  DRUM.M  91-8  S  Sac- 
ramento S  31-9  W  70  S  14-4  W  67-6 
N  46-1  E  137-6.  John  A  I-enno"n  to 
Alhach   &   Mayer,  Inc Mar.   26,   1913 

.\i:u-.  26,  1913— N  CRESCENT  AVE 
323-5  E  LSe;-6  (Holly)  E  25'xN  100 
Lot  40  Blk  5;  Holly  Park.  Wa:lter 
Thbmas  and  Mary  Agnes  Stubo  to 
whom   it    may    concern ..  Mar.    24,    1913 

Mar.  26,  1913 — S  'TWEN'TY-SEVENTH 
28  b'  Nod  th  26  S  S9  W  26  N  89'. 
Sylvester  M  Millard  td  Geo  G  Moren 
Mar.     25,     1913 

.Mar.  26,  1913 — NW  NAPLES  150'  NE 
Russia  Ave  NE'  l25xNW  100.  Knut 
Anderson  to  wholri  it  may  con- 
cern      Mar.    25,    19'13 

.Mar.  27,  1913 — S  CLAY  155  E  Leaven- 
worth. Carrie  A  Plant  to  whom  it 
may   concern Mar.    27,    1913 

Mar.  27,  1913— NW  CLAY  &  22ND 
Ave  W  40  N  3  deg  23  min  W  9'3  S 
82  deg  4  min  24  sec  E  40.79  to  W 
line  of  22nd  Ave  produced  N,  S  3 
deg  23  min  E  85  being  E  40  feet  Lot 
39,  West  Clay  Park.  Boston  In- 
vestment Co  to  S  A  Born  Bldg  Co 
Mar.    26,    1913 

Mar.  27,  1913— SW  ELIZABETH  AND 
Castro  W  25xS  70.  Tina  Hinkel  to 
whom   it   may   concern.  .  Mar.    25,    1913 

.Alar.  27,  1913— SW  FIFTH  50  SE 
Shipley  SE  25xSW  75.  John  P  and 
Catherine  Curley  to  whom  it  may 
concern    Mar.   20,   1913 

.Mar.  27,  1913 — N  ANZA  80  W  27th  Ave 
W  25xN  95.  Joseph  N  and  Hulda 
Dunn  to  J  N  Dunn Mar.  27,   1913 

Mar.  27,  1913— S  BUSH  90-6  E  Mason 
22xS  84.  W  I  Brobeck  &  I  N  Rose- 
krans  to  J  D  Hannah ..  .Mar.   24,   1913 

Mar.  27,  1913— S  MISSION  50  E  4th  S 
100  W  50  N  170  E  50.  Annie  M  Fax- 
on  to  Brandon  &  Lawson.Mar.  24,  '13 

.Mar.  27,  1913— W  POLK  95-9  N  Clay 
X  3I-6xW  123.  Claia  J  De:ning  to 
Wilson   &   Christensen.  .Mar.    22,    1913 

Mar.  28,  1913— S  JESSIE  150  W  Minf 
Ave  W  27x70.  Arthur  Elvin  to 
whom   it   may   concern.. Mar.   28,    1913 

Mar.  28,  1913 — E  FOLSOM  150  N 
Eugenia  Ave  N  25x70.  Feliks  Got- 
tlicher  to  Wm  H  Grahn.Mar.   27,   1913 

Mar.  28,  1913— W  TWELFTH  AVE  275 
S  ".V  25x120.  Carl  .4.  Spooner  to 
whom  it  may  concern.  .  .Mar.  18,  1913 

Mar.  28,  1913— N&  LAIDLEY  150  SE 
Harper  SB  25xNE  100  Lot  107  Blk 
20.  Mission  and  30th  St.  Hd.  Union 
N  F  Nelson  to  whom  it  may  con- 
cern     Mar.   28,   1913 

Mar.  28,  1913— W  TWELFTH  AVE 
275  S  "A"  25x120,  Carl  R  Spooner 
to  whom  it  may  concern.  Mar.  IS,  1913 

Mar.  28,  1913 — N  CLAY  137-6  E  Mont- 
gomery E  45-lOxN  122.  The  Ameri- 
can Fish  &  Oyster  Co  to  P  F 
Speidel     Mar.    20,    1913 

LIENS  FILED. 
San  Francisco. 


.Mar.  21,  1913— S  J.XCKSOX  107-6  W 
.Montgomery  S  60-1094  NW  78-11 
N  9-3  E  50-6.  C  P  Wilson  vs  Chas 
Mtgendie  &  F  H  Born $1032.50 

:\lar.  22,  1913— LOTS  6  AND  in  BLK 
No.  2  .Map  of  S  P  Collins  et  al,  San 
.Mateo  Co.  (Property  out  of  (^ounty) 
The   Greater     City    Liuuh.  r     Co    vs 


.\nnie    I,    and    Wesley    Riphenburgh 

and   L  C   Herrick $162.56- 

NOTE: — The    above    was    recorded    Im 

San  Francisco  County. 

Jtar.  24.  1913— S  CHESTNUT  112-6  E 
Jones  E  25xS  75.  Onofrio  Fraumeni 
vs  Antonio  and  Pasquale  Larocca 
$750' 

.Mar.  24,  1913— NE  SIXTH  182  NW 
Brannan  NW  23xNE  120.  Elbing  A 
Hansen  vs  C  Henderson  and  Edgar 
D    Peixotto    $115- 

Mar.  24,  1913— SE  MARKET  150-1  V& 
NE  Seventh  SE  165-lxNE  75.  Neil 
A  McLean  vs  Boston  &  San  Fran- 
■c.isco  A,musenient  Co  and  Jacob 
Stern     $3179.55 

-Mar,  24  .1913— E  PETERS  AVE 
(which  E  line  is  fixed  as  follows  : 
Comg.  SW  Fair  Ave  149  SE  Mission 
SW  parallel  with  Jllssion  178)  78 
SW  Fair  Ave  SW  lOOxSB  75-6.  J  H 
Kruse  vs  J  C  Stromswald.  ..  .$2317.50' 

Mar.  25,  1913— S  JACKSON  107-6  W 
Montgomery  W  50-6  S  9-3  SE  78-11 
N  69-10?4.  P  Mosca  and  S  Tua  as 
F  Mosca  and  S  Tua  vs  C:nias  M 
Magendie     $1300 

itat.  26,  1913— SW  PINE  &  LAGUNA 
W  87-6.XS  25.  J  Landers  vs  George 
BUrich    and    R    A    Orothers $4$ 


OAKLAND  AND  ALAMEDA 
COUNTY. 


BUNG.ALOW  —  1  story  and  base-, 
frame,  $3,000.  Berkeley,  Alameda  Co., 
Cal.  Architect,  none.  Owners,  Patricft- 
Nelson  Co.,  2025  Addison  St..  Berkeley. 
The  'bungalow  will  contain  five  roonvs; 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  hardwood  witb 
hardwood  floors  in  the  living  and  d:in- 
ing  rooms  and  reception  hall.  Furrrace- 
heat  will  be  installed.  There  will  be 
a  large  open  fire  place  in  the  living 
room  with  a  brick  mantel.  Tile  wtU 
lie  used  in  the  bath  room  and  kitchett. 
Exterior  of  the  house  will  be  coveredl 
with  shingles.  Plans  are  being  pre- 
pared and  the  work  will  be  done  by 
Da.v   Labor.  ? 

RESIDENCE  —  2  story  and  base,, 
frame.  $5,000.  Piedmont.  -Mameda  Cov, 
<?'al.  .Architect,  Joseph  Cahen,  45 
Kearny  St..  S.  F.  Owner,  E,  Green- 
hood.  The  house  will  contain  eight 
rooms,  sleeping  porch,  bath  and  laun- 
dry. Interior  will  be  handsomely  fin- 
ished in  pine  and  hardwood  with  hard- 
wood floors  in  the'  principal  rooms. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  and 
brick.  Tile  will  be  used  In  the  bath 
room  and  kitchen,  .-^n  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  figures  are  being  taken 
by   the  architect. 

RESIDENCE  —  2  story  audi  base, 
frame,  $3,000.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  Jolin  .\.  nischolT, 
349  62nd  St.,  Oakland.  The  house  has 
been  designed  for  an  eight-room  dwell- 
ing with  bath  and  sleeping  porch.  All 
interior  finish  will  be  of  pine.  Hard- 
wood floors  will  he  used  in  the  jirin- 
cipal  roonus.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile  or  brick.  Tile  will  be 
used  in  the  bath  room  and  kitchen. 
The  exterior  of  the  house  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  IMans  are  in  the  hands  of  the 
owner  and  the  work  will  be  done  hy 
Day    Labor. 

lUOSlDENCE   —   2    siory      and      base. 
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flame,  $.1,000.  Berkeley,  Alameda  Co., 
Cal.  Aitlilteet,  none.  Ownei',  J)".  P. 
Feake  &  Co.,  2127  University  Ave.,  Ber- 
keley. Tlie  liouse  will  contain  eiglit 
rooms  and  batli,  and  is  to  be  located 
on  Mariposa  street.  Interior  trim  will 
be  largely  of  pine  witii  so  ne  hardwood 
veneer.  Hardwood  floors  will  be  used 
In  the  living  and  dining  rooms.  There 
will  be  furnace  heat  and  an  open  lire 
place.  Mantel  will  'l)e  of  lirlck.  Bath 
room  will  lie  finished  in  tile.  The  ex- 
terior of  tlie  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  .ire  completee  and  the  work  will 
be  done  by  Day  Labor.  Tlie  owners 
are  now  in  the  market  for  all  mate- 
rials. 

RESiniCXCl':  —  2  story  and  base, 
frame,  $1S,000.  Piedmont,  Alameda  Co., 
Cal.  Architect,  William  linowles, 
Hearst  Bldg.,  S.  F.  Owner,  William 
Ede.  Tlie  house  will  contain  ten  rooms, 
baths,  sleeping  porches  and  a  laundry. 
Interior  will  be  finis,hed  in  pine  and 
bardwoods.  Hardwood  and  oomposition 
floors  will  be  used.  There  will  be  fur- 
nace heat  and  open  fire  places  Man- 
tels will  be  of  tile  and  brick.  An  au- 
tomatic water  heater  will  be  installed. 
Batlis  will  be  finished  in  tile  and  will 
have  composition  floors.  The  exterior 
of  tlie  dwelling  will  be  covered  witli 
cement  plaster.  Some  clay  tile  will  be 
used  on  tlie  roof.  Plans  are  complete 
and  the  work  is  being  done  by  Day 
Labor  under  the  personal  direction  of 
the   architect. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  Oakland,  Cal.  Archi- 
tect, none.  Owners,  A  W'ellman  and 
John  Holm,  2321  10th  St.,  Berkeley. 
The  dwelling  has  been  designed  for 
eight  rooms  and  bath.  All  interior 
finish  will  be  of  pine  or  redwood. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  The 
exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  in  tlie  hands  of  tlie  owners 
and  Mie  work  will  be  done  by  Day 
l^alior. 

BU.VGALdW— H4  story  and  base, 
frame,  $3,000.  Berkeley,  Alameda  Co., 
Cal.  Architect,  none.  Owner,  C.  B. 
Crane.  1600  La  Loma  Ave.,  Berkeley. 
Tic  dwelling  has  been  designed  for  a 
seven-room  house  with  bath  and  sleep- 
ing porch.  Interior  finish  will  be  of 
pine  and  hardwood  with  hardwood 
floors  in  the  living  and  dining  roo.ns 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  Are  places,  ilan- 
tels  will  be  of  tile  or  brick.  An  auto- 
matic water  'heater  will  he  installed. 
Tile  will  lie  used  in  the  bath  room  ami 
kitchen.  The  exterior  of  the  hou^e 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
the  work  will  be  done  b.v  Day  Tjabor. 
The  owner  is  now  in  the  market  for 
all    materials. 

RESIDENCE  —  2  story  and  base, 
frame.  $10,000.  Berkeley,  Alameda  Co.. 
Cal.  Aroliitect,  Edward  G.  Garden, 
Phelan  Bldg.,  S.  F.  Owner,  Mrs.  E.  G. 
Garden.  The  dwellin.s:  will  contain 
eight  rooms,  bath  and  garage.  Inte- 
rior will  be  handsomely  finished  in 
pine  and  i*edwond.  H-irdwood  tloors 
will  be  used  in  throughout.  There  will 
'  be  furnace  heat  and  open  (ire  places. 
^I  iiilels    will    be    of    tile   and    brick.    Tile 


clay  tile  room  will  be  used,  .\n  auto- 
aiatic  water  beater  will  be  inst.ilied. 
Plans  are  complete  and  Hgures  are  be- 
ing   taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $.').000.  Oakland,  Cal,  Archi- 
tect, none.  Owners,  Oakland  Building 
and  Mortgage  Co.,  1106  Broadway,  Oak- 
land, The  house  has  been  designed  for 
an  eight  room  dwelling  with  bath  and 
sleeping  porch.  The  interior  will  be 
finished  in  pine  and  redwood  with  oak 
floor.s  in  the  living  and  dining  rooms 
and  reception  ball.  There  will  be  fur- 
nace heat  and  a  large  open  fire  place. 
.Mantel  will  be  of  brick.  Tile  will  be 
used  in  the  bath  room  and  kitchen.  The 
exterior  of  the  dwelling  will  be  cov- 
ered witli  cement  plaster.  -Plans  are 
complete  and  the  work  will  be  rlone  by 
na>'    Labor. 

BUNGALOW  —  1  story  and  base, 
frame,  $2,000.  Oakland,  Cal.  Archi- 
tect, Ivan  C.  Satterlee,  470  13th  St.. 
Oakland.  Owner,  W.  E.  Jason.  The 
dwelling  is  to  contain  five  rooms  and 
bath.  All  interior  trim  will  be  of  pine. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  an  open 
lire  place  in  the  living  room  with  a 
brick  mantel.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  Exterior  of 
the  bungalow  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete   and   figures   are   being   taken. 

BUNGALOW.S— 2,  1  story  and  base, 
frame,  $2,000  each.  -Albany,  -Alameda 
Co.,  Cal.  Architect.  none.  Owners, 
Patrick-Nelson  Co.,  2025  Addison  St., 
Berkeley.  Tlie  dwellings  will  each 
contain  five  rooms  and  bath.  Interiors 
will  be  finished  in  pine  and  redwood. 
Hardwood  floors  will  'be  used  in  the 
living  and  dining  rooms.  Tliere  will 
large  open  fire  places  in  the  living 
room  with  tile  or  brick  mantels.  Some 
tile  will  be  used  in  the  bath  rooms 
and  kitchens.  Exteriors  will  be  cov- 
ered with  shingles.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day   Labor. 

BUNGALOW — 1  %  story  and  base, 
frame,  $4,.")00.  Berkeley,  Alarneda  Co.. 
Cal.  Architect,  none.  Owners,  Pat- 
rick-Nelson Co.,  202,T  Addison  St..  Ber- 
keley. The  house  has  been  designed 
for  a  seven-room  dwelling  with  all 
modern  conveniences.  Interior  finish 
will  be  of  pine  and  hardwood  with  oak 
floors  in  the  principal  roo  ns.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick.  A 
cement  floor  will  be  used  in  the  bath 
room.  There  will  be  a  large  sleeping 
porch.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  The  exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by  Day 
Labor. 

AP.ART.MENT  HOUSE — 3  story  and 
base,     frame.     $3S,000.       Berkeley.     -Ma- 
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Cal.  Architect,  W.  H.  Rat- 
First  National  Bank  Bldg.. 
Owners.  Ala  iieda  County 
;  Co.  The  building  will  be 
arranged  for  a  number  of  Iwn  and 
three  room  apartments,  .-iihl  will  be 
erected  on  Clianning  Way  near  ('ollci.;(- 
avenue.  The  interior  will  be  finished 
in  pine  wiMi  some  hardwood  veneer 
and  floors.  There  will  he  steam  heat 
and  open  fire  places.  Mantels  w-ill  be 
of  brick  and  tile.  All  suites  will  be 
eiiuipped  with  wall  beds  and  will  bav.- 
private  ball!  rooms.  The  exlerior  of 
the  building  will  be  cnvere.i  with  ce- 
ment  plas-ter  on   metal   lath.      Plans   are 


(omplete  and  the  work  will  be  done 
Uy    Da.v   Labor. 

FLATS — 2  story  and  base,  frame, 
$l,-!00,  San  Francisco.  Architect,  none. 
owner,  B.  J.  Hooper,  430  12th  Ave.,  S. 
F.  The  building  will-  have  a  frontage 
of  32  feet  and  a  depth  of  1'>  feet.  There 
will  be  two  stores  on  the  first  floor 
and  two  modern  flats  on  the  upper 
floor.  Interior  will  be  llnlsbed  in  pine 
througliout.  Elm  panels  will  be  used 
in  the  dining  rooms.  Tile  will  be  used 
in  the  baths.  The  exterior  of  the  build- 
ing will  be  covered  with  pressed  brick 
veneer.  Plans  are  complete  an  in  the 
bands  of  the  owner  ".ho  will  do  the 
work   by   Day   Labor. 

FLATS — 2  story  and  base,  frame, 
$11. 100.  San  Francisco.  Architect,  none. 
Owner,  L.  A.  Giusti.  732  Montgomery 
St.,  S.  F.  The  building  will  be  erected 
on  Union  street  at  a  point  where  the 
greatest  grade  will  necessitate  a  large 
concrete  retaining  wall.  The  build- 
ing will  have  a  frontage  of  22  feet  and 
a  depth  of  54  feet.  Interior  finish  will 
be  of  pine  througliout.  There  will  be 
gas  grates  and  tile  mantels,  he  exte- 
rior of  the  building  will  be  covered 
with  rustic  and  s'hiplap.  Plans  are 
complete  and  the  work  will  be  done  by 
Day    Labor. 

FL.ATS — 3  story  and  base,  frame. 
$s.000.  San  Francisco.  Architect,  Paul 
De  Martini.  451  Columbus  Ave.,  S.  F. 
Owner,  Paul  De  Martini.  The  building 
will  be  erected  on  Broadway  between 
Mason  and  Taylor  streets,  and  will  be 
arranged  for  three  flats  of  five  and  six 
i-oo.Tis  each.  Interior  finish  will  be  of 
pine  and  elm.  There  will  be  open  fire 
idaces  and  tile  or  brick  mantels.  The 
exterior  of  the  building  will  be  covered 
with  shiplap  and  rustic.  Plans  are  be- 
ing prepared  and  when  complete  the 
•work   will  be  done  by  Day  Labor. 

FLATS — 2  story  and  base,  frame. 
Cost  not  stated.  San  Francisco.  Ar- 
chitects, C.  M.  and  A.  F.  Rousseau,  Mo- 
nadnock  Bldg.,  S.  F.  Owner,  J,  Rod- 
gers.  The  building  will  be  erected  at 
the  northwest  corner  of  Pacific  and 
.Mason  streets  and  will  be  arranged 
for  a  store  and  twelve  flats  of  four  and 
five  rooms  each  with  bath.  Interior 
finish  will  be  of  pine  with  some  elm 
panels.  There  will  be  either  open  fire 
places  or  gas  grates.  The  exterior  of 
til  structure  will  be  covered  %vith  ce- 
ment plaster  on  metal  lath.  Plans  are 
l-eing    figured. 

FLAT — 2  story  and  basf,  frame.  $4.- 
.")D0.  San  Francisco.  Architect.  C.  O. 
Clausen,  Phelan  Bldg.,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  on  Greenwich  street  near 
Baker,  and  will  contain  a  store  on  the 
first  floor  and  one  five-room  flat  aliove. 
Interior  finish  will  be  of  pine  through- 
out. There  will  be  open  flrc  places 
and  brick  mantels,  ome  oak  flooring 
will  be  used.  The  exterior  of  the 
building  will  be  covered  with  brick 
veneer  and  cement  piaster.  Plans  are 
being   prepared. 

FLATS — 3  story  and  base.  Class  C 
construction,  $12,000.  San  Francisco. 
\rchiteet.  none.  Owner,  J.  G.  Klncan- 
non.  1670  Fulton  .-^t.  S.  K.  The  build- 
ing will  cover  an  area  of  25x58  feet. 
There  will  be  one  store  and  the  en- 
trance to  the  flat  above  on  tlie  first 
floor.  Upper  floor?  will  contain  seven 
flats.  Exterior  walls  will  be  of  rein- 
forced concrete  faced  with  white  ce- 
iient  plaster.  Interior  finish  will  be  of 
pine  and  hardwood.  There  will  be 
open   fire  places  and  tile  mantels.     Tile 
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BUILDING  AND  INDUSTRIAL  NEWS 


■■    ;;     ,!-■■    !  «•    used    In    t!io    lialli    nioiiis 
nilili'io   iinil   tlie    work    will 
l>iiy    Labor. 
STATION      KXTKNSloN— 1 
ccfil  ,  I  oni'rete     and     steel, 

i<linl!  0:1 1.     Areliltect,  none. 

I    ilic    C!:is    and    Kleotric    Co.. 

ir,   :ii;ti.r   .<l  ,   S.    F.      A   large   addition 

lo    i;  o    pre  cnt    huiWing    at    the    ^outli- 

.1     II   till-     of,     Isl.      nuil       .JellVrsun 

.,■    le    <onstruited    al    once. 
■Hi|>'t-l('    ami  ■  provide    for    a 

r.  II  a  cimplete  steel  Ciame. 
luiiiiorLcl  loni'relp  lloor.s  an. I  wall.'*. 
Tlie  exterior  of  the  building:  will  be 
faced  with  cement  plaster.  There  will 
1  e  metal  window  frames  and  sash. 
P'ans  and  fpeclHcations  l- in  be  secured 
fiom  the  Purchasing  Department  at 
14S  Sutter  street.  The  work  will  be 
iionc   by    Day    I«ibor, 

STORES  AND  OFFICES — 15  story 
and  base.  Class  A  constructloh:  Cost 
rot  stated.  Oakland.  Cal.  Architect, 
Cenj.  .  McDougrall.  Sheldon  Blflg-.,  S.  F. 
Owners.  Carlson  &  Snyder.  The  build- 
iiigr'is  to  lie  erected  at  the  gore  corner 
nt  loth  and  Broadtway  and  has  been 
fully  described  In  these  columns  when 
pL^ns  were  first  started.  Construction 
will  include  a  steel  frame,  exterior 
walls  of  concrete  faced  with  terra 
cotta,  hollow  tile  interior  partitions, 
fireproof  doors,  metal  trim  and  metal 
window  sash  and  frames.  There  will 
be  steam  lieat,  elevator  service,  a  vac- 
uum cleaning  system  and  mail  chutes. 
Plans  are  complete  ami  figures  are  be- 
ing  taken. 


Building  Contracts  Awarded. 
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li.iTisnm      Boblt 

Shiiniway      Crothers 

Owen    Ahnefeld 

Colemon     Coleman 

!>07      Rogerson      Rogerson 

libls     Cortea     Nichols 

.'I9»      S  F  &  O  Rys Schnebly 

1000  Fried     Sommarstrom 

1001  Oakland Boyd 


f,233 
44Ui 
1000 
1000 
1067 
1600 
SlOO 
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i!lli;)  SIXTKENTH  STREET  DEPOT. 
Oakland.  All  work  for  three-story 
reinforced    concrete    signal    tower. 

Owner Southern    Pacific    Company. 

.Architect  . .  .None. 

Contractor.  .U.    \\".      Moller,    ISO      Jessie, 

San    Francisco. 
Filed  Mar.   24,  '13.     Dated  Mar.  21.  '13. 

Monthly    payments    of 75% 

Usual    35    ClQjS 25% 

TOTAL  COST.  $3755 
Bond,  $1900.  Surety.  National  Surety 
Co.  Limit.  60  days.  Forfeit,  $10.  Speci- 
fications  only   filed. 


(917)  LOTS  15  AND  16  Map  of  Home 
Tract,  Piedmont.  All  work  for  one 
one-story  5-room  dwelling  and  one 
two-story  five-room  and  sleeping 
porch  dwelling. 

Owner Neil     Tho.n    Jr.,     Care    Bay 

Cities  Water  Co.,  S.  F. 

Architect  . .  .None. 

Contractor.  .United    Home    Bldrs.,     1762 
Broadway,   Oakland. 

Filed   Mar.   24.  '13.      Dated  Mar.   17,   '13. 

Execution    of   contract $1050  00 

Enclosed  and  roofs  on 1237  50 

Plastering   completed    1237  50 

Completed  and  receipted  bill  pre- 
sented  to   owner 1237   50 

Usual    35    days 1237  50 

TOTAL  COST,   $6000.00 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(913)      W    EDSON    AVE    110    N    Kansas, 
Oakland.       One-story    4-roora    dwlg. 

Owner Jos.   M.   Simas,      2020     19th, 

Oakland. 
Architcet  .  .  .None. 
Day's   work.  COST,    $1000 


(914).    NO.    3015     CHAPMAN.      Oakland, 
Summer  house. 

Owner Manuel    Pedro,   Premises. 

Architect  . .  .None. 

Day's    work.  COST,    $400 


(915)      E    KING'      AVE    500    S      Lincoln, 

Piedmont.  Two-story  frame  residence 

Owner Wm.       Ede.       333       Kearny 

San  Francisco. 
Architect  ..  .Wm.    Knowles.    425    Central 

Bank   Bldg.,  Oakland. 
Day's   work.  COST,    $1S,000 


NOTICE      OF      IVOIV-RESPONSIBll,IT\'. 

.Mar.  21,  1913— LOT  21  BLK  "E"  Map 
Northbrae  Terrace,  Bkly.  Berkeley 
Development  Co  as  to  improve- 
ments   on    leased    property 


(91S)  N  RAMONA  AVE  347  E  Pied- 
mont Ave..  Oakland.  One-story  5- 
room    dwelling. 

''"■nf' W-.  C.  King,  5908  Iteith  Ave 

Oakland. 
Arcliitect  .  .  .None. 

Contractor.  .Jacob  Koll.ner,   2S11    Stuart 
Berkeley. 

COST,  $2000 

(9j9  1  N  RAMONA  AVE  387  E  Pied- 
mont Ave.,  Oakland.  One-story  5- 
room  dwelling. 

""'"''■ '^V.  C.  Kinor.  500S  Keith   Ave 

Oakland. 

Architect  . .  .None. 


L'niitrartor.  .Jacob  Kollmer,   2S11   Stuart 
Be.-keley, 

COST,   $2000 


(020)  1\  RAMONA  AVE  227  E  Pied- 
mont .\ve.,  Oakland.  One-story  5- 
room   dwelling. 

Owner W.  C.  King,  5908  Keith  Ave 

Oakland. 
.Architect  . .  .None. 

Contractor.  .Jacob  Kollmer,  2811  Stuart 
Berkeley. 

COST,    $2000 


(921)  N  RAMONA  AVE  267  E  Pied- 
mont -Ave.,  Oakland.  One-story  5- 
room  dwelling. 

(Jwner W.  C.  King,  5908  Keith  Ave 

Oakland. 
Architect  .  .  .None. 

Contractor.  .Jacob  Kollmer,   2S11  Stuart 
Berkeley. 

COST,  $2000 


(922)  N  RAMONA  AVE  307  E  Pied- 
mont Ave.,  Oakland.  One-story  5- 
room  dwelling. 

Owner W.  C.  King.  5908  Keith  Ave 

Oakland. 
-Architect  .  .  .None. 

Contractor.  .Jacob  Kollmer,  2811  Stuart 
Berkeley. 

COST,   $2000 

(023)  W  WALKER  AVE  333  N  Cottage 
Oakland.       One-story    5-room     dwlg. 

Owner J.  L.  Kennedy. 

-Arcnit^t  ...None. 

Contractor.  .H.   M.   Swalley,   745   Wesley 
Ave.,    Oakland. 

COST,  $3580 


(931)      W  DELM.AR   100   E  Lincoln   Ave., 
Oakland.     One-story   4-room  dwelling 

Owner G.  A.   Blank. 

Architect  .  .  .None. 

Contractor.  .Z.  D.  Tallman,  2422  Delmar 
Oakland.  COST,    $500 


(93.-1)      NO.      25.S5      FRUITVALE      AVE.. 
Oakland.      Alterations. 

Owner Fred  Ghisla,  Premises. 

Architect  . .  .None. 

Contractor.  .C.  H.  Rutter,  1200  37tli  Ave 
Oakland.  COST,  $400 


(931)  R  HILLEGASS  AVE  50  N  Alca- 
traz  Ave..  Oakland.  Two-story  eight 
room  dnelling. 

Owner Joiin  A.    nischoff.   349   62nd, 

Oakland. 

.Architect  . .  .None. 

Day's    work.  COST,    $3000 


(935)  NO.  152G  SAN  PABLO  AVE.,  Oak- 
land.    Alterations. 

Owner L.   Tip  &   Co.,   Premises. 

.\rehitect  . .  .None. 

(Contractor.  .F.   G.   Jones,   1217   W'ebster, 
Oakland. 

COST,     $500 

(936)  W  COLLEGE  AVE  260  N  Forest 
Oakland.  One-story  7-room  dwelling 
and   store. 

Owner I.,.  S.  W.  Braseh.  5836  Ocean 

View  Drive,  Oakland. 

-\rcliitect  .  .  .None. 

Contractor.  .M.    P.    Braseh,    5S36    Ocean 
View    Drive,    Oakland. 

COST.    $2500 


(937)      NO.      429    FOURTEENTH,      Oak- 
land.     -Alterations. 

Owner P.   Hayes,   Premises. 

.Architect  .  .  .None. 
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'iidactor.  .F.    T.    Kenned.v 
Ave.,    Oaklanii. 


COST,   $5.i0 


(938)  N  E-THIRTY-FOURTH  150  W 
13th  Ave.,  Oakland.  One-story  five- 
room   dwelling:. 

Owner John      E.      Erlckson,      1433 

Bancroft  Way,  Berkeley. 

Aioliltect  . .  .None. 

Day's   work.  COST,    $2500 


.  K'.il)  W  CASTRO  55  N  14th  W  80  N 
.".r.  B  80  S  55.  All  work  except  hard- 
ware, electric  fi.xtures,  shades,  beds 
and  doors  to  same,  water  service, 
vacuum  cleaner,  marquis  and  wall 
paper  for  three-story  and  basement 
42-rooni   frame  apartment  liouse. 

Owner Mrs.        Adelaide        Weidler, 

Acting  under  power  of  At- 
torney   for      Mrs.    Enid      A. 
Hall,    Rio      Vista      Rancho. 
Riverside  County,  Cal. 
Architect  . .  .Thomas  &  Oliver,  Pantages 

Bldg.,  Oakland. 
Contractor.  .August!        Peterson,        3130 

King,    Berkeley. 
Filed  Mar.   24,  '13.   Dated  Mar.   24,   '13. 
Frame   completed,   roof  and   sides 

.      sheathed     $5040 

,      Plastering   completed    5040 

..;     Completed   and   accepted 5040 

-Usual    35    days 5032 

TOTAL    COST,     $20,152 
Bond,   none.     Limit,   150   days.     Forfeit, 
none.     Plans  and  specifications  filed. 
(941)      E   OPAL     236   S   42nd      Oakland. 
One-sitorj'    5-room    dwelling. 

Owner H.    J.    H.      Thompson,      475 

44th,  Oakland. 
Architect  . .  .None. 

ontractor.  .Robt.   J.   Holmes,    1605    Clin- 
ton  Ave.,   Alameda. 

COST.    $2500 


1912)    S  E-NINETEENTH  200   W  Fruit- 
vale    Ave.,    Oakland.      One-story    six- 
room  dwelling. 
Owner Arthur   R.   and   Susan   Gor- 
don,   1059    62nd.   Oakland. 
.\rehitect  .  .  .None. 

Contractor.  .Inter    Cities    Home    Bldrs., 

Inc..  Bacon  Bldg.,  Oakland. 

COST.   $2500 


i!ii::)      N  MADELINE  250  W  Maple  Ave 

Oakland.     One-story    4-room    dwlg. 
Owner E.    W.    Barrett,    2942    Made- 
line, Oakland. 
Architect  . .  .None. 

I 'ontractor.  .H.  Lingo.  Rhoda  Ave..  Okd 
COST,    $1000 


(914)  PERRY  AND  GRAND  AVE., 
Oakland.  Three-story  brick  school 
building. 

Owner City  of  Oakland. 

Architect  . .  .City  ATchitect  .  .  .John  J. 
Donovan.  Security  Bank 
Bldg..  Oakland. 
Contlractor. . Van  Sant-Houghton  Co., 
1st  National  Bank  Bldg.. 
Oakland.  COST,    $66,468 


(945)     S  MILLS  100  W  62nd  Ave..  Oak- 
land.    One-story   4-room   dwelling. 

Owner Z.       Souther,       32nd       near 

Chestnut,   Oakland. 
Arcliltect  . .  .None. 

''"iitractor.  .  J.  ■  A.    Valadon,     2934     Ade- 
line,  Oakland. 

COST,    $1670 


(946)  SW  FIRST  AND  JEFFERSON, 
Oakland.  Steel  frame  and  reinforced 
concrete  extension. 


iiwncr I'uiific  Oas  Ai  Elec.  Co.,   445 

-Sutter.  S.in   Francisco. 
Architect  .  .  .None. 
Da.N's    work.  COST.    $15,000 


(94T)     NO.    1484     SEVENTH.     Oakland. 
Alterations. 

Owner R,     Pringle.     1110    Chester, 

Oakland. 
Arcliitect  . .  .None. 

t'ontractor.  . Kennedy. 

COST.  $450 


04S)  N  FIFTY-SEVENTH  220  W 
Genoa,  Oakland.  One-story  flve-room 
dwelling. 

Owner B.   B.    Broadhead.    864   57th. 

Oakland. 
.\rchitect  .  .  .None. 

Contractor.  .Broadhead    &    Wilson.      864 
57th.   Oakland. 

COST.   $2000 


(Ul'J)      S  "C"   200  W   95th   Ave..  Oakland 
One-story   5-rooni   dwelling. 

Owner Frank   Silva.   9429  "C."  Okd 

Architect  .  .  .None. 

Contractor.  .J.  F.   Faulkes.   9828   E-14th, 
Oakland, 

COST.    $1900 


(950)  N  E-THIRTY-SEVENTH  150  W 
14th  Ave..  Oakland.  One-story  five- 
room  dwelling. 

Owner A.  T.  Riggs,  Union  Savings 

Bank    Bldg..    Oakland. 

Architect  .  .  .None. 

Day's  work.  COST.   $2000 


(951)  N  E-THIRTY-SEVENTH  127  W 
14th  Ave.  Oakland.  One-story  five- 
room    dwelling. 

Owner A.  T.  Riggs    Union  Savings 

Bank    Bldg.,    Oakland. 

Architect  .  .  .None. 

Day's    work.  COST,    $2000 


(952)      B  LUSK      120   N   40th,      Oakland. 
One-story   5-room  dwelling. 

Owner C.  M.  Murray.  616  41st.  Okd 

Architect  . .  .None. 

Contractor.  .B.    A.      Stewart.      616      41st. 
Oakland.  COST,    $2200 


(953)  BOULEVARD   AT   Stanley   Road, 
Oakland.     Addition. 

Owner F.       C.       Talbot,      Foot      of 

Powell,    San    Francisco. 
Architect.  .  .None. 

Contractor.  .G.   Peterson,  San  Leandro. 
COST,  $2200 

(954)  S    GLENDALE    AVE    45    W   Des- 
mond,    Oakland.      One-story     5-room 

dwelling. 

Owner O.  B.  Nelson,  525  66th,  Okd. 

Ajchitect  . .  .None. 

Contractor.  .D.   E.   Barber.   1316  Linden. 
Oakland. 

COST.  $2500 


(953)      S  CLIFTON   100  W  Manila,  Oak- 
land.    One-story   5-room  dwelling. 

Owner Geo.    Pitt.    57th    &  Shattuck 

Ave.,  Oakland. 
Architect  . .  .None. 

Contractor.  .Geary   &  Ross.   5352  Locks- 
ley.  Oakland. 

COST.  $2000 


<95G)  E  RANDOLPH  AVE  190  N  E- 
38th,  Oakland.  Two-story  7-room 
dwelling. 

Owner John    Connors.    2C35   Laurel 

Place.   Oakland. 
Architect  . .  .None. 

Contractor.  .Fred    Benson.    2641    Laurel 
Place.   Oakland. 

COST,    (2500 


I '.I..:  I      W    TIllRTV-IOIGHTir   AVi;    liii   .S 
Brookdale.    Oakland.      Nlikelodeon. 

Owner Eric  Nygren.  Cor.  38lli  Ave 

and    Brookdale.    Oakland. 
.Architect  . .  .None. 

Contractor.  .Alex    C.    WIeben.    2010    38tli 
Ave..  Oakland. 

COST.   $2200 


I95S)  B  NEWTO.V  AVE  80  N  Hanovtr. 
Oakland.  One  and  one-half-story  G- 
room  dwelling. 

Owner F.   E.   Romie.   1322   Ist   Ave. 

Oakland. 
Architect  . .  .None. 

Contractor.  .G.    A,    Scott,    6S5   23rd,    Okd. 
COST,  $3.->iMr 


(960)  W  CASTRO  53  N  14th  W  80x>f 
33.  Oakland.  Plumbing  for  three- 
story  and  basement  frame  apartment 
building. 

Owner Mrs.    E.    Hall. 

Architect  ...Thomas  &  Oliver.  Pantages 

Bldg..   Oakland. 
General     Contractor .  .August     Peterson. 

Oakland. 
Sub-Contractor.  .George     Wara.     2822-A 

21st.    San    Francisco. 
Filed   Mar.   26.  '13.     Dated   -Mar.   26,  '13. 

Roughing    In    completed $1075 

Completed    and    accepted 525 

Building    completed    &    accepted     525 

Usual    35    days 725 

TOTAL  COST.  $2850 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications,    none. 


(901)      B   DIVISION    16    N    E-3Sth.   Oak- 
land.     One-story    5-room   dwelling. 
Owner Agnes    Dering.    913    Arling- 
ton Ave..  Oakland. 
Architect  .  .  .None. 

Contractor.. F.  A.   Young,   3573   Foothill 
Boulevard,  Oakland. 

COST.    $1750 


(962)      N  MOSS  AVE   100  W  Walsworth. 
Oakland.      Garage. 

Owner B.      Druhe.    98    Moss      Ave., 

Oakland. 
.Architect  . .  .None. 

Contractor.  .O.  Legault.  3136   West.  Okd 
COST.    $400 


(963)  NE  BELVEDERE  AVE  AND 
Taylor.  Oakland.  One-story  5-room 
dwelling. 

Owner P.    A.   Spott,      5593     Genoa, 

Oakland. 
Architect  . .  .None. 

Contractor.  .C.    O.    Bradhoff.    5502    Mar- 
ket.  Oakland. 

COST.    $1900 


(967)      NO.    2862      TELEGRAPH      AVE., 
Oakland.      Alterations    and    additions. 

(Jwner Mrs.  B.  A.  Milner.  Premises 

-Architect,. .  .None. 

Contractor.  .Chas-    Leber.     1318     E-26th. 
Oakland.  COST.    $600 


(968)     N    KEITH    AVE    opp.    McMillan, 
Oakland.     Two-story   S-room   dwlg. 

Owner A.  Ilmanen  and  John  Holm 

2321    10th.    Berkeley. 
.Architect  . .  .None. 
Days    work.  COST     $3000 


(969)      S    PERKINS   560    \V    Van    Buren. 
Oakland.     Two-story  8-room  dwlg. 

Owner Oakland   Bldg.   &  Mortgage 

Co.,    1106    Broadway,    Okd. 
-Architect  . .  .None. 
Day's   vork.  COST,    $5000 


2ft 
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(!170)      NE   TfeNTH    AVR   ANM)    E-HTH. 
Oakland.     Repairs. 

Owner Tenth   Ave.   Baptist  Clnirch 

Premises. 
Architect  . .  .None. 

Contractor.  .L.  F.  Hyde.  2745  26tli   Ave., 
Oakland.  COST,    $500 


(371)  S  E-THIRTY-SEVENTH  329  W 
nth  Ave.,  Oakland.  One-story  five- 
room  dwelling. 

Owner S.    Cederborg,    1425    E-35th, 

Oakland. 

.\rchitect  . .  .None. 

Day's    work.  CO.ST.    $1500 


(972)  E    MAGEE    AVE    80    N    Kansas. 
Oiakland.      One-story    5-room    dwlg. 

Owner Elizabeth      H.    Puis,      3320 

Hopkins,  Oakland. 
Architect  . .  .None. 
Pay's   work.  COST,    $1300 

(973)  N     THIRTY-SEVENTH     150     W 
Telegraph   Ave.,   Oakland.   Alterations 

Owner South      Methodist      Church, 

Premise.^. 
Architect  . .  .None. 

:;ontractor.  .F.  E.  Allen,  46S  34th,  Okd. 
COST,    $2500 


(974)      NO.   9377     B   STREET,   Oakland. 
Addition. 

Owner Wm.   Jurgewitz,   Premises. 

Architect  . .  .None. 

Contractor.  .C.       B.       Chuhbuck,        9327 
Plymouth,    Oakland. 

COST,    $450 


(975)  S  E-TWENTT-FIRST  100  W 
19th  Ave.,  Oakland.  One-story  six- 
room    dwelling. 

Owner John    R.    Hodge,    1733    I6th 

Ave.,    Oakland. 
Arcliitect  . .  .None. 
Day's    work.  COST,    $1600 

(976)  W  BRO.\DWAy  bet  llth  and 
12th,    Oakland.      Alterations. 

Owner Sunset    Grocery,    Premises. 

Architect  .  .  .None. 

Contractor.  .Schnebly  Hostrawser  & 
Pedgrift,  1935  Broadway, 
Oakland.  COST,    $600 


(9S0)  NE  PERKINS  &  VAN  BUREN 
Ave.,  Oakland.  Two-story  flve-room 
dwelling.  ~ 

Owner S.    W.    Hall,    1st   National   Bk. 

Bldg..    (lakland. 
Architect  ..  .A.    W.    Snith,    1010    Broad- 
way,   Oakland. 
Contractor.  .S.   McGill.   271   E-17th,   Okd. 
COST,    $5500 


(981)    NO.    933    FORTY-SIXTH,    Oakland 
Repairs. 

Owner S.    JI.       Baker,       2423       San 

Pablo    Ave.,    Oakland. 
Architect  .  .  .None. 

Contractor.  .J.   Carruth,   3415' San  Pablo 
Ave..    Oakland. 

COST.    $400 


(9S2T  E  105TH  .4VE  280  N  Knights, 
Oakland.     Two-story   9-room   dwlg. 

Owner Z.   Shibata,   105th   Ave   S  of 

E-14th,  Oakland. 
-\rchitect  . .  .None. 

Contractor,  .S.    Yoshichi!    269    8th.    Okd. 
COST,    $2200 

(983)  N  WALA  VISTA  AVE  130  E 
Aremo  Ave.,  Oakland.  Two-story  9- 
room  dwelling. 

Owner H.    L.    ai;d    L.    M.    Bronsnn, 

832  34th,   Oakland. 
Architect  . .  .None. 

Contractor.. C.    A.    Davis,    2028    B-15th, 
Okd.  COST,  $4500 


iOS4)      .S    KOKTY-THIRD    210    E    Grove, 
Oakland.      One-story    5-room    dwlg. 

Owner Owner,    Alfred    Olsen,    llli; 

Myrtle,     Oakland, 
-vrchltrc*  .  .  .None. 
Day's    work.  COST.    $1600 


(985)      E  HANOVER  250     Brooklyn  Aw 
Oakland.     Two-story   7-room   dwlg. 

Owner Taylor    Bros.,    1st    National 

Bank  Bldg.,  Oakland. 
.\rchitect  . .  .None. 

Contractor.  .Fred    Peters.    339    Portland 
A\*e..    Oakland. 

COST,    $350'i 


(986)  W  FORTY-FIRST  AVE  35  N  E- 
16th,  Oakland.  One-story  4-room 
dwelling. 

Owner S.   A.   Pleasants,   Cor.   Liese 

Ave    and    E-14th,    Oakland. 
.\rchitect  . .  .None. 

Contractor.  .AY.     H.     Bocarde,     39*5     an 
Juan,   Oakland. 

COST,    $1200 


OSS)  PTN  LOTS  12  AND  13  Contain- 
ing 3.79  acres  Blk  "F"  Map  Revised 
Map  Piedmont  Park,  Piedmont.  All 
work  for  two-story,  basement  and 
attic     frame  school   building. 

Owner Miss      Ransom      and      Miss 

Bridges'    School. 
-Architect  ..  .Julia     Morgan,     Merchants' 

Exchange   Bldg.,   S.  F. 
Contractor.  .Wm.   L.    Boldt,    2123   Stuart. 

Berkeley. 
Filed  Mar.   28,  '13.     Dated  Mar.   27.  '13. 

2nd    floor    joists    on $   9333 

Rough      plumbing     and      electric 

wiring     passed     inspection !^333 

Plastering   completed    9333 

Completed  and   accepted 9333 

Usual    35    days 12444 

TOTAL  COST,  $49,776 
Bond,  $25,000.  Sureties,  Geo.  H.  Derrick 
and  F.  S.  Bodle.  Limit,  Aug.  1.  For- 
feit, none.  Plans  and  specifications 
filed. 


(989)  LOT  10  BLK  "S"  Map  Alpine 
Tract.  ■  Oakland.  All  work  for  two- 
story  four  flats  (three-room  and  bath 
each.) 

Owner Mrs.    Alary      A.      Shumway, 

55th  and  Grove.  Oakland. 
Architect  ..  .C.    M.    Cook,    Rialto    Bldg., 

San    Francisco. 
Contractor.  .R.     A.     Crothers,     1200     1st 

Ave.,    San    Francisco. 
Filed  Mar.  28,  '13.     Dated  Mar.   27,  '13. 
Frame  work  and  rafters  up.. $1055. 75 
Enclosed   and   brown   coated..    1055.75 
Completed    and    notice    filed..    1055.75 

Usual    35    days 2065.75 

TOTAL  COST,  $5233.00 
Bond,  $2620.  Surety,  G.  W.  Mitchell. 
Limit.  75  days.  Forfeit,  $3.  Plans  and 
speciiinations    filed. 


(995)  LOT  142  OAK  PARK  PLACE, 
Oakland.  All  work  for  two-story 
dwelling. 

Owner Edith  M.  Owen,  Oakland. 

Architect  ..  .A.    W.    Smith,    1010    Broad- 
way,   Oakland. 
Contractor.  .Henry  Ahnefeld,  3005  King, 

Berkeley. 
Filed  Mar.  29,  '13.     Dated  Mar.  25,  'IS. 

Frame    up    ,...$1000 

Enclosed     and      1st   coat     plaster 

•  completed     ; j  i50 

Completed   and   accepted 1100 

Usual   35   days 1160 

TOTAL  COST,  $4410 
Bond.  none.  Limit,  June  20.  Forfeit. 
$3.      Plans    and    specifications    filed. 


Pacific  Mantel  and  Tile  Co. 

F.  W.  CRINmON,  Manager 

Mantels,  Grates  and  Tiles.   Fire  Sets,  Andiron* 

Portable  Baskets  and  Grates,     Floor  and 

Wall  Tiling  in  Origional  Designs. 

1727   TBIiEGRAPH   AVB. 

OAKLADTD,    OAL. 

Phone  OaUand  121 

RaaldcBM   Phone.    OnUaad   8032 


(996)      W   -MAGNOLIA    150   N   30th,  Oak- 
land.    One-story   4-room   dwelling. 

Owner E.    J.    Coleman,    309    Linden 

Ave.,    an    Francisco. 
-Architect  .  .  .None. 
Day's   work.  COST.   $1000i 


(997)  W  TWENTY-FIRST  .WE  85  N 
E-15th,  Oakland.  One-story  four- 
room    dwelling. 

Owner T.    A.    Rogerson,    1523    21st 

Ave.,    Oakland. 

Architect  . .  .None. 

Day's   work.  COST,    $1000' 


(998)      NO.     9825     "B,"     Oakland.       -Alter 
and  add  to  building. 

Owner J.    N.    Cortea,    Premises. 

-Architect  . .  .None. 

Contractor.  .H.     J.   Nichols.      1329     93ra 
Ave.,    Oakland. 

COST,  $1067 


(999)      CHESTNUT    ST.    Freight    Yards, 
Oakland.      One-story   warehouse. 

Owner S.    F   &    O.    Terminal    Rail- 
ways, Oakland. 
None. 
Schnebly 
Pedgrift,     1935 
Oakland. 


Architect  . 
Contractor 


Hostrawser       i 
Broadway 


COST,  $1600^ 

(1000)  N  E-SIXTEENTH  100  W  Thirct 
Ave..  Oakland.  Three-story  IS-room 
apartments. 

Owner D.    Fried. 

-Architect  .  .  .None. 

Contractor.  .SoramarstroMi     Bros.,     1502' 
Alice,   Oakland. 

COST,   $8100 


(1001)      FIFTY-FOURTH    &     MARKET, 
Oakland.   Reinforced    concrete    school. 

Owner City   of   Oakland. 

Architect  ..  .John   J.    Donovan.   Security 

Bank    Bldg.,    Oakland. 
Contractor.  .Boyd,   Kerr   &    McLean,    llC 
Jessie,  San  Francisco. 

COST,    $48,800 


BITILDEUS'   nOND. 

Mar.  2^,  1913— S  PTN  LOTS  4  &  5  BLK 
"F"  Highland  Terrace  Map  No.  2.  E 
Gilbert  130  N  Johns,  Okd.  Owner,  S 
S  Wright  with  W  H  Judson.  contrac- 
tor. Surety,  American  Bonding  Co. 
of  Baltimore.  Bond,  $1035.  Contract 
filed  March  22,  1913. 
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fiuildi^ig  Contracts  Awarded. 
Berkeley. 


929 
930 
932 
940 
959 
964 
965 
966 
977 
97S 
879 
987 
990 


Johanson     Joiianson 

Sori'ick     Peake 

Sorrick     Peake 

Peake     Peake 

Beaslev     Lee 

Maikliam     Spltler 

Swansfln     Owner 

Milmthorp     ....Underwood 

Harnden     Larsen 

Ingalsh     Pf  rang 

Crane     Crane 

Babcock     Engler 

Stand    Bldrs     Knllnier 

Ala    Co    Invst Nelson 


1900 
1400 
1400 
3000 
3282 
3000 
400 
1000 
■40(00 
4500 
3000 
6000 
2000 
23S0 


(928)  S  OREGON  35  W  Mathews,  Ber- 
keley. One  and  one-half-story  8- 
room   dwelling. 

Owner Victor  Joli.-inson,  2418   lOtli, 

Berkeley. 

Architect  .  .  .None. 

Day's    work.  COST,    $1900 


(929)      N    VIRGINI.\     ]00?4     W    Eighth, 
Berkeley.     One-story   5-room   dwlg. 

I.   Sorrick,    2127   University 
Ave.,  Berkeley. 
.None. 

P.  R.   Peake  Co.,   2127   Uni- 
versity  Ave.,   Berkeley. 

COST,  $1400 


Owner. 


Architect  . 
Contractor 


(930)      N    VIRGINIA      67'/4    W      Eighth, 
Berkeley.     One-story   5-room  dwlg. 

Owner I.    Sorrick,    2127    University 

Ave.,  Berkeley. 
Architect  . .  .None. 

Contractor.  .F.  R.   Peake  Co.,   2127  Uni- 
versity   Ave.,    Berkeley. 

COST,    $1400 


(932)      E   MARIPOSA   308.82    N   .\mador, 
Berkeley.      Two-story    8-room    dwlg. 

Owner F.   R.   Peake   Co.,   2127  Uni- 

vers'ity  Ave.,  Berkeley. 
Architect  . .  .None. 
Day's    work.  COST,    $3000 


(940)/  I/)T  11  BL.K  9,  Berkeley  Heights, 
Berkeley.  All  work  for  two-story 
and  basement  dwelling. 

Owner S.  D.  Beasley,  Pinole,  Cal. 

Architect  ..  .John    Hudson    Thomas,    1st 
National  Bank  Bldg.,  Bkly. 

Contractor.  .A.  C.   Lee,   Alameda. 

Filed  Mar.  25,  '13.     Dated  Mar.  18,  '13. 

Framed »4 

Brown   coated    »4 

Completed   and   accepted % 

Usual   35   days % 

TOTAL  COST,    $3283 

Bond,   $1700.      Surety,   U.   S.    Fidelity    & 

Guaranty  Co.     Limit,   90  days.     Forfeit, 

none.     Plans  and  specifications  filed. 


(959)     E  MILVIA  250  N  Yolo,  Berkeley 
One-story    5-room    dwelling. 

Owner R.    Markham,    1st    National 

Bank   Bldg.,  Berkeley. 
-Architect  . .  .None. 

Contractor.  .E.    E.    Spltler,    2154    Ashby 
Ave.,   Berkeley. 

COST,  $3000 


W   Grant,    Ber- 


(964)      N    PARKER    21 
keley.     Repairs. 

Owner Albert        Swanson, 

Parker,  Berkeley. 

None. 

A.  Swanson. 

COS 


Architect  . 
Contractor 


$400 


(965)      N   FAIRVIEW    300   E    California, 
Berkeley.     Addition. 

Owner Mrs.  M.  F.  MUmthrop,   1626 

Falrvlew,  Berkeley. 


llM.icrwc- 
Berkeley. 


(ai;i;i    lot  i   hlk  m  M.ip  d^k  itidgc, 

C'larcmont,    Berkeley.      All     work    for 
two-story   .ind   basement   dwelling. 

Owner Dr.  F.   W.  Harnden,  Slireve 

Bldg.,    San    Fninciscn. 
.Albert   Farr.   68   I'ost,   S.   F. 
.W.  Larsen,  San  Francisco. 
26,    '13.      Dated    Mar.    24,    '13. 

1st    floor    joists    placed $   250 

Rafters    placed    500 

Rough    pla.oter    on    inside 500 

Plaster  completed    Inside  and   out 

and   50%   flnLth   delivered 550 

Completed    1200 

Usual    35    days 1000 

TOTAL  COST,  $4000 
Bond.  $2000.  Surety.  American  Surety 
Co.  Limit,  100  days.  Forfeit,  $5.  Plans 
tiiid  specifications  filed. 


Arcliltect 
Contractoi 
Filed   Mar 


977)  \\  SHATTUCK  400  S  Los  An- 
geles, Berkeley.  Two-story  9-rooin 
dwelling. 

.M.  Ingalsh,  San  FranciFco. 
.None. 

.C.    .1.    Pfrang,    5459    Shatter 
^ve.,     Oakland. 

COST.    $4500 


Owner.  .  .  . 
.Architect  . 
Contractor 


(978)  W  LE  ROY  AVE  170  N  Cedar, 
Berkeley.  One  and  one-half-story  6- 
room   dwelling. 

'^"■ner C.   B.   Crane,    1600  La   Loma 

Ave.,   Berkeley. 

.\rchltect  .  .  .None. 

Day's  work.  COST.  $3000 


(979)  E  CONTRA  COSTA  AVE  7.5  3 
Indian  Rock  Path,  Berkeley.  Two- 
story   8-room   dwelling. 

O^'ner David   T.   Babcock,   Bkly. 

Architect  .  .  .None. 

Contractor.  .Louis    Engler,    2721    Haste, 


Berkeley. 


COST,    $6000 


(987)  S  DELAWARE  98  W  Acton, 
Berkeley.      One-story    5-room   dwlg. 

OVMier Standard     Home     Bldrs.     & 

Realty  Co.,  1st  National 
Bank   Bldg.,   S.   P. 

-Architect  .  .  .None. 

Contractor.  .Jacob  Kollmer,  2811  Sturat 
Oakland.  COST,     $2000 


(990)      LOTS  4  AND  5  Map  of  Ellsworth 
Tract,    Berkeley.      Excavation,    grad- 
ing,   filling,      concrete    work,      floors, 
walks,    steps   and   water   proofing   for 
three-story      and      basement       frame 
apartment  house. 
Owner Alameda  County  Home  In- 
vestment   Co..    1st    National 
Bank    BMg..    Berkeley. 
-Architect  ...W.   H.   Ratcliff  Jr.,   1st  Na- 
tional  Bank  Bldg.,  Bkly. 
Contractor.  .F.   E.     Nelson,   3090     King. 

Berkeley 
Filed  Mar.  28,  "13.     Dated  Mar.  27,  '13. 
Concrete    forms,    concrete    flUing, 
excavating  and   grading  and   fill- 
ing and   water  proofing $1300 

Completion    of    work 480 

Usual    35    days 600 

TOTAL  CX)ST,  $2380 
Bond,  $1190.  Surety,  Aetna  Accident  & 
Fidelity  Co.  Limit,  20  days.  Forfeit, 
$5.  Plans  nnd  Kiieolflcatlons  flled  for 
concrete  n'ork. 


Building-  Contracts  Awarded 
Alameda. 


094 


I'etalunia    RIty    Noble 

^''■'ifiK     StranK 

Conrad     Conrail 

(flella      Voiinger 

Le  Boyd    Ix»  Bovri 

Ro'lda     Kent 

Frasa    Fniga 

Y-ites    Yates 


1800 
2000 
16U0 


es  500 

Alameda. 


1024)      NO.    1107   PARK  AVE., 
One-story   5-room   dwelling. 

f'«"ner Petaiuma  Realty  Co.,  Peta- 

lunia.  Cal. 
Architect  . .  .None. 

Contraotor.  .Geo.    H.    Noble.    241C    Webb 
Ave.,   Alameda. 

COST,  $1800 


(925)      NO, 

meda 
Owner. 


805    PORTOLA    AVE.,    Ala- 
One-story   dwelling. 
...E.   H.   Strang,     1116     Santa 

Clara    Ave.,    Alameda. 

.Architect  .  .  .None, 

Day'.s  work.  COST,   $2000 

(926)      NO.     838    OAK.     Alameda.       One- 
story  dwelling. 

Owner Conrad    Roth.    2117    Pacific 

Ave.,    .Alameda. 
.\rchitect  .  .  .None. 
Day's    work.  COST,    $1600 


1927)      B.AY    FARM    ISLAND,    Alamerla. 
Warehouse. 

Owner C.    Cotella,    Premises. 

Architect  . .  .None. 

Contractor.  .P.  A.  Younger,  3880  Magee 
Oakland.  COST,  $500 


(991)      NO.    1926    CHESTNUT,    Alameda. 

One-story    dwelling. 
Owner W.  G.  Le  Boyd.  1340  Broad- 
way, Alameda. 
.Architect  .  .  .None. 
Day's   work.  COST,    $1500 


(992)      NO.     1434     ST.     CHARLES,     Ala- 
meda.     Alterations. 

Owner J.    H.      Rodda,    1516-.A      St. 

Charles,   Alameda. 
.None. 

.A.  J.  Kent,   752  Taylor  Ave. 
Alameda. 

COST.    $400 


.Architect  . . 
Contractor. 


(993)      NO.    1028    COLLEGE    AVE., 
meda.     One-story   dwelling. 

Owner Frank    S.    Praga. 

Ave.,    and    Broadv 
.Architect  .  .  .None. 
Day's    work.  COST,   $500 


Ala- 


Blandinj 
lay,    Ala. 


(994)      NO. 
One-story 


1613     EIGHTH, 
dwelling. 


-Alameda. 


Owner W.    P.    Yates 

.Alameda. 
Day's    work. 


1617    Eighth, 
COST,    $500 


Completion  Not-ces. 
Alameda. 

.Mar.  24,  1913— LOT  28  BLK  "B"  Santa 
Fe  Tract  No.  14.  Okd.  Charles 
Chester  McClain  to  Geary  &  Ross 
Mar.     19,    1913 

Mar.  24.  1913— LOT  52  BLK  5  Map 
.Melrose  Heights,  Okd.  K  M  Sheri- 
dan  to  whom  it  may  concern 

Mar.    13.    1913 

Mar.  24.  1913— LOTS  3,  4,  5,  7  and  S 
Blk  "W"  Map  No.  3  of  Roberts  & 
Wolfskin  Tract,  Okd.  Rosalie  S 
Hewitt  to  W  M  Greuner.Mar.  20,  1913 

Mar.    24,    1913— FIRST    AVE    opp.    B- 
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16th,   Okd.      \\'    L,  Mitick    to   Charles 
B  Burks Mar.   22   .1013 

Mar  25,  1913— LOT  7  BLK  20  Mathews 
Tract:  S  Parker  230  E  Mabel,  Bkly. 
H  F  Hiller  to  Peake  Munro  Co.... 
Mar.    24,    1913 

Mar.  27.  1913— LOT  33  and  N  half  Lot 
32  Blk  2,  Havenscourt.  Okd.  H  L 
Wood  to  T  E  Stanley Mar.  27,  1913 

Mar.  27,  1913— LOTS  7  AND  8  BLIv  4 
and  ptn  Lot  6  Blk  4  Map  Fourth 
Ave  Heights  ,  Okd.  Piedmont 
Heights  Bldg  Co  to  R  H  Van  Sant 
jr Mar.    25,    1913 

Mar.  27,  1913 — LOT  1  and  ptn  Lot  2 
Blk  "P,"  Bryant  Tract,  Bkly.  C  H, 
G  Runde  to  Sullivan  Bros. Feb.  27,  '13 

Mar.  27,  1913— LOTS  19,  20  AND  21 
Fonte  Tract,  Okd.  H  L  Wood  to  T 
E   Stanley Mar.    27,    1913 

Mar.  28,  1913— LOT  5  BLK  10  North- 
brae,  Bkly.  Peake-Munro  Co  to 
whom  it  may  concern. .  .Mar.  25,  1913 

Mar.  28,  1913— CORONADO  AVE  NO. 
5125,  Oakland.  Jean  L  Kempt  to 
Harry   C  Knight Feb.   1,    1913 

Mar.  24,  1913— S  MONTE  VISTA  AVE 
47.75  W  Bayo  Vista  Ave  W  47.76 
S  126.13  E  47.53  N  129.94,  Oakland. 
Walter  Joseph  Smyth  to  J  Frank 
Gunn Feb.    20,    1913 


LIENS  PILED 


Alameda. 

Mar.  22,  1913— W  SPRUCE  320  S  Cedar 
S  50xW  150,  Bkly.  W  Hosltler  vs 
Charles  R  McNulty  and  Giles  M 
Griggs     ^28 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 


BUNGAIjOWS — 1  story  and  base, 
frame.  Cost  not  stated.  San  Jose, 
Santa  Clara  Co.,  Cal.  Architect,  none. 
Tlie  following  Day  LaJbor  jobs  are 
about  to  be  started  in  San  Jose;  W. 
F.  Gilhnan,  So.  Hull  avenue,  1  story 
frame,  $1,800;  and  Alex.  York,  Russ 
House,    1   story,   frame,   $1,800. 

STATE  HIGHWAY  WORK— Cost  not 
stated.  Mendocino  and  San  Mateo 
Counties.  Engineer,  State  Highway 
Commission,  Sacramento.  Owners, 
State  of  California.  The  following 
contracts  were  awarded  at  the  last 
meeting  of  the  State  Higliway  Com- 
missioners; 

In  Santa'  Clara  County,  from  Eden- 
vale  to  Morgan  Hill,  13  miles,  con- 
crete base  wiUi  bituminous  top,  to 
Richard  Keating  &  Sons,  San  Fran- 
cisco,   $49,396. 

In  Stanislaus  County,  from  a  point 
near  Modesto  to  the  northern  county 
boundary,  7  miles,  oiled  'concrete  to 
ConEidine  &  Bates,  Los  Angeles,  $32,- 
389. 

In  Mendocino  County,  between  Ukiah 
and  Forsythe  Creek,  macadam,  two 
miles,  to  David  Sawyers  and  Charles 
Whited,    $53,313. 

In  San  Mateo  County,  between  Red- 
wood City  and  the  south  county  boun- 
dary, asphalt  concrete  on  old  macadam, 
3.3   miles,    to   S.   F.   Doyle,    $41,720. 

Bids  will  be  called  for  at  once  on 
five    sections    more    located    as    follows; 

In  San  Mateo  County,  between  San 
.Mateo  and  Beresfor,  macadam  base 
and   asplialtic  concrete  surface,   2   miles. 

Ill  Santa,  Clara  County,  between  San 
.lose  and  Edenvale,  macadam  with 
asphaltic    top,    4.35    miles. 

I     Ventura     County,     between     south 


.,.uiil\  linuiiilry  rind  Ncwbcir>  l'arl<, 
oiled    concrete,    7.31    miles. 

In  Stanislaus  County,  various  iiarts 
of  tlie  highway  between  Turlock  and 
Ceres. 

In  Yulia  County,  various  parts  of  the 
liigliway  between  Morrison's  Crossing 
and    Mary.-'ville. 


Building  Contracts. 

SANTA   CLARA   COUNTY. 


E    MARKET    2nd    Lot    S    Bassett,    San 
Jose.     One-story   brick   building. 

Owner G.    O.    Comstock,    231    Mira- 

mar   Ave.,   San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $2500 

E    SPRING    2nd    Lot    S    of    Hobson,    San 
Jose.     Four-room   cottage. 

Owner R.    Mareno,    Premises. 

Arcliitect  .  .  .None. 

Day's  work.  COST,  $700 


SW  COR.  JULIAN  AND  FOURTEENTH, 
San  Jose.  Foundation  and  repairs  on 
residence. 

Owner P.    Tamane,   Premises. 

Architect  .  .  .None. 

L.ay's  work.  COST,  $500 


W  NINTH  S  of  Keyes,  San  Jose.  Four- 
room  cottage. 

Owner Alex      Y'ork,    Russ      House, 

San   Jose, 
--irchitect  .  .  .None. 
Day's    work.  COST,    $1800 

.S   HULL  AVE   at   E   end   of   street,  San 
Jose.      Pive-roo.-n    cottage. 

Owner W.  F.  Gillman,  Premises. 

.Architect  . .  .None. 

Day's  work.  COST,   $1800 


S  HAWTHORN  WAY,  3rd  Lot  E  of  San 
Pedro,  San  Jose.  One  and  one-half- 
story   residence. 

Owner C.    V.    Filkes,    49    S-Lincoln 

Ave.,   San   Jose. 
.■\rclnteGt  .  .  .None. 

Contractor.  .Lee  Gardner,  197  Hawthorn 
Way,   San  Jose. 

COST,  $2350 


W  BIRD  AVE,  bet  Fuller  and  Riverside 
Aves.,  San  Jose.  Seven-roo.n  bunga- 
low. 

Owner H.  P.  Salisbury,  917  Delmas 

Ave.,  San   Jose. 

Architect  .  .  .None. 

Day's  work.  COST,   $2499 


SW  SECOND  AND  SAN  FERN.\NDO, 
San  Jose.  All  work  for  remodeling 
Old  Masonic  Hall  of  tlie  Rutherford 
nio^k. 

Owner Ernest       E.       Kortick,       225 

Castro,   San  Francisco. 
Arcliitect  . .  .L.  T.  Lenzen,  110  S-Second, 

San  Jose. 
Contractor.  .J.    C.   Thorp,      Smout   Bldg.. 

San  Jose. 
Filed  Mar.  26,  '13.  Dated  Mar.  20,  '13. 
75%  of  amount  of  material  used 
and  labor  performed  at  the  build- 
ing and  50%  upon  the  materials 
delivered  at  the  grounds  will  be 
paid   from   time   to   time   as.  work 

progresses 

■      Usual    35    days.: 25% 

TOTAL  COST,  $2380 
Bond,  $1UK1.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  to  be 
completed  May  15.  Forfeit,  none.  Plans 
and    specifications    filed. 


LliT  9  BLK  3  Palm  Haven  Tract,  San 
Jose.  All  work  for  one  and  one-half 
story    dwelling. 

Owner Hiram     Thompson,     257    S- 

Third,  San   Jose. 

Architect  ..  .Warren    Skillings,    170    So- 
14th,   San  Jose. 

Contractor.  .J.  H.  Miller.  San  Jose. 

Filed  Mar.   22,  '13.     Dated  Mar.  22,  '13. 

Frame  up  and  enclosed $'.095 

Plastering    finished    1095 

Building   accepted    1095 

Usual   35   days 1095 

TOTAL    COST,    $4380 

Bond,   $2190.     Sureties,   T.   B.   and   A.   L. 

Hubbard.        Limit,    90    days.        Forfeit, 

nore.      Plans    and    specificaiions    filed. 


NW  FIRST  AND  SAN  SALVADORE, 
San  Jose.  All  that  goes  to  make  up 
a  full  mill  bid  for  two-story  frame 
and   brick   building. 

Owner Julius     Wesnitzer,     98     N- 

14th,   San   Jose. 
Architect  ..  .Chas.    McKenzie.    Bank    of 

San   Jose,   San   Jose. 
Contractor.  .Glenwood    Lumber    Co.,    34 

N-Tliird,    San    Jose. 
Filed  Mar.  25,  '13.     Dated  JIar.  12,  '13. 

As   work  progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $2944.53 
Bond,  $1500.  Sureties,  A.  E.  Schnabel 
and  A.  E.  Schnabel.  Limit,  forfeit,  none 
Plans  and  specifications  filed. 

NOTE; — Delivered   as      per    order     of 
architect  so  as  not  to  hinder  contractors 


PLASTERING  ON  ABOVE. 
Contractor.  .W.    J.    Henderson,    382    N- 

16th,   San  Jose. 
Filed  Mar.   25,  '13.     Dated  Mar.   7,  '13. 

Payments    same    as    above 

TOTAIi  COST,  $459 
Bond,  none  Limit,  so  as  not  to  hinder 
other  contractors.  Forfeit,  none.  PI ms 
and   specifications    filed. 


IRON  AND  STEEL  WORK   ON  ABOVE. 
Contractor.  .The   San   Jose   Foundry.    22 

Vine,  San  Jose. 
Filed  Mar.  25,  '13.     Dated  Mar.  13,    13. 

Payments    same    as    above 

TOTAL  COST,  $1025 
Bond,  none.  Limit,  completed  so  as 
not  to  halt  work  of  other  contractors. 
Forfeit,  none.  Plans  and  specifications 
filed. 

PAINTING   AND   TINTING   ON    ABOVE. 
Contractor.  .J.    C.    F.    Stagg,    254    Soutli 

First,  San    Jose. 
Filed  Mar.  26,  '13.     Dated  Mar.  27,  '13. 

Payments    same    as    above 

TOTAL  COST,  $434 
Bond,  none.  Limit,  finished  so  as  not  to 
delay  other  contractors.  Forfeit,  none 
Plans    and    specifications    filed. 


ELECTRIC   WIRING  ON   ABOVE. 
Contractor.  .The    Century    Elec.    Co..    38 

E-San  Antonio,  San  Jose. 
Filed  Mar.  25,  '13.     Dated  Mar.  6,  '13. 

Pavments    same    as    above 

TOTAL    COST,     $184 
Bond,    none.      Limit,    finished   so   as   not 
to    delay    other    contractors.        Forfeit, 
none.      Plans  and  specifications   filed. 
♦ 

MARIN,   CONTRA  COSTA  AND 
SONOMA  COUNTIES. 

THEATRE— 2  story  and  base.  Class 
C  construction,  $25,000.  Martinez,  Con- 
tra Costa  Co.,  Cal.  Architects.  Milwain 
Bros.,  Delger  Bldg.,  Oakland.  Owner. 
H.  J.  Curry,  The  building  has  been  de- 
signed for  a  modern  theatre  and  stores. 
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The  location  Is  onp  ol  the  hept  In  the 
city.  The  theatre  -nlll  have  a  seating 
oapaclty  of  son  and  will  he  properly 
ventilated  nnd  ociuipped  wltli  tlie  most 
modern  iipiiliances.  Interior  will  be 
finished  In  pine  throiiRhout.  Patent 
store  fronts  will  hv  used.  The  e.xterlor 
of  the  hiiikling  will  he  faced  with 
pressed  iulck.  Plans  are  heinsr  pre- 
pared. 


Building  Contracts. 


CONTRA    COSTA    COUNTY. 


LOTS  1.  -.  3  BLTC  "F,"  Nicholl  Subdvn. 
All  work  for  three-story  and  base- 
ment   brick    hotel    building. 

Owner John   Gerlacli,   Richmond. 

Architect  ..  .C.    O.    Claussen.    970    Phelan 
Bldg.,    San    Francisco. 

r.mtractor.  .  Jamei.5     Oruickshank,     City 
of     Richmond. 

I'ibd  Mar.  24,  'IS.     Dated  Mar.  20,  'IS. 

Floor    joists    set J2475 

Fire    walls    topped    of 2475 

lirown  coat  plaster  on 2475 

Building   completed    2475 

Usual    35    days 3250 

TOTAL   COST,    $13,150 

Hond,    none.      Limit,    90    days.      Forfeit, 

none.     Plans  and  specifications   hied. 


Liens  Filed. 


CONTRA    COSTA     OUNTY. 


UKCORDED  AMOUNT 
.\hu-.  27,  1913— LOT  1  BLK  53,  City  of 
fUchmond.  F  A  Finger  and  E  B 
l^inger  (doing  b'jsiness  as  Rich- 
mond Electric  Co.).  $36.50;  R  L 
Fernald,  $82  vs  M  J  Kelly  and  J  W 
Kelly     


Completion  Notices. 


CONTR.A    COSTA    COIINTY. 


UOCORDED  ACCEPTED 

lar.  24,   1913— LOTS  1   AND  2   BLK   5S 

City    of   Richmond.      Hoyt   &    Green. 

Inc  to  T  S  Handley Mar.   14,    1913 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


lildg.,  liakers'lleld.  iiwnin^,  odd  Fel- 
lows' Hall  Association.  The  building 
has  been  designed  for  stores  on  the 
first  Hoor  and  large  lodge  hall  and  of- 
fices on  the  second  floor.  Interior  will 
be  finlsihed  In  .pine  and  hardwood. 
There  will  be  patent  store  fronts.  The 
exterior  of  the  building  will  he  faced 
with  pressed  brick.  Plans  are  complete 
and  figures  will  be  opened  on  April  4th. 
Plans  and  specifications  can  be  secured 
from  the  architect.  A  check  for  10% 
must  accompany  all  bids  and  be  made 
payable   to   S.    A.    White. 

SCHOOI^-1  stoiy  and  base,  brick, 
$20,000.  Taft,  Kern  Co.,  Cal.  Architect, 
O.  L.  Clark,  Bakersifield.  Owners,  Taft 
School  District.  All  bids  for  the  con- 
struction of  this  building  have  lieen 
rejected  as  being  above  the  amount 
available  for  construction.  Plans  are 
now  being  revised  and  new  bids  will  be 
called  for  in  the  course  of  the  next 
two   weeks. 

THEATRE — 4  story  and  base.  Class 
A  construction,  $200,000.  Fresno,  Fres- 
no Co.,  Cal.  Architect,  C.  A.  Meussdorf- 
fcr,  Humboldt  Bank  Bldg.,  S.  F.  Own- 
ers, AV.  Parker  Lyons  and  L.  L.  Cory. 
The  liuilding  will  be  designed  for  a 
combination  store  and  theatre  building 
and  will  be  fireproof  throughout.  A 
complete  i^teel  frame  will  be  used  with 
walls  of  brick  faced  with  pressed  hrick 
and  terra  cotta.  Interior  finish  will  he 
of  pine,  hardwood  and  ornamental  plas- 
ter. There  will  be  a  modern  system  of 
heating  and  ventilation.  Floors  will 
be  of  concrete.  Complete  stage  equij)- 
ment  will  be  included  in  the  building. 
I'hins   are    lioiiig   )H'rrared. 

Oontracto   Awarded. 

FIjAT — 2  story  and  -base,  frame,  $5,- 
100.  Fresno,  Fresno  Co.,  Cal.  Archi- 
tects. Swartz,  Hotchkin 
Fresno.  Owner,  P.  S.  Turnbull.  C 
tractor,  E.  P.  Smith.  Fresno.  Cont 
price.    $5,400. 

HOSPITAL — 2  story  and  hase.  brick 
and  steel,  $35,000.  Fresno,  Fresno  Co. 
Cal.  Architects,  Starhuck  &  Clarke 
Fresno.      Owner,    Dr.    Sample.      Contrac- 


SCllool, —  1  storx-  and  liase,  frame, 
?5,00O.  Modesto.  Stanislaus  Co.,  Cal. 
Architect,  Walter  King,  Elks'  Bldg., 
Stockton.  Owners,  SIhiloh  'School  Dis- 
trict. The  building  is  to  be  designed 
for  a  dlFtrict  school  and  will  contain 
I  wo  standard  size  class  rooms.  Inte- 
rior will  he  finished  in  pine.  There 
will  be  composition  blackboards.  Two 
Lenox  heaters  are  to  he  installed.  The 
«xterior  of  the  building  will  be  covered 
with  rustic  and  shingles.  Plans  are  be- 
ing   prepared. 

.lAIL — 1  story  and  base,  steel  and  re- 
inforced concrete.  $0,000.  Turlock. 
Stanislaus  Co.,  Cal.  Architect,  none. 
Owner,  City  of  Turlock.  The  liuilding 
.  will  he  25x70  feet,  containing  seven 
•cells,  and  has  been  designed  for  a  City 
Jind  County  Jail.  Conslderalile  struc- 
tural steel  will  be  used.  Interior  lin- 
ish  will  be  of  pine.  Special  cell  work 
ulll  he  celled  fcH-.  The  exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  complete  nnd  bids 
will    be    advertised   shortly. 

L15DGE  HALl., — 2  story  and  liase, 
brick.  Cost  not  stated.  Tuft,  Kern  Co.. 
Cal.      Arcliitcct.   .1.    M.   Saff-ll,    Xcw   Fish 


kut,  1  story,  frame,  $2,000;  N.  H. 
Thomson,  410  East  Market,  I  story, 
frame,  $2,000;  Miller,  Stockton,  1  story 
frame,  $2,500,  and  li.  F.  Ames,  420 
McCloud,    1    story,    fra  iic,    $2,000. 

BRIDGE — Reinforced  concrete,  $145,- 
1100.  Orland,  Glenn  Co.,  Cal.  Engineer, 
County  Surveyor,  Orland.  Owners 
Glenn  County.  The  Glenn  County 
Supervisors  have  adopted  plan-s  lor  the 
construction  of  u  reinforced  concrete 
bridge  across  Stony  Creek,  near  Orland. 
A  patented  syste.ii  known  as  the  Luten 
^^ysteln,  whicli  was  presented  by  the 
Koss  Construction  Co.,  o£  Sacramento, 
was  approved.  The  structure  will  cost 
$145,000.  Bids  will  be  called  for 
sliortly. 

SCHOOL- — I  story  and  base,  brick, 
$25,000.  Exeter,  Tulare  Co.,  Cal.  Ar- 
cliitect's  name  not  given.  Owners,  Ex- 
eter School  District.  Contractor,  J.  C. 
Tliurman,  Exeter.  Contract  price,  $24,- 
052.  Note:  The  building  will  contain 
six  class  rooms,  auditorium  and  ofllces. 
.V  central  heating  system  will  be  in- 
.- tailed. 

SEWER  SYSTEM— $25,000.  Vlsalia, 
Tulare  Co.,  Cal.  Engineer,  City  Engi- 
neer, Visalia.  Owners,  Town  of  Vlsa- 
lia. Plans  have  been  adopted  for  the 
construction  of  a  sewer  system  em- 
bracing 25,000  lineal  feet  of  sewers. 
Funds  for  the  construction  of  the  work 
are  to  be  obtained  f ro  n  a  bond  election 
which   will  be  held  shortly. 
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RAILRO.VD  STATION — 1  story,  brick 
anil  concrete.  Cost  not  stated.  Coa- 
linga.  Fresno  Co.,  Cal.  Architect,  En- 
gineering Dept.  Southern  Pacific  Co., 
Flood  Bldg..  S.  F.  Owners,  Southern 
Pacific  Company.  Contractor.  W.  .1. 
Ocls.  Bakerstield  Contract  price  not 
stated.  The  same  company  will  shortly 
have  plans  out  tor  figures  for  the  con- 
struction of  a  similar  station  wliich  i- 
to  he  erected  at  Lemoore. 

SEWER  SYSTEM— $35,000.  Dinuba, 
Tulare  Co..  Cal.  Engineer,  City  Engi- 
neer. Dinuba.  Owners,  City  of  liiiiuba. 
Contractors,  Hall  &  Hunt,  San  Fran- 
cisco. Contract  price,  $32,469.74.  Other 
bidders  on  the  work  were  as  follow j : 
Redman  &  Bier.  $33,434.98:  Coalingn 
Tank  and  Pump  Co..  $39,009.82:  Oham- 
lers  &  Heafy,  $33,818.76:  Cowden  & 
i;bn-klin.    $36,614.33. 


Building  Contracts. 

SACRAMENTO    COUNTY. 


LOT  1,  K.  L,  9TH  AND  lOTH  STS.,  Sac- 
ramento. Installing  office  fixtures 
and  mill   work,   etc. 

Owner Natomas     Consolidated     of 

California,      Forum      Bldg., 
Sacramento. 
Architect  ..  .R.   A.   Herold,   Forum  Bldg. 

Sacramento. 
Cnntractor.  .G.     Edw.     Hook,     718     IStb 

St.,   Sacramento. 
l''iled   Mar    22,   '13.     Dated  Mar.   22,  '13. 
COST,    $1370 


NO.  1115  THIRD  ST.,  Sacramento.  Al- 
terations and  additions  to  two-story 
brick    liuilding. 

Owner Wing  On   Co. 

j\riliiti  et  .  .  .None. 

Contractor..!^   G.   Barton   &   I..   E.    Hite, 

LSI 2    L    St..    Sacramento. 
Filcl   Mar    21.  '13.     Dated  Mar.  21,. '13. 

COST,   $1345 


SSCEAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 

P.UNGALOW.S— 1  story  mid  base, 
frame.  Cost  not  stated.  Stockton.  San 
.IiiMiluin  Co.,  Cal.  Architect,  none.  The 
following  Day  Labor  jobs  are  report- 
ed as  about  ready  to  be  started  in 
.--■UiLktoii:  A.  L.  Healcy,  527  East  An- 
ilers^iii  SI..  1  story,  frame.  $1,200: 
Cowell  Bros..  61S  .Miner.  1  story,  frame. 
$2.111111;    II.    H.   Thompson,   410    East    -Mir- 


Building  Contracts. 

SAX     JOAftUIN     COl'XTY. 

LOTS  10  AND  13  BLK  15,  Ln.li.  All 
work  for  remodeling  store  front  of 
two-story    brick    building. 

Owner .^nna    Sollars. 

Architect  ...Walter    King,    Elks'    Bldg.. 
Stockton. 

Contractor.  ..lacob   Lucas, 

Filed   Mar.   23,  '13.     Dated  Mar.   23.  '13. 

Rear  steel  girder   in   place $1000 

■'nd    storv    windows    in    and    front 

steel    girders    up 1000 

.\11    work    CO  npleted 1126 

TOTAL  COST.    $3126 

ihind.    $1600.      Sureties.    C.    E.    Durston 

and    Geo.    L.    Meissner.      Limit.    60   days. 

Forfeit,   none.     Plans  and   spf ciflcatlons 

liled. 

LOT  G  BLK  "B"  Surf  y  2S69.  Stockton. 
One-story    frame    building. 


(]«„ci- W.    II.    Thomson.    410    E;ist 

Maikct,    Stockton. 
.None. 

COST,    $2000 
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I,i-T  10  ni.K  •IV  Survey  2S19.  Stockton. 
One-stor.v    fr:uir     bulUlingr. 

Owner W.    H-    Thomson.    4  10    Kast 

Market.  Stockton. 
.M\!  ilec-i  .  .  .Niino. 
lin.v',^    work.  COST,    $:;000 

LOT   4    ni.K  "B"   Survey    2SS9,   Stockton. 
One-.--tory    frame    building. 

Owner .  .  H.     II.    Thomson.    410    East 

Market.   San    Francisco. 
.\rchitect  .  .  .None. 
Day's    work.  COST.    $2000 

.■-    ll.M.I'"    LOTS    n    -^ND    11     RI..IV    3"    AV. 
Stockton.      One-story    frame    IniilflinS- 

invncr Cowell    Bros.,    61S    E-Miner, 

Stockton. 
Architect  .  .  -Non  \ 
l^av's  work.  COST,   $2000 


\V    17  "A    FT.    LOT    4    ami    E    17 '^    I,"t    (> 
Blk  37,  S  M  C,  Stockton.     Frame  bldg. 

Owner Sheperd    &    Chain,    1426    N- 

Kdison,    Stockton. 
.Niihilcct  .  .  .None. 

Contractor.  .O.   H.  Chain,   1426  N-Edison 
Stockton. 

COST,    $1650 


\'().     23     N-ELDORADO     ST.,     Stockton. 
Repairing  and  remodeling  brick  bldg. 

Iwner J.  Bu^ch.   Premises. 

\rp|  itect  .  .  .None. 

3,k.  COST,   $1000 


|): 


l,()T    4    BLK    125    E.    Stockton.      F-ame 
Imilrting. 

(ivAncr C.    Miller. 

.\rclii(c('t  .  .  .None. 

iniy's    work.  COST,    $2500 

LOT  20   BLK  3.  Tiie  Oaks.  Stockton. One 
story    frame   building. 

Owner B.   F.   Ames. 

.-.rchitect  . .  .None. 

Day's  work..  COST,   $2000 

LOT   7   BLK   97  SMC,   Stockton.      One- 
story  frame  building. 

iiwner Ed   Denuite. 

.Architect  . .  .None. 

Day's    work.  COST,    $1000 


LOT    16    BLK    50    W.    Stockton.      Frame 
building. 

(Iwner Jolin  'ciiiliey. 

.Vi'ctiitect  .  .  .None. 

Day's   work.  COST,   $2500 


!•:  23  It  FT.  LOT  4  BLK  33  S  M  C,  Stock- 
ton.     Frame   building. 

owner Slieperd    &    Cliain,    142G    N- 

Edison,   Stockton. 
Arcliitect  .  .  .None. 
Day's    work.  COST,    $1650 

\V    33  V4    FT.    LOT      6    BLK    33      S    M      C, 
Stockton.     Frame  building. 

Owner Shepherd   &  Chain,   1426   N- 

Edison,  Stockton. 
Arcliitect  .  .  .None. 
Day's    work.  COST.    $1650 


LOT  12  BLK  25S  E.  Stockton.     Addition 
to  frame  building. 

Owner Joe    H.    Nemee,    1445    East 

Layfayette  St.,  Stockton. 
.\rcliitect  .  .  .None. 
L)ay's   work.  COST.    $400 


5   BLK   97   S   M   C.   Stockton.      One- 

•y     frame     building. 

r A.    B.      Dobson    &      Hawes, 

Office  Weber  Ave.,  Stockton 
tect...R.    B.    Wilson,    79    San    Joa- 

riuin    Bldg.,    Stockton, 
work.  COST,    $1000 

s    IUjK    119    W.    Stockton       One   and 
-iKilf-story    frame   building. 

r MiFs    Webber.    407    N-Eldo- 

railo.   Stockton, 
tec-t  .  .  .None, 
work.  COST.    $3200 

li;   I!LK  267  E,  Stockton.     Remodel. 
in.'    building. 

r A.    Cunningliam,    445    So\itb 

Pilgrim,    Slo.Ulun. 


LOS    ANGELES    AND    SOUTH- 
ERN  CALIFORNIA. 

RESIDENCb:  —  2  story  and  base, 
brick  and  frame.  $4fl,000.  Los  Angeles, 
Cal.  Architect.  A.  F.  Rosenlieim,  H.  W. 
Hellman  Bldg.,  L.  A.  Owner,  J.  C. 
Rivers.  The  dwelling  will  be  erected 
on  a  large  tract  and  has  been  designed 
to  contain  twelve  rooms,  baths  and 
sleeping  porches.  A  two-story  garage 
will  also  be  erected  on  the  property. 
Interior  finish  of  the  dwelling  will  be 
of  pine  and  hardwoods.  Tile  will  be 
used  in  all  the  bath  rooms.  A  central 
beating  system  will  be  installed.  Tliere 
will  be  a  number  of  open  Are  places 
witli  brick  and  tile  mantels.  An  outo- 
matic  water  heater  will  be  installed. 
Tlie  e.\terior  of  the  house  will  be  cov- 
ered with  cement  plaster  and  brick 
veneer.  Plans  are  complete  and  figures 
are  being  taken. 

APART.MENT  HOUSE — 4  story  and 
lia.'e.  brick.  Cost  not  stated.  Los  An- 
geles, Cal.  Architect.  Anton  Reif,  Hig- 
sins  Bldg.,  L.  A.  Owner,  Adolpli 
lahnke.  The  building  will  cover  a  lot 
56x75  feet.  There  will  be  a  number 
of  two  room  apartments,  all  of  which 
will  have  private  batlis  and  will  be 
equipped  witli  wall  beds.  Interior  fin- 
ish will  he  of  pine  with  some  oak  ve- 
neer and  Hoors.  Batli  rooms  will  have 
ce  nent  floors  and  tile  wainscot.  Tliere 
will  be  steam  heat,  elevator  service 
and  a  vacuum  cleaning  system.  The 
exterior  of  the  building  will  be  faced 
with  pressed  brick  and  artificial  stone. 
Plans  are  complete  and  figures  are  be- 
ing  taken    on    the   work. 

LAUNDRY — 2  story  and  base.  Class 
C  construction.  $100,000.  Los  Angeles. 
Cal.  Arcliitects.  Morgan.  Walls  &  Mor- 
gan, Van  Nuys  Bldg..  L.  A.  Owners, 
Excelsior  Laundry  Co.  The  building 
will  occuiiy  a  corner  site  and  will  cover 
an  area  of  200x300  feet.  Floor  will  be 
of  cement.  There  will  be  metal  win- 
dow frames  and  sash  and  fireproof 
doors.  Tlie  estimated  cost  does  not 
include  special  machinery.  The  ex- 
terior of  tlie  l)Uilding  will  be  faced 
witli    pressed    brick.       Plans    are    being 


■ed. 


.  Xi; 


COST.    $500 


IIOTEI. — I  st.iiy  and  base.  brick 
n.l  sli-el.  Cost  not  stated.  Los  Anl 
eles.  I'al.  Architect,  Leonard  L. 
ones,  I.  W.  Hell.nan'Bldg.,  L.  A.  Own- 
r.  F.  Hill.  The  building  will  cover 
n    :n(';i    of   79x120   feet.      The    first    fioor 

ill  contain  four  stores  besides  the 
nlel  olHce  andi  lobby.  Upper  floors 
.ill  be  arranged  for  a  total  of  105 
ucst    rooms    and    3S    baths.      Plans    in- 


clude steam  heat,  elevator  service,  hot 
water  plant,  vacuum  cleaning,  tile 
bath  rooms.  Interior  finish  will  be 
of  pine  and  liardwood.  Cement  floors 
will  be  used  in  the  baths.  Metal  win- 
dow frames  and  sash  are  specified.  The 
architect  is  now  completing  the  work- 
ing drawings.  The  exterior  of  the 
building  will  be  faced  with  pressed 
brick. 

HOTEL — 3  story  and  base.  Class  C 
construction.  Cost  not  stated.  Los  . 
Angeles,  Cal.  Architect,  Henry  L.  Wil- 
son. Story  Bldg.,  L.  A.  Owner,  E.  Avery 
McCarthy.  The  "building  is  to  cover  an 
area  of  50x110  feet.  The  first  floor 
will  contain  office  and  lobby  and  upper 
floors  a  total  of  64  rooms  and  18  baths. 
Interior  finish  will  be  of  pine  through- 
out with  tile  used  in  the  batli  rooms 
and  some  ornamental  plaster  in  the 
lobby.  There  will  be  steam  lieat  and 
hot  and  cold  running  water.  The  ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  for  tlie  work 
are    now    nearly    complete. 

HOTE'L — 12  story  and  base,  rein- 
forced concrete.  $300,000.  Los  Angeles, 
Cal.  Architect.  Frederick  Noonan, 
Wright  and  Callender  Bldg..  L.  A. 
Owner,  N.  W.  ,StoweIl.  The  building  is 
to  tie  erected  on  the  east  side  of  .Spring 
street,  and  will  have  a  frontage  in 
that  street  of  60  feet  and  a  depth  of 
165  feet.  Preliminarj^  plans  have  been 
prepared  and  show  a  total  of  300  guest 
rooms,  about  50  per  cent  of  which  will 
have  private  baths.  Construction  is 
to  be  fireproof  throughout.  William 
Richards.  Wriglit  and  Callendier  Bldg., 
is  the  engineer  in  charge  of  the  rein- 
forced concrete  design.  There  will  be 
steam  heat,  elevator  service,  a  vacu- 
um cleaning  system  and  hot  water  plant. 
Interior  finish  will  be  of  metal  and 
hardwoods.  Floors  and  roof  will  be 
of  concrete.  Interior  partitions  will  be 
of  hollow  tile.  The  exterior  of  the 
building  will  probably  be  faced,  with 
pressed  lirick  and  terra  cotta.  Pre- 
liminary plans  only  have  been  prepared 
and  further  notice  will  be  given  in 
tliese  reports  as  soon  as  working 
drawings    are    read.v. 

SCHOOL  GROUP— Class  A  construc- 
tion, $650,000.  Los  Angeles,  Cal.  Archi- 
tects. .\llison  &  Allison.  Hibernian 
Bldg..  L.  A.  Owners.  S>tate  of  Cali- 
fornia. Information  received  from  the 
State  Arcliitect's  office  in  Sacramento 
states  that  on  March  26th  the  follow- 
ing firms  had  applied  for  plans  and 
specifications  on  the  State  Normal 
School  at  Los  Angeles.  Over  $650,000 
is  available  for  construction.  Bids  will 
be  opened  in  Sacramento  on  April  5tli: 
Gladding-McBean  &  Co.,  Crocker  Bldg.. 
San  Francisco;  I..atourette-Fical  Co.. 
Sacramento;  Sound  Construction  Co.. 
San  Francisco:  .\rtbur  Arlett,  Oakland; 
Mcl^ren  ,St  Petersen,  .=ian  Francisco: 
Levels  A.  Hicks  Co..  Rialto  Bldg.,  San 
Francisco;  Builders'  Excliange  of  Ala- 
meda County.  Oakland;  r>.  Zelinsky. 
San  Francisco;  Sounth  western  Con- 
struction Co.,  Los  .\ngeles;  Creller  * 
Seaman,  Pasadena:  .T.  F.  .Xtkinson,  Los 
Angeles:  F.  W.  Walton  &  Son.  holly- 
wood;  Alta  Planing  Mill  Co.,  Los  An- 
geles; W.  A.  Schumacher  Construction 
Co.,  Los  Angeles;  I..os  Angeles  Planing 
Mill  Co..  Los  Angeles;  F.  O.  Engstrum, 
Los  Angeles;  Soniers  &  Lund,  I>os  Anr 
gcles:  Thomas  Haverty,  Los  Angeles; 
.lames  H.  .lacobs  Co.,  S56  South  Spring, 
Los  .\ngeles;  C.  Leonardt,  7iis-10  H. 
\V.  Hellman  Bldg.,  Los  Angeles;  .lamos 
I..    McLaughlin,   'Hi    Kearny,   San   Fr-in- 
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.cls<-o:    Grant    Foe,    21-10    IGth    St.,    S.    F.; 

•Western  Construction  Co.,  o3.S  Bradbury 
Bldgr.,  T/Os  .\ng-ele.s:  :Munger  &  Munger, 
174  E.  T^nlon,  Pasadena;  F.  Rolandi,  550 
Srontsromery.  San  Francisco;  Wm. 
Simpsoii  Construction  Co.,  72S  Tinikin 
KlflKT..    San    Diego. 

STORES  .ANI3  OFFICl'JS— 7  story  and 
base.  Class  A  construction,  $180,000. 
J..'s  .\nffeles,  Cal.  Architect.".  Morgan, 
■Walls  &  Morgan,  Van  Nuys  Bldg..  U 
\.  Owner,  Issac  Ilellman.  Tlie  build- 
n.y  will  be  erected  on  Spring  street 
t.ljciining  tlie  Hibernian  Building,  and 
^^lll  Imve  a  frontage  of  39  feet  and  a 
!■  I'Hi  of  160  feet.  There  will  be  a 
-  "iiildete  steel  frame,  reinforced  con- 
.iii<  walls,  floor  and  roof,  hollow  tile 
iii'M-ior  partitions  and  suspended  metal 
'  ilings.  The  exterior  will  be  faced 
"iih  mat  glazed  terra  cotta  with  a 
-I. mite  base.  Interior  trim  will  be  of 
II'  tal  and  oak  with  marble  wainscot- 
iiiu.  There  will  he  metal  window  sash 
.Mill  frames.  Stea  n  heat.  elevator 
-11  vice,  a  vacuum  cleaning  system  and 
iii.iil    chute.s    are    specified.      Plans    are 

■  omplete  and  ligiires  will  be  called  for 
ii    cince. 

.-STORES  AND  OFFICES— 8  story  and 
Ii  ISC.  reinforced  concrete.  Cost  not 
.■^i.iled.  Pasadena.  Los  Angeles  Co.,  Cal. 
i:nsineer.=,  Mayberry  &  Parker,  Pacific 
i:iiMlrie  Bldg.,  L.  A.  Owner,  Mattliew 
Slrivin.  The  building  will  occupy  one 
111"  tile  most  important  liusiness  corners 
anil  will  cover  an  area  of  50x90  feet. 
I'l.iistnictlon  will  be  of  the  reinforced 
rniicrete  type  throughout.  There  will 
be  twp  stores  on  the  first  floor  and  a 
total  of  100  offices  on  the  upper  floors. 
Interior  partitions  will  be  of  metal 
lath  andi  plaster.  Interior  finish  will 
be  of  mahogany  with  marble  wainscot 
■and  tile  floor?.  There  will  be  steam 
liiat.  elevator  service  .and  a  vacuum 
I  li' ining  system.  Metal  window  .sash 
iiiil  frames  will  be  used.  The  exterior 
III"  the  building  will  be  faced  witli  ce- 
ini-nt  plaster.  Plans  are  being  pre- 
i.iiipd. 

STOkE  AND  LOFTS— 3  story  and 
'i:isc.      Class    C    construction.      Cost    not 

laled.  Los  Angeles.  Cal.  Architect. 
N\       S.     Garrett.       Currier    Bldg..    L.     A. 

luiier.  H.  O.  Vogel.  The  building  will 
li.ivc  a  street  frontage  of  61  feet  and  a 
••depth  of  114  feet.  The  first  floor  will 
be  fitted  for  store  purposes  and  upper 
floors  for  light  lofts.  Interior  finish 
will  lie  of  pine.  Tliere  will  be  patent 
Store  fronts,  metal  window  frames  and 
■■sash  and  fireproof  doors.  A  freight 
■elevator  will  be  Installed.  Exterior  of 
tile  bundling  will  be  faced  with  pressed 
brick'.  Plans  are  being  revised  and 
figures   will   be  called  for  shortly. 

LOFTS — 3  s.tory  and  base,  reinforced 
<'oncreie.  Cost  not  stated.  Los  Angeles. 
Cal.  Architects,  Parkinson  &  Berg- 
strom.  Security  Bank  Bldg.,  L.  A.  Own- 
er. Bilicke.  The  building  is  to  be  oc- 
cupied partly  by  a  laundry  and  the 
uppei-  floors  will  be  used  for  lofts.  Con- 
.structibn  will  be  of  reinforced  concrete 
throughout  with  metal  window  sash 
and  frames.  Interior  will  be  finished 
in  pine.  Tlie  exterior  of  the  building 
'will  1ie  faced  with  cement  plaster.  The 
sti-uctu"re  will  cover  an  area  of  45x71 
feet       Plans    are    being   prepared. 

■  BRIHGRS  —  4,  reinforced  concrete. 
CoVt  nut  stat-Hl.  Naples.  Santa  Bar- 
bara Co..  Cal.  Kngineers,  Mayberry  i.*c 
Parkei-,  Pacific  Electric  Rldg..  L.  A. 
Owners,  Naples  Company.  Two  of  tlie 
bridgesi  will  be  L'li  feet  wide  and  7u  feet 
long  and  are  to  be  constructed  over 
Toledo   street.      The   other   two   bridges 


will  be  15  feet  wide  and  "0  feet  long 
and  are  to  be  erected  at  Neapolitan 
Lake.  Plans  are  ibelng  prepared  and 
bids  for  the  construction  will  be  called 
for   within   a   few  days. 

GARAGE — 1  story  and  base,  brick 
Cost  not  stated.  Los  Angeles,  Cal.  Ar- 
cihitects,  Kysor  &  Biggar,  Wriglit  and 
Callender  Bldg.,  L.  A.  Owner.  Charles 
E.  Bergin.  The  building  will  be  used 
for  a  co.ninercial  garage  and  will  cover 
an  area  of  60x150  feet.  Tlie  greater 
portion  of  the  floor  space  will  be  used 
for  storage  purposes.  Interior  finish 
of  the  office  will  be  of  pine.  Tliere  will 
be  a  cement  floor  and  metal  window 
frames  and  sash.  Plans  are  complete 
and    llgures   are    being   taken. 

LODGE  HALL— 3  story  and  base, 
t^las.s  C  construction.  Cost  not  stated. 
Pasadena.  Los  Angeles'  Co.,  Cal.  Ar- 
ciiitects,  Foss  Building  and  Designing 
Co.,  100  East  Colorado  St.,  Pasadena. 
Owners.  Odd  Fellows'  Hall  Association. 
This  work  has  been  mentioned  here  be- 
fore when  the  plans  were  first  being 
prepared.  'VS'orking  drawings  are  com- 
plete and  figures  will  be  called  for  at 
once.  The  building  will  cover  an  area 
of  50x98  feet.  Kitchen  and  banquet 
rooms  will  be  located  in  the  basement: 
first  floor  w-Ill  be  arranged  for  stores 
and  upper  floors  for  club  rooms,  libra- 
ry, billiard  ball  and  lodge  roo  ns.  In- 
terior flnish  will  be  of  pine  and  hard- 
wood. There  will  be  a  central  heating 
system.  The  exterior  of  the  building 
will  be   faced  with   pressed  brick. 

SCHOOL — 2  story  and  base,  brick  and 
frame  construction,  $28,000.  Los  An- 
geles, Cal.  Architect.  H.  M.  Patterson. 
O.  T.  Johnson  Bldg.,  L.  A.  Owners. 
AVomen's  Board  of  Home  Missions.  The 
building  has  been  designed  as  a  school 
for  Spanisb  girls,  and  will  contain  ac- 
commodations for  72  pupILs.  Interior 
finish  will  be  of  pine.  There  will  be  a 
steam  heating  system.  The  exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plajis  are 
being  prepared  and  figures  will  be 
l.iken  'by  the  architect  witliln  a  .short 
time. 

SCHOOI.. — 1  story  and  base,  concrete 
and  frame.  $25,000.  Venice,  Lo.sAnge- 
les  Co.;  t»al.  Architects.  Eager  &  Eager,  ■ 
Story  Bldg.,  L.  A.  O'wners,  'i^enice 
School  District.  Tlie  building  .  will  be 
built  around  the  three  sides  of  a  court 
and  will  cover  an  area  of  100x112  feet. 
Tlie  central  portion  will  contain  an 
auditorium  equipped  with  stage  and- 
dressing  rooms.  One  of  the  wings  will 
contain  four  standard  class  rooms  and 
the  otiher  the  domestic  science  and 
manual  training  departments.  The 
building  will  have  concrete  foundation, 
cement  iplastcr  over  metal  lath  on  the 
exterior,  composition  roofing,  pine 
trim,  lavatories,  separate  power  plant 
for  sleam  "neating  system.  Plans  are 
being  prepared. 

THEATRE— I    anil    2    stoi-y    and    base, 

brick.  Cost  not  slated.  Imperial,  Ini- 
peiial  Co..  Cal.  Engineers.  Mayberry 
,«:  Parker.  Pacific  Electric  Bldg..  T,.  A. 
Owner.  W.  .1.  .Mcllenry.  Imperial.  The 
I  uilding  will  cover  an  area  of  50x135 
foot  and  will  contain  several  stores  be- 
sides tile  main  theatre  portion,  which 
will  have  a  seating  capacit.v  of  SOn 
people.  Complete  stage  eiiulpment  will 
be  included  in  the  building.  Inlerior 
finish  will  be  of  pine  and  orna  iiental 
plaster.  There  will  be  a  modern  venti- 
lating system  installed.  Tlic  exterior 
of  the  building  will  be  faced  with 
pressed  brick  ami  cement  plaster.  Plans 


are  .complete  and  In  the  liands  o£  the 
o\Yner  wlio  will  take  all  figures  on  the 
work.  .  , 

Contracts  Awarded. 

WAREllorSE— 3  story  and  base. 
Class  A  construction,  $120,000.  Los 
Angeles,  t.'aU  Architects,  Hudson  & 
.Mnnsell.  .Stimson  Bldg.,  L.  A.  Owners, 
.lohn  A.  Roebling  Sons  Co.  Contractors, 
.\lta  Planning  Mill, .  general  construc- 
tion; Bs.ker.  Iron  Works,  structural 
ateel;  Otis  Elevator  Co.,  elevator  work. 
STORES  AND  LOFTS— 5  story  and 
base.  Glass  B  construction,  $43.,000. 
Los  Angeles,^  Cal,,  Architects,  Iluiit  & 
Burns,  L^ughlin  Bldg.,  I,.  A.  Owners 
Edward  D  Silent, &,  Co,  Contractor.  .1. 
F.  Atkinson.  Story. Bldg,  L.,A.  Contract 
lirice,   $43,uoo,      ,., 

-THEATRIJ- 3  story  and-bas^.  Class 
A  construcUqn,  $103,000.  Los  Angeles 
Cal.  Architects,  Morgan,  Walls  &  Mor- 
gan, Van  Nuys  Bldg.,  L.  A.  Owner.t 
Little  Theatre  and  Institute  of  Fine 
Arts.  Contractor,  F.  O.  Engstron,  oth 
and  .Seaton  fits.,  L.  A.  Cotntnact. price 
$103.000.,       ,  . 

MUNICIPAL  WATER .  SYSTEM— $46,- 
000.  Fullerton,  Orapge  Co..  Cal.  En- 
gineer. City  Engineer,  Fullerton.  Own- 
ers. City  of  Fullerton,  .  .Gontractor,  R. 
C.  Lowell.  Monrovia.-  Contract  price 
$46,000. 


PORTLAND  AND  OREGpN. 

APARTMENT  HOUSE— G  story  and 
base,  reinforced  concrete,  $70,000.  Port- 
land, Ore.  Architect,  J.  S-  -  Atkins, 
Henry  Bldg.,  Portland.  Owner's  name 
withheld.  The  building  is  to  be  erected 
on  a  corner  site  and  will  cover  an  area 
of  50x140  feet.  Construction  will  be 
fireproof  throughout.  The  interior  will 
be  arranged  for  a  total  of  120  rooms, 
mostly  two-room  suites.  There  will 
be  steam  heat,  elevator  service,  wall 
beds,  private  baths  and  a  vacuum 
cleaning  system.  The  exterior  will  be 
faced  with  cement  plaster.  Bids  will 
lie   called   for   next   week. 

HOSPITAL^!  story  and  base,  rein- 
forced concrete.  $400,000.  Portland. 
Ore.  Architect's  name  not  given.  Own- 
ers. City  ■  of  Portland.  Preliminary 
plans  for  a  new  City  and  County  Hos- 
pital have  been  approved  by  the  com- 
missioners and  working  drawings  will 
be  .  ordered  prepared.  Funds  for  the 
con.strnction  will  not  be  available  until 
next  .ve,i-r.  The  building  will  be  erect- 
ed on.  the  site  of  the  present  City  and 
County  Hospital  and  will  t:e  built  in 
unites.  Further  announcement  ■will  be 
made   of   the   work    in   these   columns. 

SCHOOl., — 2  story  and  base,  brick. 
Cost  not  stated.  La  Grande,  Ore.  Ar- 
iliitect,  .lohn  L.  Slater.  La  Grande. 
Owners.  La  Grande  School  District.  No 
particulars  of  this  building  have  been 
given  oui  as  yet.  Mr.  Slater  has  just 
received  tlie  commission  to  prepare 
plan.s   and   it   will   be  some   time  before 


bids 


ire   called. 


•  i^CHOOI., —  2  story  and  base,  brick, 
$30,000.  Forest  Grove.  Ore.  Architects, 
W.  n.  Bell  and  J.  .lerry  Wilding,  asso- 
liated:  Worcester  Bldg.,.-/PortIand.  Own- 
ers, Forest  Grove  School  District.  Plans 
are  nearly  complete  anil  bids  will  be 
railed  for  early  in  this  month  for  tht 
ciinsi ruction  of  a  twelve-room  school 
building.  There  wdll  be  a  central  heat- 
ing syste  11  and  other  modern  ini- 
provements.  The  ?xtei>l^or  will  be  faced 
«  ilh-  pressed  brick. 

THRATHF-;-4  story  and  base:  Class 
.\  construi;tlon.  Cost  not  stated.  Port- 
land,  Ore.     Architect,   Ben  J.   (5.   McDou- 
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rnll.  S!irldon  Plilg..  S.  F.  Owner,  Cal- 
vin Hrlis.  This  luiililliiK  will  reiihuc 
Ihc  old  Piltiick  lUdok  ami  will  contain 
1. 1'  l(l<s  tln>  theatre  the  oltlces  and  iin 
jinxlliaiy  sloiini  |il:int  nf  tlu'  Noi'tli- 
HCNlcin  lOliM'tilc  I'o.  Construction 
vin  I'l-  iif  tlu'  (^lass  A  type  thiiiut'lioiil. 
C,ni|>lctc  iletalls  of  the  buiUiinsr  will 
i  ,.  ,L;iviM  in   the  next   issne  of  tlie   Hnlld- 


d    I 


i:il    News. 

Contracts  Awarded. 


r.ANK  —  2  stor.v  and  base,  brick.  Cost 
not  staled.  Koseliurs.  Ore.  .\rcliitect. 
ICarl  A.  lioberts.  Sellins  BldK..  Port- 
land. Owners.  First  Trust  and  Savings 
liank.  Contractor.  W.  C.  Artliur,  Port- 
lanil.      Contract    price    not   .stated. 

APAltT.MENT  HOU.SE — 4  story  and 
1  use.  reinforced  concrete.  Cost  not 
stated.  Portland,  Ore.  Architect.  Fred 
.S.  Allerton.  Wilcox  Bldg..  Portland. 
Owner.  Harry  Howard.  Contractors, 
Murley--\lason  Co..  Board  of  Trade 
Hldg..  Portland.  Contract  price  not 
stated. 

BREWBRr  GROUP— 3  story  and 
!ase.  Mill  construction.  $75.00(1.  Port- 
land. Ore.  Architect.  Aaron  H.  Gould. 
Worcester  Bldgr..  Portland.  Owners, 
Weinhard  Brewery  Co.  Contractors. 
George  Langrtord  &  Sons,  Builders'  Ex- 
change Bldg:..  Portland.  Contract  price. 
$75,000. 


SEATTLE  AND  WASfflNGTON, 


APAP.T.MENT  HOU.SE  AUDITION — 
2  story,  brick  and  concrete.  $50,000. 
Seattle.  Wash.  Architects,  Blackwell 
&  Brown,  Northern  Bank  Bids..  Seat- 
tle. Owner.  H.  S.  Anion.  The  two-story 
addition  will  be  made  to  a  five-story 
building..  The  present  building  will  be 
raised  and  the  additional  stories  con- 
structed on  a  grade  with  the  street. 
The  exterior  will  be  faced  with  pres  ed 
brick.     Plans   are   now   being   prepared. 

PIER  AND  WAREih6uSE.S  —  Con- 
crete and  frame  construction.  $500,000. 
Seattle.  Wash.  Engineer.  Paul  P.  Whit- 
ha  n.  Port  of  Seattle  Commission,  Seat- 
tle Owners.  Port  of  Seattle  Commis- 
.'ion.  Bids  will'  be  opened  on  April  9th 
for  tile  construction  of  the  central 
waterfront  improvement,  which  is  to 
consist  of  a  wharf  1200  feet  long  and 
two  frame  warehouses.  Other  large 
improvements  will  be  made  under  the 
direction  of  the  same  commission  dur- 
ing the  year  whicli   will   total  $1,000,000. 

GARAGE — 2  story  and  base.  brick 
and  concrete.  $25,000.  Tacoma.  Was«i. 
Architect,  I.  C.  Irwin.  Cliamber  of  Com- 
merce Bldg..  Taco  na.  Owner,  August 
Boecklin  Tlie  building  will  occupy  a 
corner  site  and  will  be  designed  for  a 
commercial  garage.  Ther.e  will  be  a 
cement  floor,  metal  window  sasli  and 
frames  and  special  gasoline  storage 
tanks.  The  exterior  of  the  building 
wijil  lie  faced  with  cement  plaster. 
Plan.-^  are  nearly  read>'  for  hgures. 

WAREHOUSE  —  4  story  and  base, 
brick  and  terra  cotta.  $10,000.  Tacoma. 
\\'asli.  Architect.  I.  C.  Irwin,  Chamber 
of  Commerce  Bldg..  Tacoma.  Owners. 
California  Wine  House.  The  liuilding 
will  be  designed  for  stores  anil  office 
of  tlie  company  on  the  tirst  floor  and 
warehouse  on  tlie  upper  floors.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood. There  will  l^e  steam  heat  and 
elevator  service.  Metal  window  frames 
and  sash  will  be  specilied.  Tlie  exte- 
rior of  the  building  will  be  faced  witli 
terT-.*L  cotla.  Plans  are  nearly  co  npletc 
;iii.i    lltiures    will    be    called    for    shortly. 

CITY   H.\LL — 2   story   and  base,   rein- 


forced' concrete,  $17,500.  Puyallup, 
Wash.  AiHiitect,  R.  E.  Borhek,  Savage- 
Scolield  Bldg..  Tacoma.  Owners,  Town 
of  Puyallup.  Tlie  building  will  be  in 
the  chusic  !^t.\  le  and  will  be  arranged 
to  contain  the  pol.ice  and  lire  depart- 
ment iiead(|uarters,  council  chamber 
and  executive  offices.  Interior  finish 
will  be  of  pine  and  liardwood.  Tliere 
will  be  a  central  heating  system.  The 
exterior  of  the  structure  will  be  faced 
with  cement  jiiaster.  Plans  are  being 
prepared. 

SCHOOLS — 2.  2  stoiN  and  base,  brick 
and  concrete,  $77,000  and  $78,000,  re- 
spectively. Seattle.  Wasli.  Architect's 
name  not  given.  Owners.  City  of  Se- 
attle. Subligures  are  wanted  on  the 
mill  work,  lumber  and  ornamental  iron 
work  on  two  new  schools  being  con- 
structed by  the  Manhattan  Co.,  Inc.. 
Central    Bldg..   Seattle. 

RESERVOIR — Steel  and  concrete. 
Cost  not  stated.  Forks.  Wash.  Engi- 
neer's name  not  given.  Owners,  Wash- 
ington Oil  Co.,  represented  by  Gerard- 
Fillio  Co.,  Eitel  Bldg..  .Seattle.  Bids 
will  be  called  for  at  once  for  the  con- 
struction of  a  steel  and  concrete  res- 
ervoir on  one  million  gallons  capacity. 
Plans  and  specifictains  are  on  file  at 
the  offices  of  the   representatives. 

Contracts  Awarded. 

R.XILROAl)  CO.N'STRUCTK  )X  —  $1.- 
0(10.000.  Seattle  to  Sumas.  Wash.  Engi- 
neers. Engineering  Dept.  Northern  Pa- 
cific R.  R.  Co.  Owners,  Northern  Paci- 
fic R.  R.  Co.  Contractors,  Seattle  Con- 
struction Co.,  Seattle.  Note:  It  is  gen- 
erally assumed  that  the  Seattle  Con- 
struction Co.  is  composed  of  Grant 
Siiitli    &  Co.  and   Stillman. 


FOREiGiM    trade:    opportunities. 


[Inquiries  in  which  addresses  are  oimit- 
ted  are  on  file  at  Bureau  of  Foreign 
and  Domestic  Commerce.  In  apply- 
ing for  addresses  refer  to  file  num- 
ber.] 
Consuls  are  requested  to  contribute  to 
ihis  department,  and  in  doing  so 
should  in  each  instance  state  In 
what  language  correspondence  should 
be  conducted. 

No.  10570.  Tools  for  >vorkine  In  nooll, 
iiietalN.  and  stone. — .\  report  from  an 
.American  consulate  in  n  European 
country  states  that  a  local  business  nian 
desires  to  iuport  light  hand  tools  for 
working  in  wood,  metals,  and  stone. 
Correspondence  should  be  in  Italian, 
German,    or    French 

No.  10S7'2,  LlglitlioHNe  nnd  bouyN. — 
The  American  consul  at  .Montevideo. 
Uruguay,  reports  that  a  call  for  tenders 
has  been  issued  by  the  Minister  for 
Public  Works  for  1  bouy-  lighthouse 
and  30  bouys  of  4  meters  (13.12  feet) 
focal  lieight.  Well  known  and  reliable 
liouses  only  ma,v  tender  for  these  bouys. 
Rids  will  be  received  until  April  28. 
1913.  at  the  Oflcina  de  Obras  Publicas. 
.Montevideo,     Uruguay, 

i\o.  10574.  .Supplleii  tor  niunufnctor- 
Ifn  nn<I  elertrtcal  eiiabllahnients. — .\ 
report  from  an  American  consular  offi- 
cer in  a  European  country  states  tliat 
a  re.'ident  of  his  district  has  requested 
to  be  placed  in  communication  with 
.American  manufacturers  of  the  follow- 
ing articles:  Asbestos  rope  and  twine, 
boiler  mountings  and  valves,  leatheriod, 
leather  and  rubber  belting,  cotton  clipp- 
ings, electric  apparatus,  electric  wire 
and  curd,  boilers,  India  rubber  and  gut- 
ta-percha  Insulating  material,   Iron  and 


steel  bars,  plates,  rails,  and  commercial 
iron,  lubricating  rope,  vaseline,  para- 
ffin, wire  rope,  rosin,  cottonseed  oil, 
nitrate  of  soda.  The  inquirer  desires  to 
net  as  representative  of  manufacturers 
cif  the  above  articles.  He  states  that  he 
is  in  a  position  to  handle  them  suc- 
cessfully and  can  furnish  fully  satis- 
factory references.  Correspondence 
maybe      in    English. 

No.  10575.  Flexible  gas  tubing. — A 
business  man  in  Germany  Informs  an 
American  consular  office  that  he  de- 
sires to  hear  fro;n  American  manufac- 
turers of  flexible  gas  tubing,  a  sample 
of  which  accompanied  the  report  and 
can  be  obtained  from  the  Bureau  of 
Foreign  and  Domestic  Commerce.  Th* 
inquirer  has  been  importing  this  class 
of  tubing  from  a  well-known  Ameri- 
can firm  which  recently  discontinued 
that   part   of  its   business. 

No.  104«J9.  Dredge  bucket«.-The  Roads 
and  Bridge  Department,  Boulogne, 
France,  invites  tenders  for  36  dredge 
buckets.  Particulars  may  be  obtained 
of  M.  Viosin,  Ponts  et  Chausses 
Boulogne,  France. 

No.  10471.  Steam  launch, — The  Home 
Ofliee.  Rio  de  Janerio,  invites  tenders 
for  a  steam  launch,  the  cost  of  which 
is  estimated  at  $3,480.  Tenders  will  be 
received  through  local  agents  only. 

No.  10172.  Gas  stoves,  meters,  and  i 
InstallltlonM. — The  Corporation,  Mac- 
clesfield, Cheshire,  England,  will  rec- 
eive tenders  for  gas  stoves,  meters, 
and  automatic  installation  at  an  es- 
timated cost  of  $73,000. 

No.  10173.  Bridge  construction. —  Ten- 
ders are  invited  for  the  construction  of 
three  bridges  over  the  Rhine  River  and 
othr  works  at  an  estimated  cost  of 
$632,645.  Pavticulars  may  be  obtained 
of  the  International  Rheinregulirungs 
Komimission,     Rorschach,    Switzerland. 

No.  10474.  Timber  sales The  Ameri- 
can consul  general  at  Vancouver,  Bri- 
tish Columbia,  has  forwarded  copies  of 
notices  stating  that  tenders  will  be 
received  by  the  Minister  of  Lands,  un- 
til April  23,  for  the  purchase  of  a  li- 
cense to  cut  7,000.00  feet  of  timber  Ten- 
ders will  be  received  until  May  Sth  for 
purchase  of  a  license  to  cut  900,000  feet 
of  timber.  Particulars  in  each  case  can 
he  obtained  of  the  Chief  Forester,  Van- 
couver,   British    Columbia,    Canada. 

No.  1O470.  Mineral,  vegetable,  and  ani- 
mal oils. —  A  firm  of  large  importers 
and  wholesale  dealers  in  mineral,  vege- 
table, and  animal  oils  in  a  Mediterran- 
nean  country  informs  an  Amerioan 
consulate  that  it  desires  to  represent 
.American    exporters   of   tliese   oils. 

No.  1C447.  Electric  heating  and  spec- 
ialties.— .\  report  from  an  American 
consular  otflcer  in  a  European  country 
states  that  a  resident  of  his  district  has 
inquiries  for  small  special  articles  In 
the  electric  heating  and  ligliting  bran- 
dies. Price  should  be  quoted  c.  i.  f. 
Hamburg,  including  boxing.  The  in- 
iiuirer  requests  tliat  manufacturers  will 
not  write  and  ask  him  what  he  wants, 
hut  will  inform  him  what  they  have 
to  offer.  Correspondence  may  be  In 
English. 

\<>.  10."iO.".  linritor  Improvements, — 
Tlie  -American  consulate  at  Maxatlan. 
.Mexico,  reports  that  bids  will  be  opened 
in  .Mexico  City  at  the  end  of  April  for 
the  harbor  improvements  at  Mazatlan. 
If  tills  work  is  undertaken,  it  will  also 
mean  the  completion  of  the  railroad 
from  Durango  to  .Mazatlan,  and  assures 
llie  importance  of  the  port  of  Ma7.atlan 
as  the  most  important  between  San 
Francisco  and   Panama, 
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Two    Latest       Additions    to       San 
Francisco'.s   Theatre   Building."*.    2 


Building  in  San  Francisco  for  the 
month  of  March  showed  a  healthy  tone. 
Permits  and  recorded  contracts  on 
private  construction  footed  up  more 
than  2  million  dollars  on  the  month's 
work  and  City  contracts  and  E.xposition 
Work  raised  this  by  more  than  a  mil- 
lion more  so  that  the  grand  total  for 
.March,  1913,  amounted  to  $3,576,376. 
Tabulated  the  figures  would  read  as 
follows: 

PRIVATE     CONSTRUCTION 

Brick      $1,032,751 

Frame      983,761 

Alterations   and  additions.       153,341 

Total      $2,171,853 

To    this   add 

E.xposition    contracts     ....$     266,479 

Street    work    271,561 

City    construction    866,483 

Grand    Total    $3,576,376 

This  shows  a  healtliful  gain  over  last 
month  and  for  that  matter  a  favorable 
comparison  with  other  years.  As  to  the 
grand  total  of  last  month  the  figures 
amounted  to  $2,736,813  which  included 
harbor  work  for  $456,400  during  the 
month  of  February  while  this  month 
no  contract  was  let  on  the  water  front. 
Compared  to  former  years  the  month 
of  March  in  private  construction  runs 
as   follows: 

March,    1904     $1,342,858 

March.    1905     1,879,394 

March.    1906     3,096,561 

March,    1907    5,173,905 

March,    1908    2,954,287 

March,    1909     2.956,308 

Mardi,    1910     2,381,909 

March,    1911     2,819,727 

March,    1912     2,146,011 

March,    1913    2,171,583 

So  far  this  year  has  shown  a  steady 
increase.  In  private  construction  Jan- 
uary recorded  $1,555,355;  February,  $1,- 
979.013,  and  March.  $2,171,583.  January 
recorded  $472,000  for  Exposition  work. 
$389,334  for  government  buildings  and 
$475,200  for  Harbor  construction.  So, 
also,  February  recorded  $436,400  for 
Harbor  work  while  March  had  no  re- 
>port  from  either  the  United  States 
Government  or  the  State  Board  of  Har- 
bor  Commissioners. 

Altogether  building  seems  to  be 
going  on  at  an  encouraging  rate  of 
growth.  If  the  coming  months  continue 
the  good  work.  The  outlook  generally 
leems  to  he  good  for  San  Francisco  and 
the  prospects  for  the  builders  of  the 
Citv  are  hopeful  to  say  the  least. 

♦ 

Warden  Hoyle  comes  back  at  the  in- 
\"estigation  committee  and  Fremont 
Older  of  the  Bulletin  to  the  effect  that 
the  investigation  at  San  Quentin  is  tlie 
result  of  a  scheme  by  Older  to  dis- 
credit Iloyle  because  he  would  not  give 
special   privileges  to  Atirahani   Ruef. 


Older  Is  certainly  going  the  limit  In 
trying  to  free  Ruet.  And  he  is  using 
methods  tliat  are  anything  but  fair  and 
riglit.  To  begin  with  he  was  unfair  In 
liis  methods  even  In  the  graft  prosecu- 
tions and  what  convictions  were  secur- 
ed were  secured  in  spite  of  Older  rather 
than  with  his  aid  and  support  except 
that  he  gave  publicity  in  the  Bulletin  to 
a  side  of  a  question  that  might  other- 
wise have  been  suppressed  in  the  news. 

Now  he  is  flooding  the  Bulletin  with 
a  lot  of  maudlin  slush  about  prisoners 
and  tlie  brutality  of  prison  punishment 
that  in  the  main  obscures  the  really 
commendable  points  that  may  <be  made 
in   support   of  prison   reform. 

The  other  day  he  came  out  with  an 
open  letter  to  Judge  Lawler  that  read 
more  like  the  utterance  of  an  imbecile 
than  the  stateruent  of  a  sane  man.  In 
it  he  told  the  Judge  that  Christ  forgives 
Older.  Perhaps  he  does.  Perhaps  he 
needs  it.  In  any  event  that  Is  no  rea- 
son why  Abe  Ruet  should  'be  pardoned 
any  more  than  any  other  person  who 
was  convicted  of  a  similar  crime. 

Tlie  only  plea  that  has  the  s.mblance 
of  reason  In  the  case.  Older  does  not 
make.  And  that  is  that  those  who  were 
equally  guilty  with  him  in  the  bri-bery 
cases  remain  unpunished.  So  far  as 
Hoyle  is  concerned  his  statement  that 
thoite  who  wish  to  attack  him  are  pro- 
ceeding by  indirect  means  seems  to  be 
borne   out   by    developments. 


J.  Pit.-pont  Morgan  has  passed  to  the 
Great  Beyond  and  the  world  moves  on 
Ju.=  t  the  same.  The  statement  by  his 
doctor  that  the  investigations  of.  the 
Pujo  Committee  hastened  his  death  has 
little  or  no  faundation  of  fact.  If  It 
did  it  was  his  own  fault  for  if  liis  acts 
were  fair  and  proper  he  need  not  fear 
publicity.  -Morgan  belonged  to  the 
-Aristocracy  of  Money  and  represented 
the  power  and. excluslvteness  of  wealth. 
He  was  the  antithesis  of  Lincoln.  He 
was  perhaps  a  good  man  in  his  way.  but 
his  way  was  iM)t  tlie  way  of  democracy. 
He  perhaps  thought  he  was  divinely 
chosen  to  rule  in  finance.  He  was  an 
antocrat   in    his   own   realm. 

The  great  financial  machine  that  he 
built  up  is  probably  more  a  menace  to 
free  institutions  than  a  benefit.  Cer- 
tain it  is  that  it  is  a  power  within  the 
state  that  is  oftimes  more  powerful 
than  the  govern:iient  itself  and  the  men 
who  direct  it  are  in  no  way  directly 
amenable  to  the  people. 

The  collection  of  art  and  antiquities 
by  Morgan  will  be  a  distinct  addition 
to  the  new  world.  He  collected  treas- 
ures from  the  entire  world.  His  great 
wealth  was  not  expended  in  the  erection 
of  libraries  like  Carnegie  but  was  in- 
vested in  the  rare  products  of  the  old 
masters.  Estimates  of  the  good  or  evil 
effects  of  the  life  of  such  a  man  will 
ilifCer  with  the  individual.  He  repre- 
sented the  autocrat  in  the  financial 
world  and  such  a  figure  will  always  b« 
at  variance  witli  a  democracy. 
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The  Two  Latest  Additions  To  San  Francisco's 

Theatre  Buildings,  The  New  Tivoli  And 

G.  M.  Anderson  Theatre. 


Tivoli  Theatre. 


Tlie  new  Tivoli  Openi  llnuse  is  a 
limdel  of  coriveiiieiice  ami  airansc- 
ment.  embodylngr  as  It  does  many  fea- 
tures new  to  San  Francisco  theatre 
patrons.  The  Interior  is  treated  in 
the  Spanish  Uenal.'sance  with  walls 
decorated  with  mural  paintings.  The 
ceiling  Is  divided  into  panels  by  deep 
beams,  which  support  a  glass  lilled 
lattice  work  over  which  is  a  false  ceil- 
ing- designed  to  reflect  the  electric 
rays  through  the  glass  lattice  and  thus 
t'pread  a  soft  light  tlirough'out  the 
auditorium.  Ample  exits  are  pro- 
vided. The  stage  Is  the  largest  in  the 
city  and  will  give  splendid  accommo- 
dation tor  large  productions.  In  con- 
nection with  the  orchestra  is  a  pipe 
organ  located  on  either  side  of  the 
procenium,   but   concealed   from   view. 

Entrance  to  tlie  theatre  is  gained 
through  a  wide  vestibule  opening  direct 
from  Eddy  street,  and  is  decorated 
with  California  marble  and  mural 
paintings.  This  leads  to  the  audito- 
rium floor  proper  and  also  to  the  loges 
boxe«  and  balcony  by  means  of  an  in- 
cline, affording  easy  access  to  the  upper 
part   of   the  house 

Just  above  the  auditorium  is  the 
lodge  balcony,  which  is  given  up  en- 
tirely to  boxes,  liaving  a  seating  ca- 
pacity of  from  eight  to  ten  people  each 
with  retiring  room  and  a  broad  prom- 
enade in  the  rear  of  them.  Above  the 
balcony  is  the  main  balcony  and,  like 
the  main  floor,  has  an  unobstructed 
view  -of  the  stage.  'Still,  higher,  as  if 
to  commemorate  the  days  of  the  Old 
Tivoli  Theatre,  the  management  has 
pi-ovided  a  promenade  gallery,  a  place 
that  was  dear  to  the  Old  The.itre 
goers,  where  formality  was  a  stranger, 
and  one  gave  himself  over  to  the  com- 
plete enjoyment  of  the;opera. 


This  building  has  iiccn  cuuipUlcd  in 
record  breaking  time.  one  hundred 
working  days  in  all.  This  would  have 
been  impossible  in  any  otlier  city.  Tlie 
reason  of  completion  on  time  is  the  re- 
sult of   perfect   labor  conditions-  in  San 


Anderson's  Theatre. 


O'Brien  &  Werner  have  been  com- 
imissioned  by  G.  11.  Anderson  to  pre- 
pare plans  and  specifications  for  his 
new  theatre  to  be  constructed  in  O'Far- 
rell  street  between  Powell  and  Stock- 
ton, on  the  site  of  the  old  Alcazar 
theatre.  This  theatre  will  be  one  of 
the  finest  and  cosiest  in  San  Francisco. 
Both  the  exterior  and  interior  will  he 
treated  in  the  Spanish  Renaissance, 
with  the  walls  of  the  interior  deco- 
rated   with    mural    paintings. 

The  light  will  be  of  indirect  type, 
thus  giving  a  soft  effect  throughout. 
Ample  exits  are  .provided,  eight  from 
the  auditorium  and  eight  from  the  bal- 
cony. On  the  mezzanine  floor  will  be 
located  the  offices  of  the  management 
and   a   lai'ge   promenade   foyer. 

Entrance  to  the  theatre  will  be 
through  a  wide '  vestibule  finished  in 
beautiful    California    marble. 

The  seating  capacity  will  be  1.600. 
The  stage  will  be  one  of  the  largest  in 
tlie  city,  with  the  proscenium  opening 
30  by  38  feet.  The  dressing  rooms  will 
be  located  on  either  side  of  the  stage 
and  will  be  well  lighted  and  ventilated 
and  fitted  with  the  latest  modern  con- 
veniences. The  basement  will  be  ar- 
ranged for  a  cafe. 

Thomas  O'Day  will  be  Mr.  Ander- 
son's personal  representative  for  the 
construction  of  tlie  theatre.  The  cost 
of  building  and  ground  will  be  about 
$5.50,000. 
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SAN  FRANCISCO — Apartment  house, 
S  story  and  base.  Class  A  construc- 
tion, $250,000.  Architects,  Ross  &  Bur- 
gren,  310  California  'St.,  S.  F.  Owners 
represented  by  Harrigan-'W'eldemuller 
Co.  A  large  site  has  been  purchased, 
fronting  87  V4  feet  on  Broadway  and 
extending  back  137%  feet.  The  lot  is 
.iust  east  of  Fillmore  street  and  is  held 
by  the  Mau  Estate.  A  lease  has  been 
secured  through  the  offices  of  Harri- 
gan-Weidemuller  Company,  for  tlie 
purpose  of  erecting  thereon  a  nine- 
story  Class  A  apartment  building  to 
le  financed  under  the  New  York  co- 
operative system.  These  agents  report 
meeting  with  great  encouragement  in 
this  enterprise,  and  to  date  have  :i 
number  of  applications  from  some  r.f 
the  most  prominent  families  for  apirl- 
ments    in    the    building.      The    lot    was 


selected  ow'ing  to  tlie  grand  panoramic 
marine  view  it  conmands,  its  accessi- 
I-iility  and  its  excellent  envii-onment. 
Tlie  building  will  contain  si-xteen 
apartment  suites  of  ten  rooms,  two 
suites  to  each  floor,  with  fast  running 
passenger  and  service  elevators,  open- 
ing into  private  halls.  The  interior  is 
to  be  finished  entirel.v  in  hardwood 
with  oak  floors.  The  plumbing  and 
steam  heating  are  to  be  of  the  best 
and  latest,  and  all  bath  rooms  and 
kitchens  are  to  be  tiled  throughout. 
Refrigerating  and  vacuum  cleaning 
plants  will  be  irustalled  and  large  pri- 
vate safes  will  be  in  each  apartment 
and  jewel  safes  in  each  chamber.  A 
lar,ge  assembly  room.  suifable  for 
dance«.  etc..  will  be  an  additioral  fea- 
ture. 

SAN  FRANCISCO — .^partnl.cll t  buusc. 
:;  story  and  base,  frame.  $l:;.nOO.  Ar- 
cliitect,   C,   M.   Cook,   Kialto   Bldg.,   S.   F. 


Owner  .Mrs.  Ida  M.  Bender.  The  liuiUl- 
ing  is  to  be  erected  at  the  southwest 
corner  of  Broderick  and  O'Farrell 
streets,  and  has  a  frontage  on  one 
street  of  35  feet  and  of  75  feet  on  tin 
other  The  interior  has  been  arraimiii 
for  twelve  apartments  of  three  .hpI 
four  roo.ns  each  with  private  bath. 
Wall  beds  are  to  be  used.  There  will 
be  a  central  heating  system.  Interior 
finish  will  be  of  pine  and  elm  panels. 
Some  hardwood  floors  are  specified.  A 
hot  water  system  will  be  installed.  The 
exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster. 
Plans  are  complete  and  the  work  will 
be    done    by    Day   Labor. 

SAN  FRANCISCO — Apartment  house, 
5  story  and  base,  brick  and  steel.  Cost 
not  stated.  Architects,  A.  F.  and  C.  SI. 
Rousseau.  Monadnock  Bldg..  S.  F.  Own- 
er H.  C.  Newhall.  The  building  will 
be  erected  at  the  northeast  corner  of 
Washington  and  Leavenworth  streets 
and  will  cover  a  considerable  ground 
area.  There  will  be  a  complete  steel 
frame  with  reinforced  brick  walls, 
faced  with  pressed  brick.  The  building 
has  been  designed  for  a  residential 
apartment  flats,  each  apartment  con- 
taining five  rooms  and  bath.  Eacli 
apartment  will  be  finished  in  pine, 
hardwood  panels  and  will  have  hard- 
wood floors.  There  will  be  built  in 
buffets  and  open  fire  places.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice, a  hot  water  system  and  all  other 
modern  conveniences.  Servants'  rooms 
will  be  located  in  the  basement.  There 
will  also  be  a  large  billiard  room,  wine 
room  and  social  hall.  A  garage  will 
be  erected  at  one  end  of  the  lot  ocm- 
taining  room  for  three  machines.  II. 
C.  Newhall  is  the  owner  of  the  property 
and  he  has  spared  no  expense  in  mak- 
ing the  building  one  of  the  finest  resi- 
dential apartments  in  the  city. 

SAN  FR.\NCISCO — Apartment  house. 
3  story  and  base,  frame,  $25,000.  Ar- 
chitect. Henry  C.  Smith,  HumbuMt 
Bank  Bldg.,  S.  F.  Owner,  Mrs.  Brow  n- 
lee.  A  general  contract  for  this  biiill- 
ing  has  been  awarded  to  M.  Marcus-  n. 
Royal  Insurance  Bldg.,  and  he  is  n.-w 
taking  figures  for  a  number  of  t  i- 
special  parts  of  the  work.  Firms  in- 
terested in  tile,  both  floor  and  N\all. 
beds,  ornamental  iron,  painting  and 
electric   work  should  see  Mr.   Marcuscn. 

SAN  FRANCISCO — Apartment  house, 
3  .'-tory  and  base,  frame,  $16,000.  Ar- 
chitect, none.  Ow'ner,  J.  V.  Campbell, 
1010  Bryant  St.,  S.  F.  The  dwelling  is 
to  be  erected  on  tlie  south  side  of  Cal- 
ifornia street,  east  of  Hyde,  and  will  be 
i8xns  feet.  Interior  has  been  ar- 
ranged to  contain  18  apartments  of  two 
and  three  rooms  each.  There  will  be 
private  hath  rooms  and  wall  beds.  In- 
terior will  be  finished  in  pine  and  some 
hardwood.  Oak  floors  will  be  used  in 
the  principal  rooms.  A  central  heatiiig 
i  ystem  and  hot  water  plant  will  be  in- 
stalled. The  exterior  of  the  buiMin^ 
will  be  covered  with  rustic,  shiplap  -i-l 
tapestry  brick  veneer.  Plans  are  mui 
plete  and  the  work  will  be  done  i  ^ 
Day  Labor.  The  owner  is  now  in  i:- 
market   f o  ■  all  of  the  various  mater    il-^ 

OAKLAND,  CAL. — Apartment  licui  ,. 
3  story  and  base,  frame.  $20,000.  Ar- 
chitect, J.  Cather  Newsom,  1424  Kr.^id- 
way,  Oakland.  Owner.  Oeorge  T.  Inni- 
lap.  The  building  will  be  erected  mi 
1st  avenue  and  K.th  street.  The  work 
will  include  moving  the  present  buiM- 
iiig  to  the  rear  of  the  lot  and  c.ini- 
plctely    altering    Ibe    same.      Front    p.'i- 
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tlon   or    tin-    |(it    will    lir    ci.MTcl    hy    the 
new  stnichiri'.      ApMiiiiiciit.s   will   lie  :ii'- 
raiigpd    III    suites    of      two      and      thito 
rooms  eiu'h.     All   apiirtments   will   have 
conneitinK    liatlis    and    wall    beds.      In- 
lei-ior    will    lie    Hiiislied    in    pine.      Some 
i   hardwood    floors    will    lie    used.      Batli 
!   rooms    will    have    tile    wainscot.      There 
I   will   be    a    central    heating   system    and 
hot   water  supply.     The   e.xterior  of  the 
building    will    be    covered    with    cement 
plaster  on   metal   lath.     Plans  are  com- 
plete  and    the   architect    is    taking   suh- 
flgures  on  all  parts  ot  the  work. 

SAN  PRANCl.SCO — Apartment  hou.«e, 
3  story  and  base,  frame.  Cost  not  stat- 
ed. Architect.  W.  G.  Hinds,  46  Kearny 
St.,  S.  F.  Owner,  J.  De  iiing.  The 
building  is  to  he  erected  on  Hyde  street 
hetween  Vallcjo  and  'Green  |streets, 
and  will  have  a  street  frontage  of  2ri 
feet  and  a  depth  of  S7^4  feet.  Floor 
plans  have  been  arranged  for  five 
apartments  of  three  rooms  and  bath 
«ach.  Interior  will  be  finished  in  pine 
with  some  elm  panels  and  hardwood 
floors.  There  will  be  gas  radiators. 
Tile  will  'be  used  in  the  baths.  All 
suites  will  be  equipped  with  wall  beds. 
Entrance  vestibule  will  be  finished  in 
inarble.  Tlie  exterior  of  the  building 
will  be  covered  with  shingles.  Plans 
are   iieing   prepared. 

SAN  FRANCISCO— .\partment  house, 
3  story  and  base,  frame.  Cost  not 
stated.  Architect,  W.  G.  Hinds.  46 
Kearny  St.,  S.  F.  Owner,  Mrs.  Picard. 
The  house  will  be  erected  on  the  east 
side  of  Taylor  street  between  Pacific 
and  Broadway.  Interior  will  be  ar- 
ranged to  contain  six  apartments  of 
four  rooms  and  bath.  All  suites  will 
have  wall  beds.  The  interior  will  'be 
finished  in  pine  and  elm  with  hard- 
wood floors  in  the  principal  rooms. 
Gas  radiator.^  will  be  installed.  The 
entrance  vestibule  will  be  finished  in 
marble  and  tile.  Tile  w-ill  also  be  used 
In  the  bath  rooms.  The  exterior  of  the 
building  will  be  covered  with  brick 
veneer.  Plans  are  just  started  for  this 
work.  Bid^  will  be  called  for  on  the 
various  parts  of  the  work  within  a 
month. 

STOCKTON,  S.AN  .JOAQUIN  CO..  CAL. 
— Apartment  house  alteration  and  addi- 
tion, $.'!,000.  Architect,  Walter  King, 
Elks'  Bldg.,  Stockton.  Owner,  IVIr.«. 
Blanchard.  A  fra  lie  building  which 
now  occupies  the  site  will  'be  raised 
and  an  addition  of  considerable  size 
will  be  added.  Interior  finish  will  be 
of  pine  and  some  hardwood  with  oak 
floors  in  the  principal  rooms.  Suites 
will  consist  of  two  and  three  rooms. 
All  apartments  will  have  wall  beds 
and  private  bath  rooms.  Open  fire 
places  and  brick  mantels  are  specified. 
The  work  will  include  new  plumbing. 
painting  and  mill  work.  The  exterior 
of  the  building  will  be  covered  with 
rustic.      Plans    are   being   prepared. 

LONG  BEACH,  LOS  ANGELES  CO., 
CAL. — Apartment  house.  3  story  and 
base,  brick  and  frame.  $40,000.  Archi- 
tect, A.  Burnside  Sturges,  Story  Bldg., 
L.  A,  Owner,  Dalla.s  M.  Cate.  The 
building  has  been  designed  in  the 
shape  of  a  letter  U  and  will  cover  an 
area  of  125x96  feet.  Interior  has  been 
arranged  for  IDS  rooms  wliich  are  to 
be  divided  into  two,  three  and  four 
room  apartments.  All  suites  will  have 
connecting  l.dths  and  wall  beds.  A 
central  heating  rystem,  hot  water  sup- 
ply, vacuum  cleaning  and  elevators 
will  be  installed.  Interior  finish  will 
b«  of  pine.     The  exterior  of  the  build- 


ing  will   be  covered   with   vonecr   brick. 
I'lans   are    being   prepared. 

LOS  ANGIOLKS,  CAL,  —  Apartment 
house,  3  story  and  base,  brick,  $40,000. 
Architect,  A.  W,  Riewe,  California 
Hldg.,  L,  A.  Owner,  A.  S.  O'Ncil.  The 
liullding  will  be  50x132  feet  and  will 
contain  7o  rooms  wliich  are  to  be  ar- 
ranged in  two  and  three'  I'oom  suites 
witli  wall  beds  and  private  batlis.  In- 
terior will  be  finished  in  pine  and  some 
iiardwood.  Hath  floors  will  be  ot  ce- 
ment. There  will  be  steam  heat,  au- 
tomatic elevator  and  a  vacuum  clean- 
ing syste.ii.  Exterior  ot  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

Contracts  Awarded. 

LOS  ANlii'ILICS,  CAL.  —  Apartment 
house,  4  story  and  base,  brick,  $70,000. 
Architects,  Milwaukee  Building  Co., 
Wright  and  Callender  Bldg.,  L.  A. 
Owner.  ,Sidney  Goldman,  Contractors, 
•Milwaukee  Building  Co,,  Wright  and 
Callender  Bldg.,  L.  A.  Contract  price, 
$70,000. 

LOS  ANGELES,  CAL.  —  .\partment 
house,  4^  story  and  base,  brick  and  steel. 
Cost  not  stated.  Architect,  E.  J.  Borg- 
meyer,  Stimson  Bldg.,  L.  A.  Owner, 
Julius  P.  Smith.  Contractor,  C,  S, 
Blodgett,  336  North  Burlington  Ave.,  L. 
A.     Contract   price   not  stated. 


BANES. 

OAKDALE,  STANISLAUS  CO.,  CAL. 
— Bank,  2  story  and  base,  brick  and 
steel,  $12,000.  Architect,  Ralph  P.  Mor- 
rell.  Odd  Fellows'  Bldg.,  Stockton. 
Owners.  Conmercial  Bank.  The  build- 
ing will  be  erected  on  one  of  the  prin- 
cipal business  corners  in  Oakdale  and 
will  cover  an  area  of  25x78  feet.  The 
fir.=  t  floor  is  to  be  fitted  for  the  exclu- 
sive use  of  the  bank  and  will  be  fin- 
ished in  hardwood  and  tile.  There  will 
be  coin  and  safety  deposit  vaults.  Con- 
siderable ornamental  iron  and  bronze 
will  be  used.  The  upper  floor  will  be 
arranged  for  a  number  of  modern  of- 
fices. A  central  heating  system  will 
be  installed.  The  exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are   being  prepared. 

ROSEBURG,  ORE.— Bank,  2  story 
and  base,  reinforced  concrete,  $25,000. 
Architect,  Earl  A.  Roberts,  Selling 
Bldg.,  Portland.  Owners,  First  Trust 
and  Savings  Bank.  This  work  has  been 
mentioned  here  'before.  Plans  are  com- 
plete and  were  put  out  for  figures  on 
April  7th.  Bids  are  being  taken  by 
the  architect.  Vaults  and  bank  fix- 
tures are  not  included  in  the  general 
contract. 

♦ 

BRIDGES,  DAMS  AND  HARBOR 
WORK, 


COL.MA.  SAN  .MATEO  CO.,  CAL— 
Culverts  and  walls,  iron  and  concrete. 
Engineer,  County  Surveyor,  James  V. 
Neuman,  Redwood  City.  Owners,  San 
iJlateo  County.  Plans  are  complete  and 
figures  will  be  opened  on  April  2Ist  by 
the  Board  of  Supervisors  for  the  con- 
struction of  culverts  and  walls  over 
.San  Bruno  avenue  at  Colma.  The 
work  includes  corrugated  iron  pipe 
and  concrete  end  walls.  Plans  and 
.siiccilications  can  be  secured  from  I'^ii- 
giiieer    Xeiiman,    Redwood    Cit>'. 

SAX  FKANCISCO— Bridge,  steel  bas- 
eulc  type.  Cost  not  stated.  Engineer, 
linsinee|ring    Dept.    Atchison,    Topeka 


ami  .Santa  Fe  R.  R.  Co.,  S,  F,  Owners, 
.Vtc.iiison,  Topeka  and  Santa  Fe.  ,  Co, 
Tlie  Hoard  of  Public  Works  have,  .ap- 
proved plans  and  spedflcations  for  a 
new  ba.scule  bridge  which  Is  to  be 
erected  by  the  Atclilson,  Topeka  and 
Santa  Fe  Company  over  Islals  Creek 
at  Kentucky  street.  With  the  con- 
struction of  this  bridge  1500  additional 
feet  of  dockage  will  be  opened  up  along 
Islals  Creek  Channel.  Bids  will  be 
called  for  shortly.  Working  dcawings 
are  now  being  made. 

NEWBERG,  ORE.— Bridge,  steel  and 
concrete,  $85,000.  Engineer,  Cpunty 
Surveyor  Marion  County,  Newberg. 
Owners,  Marlon  and  Yamhill  Counties. 
I'lans  for  the  construction  of  a  steel 
span  bridge  735  feet  in  length  with  two 
apiiroaches  1,150  feet  in  length  have 
been  approved.  Bids  for  the  construc- 
tion will  be  called,  for  at  .once.  The 
structure  is  to  be  90'  feetji  above  ^w 
water.  Full  particulars  can  be  se- 
cured from  the  County  Surveyor  ot 
either    county. 

PORTLAND,  ORE. — Bridge,  steel 
and  concrete,  $1,700,000.  Engineers, 
Waddell  &  Harrington,  Portland.  Own- 
ers. Multnomah  and  Clarke  Counties. 
Waddell  &  Harrington,  engineers,  sub- 
mitted estimates  as  to  the  probable 
cost  of  a  bridge  across  the  Colum'bia 
River,  to  the  joint  interstate  bridge 
committee  of  Multnomah  and  Clarke 
Counties,  at  the  Commercial  Club 
Wedn«(sday.  They  fig^ured  that  the 
bridge  proper  could  be  built  for  $1,200,- 
000  and  that  $1,700,000  would  pay  the 
cost  including  the  long  approach  over 
the  sloughs  on  the  Oregon  side.  The 
estimates  contemplate  a  lift  span 
rather  than  a  swing  draw,  and  it  was 
stated  that  this  type  was  favored  by 
the  Government  engineers.  The  figure 
included  all  construction,  including 
carlines,  electric  lights  and  other  fea- 
tures. 


-CHURCHES- 


SAN  FRANCISCO — Church,  2  story 
and  base,  brick  and  steel,  $50,000.  Ar- 
cliitects.  Shea  &  Lofquist,  Bank  of 
Italy  Bldg.,  S.  F.  Owners,  St.  Patrick's 
Parish.  The  present  building  on  Mis- 
sion street,  between  Third  and  Fourth 
streets,  was  reconstructed  after  the 
fire  and  has  been  made  to  do  until  the 
present  time.  Plans  for  the  co'mplete 
rehabilitation  of  the  edifice  have  been 
prpared  and  JTionej'  is  to  be  raised  at 
once  for  the  construction.  There  will 
be  a  large  amount  of  structural  steel 
used.  Interior  will  be  finished  in  pine 
and  ornamental  plaster.  The  exterior 
will  be  faced  with  brick.  Plans  are 
being  prepared  and  work  will  be  start- 
ed within  a  few  montlis.  Father  Rod- 
gers  is   in   charge  of  the  building. 


PLATS. 

SAN  FRA.NCISCO — Flats,  2  story, 
attic  and  base,  frame,  $14,000.  Archi- 
tect, Albert  Schroepter,  Foxcroft  Bldg-., 
S.  F.  Owner,  Henry  Eisenberg.  The 
liuilding  will  be  erected  on  Paclflc 
street  west  of  Fillmore,  and  has  been 
designed  for  residential  flats.  Each 
of  the  Hats  will  consist  of  five  or  six 
rooms  and  bath.  Interior  finish  will 
be  of  pine,  redwood  and  hardwood 
with  oak  floors  in  the  principal  rooms. 
'Pliero  will  be  a  central  heating  system. 
Tile  will  he  useil  in  the  baths  and 
kitchen.  There  will  be  some  marble 
and  tile  used  in  the  entrance  vestibules. 
Exterior   ot   the   buildlny  will   be   cov- 
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»red  with  tapestry  lirlik  vcnoii-  ;iiul 
slilpla)).  Plans  are  comphlo  iuid  llg- 
lires  arc  hrlng  taken  liy  tlie  iutliltect. 
■  OAKI-AND,  CAI..— Flats,  alteration 
and  addition,  frame  conslruotlon,  $3,- 
00(1.  Arclilteet,  Olln  S.  Grolve,  2911 
ToleKrapli  Ave.,  Berkeley.  Owner,  P. 
P.  Lint.  The  work  will  consl.st  of 
rni.sln.tr  the  present  two-story  frame 
dwelling  and  adding  another  story  un- 
derneath. Floor  plans  provide  for  a 
niimher  of  three  and  four  room  apart- 
m'ents'with  tiatlis.  Interior  finish  will 
be  of  pine  and  so  ne  hardwood.  Oak 
floors  will  be  used  in  the  principal 
rooms.  Tliere  will  he  gas  grates  and 
brick  mantels.  Wall  beds  are  speci- 
llpd.  The  exterior  of  the  building  will 
Tie  covered  with  rustic.  'Plans  are 
complete  and  figures  are  ticing  taken 
for    the    «ork. 


FACTORIES  &  WAREHOUSES. 
Contacts  Awarded, 

LO!5  ANGEL.E.S.  CAL.— Warehouse,  3 
Btory  and  base.  Clas.><  A  construction. 
$100,000.  Arcliitects,  Hudson  &  Mun- 
sell,.  ^tinison  Bidg..  L.  A.  Owners, 
John.  f^.  Roebling  Sons  Co.  Contrac- 
.lors.  Alta  Pining  Mill,  830  McGarry 
.^t.„  L.  , A.,  general  construction,  $60,000; 
.Bakpr,:,Irpn  Works,  structural  s'teel, 
$3S,.30.0:  Thomas  H.  Hogan,  plumljing. 
,$1,50,0:  Southern  California  Electric 
pp.,  ele.ctric  work,  $1,304. 
..  .JiOS  ANGELAS,  CAL,— Fsictory  addi- 
..tion,  2  story  and  base,  brick.  Cost  not 
;5tat,ed.  Architect.  J.  E.  Kunst,  Hig- 
gi.us  Bldg.,  L..  A.  Owners,  Buffalo 
Bak.ing  Co.  Contractor,  J.  M.  Connors. 
Builder^'  Exchange.  L  A.  Contract 
price  «ot   stated. 


FIRE  HOUSES. 


'  SAN  FRANCISCO  — ^  Fire  house.  2 
story  and  base;  brick  and  steel,  $3.5,000. 
Architect,  City  Dept.  of  Arcliitecture, 
Temposi-ary  City  Hall  Bld-g..  S.  F.  Own- 
ers. .City  and, County  of  San  Francisco. 
Bids  opened  at  tlie  last  meeting  of  the 
-Bctard, of  Public  Works  show  Commary- 
. Peterson  low,  men  at  $33,262,  and  they 
will  proliably  be  awarded  the  contract. 
•  Eiglit  figures  in  all  were  submitted.  A 
.complete  list  of  these  figures  can  be 
found  under  the  reading  of  San  Fran- 
cisv^o   in    this   issue. 


GARAGES. 


LOS  ANGELES.  CAL.— Garage.  2 
story  and  base.  Class  A  construction. 
Cost  not  stated.  Architects,  R.  B. 
Young  &  Son.  Lankerfhim  Bldg..  L  A. 
Owner.  Cb«rles  E.  Anthony.  The  build- 
ing will  cover  an  area  of  50x165  feet 
and  is  to  be  designed  for  a  commercial 
garage.  The  front  portion  of  the  first 
floor  will  be,  arranged  for  offices  and 
will  be  handsomely  llnislied.  The  bal- 
ance of  the  building  will  be  given  over 
■to  .storage  space  and  machine  shops. 
Reinforced  concrete  construction  will 
be  used  throughout.  There  will  be 
metal  window  frames  and  fash.  The 
exterior  of  tlie  building  will  be  faced 
with  cement  plaster.  Plans  are  ready 
for    figures. 

LOS  ANGELES.  CAL.— Garage.  1 
istory  and  base,  brick.  Cost  not  stated. 
■Architects.  R.  D.  King  ond  Edward  C. 
■Taylor.  Consolidated  Realty  Bldg.,  L. 
A.  Owner.  Mark  G.  .Jones.  The  Iniild- 
ing  is  being  designed  for  a  commercial 
garage.  There  will  be  a  concrete 
floor,    metal    window    frames    and    sash 


and  special  gasoline  storage  tanks. 
The  exterior  of  the  bluildlng  will  be 
laced  with  pressed  brick.  Plans  are 
lielng    prepared. 

LOS  ANGELES,  CAL.— Garage,  2 
story  and  base,  brick,  $12,000.  Archi- 
tect, A,  W,  Klewe,  California  Bldg.,  L. 
A.  Owners,  P,  V.  St.  Clair  and  A.  E. 
Gordon.  Tlie  building  will  be  45x145 
feet  and  is  to  be  used  for  stoi-age  pur- 
poses only.  Interior  finisli  will  be  of 
pine.  There  will  be  metal  window 
frames  and  sash.  The  exterior  of  the 
liuilding  will  be  faced  with  cement 
plaster.      Plans   are   being   prepared. 

SEATTLE,  WASH. — Garage,  1  story 
and  base,  brick  and  concrete,  $30,000, 
Architect,  V.  W.  Voorhees,  Eitel  Bldg., 
Seattle.  Owner.  L.  W.  Roe,  Roe  Apts., 
Seattle.  This  building  will  cover  an 
area  of  121x118  feet  and  has  been  fully 
ilescribed  in  these  columns  before.  The 
owner  lias  determined  to  construct  the 
building  by  Day  Labor  and  is  now 
purcliasing  all    materials. 

Contracts  Awarded. 

LOS  .-\.\GELES.  CAL. — Garage,  1 
story  and  ba.se,  brlcl^.  Cost  not  stated. 
Architects,  Kysor  &  Biggar,  Wright 
and  Callender  Bldg.,  L.  A.  Owner,  C. 
E.  Bergin.  Contractors,  Davidson  Con- 
struction Co.,  16th  and  Tennessee  Sts., 
L.   A.     Contract   price   not   stated. 


GOVERNMENT  WORK  AND 
SUPPLIES, 

Caual    Reqiii.sitiouN 

The  Ltli.nian  Canal  Commission  has 
received  requisitions  for  furnishing  the 
following   supplies   and   material: 

320  louvre  panels  to  be  made  of  No. 
20  gauge  sheet  copper  for  Cristobal 
terminal  docks,  each  to  be  3  feet  6 
inches  wide.  2  feet  7  inches  high  by  4% 
inches   thick. 

One  lot  of  10  induction  motors,  slip 
ring  type,  with  polar-wound  motors: 
for  use  on  220-volt,  3-pIiase,  25-cycle 
circuits. 

One  lot  of  16  slip-ring  polar-w'ound 
motors.  ■220-voU.  3-phase,  25-cycle,  fully 
enclosed,  induction  motors  for  use  on 
overhead    traveling   crane. 

One  lot  of  13  220-volt,  direct-cur- 
rent adjustable  speed  motors,  having 
the  rated  horsepower;  speed  range  not 
to  exceed  the  maximum  speed  given  in 
table  accompanying  specifications. 
These  motors  are  for  driving  the  ma- 
clilne  tools  indicated  in  drawings  and 
are  to  be  of  the  design,  type,  and  con- 
struction most  suitable  for  the  pur- 
pose. 

One  lot  of  10  220-volt.  direct-cur- 
rent adjustable  speed  motors,  having 
the  rated  liorsepower.  speed  range,  and 
not  to  exceed  the  ma.ximum  speed  given 
in  accompanying  table.  These  motors 
are  for  driving  the  lathes  in  accom- 
panying table  and  are  to  be  of  the  de- 
sign, type,  and  constTuction  most  suit- 
alble    for    the    purpose. 

ITS  hard  rubber  valves. 

5.T4    medivim   rubiber   valves. 

186  soft  rubber  valves. 


GnrliiiKe   t'reiiuitor.v,   Monlrrey,   Cal. 

The  bid  of  Charles  F. ,  Walthers,  714 
Fulton  Building,  Pittsburgh,  Pa.,  $4,590 
in  amount,  has  been  accepted  for  the 
construction  of  a  garbage  crematory  at 
the   Prosidio   of  Monterey,   Cal. 


769    for    furnisliing    the    following    ma- 
terial  and   supplies: 

Class  1.  56  induction  motors,  43  auto 
starters,   and   3   automatic   oil   switches. 

Class  2,  40,000  feet  single  conductor 
copper   wire. 

Class   3.   1,350   standard   bearings. 

Class  4.  5,000  brake-rod  connection 
pins  and  4,000  steel  or  malleable  iron 
keys. 

Class  5.  1.000  malleaible  iron  brake- 
shoe    bolts.  ■ 

Class    C.    1,400,000    pounds    low    phos-      '< 
phorus  pig  iron. 

Class  7.   4,000  pounds  aluminum  paint. 

Class    8.   20,000   pounds    ferrosilicon. 

Class  9,  10,000  pounds  ferromanga- 
nese. 

Class   10.  Yellow   pine   or   Douglas   fir     > 
as  follows:     200,000  feet  B.   M.   flooring,      ' 
200,000  feet   B.  M.  ceiling.   90.000   feet    1;. 
JI.  siding,   25,000   feet  B.   M.   1x3   inch,    n 
to   24   feet,   S.   4   !5.  and   10,000   feet   B.   .M. 
4x4    inch.    22   feet  S.   4  S.. 

Class  11.  300  pieces  yellow  jiine  or 
Douglas   fir   rough   lumber. 


.4rai>aho  Indian  School. 

The  contract  for  the  construction  of 
a  frame  day  school  building  at  the 
Arapaho  Indian  Day  School,  Shoshone 
reservation,  Wyo.,  has  been  awarded 
to  W.  .1.  Wilseck,  of  Cheyenne,  Wyo., 
at  $2,200.  The  bids  for  the  above  were 
opened   March    15. 


I'earl    Harbor,  H.  T.,   Locomotive!*. 

The  contract  for  furnishing  4  switch- 
ing locomotives  for  delivery  at  tlie  na- 
val station.  Pearl  Harbor.  H.  T.,  bids 
for  which  were  opened  March  1,  have 
been  awarded  to  the  Vulcan  Iron 
Works,  Wilkesbarre,  Pa.,  at  a  total 
price  of  $23,800. 

Pearl    Harbor,    Generator    Set,    Etc. 

The  following  bids  were  received  'i,\" 
the  chief  of  bureau  of  yards  and  doi  ks. 
Navy  Department,  Washington,  I>-  ''■, 
for  furnisliing  one  200-  kilowatt  iiiutor 
generator  set  and  switchboard  acces- 
sories at  tlie  U,  S.  naval  station.  Pearl 
Harbor,  ,H,    T,: 

Item  ],  motor  generator  set  emd 
switchbcxird  accessories,  complete;  2, 
do   on   bidder's   specifications. 

General  Electric  Co.,  Sclienectail,\ ,  -\' 
Y.,  item  1,  $6,249. 

Ridgway  Dynamo  and  Engine  ''•-. 
Washington.  D.  C,  item  1,  $li,32."i  l.ir 
General  Electric  Co.'s  switchhoanl.  $il.- 
495  for  Westinghouse;  item  2.  $(;,-Tr, 
for  General  Electric  Company's  swil'  li- 
board    and    $6,445    for    Westinghouse. 

Westinghouse  Electric  and  Mfg.  I'o.. 
Hibbs  Bldg..  Washington.  D.  C.  item  1. 
$6,604;   200   days. 


Cannl   ('Ircnlar  7«U. 

The   Isthmian   Canal   Comnission   will 
open  bids  April    15,   1913,   under  circular 


'   Coeiir  (VAlene   luilian    School. 

The    following    bids    were    openc.l 
the    office    of    the    commissioner    of 
dian     Affairs,     Washington,     D.     C, 
the    erection    of    seven    frame    cottai; 
wai-eliouse,    office,    puinp    house,    .an. 
house,    and    installing   water    and    sim 
system     at     the     Coeur     d'Alene     lii'li 
-Agency,   Idaho: 

Shulind       &       Co.,    Alexandria,     Mn 
$27,474. 

Cuter  &  Young,  Lawrence,  K:n 
office.  $5,063;  frame  quarters"  No 
$J.lfiO;  guardhouse.  $1,753:  wareluiu 
$783;  (jol|ice  quarters,  $2,069:  pu;i 
house,  water  and  sewer  system,  $5,7 
quarters  No.  96.  $6,807:  quarters  1 
8i;.    $11.78(1, 

.1.   I-    .\liiri>liv  \-   Sons.  TaconiM.   W:i< 
$33,189. 

.1.    .M.    .M.rriiees   &  Co..   Berkeley.   t\ 


BUILDING  AND  INDUSTRIAL  NEWS. 


two  name  nuui-lors,  $5,9r.O:   Hirer  fiiiiiic 
duarteis,   $11,850. 

Jo.seph  Meiscli.  Kverett,  Wasli..  <|ii,ii- 
ter.s  No.  96.  $6,708:  police  quai-ters,  $:!,- 
.100:  warehouse.  $900:  pump  liou.sc. 
water  and  sewer  system.  $S,296:  suard 
house.  $l,90(}:  ..nh-e.  $r,,RTO;  .luarlers 
No.   S.i   $.-...'•.9:1. 


R. 


Shin 


1.    wpi 
pnilc 


iikau' 


\V; 


ware- 
$2,337: 


,  hou>e.  $92:i 
quarters  No.  96,  $6,390:  quarters  No. 
86,  $ll,.'i80:  superlntendenCs  residence. 
$5,0,S.t:  guardhouse,  $2,230;  pump 
houe  sewer  and  water  system,  $7,73S. 
P.  K.  Eddy.  Four  Lakes  Wash.,  quar- 
ters No.  86,  $3,76-1;  quarters  No.  96,  $3,- 
094;  police  quarters,  $1,910:  wareliouse, 
$i;SO:  quarters  No.  Se,,  $4.20,5;  quarters 
No.    14,    $4.4S2. 

Vi.  11.  Novell,  Minneapolis,  Minn., 
$33,000. 

Cliris  Irving  Plumbing  and  Heating 
Co.,  Denver,  Colo.,  this  firm  bids  on  tlie 
plumiliing  for  tlie  various  quarters  only, 
police  quarters,  $196;  quarters  No.  SS, 
$399:  heating.  $463;  water  and  sewer 
systems,  $4,743:  guardhouse,  $350; 
quarters  No.  96,  $950;  quarters  No.  85, 
$1,494:  quarters  No.  S,"..  $1,089:  quar- 
ters No.  14,  $492;  office,  $238. 

Colonial  Building  Co.,  Spokane., 
Wash.,  tliree  frame  quarters,  $10,805; 
gruardliouse,  $2,026.20;  two  frame  quar- 
ters, $5,677.10;  warehouse,  $850;  frame 
larters  No.  So,  $4,237.15;  office,  $4,- 
8.25;  pu  np  house,  water  and  sewer 
systems,   $5,369.65. 

B.  W.  Young,  Spokane,  Wash.,  $32,- 
220. 

Handy  &  Bate>',  Denver,  Colo.,  ware- 
house. $922;  guardhoupe.  $1,963;  pump 
house,  water  and  sewer  system,  $6,173; 
ipolice  quarters  $2,180:  office,  $5,327: 
quarters  No.  96,  $6,988:  quarters  No. 
85,  $4,815;  quarters  No.  86,  $12,884;  all, 
$41,252. 

IVI.  J.  Hursen  Co.  Seattle.  Wash.,  $42,- 
000. 

William  Bruce,  San  Francisco.  Cal., 
warehouse,  $1,415;  guardliouse,  $2,530; 
pump  house,  water  and  sewer  systems, 
$8,535:  office,  $6,955:  police  quarters, 
$2,810:  three  frame  quarters,  $10,535: 
two  frame  quarters,  $5,915;  one  frame 
quarters,    $5,517. 

J.  B.  Sweatt  &  Co.,  Spokane.  Wash., 
three  frame  quarters,  $10,695.21;  office, 
$4,007.20;  warehouse.  $692.72:  pump 
house,  water  and  sewer  systems,  $7,- 
736.32;  two  frame  quarters,  $6,638.24; 
guardhouse.    $1,581,16:    police    quarter! 


$2,746.' 
419.70. 


ime    quarter.? 


No. 


$4, 


plans 


Prospective   Bidders. 

following  firms  have  applied  for 
and  specifications  for  work  at 
the  Navy  Training  Station,  Pearl  Har- 
bor, which  consists  of  the  construction 
of  a  $665,000  hospital.  Bids  will  he 
opened    May    10th: 

Ed  O.  Hamilton,  24th  and  Farnam 
streets,    Omaha,    Neb. 

Connors   Bros.   Co.,  Lowell,   Mass. 

W.  N.  Concannon  Co.,  Monadnock 
Building,    San    Francisco,    Cal. 

Crane  Co.,   Washington,   D.  C. 


HOSPITALS. 


SEATTLE,  WASH.- 
and  base,  reinforced 
Architect,  P,  A.  Baill 
BIdg.,  iSeattle.  Owi 
Hospital.   Contractor 


il.  5  story 
!,  $500,000. 
New  York 
.  .loseph's 
Bailtargeon, 


St 


New  York  Bldg.,  Seattle.  Contract 
price,  $500,000.  Plans  for  this-  woi-l? 
ere  complete  but  construction  will  not 
be  started  until  June. 


Contracts  Awarded. 

1,1  IS     .\Nl!IOI,l-;S,       I'AI,,  — llnspilal,       3 
toiv      and      base,      rein  l. .iced     cMucielc, 


$15,0110.  Arcliitecl,  Fi'ank  1,.  SlilV, 
Crosse  Bldg.,  U  .\.  Owners,  Westlake 
Hospital         .Association.  Contractor, 

Weymoutli  Crowell.  Story  Bldg.,  L.  .\., 
general  construction,  $35,200;  Tliomas 
llaverly  Co.,  517  So.  Los  Angeles  St.. 
1..    A.,    plumhitig    and    lieating,    $7, son. 


HOTELS. 


rc.hltect, 
Vallejo 


SAN      FRANCISCO  —  Hotel, 
and    base,      frame,      $10,000.      A 
none.      Owner,    G.    Pafsio,    S68 
St.,    S.   F.     The  building   is   to   be   erect- 
ed   on    Lombard    street    %vest    of    Baker, 
and   will  he  arranged  for  stores  on  the 
first  fioor  and  a   number  of  hotel  rooms 
on    the    upper   floors.      Interior    will    be 
finished    in    pine    and    redwood.      There 
will  be  a  iiot  water  system  but  no  heat. 
The  exterior  m-ill  be  covered   with   rus- 
tic.     Patent    store    fronts    are    specified. 
Plans  are  complete  and  in  the  liands  of 
the  owner  who  will  do  the  work  by  Day 
Labor. 

■SAN  FRANCIiSCO— Hotel,  S  or  9 
story  and  base,  brick  and  steel,  $250,- 
000.  Architects,  Cunningham  &  Po- 
liteo.  First  National  Bank  Bldg.,  S.  F. 
Owners,  Lacliman  Estate.  A  lease  will 
shortly  he  made  on  a  building  which  is 
to  be  erected  by  the  Lachman  Estate 
at  the  corner  of  Mason  and  Sutter 
streets.  The  property  has  three  front- 
ages and  covers  a  large  area.  The  pro- 
po^■ed  building  will  be  seven  or  eight 
.vtories  higii  and  of  Class  .\  construc- 
tion. A  preliminary  estimate  places 
the  construction  at  about  $200,000.  Cun- 
ningham &  Politeo.  First  National  Bank 
Bldg..  will  probably  be  commissioned 
to  prepare  plans  and  specifications. 
Further  details  will  be  given  in  these 
columns   later. 

SAN  FRA.\C1SC0 — Hotel,  5  story 
and  base,  reinforced  concrete.  Cost  not 
stated.  Architects,  A.  F.  and  C.  M. 
Rousseau,  Monadnock  Bldg.,  S.  F. 
Owner,  Florentina  Wankowski.  The 
building  is  to  be  erected  on  the  north 
line  of  Geary  street  west  of  Jones. 
There  will  be  a  store  and  the  hotel 
lobby  and  offices  on  the  first  floor  and 
a  large  number  of  single  rooms  on  the 
upper  floors.  Plans  provide  for  steam 
heat,  elevator  service  and  a  vacuum 
cleaning  system.  Many  of  the  rooms 
will  have  connecting  baths.  Interior 
finish  will  'be  of  pine  and  hardwood. 
.Some  ornamental  plaster  will  be  used 
in  the  lobby.  Marble  and  tile  are  to  be 
used  In  the  entrance.  A  hot  water 
plant  will  be  installed.  The  exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plan.«  are  complete  and 
a   contract  will   be  awarded  at  once. 

SAN  FRANCISCO — Hotel,  4  story  and 
base,  brick  and  steel.  Cost  not  stated. 
.Architect,  Willia  n  Knowles,  Hearst 
Bldg.,  S.  'P.  Owners,  Hind  Estate.  The 
building  is  to  be  erected  on  the  south- 
east corner  of  5th  and  Minna  streets, 
the  lot  having  a  frontage  of  80  feet  on 
5th  street  and  147  feet  10  inches  on 
.Minna.  The  entire  building  has  been 
leased  for  a  term  of  ten  years  to  N.  V. 
Doran  and  A.  E.  Baldwin  through  the 
offices  of  Kern-Neilan  Co.  Plans  pro- 
vide for  five  stores  on  the  first  floor 
besides  a  large  and  attractive  office 
and  lobby.  Upper  floors  will  contain 
about  180  rooms  besides  a  number  of 
baths  and  toilets.  There  will  be  steam 
lieat,  elevator  service,  a  hot  water  sys- 
tem   and    vacuum    cleaning.      Interior 


»ill  be  liiil.-ljeil  in  pine  and  .some  liurif. 
wood.  Tile  and  marble  will  he  used  lij 
Hie  lobby  and  entrance.  The  e.xterlor 
of  tlie  building  will  probably  be  faced 
witli  pressed  brick.  Plans  are  eomplet* 
and  figures  are  to  he  taken  shortly. 

LOS  A.NGELES.  CAL.— Hotel,  4  story 
and  base,  brick.  Co*t  not  stated.  Ar- 
ciiltecls,  Morgan,  Walls  &  .Morgan,  V«n 
Nuys  Bldg.,  L.  A.  Owner,  .Mrs.  F.  W. 
Sablclii.  The  buililing  will  cover  an 
.irea  of  50x150  feet,  and  will  be  ar- 
ranged for  stores  on  the  first  floor. 
upper  floors  will  coptain  (al,>oij^  ,^f^ 
guest  rooms  a-nd  a  number  of  baths. 
Interior  finish  will  be  of  pine  and 
some  hardwood.  There  will  be  steam 
heat  and  elevator  service  and  a  hot 
water  system.  The  exterior  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  figures  will  be  called  for 
at  once. 

LOS  ANGELES,  CAL.— Hotel,  3  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitect, none.  Owner,  T.  J.  Douglass, 
Jr..  Grtint  Bldg.,  I,.  A.  The  building 
will  cover  an  area  of  50x100  feet,  and 
is  to  be  arranged  with  stores  and  the 
l:otel  lobby  on  the  flr.=t  fioor.  Upper 
floors  will  contain  a  number  of  baths 
besides  tiie  ^uest  rooms.  Plans  in- 
clude steam  heat,  elevator '  service  and 
a  hot  water  suppl.v  system,  'lilxterlofr 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  cohiplet6 'ahd 
tlie  work  will  be  done  by  Day  Laboh  ' 
PORTLAtND,  -ORE.— Hotel,  4  ^tory 
and  base,  ibriqk,  $35;000.  At-chlteb(, 
.\aron  H.  Gould,  WorcesJtef  Bldg.,  Port- 
land. Owner,  W.  W.  -Vlargulis.  The 
building  will  be  arranged  for  stores 
and  tile  hotel  lobby  on  the  first  fidor 
and  about  75  guest  rooms  and  -a  nlirrt- 
ber  of  baths  on  the  upper  floors.  'Iii- 
terior  finish  will  be  of  pine.  Plans -In- 
clude steam  heat  knd  elevator  service. 
The  exterior  ;  of 'the  Su'lidijig'  will  be 
faced  with  pres.*^  brick.  Plans  are 
complete    and    figures    are    being  taken. 

Contracts  Awarded. 

PORTLAND.  ORE.— Hotel  and  reSdft, 
3  story  frame  construction.  $100,000. 
-Architect,  Aaron  Gould,  Worcester 
Bldg.,  Portland.  Owner's  nartie  with- 
held. Contractors,  Langford  &  Sorts, 
Portland.  Contract  price,  $100,000. 
Note:  The  building  will  cover  practi- 
cally a  city  block,  fronting  on  tliree 
streets  and  an  alley.  Plans  have  not 
been  completed,  but  a  contract  has 
lieen  awarded  on  the  percentage  basis. 
Construction  will  be  started  as  soon  as 
plans    are    complete. 

OCEAN  PARK.  LOS  ANGELES  CO., 
CAL. — Hotel,  4  story  and  base,  brick. 
Cost  not  stated.  Architect,  W.  S.  Gar- 
rett, Currier  Bldg.,  L.  A.  '  Owners, 
Messrs.  Edward  and  John  Newell.  Con- 
tractor, E.  P.  Chapman,  72|  Maple 
.Ave.,  L.  -A.  Note:  This  con^fact  has 
lieen   awarded   on   the   percentage   basis. 


LIBRARIES. 


GLENDALE,  LOS  ANGELES  CO.. 
CAL. — Library.  1  story  and  ba,»e,  brick. 
$12,000.  Architects,  Tuttle  &  Hopkins. 
Delta  Bldg..  L.  A.  Owners,  City  of 
Glendale.  Plans  for  a  Carnegie  Li- 
brary have  just  been  approved.  The 
building  will  cover  an  area  of  36X70 
feet  and  will  contain  general  and 
children's  reading  rooms,  librarian's 
office,  reference  room  and  lobby.  There 
will  be  a  central  heating  syste.n.  In- 
terior finish  will  be  of  pine  and  hard- 
wood. Exterior  of  the  building  Will 
be  faced  with  pressed  brick.  Plans  are 
being   prepared. 
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ivlCATTL,!!;,  WAiJU.— Llliiaiif-s,  :;,  J 
stuiy  i-nil  l/asf,  loiu-icte  ami  lirlck, 
^i^OOO  fai-h.  Arcliltect,  \V.  iVlaibuiy 
Soi^ervilt.  White  Bldg.,  S«\ttle.  Own- 
ers, City  of  Seattle.  Plans  for  both  of 
these  liuUdhms,  whlcli  have  been  de- 
signed lor  hrancli  olty  libraries,  will 
be  completed  shortly  and  bids  will  be 
called.  Botli  liuildings  will  be  tire- 
proof  tiirougliout.  K.xteriors  will  be 
faced  witli  cement  plaster.  Interior 
flnish  will  be  of  pine  and  iiardwood. 
There  will  lie  central  heating  .sys- 
tem.s. 


si:,:. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAN  PRANCKSCO— Fire  honses,  3,  1 
stoiry,  frame.  Cost  not  stated.  Ar- 
chitect, Director  of  Worlds,  Service 
BIdg.,  S.  F.  Owners,  Panama-Pacific 
International  Exposition  Co.  Plans 
for  the  con^'.'truction  of  lliroe  fire  houses 
which  are  to  be  erected  on  the  E.\ipo- 
sition  grounds  at  Harbor  View  have 
been  completed  and  are  now  out  for 
fig'ures.  Bids  will  close  on  April  22nd. 
Plans  can  be  secured  from  the  Direc- 
tor of  Works.  Official  proposal  ap- 
pears   in    another    column    of   this    issue. 

SAN  FRANCISCO — Exposition  build- 
ing, 2  story,  frame.  $220,000.  Archi- 
tect, Director  of  Works,  Service  BIdg., 
S.  P.  Owners,  Panama-Pacific  Inter- 
national Exposition  Co.,  Bids  were 
opened  for  the  construction  of  the  Pure 
Foods  Building  and  show  Neil  A.  Mc- 
Lean low  on  the  general  construction 
at  $219,000.  John  G.  Sutton  low  on 
the  plumbing  at  $16,350.  A  complete 
list  of  all  figures  received  appears 
under    San    Francisco    in    this    issue. 

Contracts  Awarded. 

SAN  FRANCISCO — Pile  foundations. 
Cost  not  stated.  Architect,  Director  of 
Works,  Service  Bldg.,  S.  F.  Owners, 
Panama-Paciflc  International  Exposi- 
tion Co.  Pile  foundation  for  Agricul- 
ture Building  awarded  to  Mercer- 
Frazer  Co.  at  24%  cents  per  lineal  foot 
and  the  contract  for  the  pile  founda- 
tion for  the  Manufactures  Building 
was  awarded  to  the  Contra  Costa  Con- 
struction Co.  at  25  cents  per  lineal 
toot. 


FINANCIAL,    STATEMENT. 


PANAMA-PACIFIC       INTERN.*TIONAL 
EXPO.SITION   COMPANY. 


Receipts   and    Expenditures   from   be- 
ginning of  operations  to  close  of  busi- 
ness on  February  28th,  1913. 
RECEIPTS: 

•Subscribers     $2,833,755.30 

State  of  California 288,674.75 

City  and  County  of  S.  F.       533,599.00 

Concessions     49,342.82 

Interest  and  Discount..         41,804.46 

Salvage    4,650.42 

Miscellaneous  Donations        11,128.03 


Total   Receipts    $3,762,954.78 

EXPENDITURES: 

Preliminary    expense   to 

June    $  830,642.70 

March,    April,    May    and 
Cost,        securing        site, 

leases,     rentals 675,811.75 

Buildings    and    grounds.  825,464.84 

Administration     100,863.59 

Exploitation     185,271.13 

Exhibits     58,199.09 

Concessions  &  admissions  10,521.63 

Reception     13,420.46 


Ti.Ulic     ,t    Tciniinal.v 

Protection      477.15 

Furniture   &    Equipment  24,979.08 

Uuclassitied  >>:•  unassigned  6,061.03 


Total     expenditures..  .$2,584,372.76 
Unexpended         balance, 

Feh.    2Sth,    '13 $1,178,582.02 

SUBSCRIPTNON   STATEMENT. 
Total  signed  subscription.$6, 107, 330.00 
Amount      payable      before 

July    1st,    1913 $3,664,398.00 

Paid   to   I<'eb.   2Sth,   1913...    2,833,755.30 


Sept.    30,    1911 $    377,515.01 

Amount  to  be  collected  in 

Real    Es'.ate    Purchased.      304,974.6? 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

SAN  FRANCISCO  —  Railroad  con- 
struction. Cost  not  stated.  Engineer, 
City  Department  of  Engineering,  Tem- 
porary City  Hall,  S.  P.  Owners,  City 
and  County  of  San  Francisco.  Plans 
iiave  been  completed  and  approved  for 
tlie  completion  of  the  Gearj-  Street  Mu- 
nicipal Road  from  33rd  avenue  west 
to  the  ocean.  The  line  will  traverse 
33rd  avenue,  Balboa  street,  42nd  and 
45  avenues  to  the  Great  Highway.  Bids 
have  been  called  for  by  tlie  Board  of 
Public  Works  and  will  be  opened  on 
April  16th.  Complete  plans  and  specifi- 
cations can  be  secured  from  the  City 
Department    of    Engineering. 

LOS  ANGELES,  CAL. — Car  barns,  1 
story  and  base,  concrete  and  brick. 
Cost  not  stated.  Architect,  M.  C.  Hal- 
sey.  Pacific  Electric  Bldg.,  L.  A.  Own- 
ers, Pacific  Electric  Railway  Co.  The 
building,  which  will  cover  an  area  of 
210x256  feet,  will  be  erected  in  tliree 
sections,  each  67x256  feet.  There  will 
be  concrete  floor  and  work  pits,  steel 
roof  tru.sses  and  asbestos  roof.  Tlie 
exterior  of  the  building  will  be  faced 
with  cement  plaster  or  stock  brick. 
Plans  are  being  prepared. 

Contracts  Awarded. 

SAN  FR.'iNCISCO — Track  specials, 
cost  not  stated.  Engineer,  Assistant 
State  Engineer,  Ferry  Bldg.,  S.  P.  Own- 
ers, State  of  California.  The  follow- 
ing awards  have  been  made  by  tlie 
State  Board  of  Harbor  Commissioners 
under  bids  opened  Thursday,  April  3, 
1913: 

Switch  stands  to  United  States  Steel, 
$287.50. 

Brace  tie  plates  to  United  States 
Steel,    $2,255, 

5x11  tie  plates  to  Pennsylvania  .Steel, 
$3,630. 

6x9  tie  plates,  7-16  size,  Eccles  & 
Smith,    $4,350. 

Compromise  joints,  award  reset  for 
meeting   of   April    10th. 

65  T  rails  and  splices.  United  States 
Steel,    $21,842.50. 

Guard  rails,  Pennsylvania  Steel,  $67,- 
000,   subject   to   terms  of  bid. 

Rail  joints,  H.  B.  Green,  $5.65  each. 

T  rail  frogs,  Pennsylvania  Steel,  $3,- 
474.75. 

Switches,  United  States  Steel,  $862.50. 

Guard  rail.  United  States  Steel. 
$675.50. 


RESIDENCES. 


SAN  FRANCISCO — Residence,  2  story 
and  hase,  frame,  $5,000.  Architect,  C. 
•S.  McNally,  Mechanics'  Institute  Bldg., 
S.  P.  Owner  Mrs.  Wilhemina  Taylor. 
The  dwelling  is  to  he  erected  on  a 
beautiful  lot  at  the  corner  of  18th  ave- 


nue and  Kcvcra  street.  Fluor  plan 
provides  for  eigiit  rooms,  two  baths 
and  .sleeping  porch.  Interior  will  be 
rtnlslied  in  pine  and  hardwood  with  oak 
floors  in  tlie  principal  rooms.  There 
will  lie  furnace  heat  and  open  fire 
places.  Jlantels  will  be  of  brick.  Tile 
n  ill  he  used  in  the  bath  rooms.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  coK-ered  with  cement  .plasteir  on 
metal  lath.  Plans  are  complete  and 
figures   are   being   taken. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $4,600,  Architect,  none. 
Owner,  Frank  Pegel,  366  10th  Ave.  S. 
P.  The  liouse  will  contain  seven  rooms 
and  bath.  Interior  finish  will  be 
largely  of  pine  witli  some  elm  panel-s. 
Hardwood  floors  will  ibe  used  in  the 
living  and  dining  rooms  and  reception 
liall.  Tliere  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  ibe  of 
brick  and  tile.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  An  automatic 
water  lieater  will  be  installed.  Exte- 
rior of  the  dwelling  will  be  covered 
witli  cement  plaster  on  metal  lath, 
shingles  and  brick  veneer.  Plans  are 
in  tlie  hands  of  the  owner  and  the 
work    will    be    done    by    Day    Labor. 

SA_N  FRANCISCO — Residence.  2  story 
and  base,  frame,  $3,000.  Architect,  none. 
Owner,  C.  Howe,  110  Ord  St,  S.  P.  The 
house  will  he  arranged  tor  seven  rooms 
and  bath.  All  interior  finish  will  be  of 
pine  witii  hardwood  floors  in  the  prin- 
cipal rooms.  There  will  be  open  fire 
places  and  tile  or  ibrick  mantels.  Tile 
will  also  be  used  in  the  bath  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  Some  elm  panels  will 
be  used  in  the  dining  room  and  recep- 
tion hall.  The  exterior  of  the  house 
will  be  covered  with  rustic  and  ship- 
lap  with  a  brick  veneer  base.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

SAN  FRANCISCO  —  Residence,  1% 
story  and  base,  frame,  $3,000.  Archi- 
tect, none.  Owner,  Andrew  Lyon,  182 
Liberty  St.  S.  P.  The  dwelling  is  to  be 
erected  on  Carmel  street  near  Cole,  and 
will  contain  seven  rooms  and  bath.  In- 
terior will  be  finished  in  pine,  redwood 
and  some  hardwood  veneer.  Hardwood 
floors  will  Ibe  used  in  the  principal 
rooms.  There  will  be  open  fire  places 
and  furnace  heat.  Mantels  will  be  of 
tile  or  brick.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  Exterior  of 
the  house  will  be  covered  witli  rustic. 
Plans  are  complete-  and  the  work  is  to 
be  done  Itj-  Day  I^abor.  Owner  is  now 
in  the  market  for  all  kinds  of  mate- 
lial. 

SAN  FRANCISCO — Residence.  2  story 
and  base,  frame,  $2,700.  Architect,  one. 
Owner.  Nils  N.  Hagan,  377  Cumberland 
St.  S.  F.  The  dwelling  has  been  de- 
signed for  a  six-room  house  with  bath. 
All  interior  finish  will  be  of  pine  or 
redwood.  There  will  be  an  open  fire 
place  in  the  living  room  with  a  brick 
mantel.  Floors  in  the  principal  rooms 
will  be  finislied  in  hardwood.  Tile  will 
be  used  in  the  bath  and  kitchen.  Exte- 
rior of  the  dwelling  will  be  covered 
with  rustic  and  slilplap.  Plans  are  In 
the  hands  of  the  owner  and  the  work 
will   be   done   by  Day    Labor. 

SAN  FRANCISCO— Residence,  1  and 
2  story  and  base,  frame,  $8,000.  Archi- 
tect, Theo.  W.  Lenzen.  Humboldt  Bank 
Bldg.,  .S.  F,  Owner  Dr.  Emil  Herwig. 
The  house  has  been  designed  for  a  com- 
bination residence  and  private  bath 
treatment    sanitarium.      The    one-story 
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pOltiull      will      III-      U.M-ll      lui-      it      SlUl       I  II. Mil. 

Intei-lor  will  he  Hiiislu',1  in  piiii',  li.iid- 
wooiis  and  consideralile  tllc.  Tlieic 
Will  be  a  special  lieatingr  system  and 
open  lire  places.  Mantels  will  bo  nf 
brick.  There  will  be  liardwood  noors. 
Batlis  will  be  flnislied  in  tile  and  will 
have  cement  lloors.  The  exterior  of 
the  dwelling-  will  lie  covered  witli 
shlplap  and  rustic.  The  architect  is 
taking  figures  on   the   work. 

OAKI-/AND,  CAL. — Residence.  2  story 
and  base,  frame,  $3,000.  Architect.  Al. 
J.  Mazurette  1522  Broadway,  Oakland. 
Owner,  Roger  Coit,  1.522  Broadway. 
The  dwellins  will  he  similar  to  a  great 
many'  otiier  houses  recently  erected  by 
Mr.  Coit,  and  is  to  Ije  erected  on  Grand 
avenue.  The  house  -will  contain  seven 
rooms  and  batli.  Interior  finish  will 
be  largely  of  pine  with  some  elm  pan- 
els In  the  dining  and  living  rooms. 
There  will  be  hardwood  floors  in  the 
principal  roo.ns.  Furnace  heat  and 
open  fire  places  will  ibe  used.  Mantel 
will  be  of  brick.  Tile  will  be  used  in 
the  bath  and  kitchen.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  I..abor. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $3,500.  Architect,  none. 
Owner  H.  S.  Butler,  63rd  and  Shattuck 
Ave.,  Oakland.  The  dwelling  -will  be 
arranged  for  seven  rooms,  Ibath  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine  and  some  hardwood  ve- 
neer. Hardwood  floors  will  be  u.^ed  in 
the  livin.g  and  dining  rooms  and  re- 
ception hall.  There  -n'ill  he  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile  and  brick.  There  will  -be  an 
automatic  water  Iieater  installed.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  house  will 
be  covered  with  cement  pl'as-ter  on 
metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 
The  owner  is  now  purchasing  all  ma- 
terials. 

OAKLAND,  C.-\L. — Residence,  2  story 
and  ibase,  frame,  $6,000.  Architects,  Mil- 
wain  Bros.  Delger  Bldg.,  Oakland. 
Owner,  A.  B.  Stephens.  The  dwelling 
has  been  mentioned  in  these  columns 
before  when  plans  were  first  prepared. 
Th  house  has  been  designed  to  contain 
eight  rooms,  baths  and  sleeping  porch. 
A  garage  will  be  erected  in  the  rear. 
Interior  finish  will  be  of  pine  and  hard- 
wood w-ith  hai'd-wood  floors  throu.ghout. 
Two  baths  will  ibe  finished  in  tile. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  brick. 
An  automatic  water  heater  will  be  in- 
stalled. The  exterior  of  the  dwelling 
will  be  covered  witli  rustic.  Plans  are 
complete  and  figures  are  being  taken. 
OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $2,000.  Architect,  Al. 
J.  Mazurette  1322  Broadway,  Oakland. 
Owner.  Peter  Lindblad.  The  house 
will  contain  seven  rooms  and  Ibath.  In- 
terior will  be  finished  in  pine  and  elm 
with  hardwood  floors  in  the  living  and 
dining  rooms  and  reception  liall.  There 
will  be  furnace  heat  and  an  open  fire 
place.  Mantel  will  be  of  brick.  There 
will  be  tile  wainscot  in  tlie  bath  and 
kitchen.  Exterior  will  be  finished  with 
cement  plaster  on  metal  lath.  Plans  are 
complete  and  figures  are  being  taken 
by    the    architect. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $4,500.  Architect. 
Charles  J.  Rogers  24  California  St.,  S. 
F.     Owner,   D.    A.    O'Brien.      The    house 


i'-i«     1 M     ,l.-siKM.-il     lor    ;i     s,-vcii   r u 

.iui-Ilhig  with  bath  and  .•■IcciiinH;  |iorcIi. 
Inli-i-ior  finisli  will  ibo  of  pine  and  linrd- 

" I   with   hardwood  floors  in  the  prln- 

i-ili.il  room.s.  Furnace  beat  and  ojien 
lire  places  will  be  installed.  .Mantels 
will  be  of  brick.  Tile  will  be  used  In 
the  bath  rcioin  and  kitchen.  An  auto- 
matic water  heater  is  specified.  The 
exterior  will  be  covered  with  cement 
piaster  on  metal  lath.  Plans  arc  com<- 
plete  and   li^'ures  are  being  taken. 

PlEDiMONT,  ALA.MEDA  CO.,  CAIv.— 
Residence,  2  story  and  base,  frame, 
$3,300.  Architect,  none.  Owners,  United 
Hcime  Builders  1762  Broadway,  Oak- 
land. The  bouse  has  been  designed 
I'ni-  a  seven-room  dwelling  with  bath 
and  sleeping  porch.  Interior  will  be 
finished  in  pine  and  hardwood  veneer. 
Oak  floors  will  be  used  in  the  living 
and  dining  rooms  and  reception  liall. 
There  will  be  tile  wainscot  in  the  bath 
room.  Furnace  heat  and  open  fire 
places  are  to  be  used.  Mantels  will  be 
of  brick.  Tile  will  be  used  in  the 
kitchen.  An  automatic  w^ater  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owners 
who  will   do   the   work  by  Day  Labor. 

OAKLAND.  CAL. — Residence,  2  story 
and  base,  frame,  $4,950.  Architect,  none. 
Owner  H.  N.  Turrell,  456  Jean  St.,  Oak- 
land. The  dwelling  will  contain  six 
rooms  batiis  and  sleeping  porch.  In- 
terior finish  will  be  largely  of  bard- 
w-ood.  Oak  floors  will  be  used  through- 
out, except  in  the  bath  rooms  which 
will  have  co.niposition  floors  and  tile 
wainscot.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  brick  and  tile.  Tile  will  also  tie 
used  in  the  kitchen.  There  will  be  an 
automatic  water  Iieater.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  he  done 
l^y   Day   Labor. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  fran-ie, 
$5,000.  Architect,  John  Hudson  Thomas, 
First  National  Bank  Bldg..  Berkeley. 
Owner,  R.  H.  Madden.  The  dwelling  is 
to  15e  erected  in  Berkeley  Square  Park 
and  will  contain  seven  rooms  and  bath. 
Interior  finis,li  will  be  of  pine  and  some 
oak  veneer.  Hardwood  floors  will  be 
used  in  4.be  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace lieat  and  open  fire  places.  Man- 
tels will  be  of  brick.  Tile  will  be  used 
in  the  bath  and  kitchen.  An  automatic 
water  heater  will  be  installed.  The 
exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans   are   now  Ibeing  prepared. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Bungalows,  5,  I  and  IVi  story  and  base, 
frame,  $2,500  each.  Architect,  none. 
Owners  F.  R.  Peake  Co.,  2127  Univer- 
sity Ave.,  Berkeley.  These  houses  will 
be  erected  in  the  Grove  M.  Berryman 
Tract  and  each  is  arranged  for  six 
rooms  and  bath.  Interior  finish  will 
Ibe  entirely  of  pine  with  some  oak 
floors.  There  will  be  large  open  fire 
places  in  the  living  rooms  and  attrac- 
tive tile  or  brick  mantels.  Tile  will 
also  be  used  in  the  bath  rooms  and 
kitchens.  Exteriors  will  be  covered 
with  cement  plaster,  rustic  and  shin- 
gles. Plans  are  complete  and  in  the 
bands  of  the  owners  who  will  do  the 
work  toy  Day  Labor.  They  are  now  in 
the    market    for   various    materials. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence.    2    story      and      base,    frame 


»:;.ipiiii.  .\i-.hUfi-i  none,  tuvncrs,  K  U. 
I'cakc  Co.,  2127  UnivtM-slly  Ave.,  Ber- 
keley. The  houHc  will  contain  elglit 
room«  and  bath.  Interior  llnisli  will 
be  (If  pine  throughout.  Hardwood 
floors  will  -be  used  in  the  principal 
rooms.  Tliere  will  be  furnace  heat 
.ind  open  lire  places.  Mantels  will  be 
of  tile  or  brick.  Tile  will  lie  used  In 
the  bath  room  and  kitchen.  Exterior 
of  the  dwelling  will  lie  covered  with 
rustic  and  sblplap.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor. 

PIED.MONT,  ALAMEDA  CO,.  OAU— 
Residence,  2  story  and  base,  frame, 
$5,000.  lArchitett,  Joseph  Cahen.  46 
Kearny  St.  S.  F.  Owner,  E.  areen- 
hood.  The  dwelling  has  been  men- 
tioned in  the  columns  before  when 
plan.s  were  first  prepared.  The  dwell- 
ing will  contain  in  the  neighborhood 
of  eight  rooms,  sleeping  porch  and 
baths.  Interior  will  toe  finished  In  pine 
and  hardwood.  Oak  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  beat  and  open  fire  places. 
.Mantels  will  be  of  brick.  There  will 
be  an  automatic  water  heater  Installed. 
Tile  will  be  used  in  the  bath  rooms 
and  kitchen.  'Exterior  of  the  house 
will  he  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
figures  are   being   taken. 

.MODESTO.  STANISLAUS  CO.,  CAL.— 
Residence.  2  story  and  base,  frame, 
$4..iO0.  Architect  Ralph  P.  Morrell,  Odd 
I-"ellows'  Bldg.,  Stockton.  Owner,  G.  C. 
Nelson.  The  liou.^e  has  been  designed 
for  a  seven-room  dwelling  with  bath 
and  sleeping  porch.  Interior  will  be 
finished  in  pine  with  oak  floors  in  the 
principal  rooms.  There  will  be  fur- 
nace heat  and  open  fire  places.  .Man- 
tels will  be  of  brick  or  tile.  T>I  will 
also  be  used  in  the  bath  room  and 
kitchen.  The  exterior  of  the  dwelling 
will  be  covered  with  pressed  -brick 
veneer,  rustic  and  cedar  shakes.  Plans 
are    being    prepared. 

PIEDMONT,  ALAMEDA  CO.,  CAL. — 
Residence,  3  story  and  base,  frame, 
$11,000.  Architects,  Newsom,  Dixon  & 
Meeker,  S12  Broadway.  Oakland.  Own- 
er, Mrs.  Hensbaw.  The  dwelling  Is  to 
be  erected  in  Walla  Vista  and  is  unique 
in  its  design.  Interior  will  be  ar- 
ranged for  nine  or  ten  rooms,  including 
several  baths,  sleeping  porch  and 
laundr.v.  Interior  finish  will  be  of  pine 
and  hardwoods  witli  oak  floors  in  the 
main  living  room,  dining  room  and  re- 
ception hall.  There  will  be  steam  heat 
and  open  Are  places.  Mantels  will  be 
of  tile.  Tile  will  also  be  used  in  the 
bath  rooms  and  kitchen.  An  automatic 
wate  Iieater  and  vacuum  cleaning 
system  are  to  be  installed.  The  exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans    are    being    prepared. 

OAKL.'iND,  CAL. — Bungalow.  1  story 
and  base,  frame,  $3,000.  Architects. 
Newsom  &  Dixon.  812  Broadway,  Oak- 
land. Owner,  Mr.  Carrigan.  The  dwell- 
ing has  been  designed  for  a  six-room 
house  with  bath  and  sleeping  porch. 
Interior  will  be  finished  In  pine  and 
redwood  with  hardwood  floors  in  the 
principal  rooms.  There  will  be  fur- 
nace heat  and  a  large  open  fire  place. 
Mantel  will  be  of  brick.  Tile  will  be 
used  in  the  hath  room  and  kitchen. 
Exterior  of  the  dwelling  Is  to  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Ijibor  under  the  direc- 
tion   of    the    architects.      All    materials 
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arc    now    licliis'   pui-ohasoil. 

J'IKUMONT,  ALAMEDA  CO.,  CAL.— 
Re.'^Jdence,  2  story  and  base,  frame, 
»4.(P0n.  Architects,  New.«om  &  Dixon. 
S12  Broadway,  Oakland.  Owner,  M.  R. 
Cooley.  The  house  will  he  erecteil  on 
Hlll.-ilde  avenue,  and  has  heen  designed 
to  lontain  seven  rooms,  hath  and  sleep- 
lUK  porch.  All  interior  finish  will  he 
of  pine  or  elm.  Hardwood  floors  will 
he  us^d  in  the  livinj?  room,  dining  room 
and  reception  hall.  There  will  he  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  bricl<.  Tile  will  he  used 
in  the  bath  room  and  liitclien.  An  au- 
tomatic water  lieater  will  be  installed. 
The  exterior  of  the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
latli.  Plans  are  complete  and  figures 
are  being  taken  for  various  parts  of 
(he  work.  The  dwelling  will  be  erect- 
ed  by  Day  Labor. 

PIEDMONT,  ALAMEDA  CO.,  CAL. — 
Reisjdence.  2  story  and  base,  frame, 
$4,000.  Architect,  none.  Owner,  Louis 
.lohnson,  1732  Ward  -St..  Berkeley.  The 
liouse  has  been  designed  for  a  seven- 
room  dwelling  with  all  modern  con- 
veniences. Interior  will  be  finished  in 
pine  with  hardwood  floors  and  some 
hardwood  wainscot.  Bath  room  will 
have  tile  wainscot  and  some  tile  will 
be  used  in  the  kitchen.  There  w*ill  be 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick  or  tile.  The 
exterior  of  the  dwelling  will  be  cov- 
ered with  shiplap.  Plans  are  complete 
."nd  in  the  hands  of  the  owner  wlio  will 
do  the  work  by  Day  Labor.  All  mate- 
rials are  now  being  purchased  by  Mr. 
Johnson. 

RIPON.  SAN  JOAQUIN  CO.,  CAL— 
Bungalow,  1  story  and  base,  frame.  $3,- 
500.  Architect,  Walter  King,  Elks' 
Bldg.,,  Stockton.  Owner,  H.  L.  Dickey. 
The  dwelling  will  be  erected  on  Mr. 
Dickey's  ranch  and  will  contain  seven 
rooms  and  bath.  Interior  finish  will  be 
of  pine  throughout.  Some  hardwood 
floors  will  be  used.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick.  Brick  chimneys 
are  to  'be  used.  Tile  will  be  used  in 
the  bath  room  and  kitclien.  The  exte- 
rior of  the  house  will  be  covered  with 
rustic.  Plans  are  now  being  prepared 
and   bids    will   be  ,called   for   shortly. 

SAN  PABLO,  CONTRA  COSTA  CO., 
CAL. — Residence,  2  story  and  base, 
frame,  $6,500.  Architects,  Newsom  & 
Dixon,  812  Broadway,  Oakland.  Own- 
er, Mr.  Gooddale.  The  house  has  been 
designed  for  an  eight-room  dwelling 
witli  all  modern  conveniences.  Inte- 
rior will  be  finished  in  pine  with  some 
liardwood.  Oak  floors  will  be  used  in 
the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
'be  of  brick.  Tile  wainscot  will  be  used 
in  the  bath  room  and  kitchen.  There 
will  be  an  automatic  water  heater.. 
Exterior  of  the  house  will  be  covered 
with  shingles.  Plans  are  being  pre- 
pared and  when  complete  a  contract 
will  be  let  through  tlie  architects'  of- 
fices. 

Contracts  Awarded. 

PASADENA,  LOS  ANGELE'S  CO., 
CAL. — Residence,  2  story  and  base, 
brick  and  frame,  $22,000.  Architect, 
Frederick  L.  Roehrig,  American  Bank 
Bldg.,  L.  A.  Owner,  Mrs.  Elizabeth 
Reighard.  Contractor,  L.  P.  Pomeroy, 
488  So.  Madison  Ave.,  L.  A.,  general 
construction,  $18,269.60.  Separate  con- 
tracts have  been  awarded  for  tlie 
plumbing  and  painting. 


—SCHOOLS- 


SAN  IfRANCTSCO— Academic  build- 
ing, polytechnic  group,  2  story  and 
base.  Class  A  construction.  Cost  not 
■■■■tated.  Architect,  Architectural  De- 
partment City  and  County  of  San  Fran- 
cisco, Temporary  City  Hall,  S.  F.  Own- 
ers, City  and  County  of  San  Francisco. 
Plans  are  complete  and  figures  will  be 
oiiened  on  April  30  for  the  finishing 
construction  of  this  building.  The 
liuilding  is  one  of  the  most  important 
of  the  polj'teclinic  group,  and  will  be 
from  80  to  160  feet  in  widtli  and  360 
feet  long.  Construction  is  to  be  of  the 
Class  A  type  throughout.  Excavation, 
foundation  work  and  steel  frame  are 
now  complete.  Bids  for  the  remainder 
of  the  work  the  being  t^ken  separately 
as  follows:  (a)  for  the  general  con- 
struction, including  flreproofing,  ma- 
sonry, carpentry  and  mill  work;  (b) 
plumbing  and  gas  fitting:  (c)  heating 
and  %entilating;  (d)  furnishing  and  in- 
stalling boilers  and  boiler  auxiliaries, 
and  (e)  for  the  electric  work.  The  of- 
ficial proposal  appears  in  anotlier  col- 
umn of  this  issue.  Plans  and  specifi- 
cations can  be  obtained  from  the  De- 
partment of  Arcliitecture,  Temporary 
City   Hall. 

OAKL-\ND,  CAL.— School,  1  and  2 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architect,  J.  J.  Don- 
ovan, Security  Bank  Bldg.,  Oakland. 
Owner,  City  of  Oakland.  Bids  will  be 
opened  on  April  21st  for  the  construc- 
tion of  the  Commercial  High  School, 
r.hich  is  to  be  erect'^  i  .>:i  Broadway  be- 
tween 41st  and  4.''h  streets.  The  work 
has  been  previously  described  in  these 
columns.  Tlie  tollowinti*  list  contains 
the  names  of  firms  w.-.o  had  applied 
for  plans  and  specificai  ions  up  to  April 
Srd. 

SAN  FRANCISCO- School,  2  story 
and  base,  frame,  $S0,000.  Architect, 
City  Department  of  Architecture,  Tem- 
porary City  Hall,  S.  F.  Owners,  City 
and  County  of  San  Fi'ancisco.  The  fol- 
lowing were  low  on  the  various  parts 
of  the  work  for  the  Le  Conte  School, 
bids  for  whicii  were  opened  on  April 
2nd  by  the  Bo.ird  of  Public  Works: 
General  construction,  J.  W.  Carr,  $52,- 
S42  and  $52,123;  lathing  and  plastering, 
Bradley  &  O'Rieley,  $5,900;  plumbing 
and  gas  fitting.  J.  E.  O'Mara,  $4,634; 
electric  work.  Standard  Electric  Con- 
struction Co.,  $1,944;  and  water  heating 
system,  John  G.  Sutton  Co.,  $2,790.  A 
complete  list  of  all  figures  submitted 
for  the  work  appears  under  the  head- 
ing of  San   E^rtr.C'E-co  in  this  issue. 

CORCORAN,  KINGS  CO.,  CAL.— 
School,  1  story  and  base,  brick,  $35,000. 
Arcliitect,  George  M.  Easton,  Los  An- 
geles Investment  Bldg.,  L.  A.  Owners, 
Corcoran  School  District.  The  build- 
ing will  contain  five  standard  class 
rooms,  auditorium,  lecture  room,  two 
commercial  rooms,  drawing  room  and 
principal's  ofBce.  Interior  will  be  fin- 
ished in  pine.  There  will  be  a  central 
heating  system.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans   are    being   prepared. 

HOQUIAN,  WA'SH.^School.  3  story 
and  base,  brick  and  steel,  $90,000.  Ar- 
chitects. Stephen  and  Stephen,  New 
York  Bldg.,  Seattle.  Owners,  Hoquian 
School  District.  This  work  has  been 
mentioned  here  before  wlien  the  plans 
were  first  out  for  figures.  Drawings 
hiive  been  revised  Und  new  bids  are 
being  taken.  Bids  will  be  opened  on 
A"iil     i..",th.       The    building    covers      an 


ai-cti    of    89x175    feel.      Plans    can    be    se- 
cured   fro.ii    the   architects. 

FOREST  GROVE,  ORE.— School,  2 
story  and  base,  brick.  Cost  not  stated. 
Architects,  W.  B.  Bell  and  J.  W.  Wild- 
ing, associated,  Fore-st  Grove.  Own- 
ers, Forest  Grove  School  District.  No 
particulars  of  this  work  have  'been  re- 
ceived. The  building  is  to  contain  six 
class  rooms  and  an  auditorium.  There 
will  be  a  central  heating  system.  Ex- 
terior will  probably  be  faced  with 
pre.s.sed  brick.  Furtlier  announcement 
of  the  work  will  be  made  when  figures 
are    called. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


SAN  FRANCISCO— Pipe  laying,  $20,- 
000.  Engineer.  City  Department  of  En- 
gineering, Temporary  City  Hall,  S.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. Bids  were  opened  on  April  2nd 
by  the  Board  of  Public  Works  for  lay- 
ing pipe  in  Van  Ness  avenue.  Bay 
street.  Fort  Mason,  etc.  Nine  figures 
were  submitted.  Tlie  lowest  bid  came 
from  E.  Mallery  and  is  for  $18,000.  No 
contract  has  been  awarded.  A  complete 
I'st  of  all  figures  appears  in  this  issue 
under  San  Francisco.  City  Bids  Opened." 


STORES  &  OFFICE  BUILDINGS 


SAN  FRANCISCO— Office  building,  12 
story.  Class  A  construction.  $1,200,000. 
Architect's  name  withheld  tor  the  pres- 
ent. Owners,  British  and  French  cap- 
ital, local  representation.  Definite  an- 
nouncement is  made  for  the  first  time 
in  the  Daily  Pacific  Builder  of  another 
million-dollar  commercial  structure 
which  is  shortly  to  be  erected  in  this 
city.  A  site  has  been  secured  on  the 
south  side  of  Pine  street  between 
Montgomery  and  San.=ome  streets,  and 
construction  will  be  undertaken  this 
year.  Tlie  site  has  a  frontage  on  Pine 
street  of  145  feet  and  extends  back  120 
feet  to  a  rear  street.  The  local  repre- 
sentative of  the  owners  has  been  in- 
trviewed  and  states  that  a  local  archi- 
tect has  prepared  sketches  and  esti- 
mates for  the  building.  The  announce- 
ment of  the  project  makes  the  fifth 
large  commercial  structure  which  is  to 
be  erected  in  San  Francisco  during  the 
coming  year,  the  four  other  buildings 
of  this  nature  previously  mentioned  in 
these  columns  being  the  25  story  Class 
A  office  for  John  D.  Spreckels,  Reid 
Bros.,  Architects,  cost,  $1,200,000:  r.' 
story  Class  A  office  for  the  Hobart  E.'^- 
tate,  Willis  Polk,  Architect,  cost,  $1.- 
000,000;  Meyer  and  Liebes  offices,  1" 
story.  Class  A,  Havens  &  Toepke,  .\i - 
chitects,  cost,  $500,000,  and  a  10  or  12 
story  .Class  .A  building  at  Second  and 
Market  streets,  architect  not  selected, 
$500,000. 

SAN  FRANCISCO — Stores  and  ofllces, 
2  story  and  base,  brick  and  steel,  $52,- 
000.  Architect,  Smith  O'Brien.  Hum- 
boldt Rank  Bldg.,  S.  F.  Owners,  Mac- 
donough  Estate.  The  building  is  to  be 
erected  on  the  north  side  of  Bush  street 
east  of  Grant  avenue,  and  will  have  a 
frontage  of  53  feet  9  Indies  by  a  depth 
of  107  V4  feet.  The  first  door  will  be 
arranged  for  handsomely  finished  re- 
tail stores  and  upper  floors  for  office-^ 
Interior  finish  will  be  of  pine  and 
liardwood.  There  will  be  steam  heat 
and  elevator  service.  Metal  window 
frames  and  sash  are  to  be  used.  There 
will   be   siiliwalk    doors  and    lights.   The 
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exterior  of  the  building  will  be  fiueil 
with  pressed  hriik.  Plans  nre  com- 
plete <ind    liffures   are   belns:   taken. 

SAN  FKANOISfO—Stores.  1  story 
and  base,  hriok.  $10,000.  Architects, 
O'Brien  Bros.,  Clunie  Bids.,  S.  F.  Own- 
ers, Water  Front  Realt.v  Co.  The  build- 
ing is  to  be  erected  at  the  northwest 
corner  of  Washington  and  Ea.-t  streets 
and  will  cover  an  area  of  80x75  feet. 
The  structure  will  he  carried  on  a  pile 
foundation.  Plans  provide  for  six 
stores  with  i)ine  trim.  l<irse  display 
■windows  and  patent  store  fronts. 
Mexican  onyx  will  be  used.  Exterior 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  are  be- 
ing taken. 

SAN  FRANCISCO — Store  addition,  1 
story  and  hafe.  Class  C.  $3,0on.  Ar- 
chitect, John  Baur,  Clunie  Bldg.,  S.  F. 
Owner,  H.  N.  Cauwet.  This  work  will 
include  raising  the  present  building 
and  constructing  the  additional  story 
on  the  street  grade.  This  story  will 
he  finished  for  stores.  Interior  trim 
will  be  of  pine.  There  will  be  plate 
glass  display  windows  and  patent 
fronts.  Exterior  will  be  faced  with 
pressed  brick.  An  ornamental  mar- 
quise w^ill  lie  erected.  Plans  are  being 
prepared. 

OAKLAND,  CAL.— Stores  and  offices, 
10  or  12  story  and  base.  Class  A  con- 
.'truction.  Cost  not  stated.  Archi- 
tects, O'Brien  &  Werner.  Foxcroft 
Bldg.,  S.  F.  Owners,  Hesseman  and 
Hoff.  This  building  is  to  be  erected 
at  the  corner  of  I5th  and  San  Pablo 
avenue.  Only  preliminary  plans  have 
been  prepared  and  detaihs  of  the  con- 
struction cannot  be  published  at  this 
time.  The  preliminary  sketches  show 
a  high  class  office  building  of  fire- 
proof con.^truction  and  containing  in 
the  neighborhood  of  200  modern  offices. 
Several  stores  will  occupy  tlie  first 
floor.  The  owners  state  that  construc- 
tion will  probably  be  undertaken  this 
jear.  Further  particulars  will  be 
given  in  these  colu  iins  as  the  plans 
progress. 

OAKLAND.  CAL.— Stores,  offices  and 
auditorium,  6  story  and  base,  rein- 
forced concrete,  $180,000.  Architect, 
William  H.  .Judson.  Albany  Bldg..  Oak- 
land. Owner's  name  withheld  for  the 
present.  This  building,  which  is  to  be 
known  as  the  Arts  and  Crafts  Build- 
ing, will  be  erected  on  Harrison  street. 
Besides  the  stores  and  offices  the  struc- 
ture will  contain  an  auditorium  with 
a  seating  capacity  of  3.50  people.  Con- 
struction will  be  fireproof  throughout. 
There  will  be  reinforced  concrete  walls 
faced  with  artificial  stone.  Interior 
partitions  will  be  of  hollow  tile  and 
metal  lath  and  piaster.  Plans  include 
elevator  ."ervice.  steam  heat,  a  vacuum 
cleaning  system,  some  metal  trim  and 
metal  window  frames  and  sa^b.  Inte- 
rior finish  will  he  of  pine,  liardwood, 
metal  -and  marble  or  tile  wainscot. 
The  site  is  80x100  feet  and  the  building 
will  occupy  the  entire  lot.  Plans  are 
now  being  prepared.  F^irther  an- 
nouncenent  will  he  made  here  when 
plans    are    read>-    for    figures. 

LOS  ANGELES.  CAL.— Stores  and 
lofts,  2  stor.\'  and  liase.  brick.  Cost  not 
stated.  Architect,  A.  C.  Martin,  Hlg- 
gins  Bldg.,  L.  A.  Owner,  .1.  Burton. 
The  building  will  cove  an  area  of 
.".0x140  feet.  The  first  lloor  will  con- 
tain two  stores  and  upper  floor  a  large 
lofl.  Interior  will  be  finished  in  pine. 
There  will  be  patent  store  fronts  and 
metal    window    fasli    and    frames.      Tiie 


I'xterior  of  the  bulhling  will  be  faced 
With  pressed  brick.  Plans  are  being 
piepared. 

LOS  ANGELES,  CAL.— Stores  and 
hifts.  5  story  and  b.-isc,  reinforce, I  con- 
cicle,  $120,000.  Architects,  .\lorg<in. 
Walls  &  Morgan,  'Van  Nuys  Bldg.,  ]j.  A 
owner,  Mrs.  F.  W.  Sabichi.  The  build- 
ing will  be  erected  on  Los  Angeles 
street  and  will  cover  an  area  of  116x 
HO  feet.  Construction  will  be  fire- 
proof. There  will  be  metal  window 
franie.s  and  sash.  Four  elevators  and  a 
.'team  heating  system  will  be  in- 
stalled. The  exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  flguies  are  be- 
ing taken. 

LOS  ANGELES,  CAL.— Offices,  12 
story  and  base.  Class  A  construction. 
Cost  not  stated.  Architect,  J.  Martyn 
Haenke,  Story  Bldg.,  L.  A.  Owner. 
William  R.  He-arst.  This  project  was 
mentioned  in  a  recent  issue.  The  prop- 
erty on  which  the  new  building  is  to 
be  erected  covers  an  area  of  360x110 
feet.  The  structure  will  contain  the 
offices  and  plant  of  the  Los  Angeles 
Examiner  and  about  300  modern  of- 
fices. Further  details  will  be  given  as 
the   plans   progress. 

FRESNO,  FRESNO  CO.,  CAL.— Stores 
and  office*,  14  story  and  base.  Class  A 
construction.  Cost  not  stated.  Archi- 
tect, Edward  T.  Foulkes,  Crocker  Bldg., 
S.  F.  Owner,  H.  H.  Brix.  Only  pre- 
liminary plans  for  this  work  have  been 
prepared.  Tlie  structure  is  to  be  erect- 
ed on  .1  street  adjoining  the  Griffith- 
McKenzie  Building,  and  will  have  a 
street  frontage  of  100  feet  and  a  depth 
of  150  feet.  The  first  three  floors  and 
the  basement  will  be  occupied  by  a 
large  department  store.  Upper  fioors 
will  be  subdivided  into  modern  offices. 
Construction  will  be  fireproof  through- 
out. Further  details  will  be  given  as 
the   plans   progress. 

Contracts  Awarded. 

LOS  ANGELES.  C.-^L. — Stores  and 
lofts.  3  story  and  base,  brick.  Cost 
not  stated.  Architect,  none.  Owner, 
Jotham  Bixby.  Contractor,  V.  P.  Gil- 
bert, 524  Douglas  Bldg.,  L.  A.  Contract 
price   not   stated. 

LOS  ANGELES,  CAL.— Stores  and 
lofts,  3  story  -and  base,  brick,  $33,000. 
Architec-t,  W.  S.  Garrett,  Currier  Bldg.. 
L.  A.  Owner,  H.  O.  Vogel.  Contractor. 
W.  H.  Koepfen.  1324  West  37th  St.,  L. 
A.      Contract    price.    $33,000. 

LOS  ANGELES,  CAL.— Stores  and 
offices.  7  story  and  base.  Class  A  con- 
struction, $180,000.  Architects,  Mor- 
gan, Walls  &  Morgan,  Van  Nuys  Bldg.. 
L.  A.  Ownsr,  Isaiac  Hellman.  Con- 
tractor, Weymouth  Crowell,  Story 
Bldg.,  L.  A.,  general  construction  only. 
Contract     price,     $180,000. 


THEATRES. 


FRESNO.  FRESNO  CO..  CAL.— Thea- 
tre and  stores  3  story  and  base.  Class 
A  construction.  $150,000.  Architects. 
Starbuck  &  Clark.  Fresno.  Owners.  J. 
B.  Whittemore  and  associates.  Plans 
have  been  prepared  for  a  building  cov- 
ering an  area  of  75x150  feet,  and  which 
is  to  be  erected  at  the  corner  of  Kern 
and  K  streets.  Provision  has  been 
made  for  a  number  of  stores  on  the 
first  lloor  besides  the  theatre  proper. 
The  main  auditorium  will  have  a  seat- 
ing capacity  of  l.GOn  people.  Upper 
doors  of  the  building,  not  occuiiied  by 
the  theatre,  will  be  arranged  for  mod- 
ern   offices.      Construction    will    be    fire- 


proof throughout.  The  theatre  will  be 
handsomely  decorated.  Exterior  of 
the  building  will  probably  be  faced 
witli  pres.-ed  brick.  Working  drawlng.s 
have  not  been  prepared.  Further  de- 
tails will  be  given  as  the  plans  pro- 
is  less. 

Contracts  Awarded. 

BAV  CITY-,  ORANGE  CO.,  CAL.— 
.Vmuhemc.nl  buildings,  frame  construc- 
tion. $60,000.  Architect  A.  Burnslde 
Sturges.  Story  Bldg.,  U  A.  Owners, 
Bayslde  Land  Co.  Contractor.  J.  A. 
Cook.  Chamber  of  Commerce  Bldg.,  L. 
A.       Contract     price,     $60,000. 


SEALED  PROPOSALS. 

PM«l'OSAI,S    FOR    niii.niKG. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

.Sealed  proposals  will  be  received  at 
this  offl:ce  between  the  hours  of  3 
o'clock  p.  ni.  and  3  o'clock  p.  m.,  on 
Wcilnestdny,  the  aoth  day  of  .\prU,  l»i:i, 
for  doing  the  following  work,  includ- 
ing the  furnishing  of  the  necessary 
la'bor  and  materials  therefor,  to  wit: 

The  general  construction  of  the  Aca- 
demic Building,  Polytechnic  High 
School,  on  City  property  bounded  by 
Williard.  Frederick,  Carl  streets  and 
.^rguello   Boulevard. 

Progressive  payments  will  be  made. 
Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  Works, 
to  wjiich  reference  is  hereby  made, 
and  must  be  commenced  within  five  (5) 
calendar  days  from  the  receipt  of  writ- 
ten notice  from  the  Board  of  Public 
\>orks,  and  completed  as  follows: 

Proposition  No  1.  Within  two  hun- 
dred and  forty  (240)  calendar  days 
thereafter. 

Proposition  No.  2.  Within  three 
liundred  and  sixty-five  (365)  calendar 
days   tliereafter. 

Proposition  No.  3.  Within  three 
hundred  and  sixty-five  (365)  calendar 
days   thereafter. 

The     amount     of    blond     for     faithful 
performance   has  been    fixed   as  follows: 
Proposition    No.    1.    $40,000.00. 
Proposition    No.    2,    $50,000.00. 
Proposition  No.   3,  $75,000.00. 
All  proposals  offered   must   be  accom- 
panied   by    a    check    certified    by    a    re- 
.■sponsiible  bank,  payable  to  the  order  of 
the    Clerk    of    the    Supervisors,    for    an 
amount    not   less    than   ten   per  cent   of 
the  aggregate  of  the  proposal 

Proposal  forms  will  be  furnished 
Et.iiuitously  upon  application  at  the 
office  of  the  architect,  and  all  pro- 
posals must  be  made  upon  such  forms. 
'1  he  Board  of  Public  Works  reserves 
the   right   to  reject  any  and  all   bids. 

By  order  of  the  Board  of  Public 
Works.  F.    J.   CHURCHILL, 

Secretary. 


I'liOPOSALS     FOR     ELECTRIC    WORK. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
.'-'an    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  S 
o't'lcick  p.  ni.  nnd  3  o'clock  p.  in.,  on 
Wetlncsday,  the  :lOth  day  of  .4prll,  10l:», 
for  doing  the  following  work,  includ- 
ing tti.'  furnishing  of  the  necessary 
l.ibor  and    materials   therefor,    to   wit: 

The  electric  work  of  the  Academic 
Building.    Polytechnic    High    School. 

Progressive   payments   will   be   mad«. 
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The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  Hxed  at 
»:'. 000.00. 

All  proposal.s  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
!<pon!-iil>le  bank,  payable  to  the  order 
of  the  Clerk  of  tlie  Supervisors,  for  an 
a.  nount  not  less  tlian  ten  per  cent  of 
the  agsregate  of  the  proposal. 

#        

PKOPt>!i.%l..S      KOit       Fl.l'MBING       XJiD 
U\S    KITTING. 

OFFICB  OF  TH-K  BOARD  OF  PUH- 
lif  Works  of  the  City  and  County  of 
."■an    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  liours  of  - 
ti*rtoek  |».  III.  linil  :i  <i*elock  |i.  iii..  on 
\\><lDeMday,  the  :<Oth  <lny  u(  .\|iril.  1)H:<, 
for  doing  the  following  work,  includ- 
ing the  furnishing  of  tlie  necessary 
labor  and   materials  therefor,   to   wit: 

The  plumibing  and  gas  fitting  of  the 
Academic  Building,  Polytechnic  High 
School. 

P.'ogressive    pa>'ments    will    be    made. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
Jt. 000.00. 

.\11  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  paj'able  to  the  ordei-  of 
the  Clerk  of  the  Supervisors,  for  an 
amount  not  Icfs  than  ten  per  cent  of 
the  aggregate   of   tlie    proposal. 

♦ • 

PROPOS.\l,S    FOR    HE.\TING. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
.San    Francisco 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o*eloek  p.  m.  nnil  :{  o'clock  |>.  iii,  on 
AVednexdiiy.  the  30th  ilny  of  .\prtl.  1»1S, 
for  doing  the  following  work,  includ- 
ing the  furnisliing  of  the  necessary 
labor  and   materials  therefor,    to   wit: 

The  installation  of  a  heating  and 
A'entilating  sj'stem  in  the  Academic 
Building.    Polytechnic   High    School. 

Progressive    payments    will    be    made. 

Tlie  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
$7.nnn.oo. 

.\11  proposals  offered  must  be  accom- 
panied b\'  a  clieck  certified  iiy  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  .Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the   aggregate    of   the    proposal. 

PROPOSALS    FOR   BOILBRS. 

OFFICE  OF  THE  BOARD  OF  PUB- 
M<  Works  of  the  City  and  County  of 
.-'an    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  'J 
oTloek  p.  ni.  nn<l  3  o'clock  p.  m.,  on 
Weilneiiday.  the  30th  day  of  .4pril.  l»l:l, 
for  doing  the  following  work,  includ- 
ing .the  furnisliing  of  the  necessar>* 
li'bor  and   materials   tlierefor.   to   wit: 

The  furnisliing  and  installing  of 
boilers,  boiler  auxiliaries  and  piping, 
etc.,  in  the  Academic  Building,  Poly- 
technic  Higl)    School. 

Progressive    jiayments    will    be    made. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
$6,000. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the  aggregate   of   the   proposal. 


OFFICF,  OF  THE  BOAliD  OF  PUB- 
lu  Works  of  the  City  and  County  of 
.San    Franclsio. 

Sealed  proposals  will  he  received  at 
tills  office  bctw.'  n  the  liours  of  a 
o't'luck  |i.  ill.  iinil  :t  <i'clock  p.  m.,  on 
M'edncHllny,  the  ))th  day  of  .\prll,  1913, 
for  doing  the   following  work: 

The  removal  and  recon.struction  of  a 
safety  station  adjacent  to  the  north- 
erly street  car  tracks  at  the  junction 
of    -Market.    Ellis   and    Stockton    streets. 

Said  work  must  be  done  in  accord- 
ance with  the  plans  and  specifications 
tlierefoi"  on  file  in  the  office  of  the 
Board  of  Public  Works,  to  whicti  ref- 
erence is  hereby  made,  and  must  be 
commenced  witliin  seven  (7)  calendar 
days  and  coaipleted  within  twenty-five 
(25)  calendar  days  from  the  date  of 
the  contract  to  .be  made  and  entered 
into   therefor. 

The  amount  of  bond  tor  faithful  per- 
formance  has   been   fixed  at   $500.00. 

All  proposals  offered  shall  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors  of  said 
City  and  County,  for  an  amount  not 
less  than  ten  per  centum  of  the  aggre- 
gate  of   the  proposal. 

Printed  proposal  form  will  'be  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  City  Engineer,  and 
all  proposals  must  be  made  upon  such 
forms. 

The    Board   of  Public   Works    reserves 
the  right  to  reject  any  and  all  bids. 
F.  J.  CHURCHILL, 

Secretary. 


PROI'OSALS    FOR    CANAL    SUPPLIES. 

CANAL  CIRCULAR  T69— Proposals 
for  Induction  Motors,  Autostarters  or 
Compensators,  Automatic  Oil  Switches, 
Copper  Cable.  Journal  Bearings,  Brake- 
Rod  Connection  Pins,  Steel  Keys  for 
Brake  Shoes,  Bolts  for  Brake  Shoes, 
Pig  Iron,  Aluminum  Pig,  Ferrosilicon, 
Ferroiianganese  and  Lumber. — Sealed 
proposals  will  be  received  at  the  office 
of  the  general  purchasing  officer,  Isth- 
mian Canal  Commission,  Washington. 
D.  C,  until  10.30  a.  ni.  April  15,  1813, 
at  which  time  they  will  be  opened  in 
public,  for  furnishing  the  above  men- 
tioned articles.  Blanks  and  general 
information  relating  to  this  circular 
(No.  769)  may  be  obtained  from  this 
office  or  the  office  of  the  assistant  pur- 
chasing agent,  10S6  North  Point  street, 
San  Francisco,  Cal. :  also  from  the  U.  S. 
engineer  offices  in  the  following  cities: 
Seattle.  Wash.;  Los  Angeles,  Cal.  F.  C. 
BOGGS,  major,  corps  of  engineers,  U. 
S.  army,   general  purchasing  officer. 


PROPOSALS    FOR     CANAL    SIPPLIES. 

CANAL  CIRCULAR  768— Proposals 
for  Sheet  lion  or  Steel,  Wire  Cable, 
Chain.  Babbitt  .Metal.  Yellow  Metal, 
Sheet  Brass,  Bronze  Bars,  Brass 
Tubing,  Bronze  Wire  Cloth,  Nuts,  Cast 
Iron  Washers,  Nails,  Screws,  Tacks, 
Cotters,  Shovels.  Hose,  Grindstones, 
Tackle  Blocks,  Valves,  Belt  Lacing, 
Emery  Cloth,  Sandpaper,  Sash  Cord, 
Railway  Flags.  Mop  Heads,  Ship's  Felt, 
Marline,  Paper  Clips,  Pins,  Rules,  Pa.pei-, 
Lime  and  Beeswax. — Sealed  proposals 
will  be  received  at  the  office-  of  the 
general  purchasing  officer.  Isthmian 
Canal  Commission,  Wasliington,  D.  C. 
until  10i;tO  a.  ni.  April  12,  lUirt,  at  which 
time  they  will  be  opened  in  piibllc,  for 
furnisliing  the  aliove  mentioned  arti- 
cles,     Blanks    and   general    information 


relating  to  this  circulad  (No.  76S)  may 
be  obtained  from  this  office  or  the  of- 
fice of  the  assistant  purchasing  agent, 
10S6  North  Point  street.  San  Francisco, 
Cal.:  also  from  the  U.  S.  engineer  of- 
fices in  the  following  cities:  Seattle, 
Wash.:  Los  Angeles,  Cal.  F.  C.  BOGGS, 
major,  corps  of  engineers,  U,  S.  army, 
general    purchasing    officer.  I 

« I 

PROPOS.4LS    FOR    C.4NAL    WORK.  , 

C.4IN.\L  WORK — Department  of  the 
Interior.  United  States  Reclamation 
Service,  Washington,  D.  C. — ^Sealed  pro- 
posals will  be  received  at  the  office  of 
the  United  States  Reclamation  Service, 
Montrose,  Colorado,  until  4  o'clock  p. 
m.,  April  17,  1913,  for  the  construction 
of  about  G.2  miles  of  the  Selig  Exten- 
sion Canal  and  3.4  miles  of  the  Peach  ' 
Valley  Lateral  of  the  Selig  Canal  sys- 
tem, Umcompahgre  Valley  project,  in 
the  vicinity  of  Olathe,  Colorado.  This 
work  involves  tlie  excavation  of  about 
171,500  cubic  yards  of  material  in  open 
cut  and  930  linear  feet  of  tunnel.  For 
particulars  address  the  United  States 
Reclamation  Service.  Montrose,  Colo- 
rado: 519  Commonwealth  Building, 
Denver,  Colorado:  or  Washington,  D, 
C.     -MORRIS  BIEN.  acting  director. 


PROPOS.-VLS     FOR    CVN-iL     SUPPLIES. 

CANAL  CIRCULAR  770— Induction 
and  Direct  Current  Motors,  Copper 
Louvre  Panels,  and  Rubber  Valves. — 
Sealed  proposals  will  be  received  at  the 
office  of  the  general  purchasing  officer. 
Isthmian  Canal  Commission,  Washing- 
ton. D.  C  until  10:30  a.  ni.,  April  19. 
1913,  at  which  time  they  will  be  opened 
in  public,  for  furnishing  the  above 
mentioned  articles.  Blanks  and  gen- 
eral information  relating  to  this  cir- 
cular (No.  770)  may  be  obtained  from 
this  office  or  the  offices  of  the  assistant 
purchasing  agent,  1086  North  Point 
street,  San  Francisco,  Cal.:  also  from 
the  LT.  S.  engineer  offices  in  the  follow- 
ing cities:  Seattle,  Wash.;  Los  -Ange- 
les, Cal.  F.  C.  BOGGS.  major,  corps  of 
engineers,  U,  S.  A.,  general  purchasing 
officer. 


NOTICK      rO     BRIDGE     BUILDERS. 

NOTICE  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Supervisors  of  the  County  of  San  Mateo, 
State  of  California,  wp  to  the  hour  of 
10  o'elook  a.  ni.,  Monday,  April  21,  1913, 
for  constructing  a  reinforced  concrete 
culvert  on  San  Bruno  avenue  at  CoLma, 
at  the  intersection  of  San  Bruno  ave- 
nue and  Market  street  in  the  First 
Road  District  as  per  plans  and  specifi- 
cations prepared  by  the  County  Sur- 
veyor and  adopted  by  the  Board  of 
Supervisors  on  .Monday,  March  17,  1913, 
which  said  plans  and  specifications  are 
now  on  file  in  the  office  of  the  Clerk 
of  said  Board  wliere  same  may  be  In- 
spected. 

.\11  bids  must  be  addressed  to  the 
Clerk  of  said  Board  of  Supervisors  at 
Redwood  City,  and  each  bid  must  be 
accompanied  by  a  certified  check  on 
some  reliaible  hank  in  a  sum  equal  to  at 
least  10  per  cent  of  bid,  made  payable 
to  the  undersigned  Clerk  of  said  Board 
of  Supervisors,  same  to  be  forfeited  to 
the  County  of  San  Mateo  as  liquidated 
damages  in  case  the  party  shall  fail, 
neglect  or  refuse  to  execute  and  file, 
within  ten  days  after  the  award  of 
said  contract,  a  bond  to  be  approved  by 
the  Chairman  of  the  Hoard  of  Super- 
visors of  said  count.v  in  an  a  nount  not 
cxceedin.!;'     the   .contract     price,     or     to 
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ill 


I  enter  Into  a  written  c-iinti-ai't  « 
COynty  ill  iuii]i(laiu-e  witli  said  plan 
and  .s|ie<.-illratloii.s.  aiul  tlie  bid  tlicruon 
All  bids  from  contractors  must  s|ic- 
clfy  tlie  time  for  tlie  completion  of 
work,  also  the  cost  of  concrete  In  place 
per  cubic  yard  to  be  used  in  estimating 
tlie  value  of  extra  worl<.  it  re()uired. 

;     Tlie    riglit    is    reserved    to    reject    any 

jand  all  bids.  JOS.   H.   NASH. 

County    Clerk    and    ex-OfficIo    Clerk    of 
the    Board    of    Supervisors. 


Id 


PROPOSALS    F<m    TKACK    >VUI<I\. 

OFFICE  OF  THK  BOARD  OF  Pl'l!- 
Illc  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  - 
O'clock  i>.  ni.  nnil  3  o*clock  |K  hi,  on 
WrilneNiIny,  the  l««li  day  of  Aiiril,  l»i:t, 
[for   doing    the    following    work: 

Railway  ti'ack  construction  on  Gear>' 
istreet.  Thirty-third  avenue,  Balboa 
'street.  Forty-fifth  avenue,  Cabrillo 
street,  from  Geary  street  near  Thirty- 
tliinl  avenue  to  the  Great  Highway. 
I'l'igressive  payments  will  be  made. 
.■^.lid  work  must  be  done  in  accord- 
ance with  the  plans  and  specifications 
itherefor  on  file  in  the  office  of  the 
Board  of  Public  Works,  to  which  ref- 
'erence  is  hereby  made,  and  must  lie 
'commenced  within  fifteen  (15)  calendar 
idays  and  completed  within  seventy-five 
1(75)  calendar  days  from  the  date  of 
ithe  contract  to  be  made  and  entered 
llnto  therefor. 

i\  The  amount  of  bond  for  faithful  per- 
jformance  has  been  fixed  at  $15,000.00. 
sj  All  proposals  offered  must  be  accom- 
ipanied  by  a  check  certified  by  a  re- 
■sponsible  bank,  payable  to  the  order 
tof  the  Clerk  of  the  Supervisors  of  said 
iCity  and  County,  for  an  amount  not 
[less  than  ten  per  centum  of  the  ag- 
igregate   of   the   proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application  at 
ithe  office  of  the  City  Engineer,  and  all 
proposals  must  be  made  upon  such 
forms. 

Tlie    Board   of   Public   Works   reserves 
ithe  right  to   reject  any  and  all   bids. 
i  F.  J.   CHURCHILL, 

11  Secretary. 

PROPOSALS     FOR     CANAL     SUPPLIES. 

i  CANAL  CIRCULAR  763— Proposals 
ifor  Furnishing  and  Erecting  Coal- 
,Handling  Machinery  and  Accessories 
ifor  Two  Coaling  Plants. — Sealed  pro- 
Iposals  will  be  received  at  the  office  of 
ithe  general  purchasing  officer,  Isth- 
mian Canal  Commission,  Washington, 
■p.  C,  until  10:30  a.  in.  May  14,  1913,  at 
jwhich  time  they  will  be  opened  in  pub- 
[lic,  for  furnishing  the  above  mentioned 
'U'ticles.  Blanks  and  general  infor- 
mation relating  to  this  circular  (Nn. 
7631  may  be  obtained  from  this  office 
or  the  office  of  the  assistant  purchas- 
ing agent.  10S6  North  Point  street,  San 
Francisco,  Cal,;  also  from  the  U.  S. 
engineer  offices  in  the  following  cities: 
•Seattle.  Wash.;  Los  Angeles,  Cal.  F. 
C;.  BOGGS.  ma.ior,  corps  of  engineers. 
p.   S.   army,    general    purchasing   officer. 

PROPOS.*LS     FOR     DRKDGING.  , 

DREDGING— U.  S.  Engineer  Offi'ce. 
101  Custom  House,  San  Francisco,  Cal. 
I— Sealed  proposals  for  dredging  in 
lakland  Harbor.  Cil.,  will  he  received 
It  this  office  until  II  o'elook  a.  ni.  .\|iril 
!4,  ilHit,  and  then  pirhlicly  opened.  Tn- 
j'ormation  on  applicition.  THOMAS 
Iw.  REES,  lieutenant   colonel,  engineers, 


Foote  Mixer  on  street  paving 
in  Chico,  California 


There's  a  Foote  Mixer  for  every  job! 
Carried  ia  Stock  by 

EDWARD  R.  BACON  &  CO. 

CONTRACTORS  EOUIPMENT. 

Successors  to 
FOOTE  CONCRETE  MACHINERY  CO. 
Telephone  Sutter  1675  3S-40  N  ATOM  A  ST.,  S.  F. 

Edward  P.  Bacon  is  positively  not  connecteJ  with  any  other  firm. 


FirniK  de.siriuK  nens  from  certain  localities  lllie  San  Francisco,  Los  Angeles, 
Portland,  Seattle,  etc.,  will  find  all  such  items,  commencing;  on  this  page,  al 
carefully  clas.sificd  as  to  location.  These  same  items  are  repeated  in  the 
fore  i>nrt  of  the  nens  department,  under  distinct  headings,  such  as  Banks, 
Churches,    Hotels,   etc. 


SAN  FRANCISCO. 


RESIDENCE  —  2  story  and  base, 
frame,  $5,000.  San  Francisco.  Archi- 
tect. C.  S.  McNally.  Mechanics'  Insti- 
tute Bldg..  S.  F.  Owner.  Mrs.  Wil- 
liemina  Taylor.  The  dwelling  is  to  be 
erected  on  a  beautiful  lot  at  the  corner 
of  isth  avenue  and  Revera  street. 
Floor  plan  provides  for  eight  rooms, 
two  baths  and  sleeping  porch.  Inte- 
rior will  be  finished  in  pine  and  hard- 
wood with  oak  floors  in  the  principal 
rooms.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
brick.  Tile  will  be  used  in  the  bath 
rooms  .  An  automatic  water  heater 
-will  he  i'nstalled.  Exterior  of  thie 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete   ^nd   figures  are  being  taken. 

RESIDENCE  —  2  story  and  base, 
frame.  $4, COO.  San  Francisco.  Archi- 
tect, none.  Owner.  Frank  Pegel.  366 
10th  Ave..  S.  F.  The  house  will  contain 
seven  rooms  and  bath.  Interior  finish 
will  be  largely  of  pine  with  some  elm 
jianels.  Hardwood  floors  will  be  UFed 
in  the  living  and  dining  rooms  and  re- 
ception hall.  There  will  be  furnace 
heat  and  open  fire  tilaces.  Mantels  will 
be  of  brick  and  tile.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  An  auto- 
matic water  heater  will  be  installed. 
Exterior    of    the    dwelling    will    be    eov- 


ered  with  cement  plaster  on  metal  lath. 
shingles  and  brick  veneer.  Plans  are 
in  the  hands  of  the  owner  and  the 
work   will  be  done  by   Day   Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner.  C.  Howe,  110  Ord 
St..  S.  F.  The  house  will  be  arranged 
tor  seven  rooms  and  bath  All  interior 
finish  will  be  of  pine  with  hardwood 
floors  in  the  principal  rooms  There 
will  be  open  fire  places  and  tile  or 
brick  mantels.  Tile  will  also  be  used 
in  the  bath  and  kitchen.  An  auto- 
matic water  heater  will  be  installed. 
Some  elm  panels  will  be  used  in  the 
dining  room  and  reception  hall.  The 
exterior  of  the  house  will  be  covered 
with  rustic  and  shiplap  with  a  brick 
veneer  base.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the   work  by  Day  Labor. 

RESIDENCE  —  1%  story  and  base. 
frame.  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner.  Andrew  Lyon.  182 
Liberty  street,  S.  F.  The  dwelling  is 
.  to  be  erected  on  Carniel  street  near 
Cole  and  will  contain  seven  rooms  and 
bath.  Interior  will  be  finished  in  pine, 
redwood  and  some  hardwood  veneer. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  open 
Hie  places  and  furnace  heat.  Mantels 
will  be  of  tile  or  brick.  Tile  will  be 
used  in  the  bath  room  and  kitchen. 
Exterior   of   the   house   will   be   covered 
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nltli  riistli-.  Pliiiis  are  c-omiilpU-  aii.l 
the  work  Is  lo  1)C  (Iniii-  by  I>ay  l^ilmr. 
Owner  Is  now  In  llic  niarkel  for  all 
fchuis   or   materials. 

Rl'^SiniCNCE   —   2      story      anil      base, 


if     tb 


and 
bath. 


Francisco.  Archi- 
NUs  N.  Hagen.  377 
Tlie  dwelling 
a  si.\-rooii 
interior  finish 
od.  There  will 
the    Hying 


All 


frame.    $2,700.      San 

teot.   none.     Owner. 

Cumberland    St.,    S. 

has    liecn    designed 

house     with     bath. 

will  be  of  pine  or  redwo 

be    an    open    fire    place 

room    with    a    brick    mantel.      Floors    in 

the   principal   rooms   will   be  finished   in 

hardwood.      Tile    will    be    used    in    the 

bath     and     kitchen.       Exterior     of     the 

dwelling    will    be    covered    with    rustic 

and    sliiplap.      Plans    are    in    the    hands 

of  llie  owner  and  the  work  will  be  done 

by   Day   Labor. 

RESIDENCE—]  and  2  story  and 
base,  frame.  $8,000.  San  Francisco.  Ar- 
chitect, Theo.  W.  Lenzen.  Hum'boldt 
Bank  BIdg.,  S.  F.  Owner,  Dr.  Emil 
Herwig.  The  house  has  been  designed 
for  a  combination  residence  and  pri- 
vate bath  treatment  sanitarium.  The 
one-story  portion  will  be  used  for  a 
sun  room.  Interior  will  be  finished  in 
pine,  hardwoods  and  considerable  tile. 
There  will  be  a  special  heating  system 
and  open  fire  places.  Mantels  will  be 
of  brick.  There  will  he  hardwood 
floors.  Baths  w-ill  be  finished  in  tile 
and  will  have  cement  floors.  The  ex- 
terior of  the  dwelling  will  be  covered 
with  shiplap  and  rustic.  The  architect 
isj  taking  figures  on  the  work. 

:AP.\RTMENT  HOUSE — 9  story  and 
base.  Class  A  construction,  $230,000. 
San  Francisco.  Architects.  Ross  cSt  Bur- 
gren.  310  California  St..  S.  F.  Owners 
represented  by  Harrigan-Weidemuller 
Co.  A  large  site  has  been  purchased. 
fronting.  87%  feet  on  Broadway  and 
extending  back  1371/2  feet.  The  lot  is 
just  east  of  Fillmore  street  and  is  held 
by  the  Mau  Estate.  A  lease  has  been 
secured  through  the  ofRces  of  Harri- 
gan-Weidemuller Compan.v.  for  the 
purpose  of  erecting  thereon  a  nine- 
story  Class  A  apartment  building  to 
be  financed  under  the  New  York  co- 
operative system.  These  agents  report 
meeting  with  great  encouragement  in 
this  enterprise,  and  to  date  have  a 
number  of  applications  from  some  of 
the  most  prominent  families  for  apart- 
ments in  the  building.  The  lot  was 
selected  owing  to  the  grand  panoramic 
marine  view  it  co  nmands,  its  accessi- 
bility and  its  excellent  environment. 
The  building  will  contain  sixteen 
apartment  suites  of  ten  rooms,  two 
suites  to  each  floor,  with  fast  running 
passenger  and  service  elevators,  open- 
ing into  private  halls.  Tlie  interior  is 
to  be  finished  entirely  in  hardwood 
with  oak  floors.  The  plumbing  and 
steam  liealing  are  to  be  of  the  best 
and  latest,  and  all  batli  rooms  and 
kitchens  are  to  he  tiled  throughout. 
Refrigerating  and  vacuum  cleaning 
plants  will  be  installed  and  large  pri- 
vate safes  will  be  in  each  apartment 
and  jewel  safes  in  each  chamber.  A 
large  assembU-  room.  suitable  for 
dance?,  etc.,  will  be  an  additional  fea- 
ture. 

APART.ME3NT  HOUSE— 3  story  and 
base,  frame.  $12,000.  San  Francisco. 
Architect.  C.  M.  Cook.  Rial  to  Bldg..  S. 
F.  Owner  Mrs.  Ida  M.  Bender.  The 
building  is  to  be  erected  at  the  south- 
west corner  of  Broderick  and  O'Far- 
rell  streets,  and  has  a  frontage  on  one 
street  of  3.i  feet  and  of  7.')  feet  on  tlic 
other      The    interior   lias   been    arranged 


fur  twelve  apartments 
fniir  rooms  each  with 
Wall  beds  are  to  be  used.  There  will 
be  a  central  heating  system.  Interior 
finish  will  be  of  pine  and  elm  panels. 
Some  hardwood  floors  are  specified.  A 
hot  water  system  will  be  installed.  The 
exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster. 
Plans  are  oo;iiplete  and  tlie  work  will 
be   done  by   Day   Labor. 

APARTMENT  HOUSE — 5  story  and 
base,  brick  and  steel.  Cost  not  stated. 
San  Francisco.  Architects,  A.  F.  and 
C.  M.  Rousseau,  Monadnock  Bldg.,  S.  F, 
Owner,  H.  C.  Newhall.  Tlie  building 
will  be  erected  at  the  nortlieast  cor- 
ner of  Washington  and  Leavenw'orth 
streets  and  will  cover  a  considerable 
ground  area.  There  will  be  a  complete 
steel  frame  witli  reinforced  brick  walls, 
faced  witli  pressed  brick.  The  building 
has  been  designed  for  a  residential 
apartment  flats,  each  apartment  con- 
sisting of  five  rooms  and  bath.  Each 
apartment  will  be  finished  in  pine, 
hardwood  panels  and  will  have  hard- 
wood floors.  There  will  be  built  in 
buffets  and  open  fire  places.  Plans  pro- 
vide for  steam  heat,  elevator  service,  a 
hot  water  system  and  all  other  modern 
conveniences.  Servants'  rooms  will  be 
located  in  the  basement.  There  will 
also  be  a  large  billiard  room,  wine 
room  and  social  hall.  A  garage  will 
be  erected  at  one  end  of  the  lot  con- 
taining room  for  three  machines.  H. 
C.  Newhall  is  the  owner  of  the  property 
and  he  has  spared  no  expense  in  mak- 
ing the  building  one  of  the  finest  resi- 
dential  apartments   in    the   city. 

APARTMENT  HOUSE — 3  story  and 
base,  frame.  $25,000.  San  Francjsco. 
Architect,  Henry  C.  Smith,  Hu.iiboldt 
Bank  Bldg.,  S.  F.  Owner.  Mrs.  Brown- 
lee.  A  general  contract  for  this  build- 
ing has  been  awarded  to  M.  Marcusen, 
Royal  Insurance  Bldg,,  and  he  is  now 
taking  figures  for  a  number  of  the 
special  parts  of  the  work.  Firms  in- 
terested in  tile,  both  floor  and  wall, 
beds,  ornamental  iron,  painting  and 
electric  w*ork   should  see  Mr.  Marcusen. 

APARTMENT  HOUSE — 3  story  and 
base,  frame.  $1S,000,  San  Francisco. 
Architect,  none.  Owner,  J.  V.  Camp- 
bell, 1040  Bryant  St.,  S.  F.  The  dwell- 
ing is  to  be  erected  on  the  soutli  side 
of  California  street  east  of  Hyde,  and 
will  be  28x118  feet.  Interior  has  been 
arranged  to  contain  IS  apartments  of 
two  and  three  rooms  each.  There  will 
he  private  bath  rooms  and  wall  beds. 
Interior  will  be  finislied  in  pine  and 
some  hardwood.  Oak  floors  will  be 
used  in  the  principal  rooms.  A  cen- 
tral heating  system  and  hot  water 
plant  will  be  installed.  The  exterior 
of  the  building  will  be  covered  with 
rustic,  shiplap  and  tapestry  brick  ve- 
neer. Plans  are  complete  and  the  work 
will  be  done  by  Day  Labor.  The  own- 
er is  now  in  the  market  tor  all  of  the 
various   materials. 

CHURCH — 2  story  and  tiase,  brick 
and  steel,  $50,000.  San  Francisco.  Ar- 
cliilects.  Shea  &  Lot<iuist.  Bank  of 
Italy  Bldg.,  S.  F.  Owners.  St.  Patrick's 
Parish.  Tlie  present  building  on  Mis- 
sion street  between  Third  and  Fourth 
streets  was  reconstructed  after  the 
fire  and  has  been  made  to  do  until  the 
present  time.  Plans  tor  the  co  nplete 
rehabilitation  of  the  edifice  have  been 
prepared  and  moiie.v  is  to  he  raised  at 
once  for  the  con.-truclion.  There  will 
lie  a  large  amount  of  structural  steel 
used.  Interior  will  he  finished  in  pine 
and     ornamental     pBnster.i       Tlie     exte- 


rior will  lie  faced  with  pressed  brick. 
Plans  are  being  prepared  and  work 
will  be  started  within  a  few  months. 
Father  Rodgers  is  in  cliarge  of  the 
building. 

FIRE  HOUSE — 2  story  and  base, 
brick  and  steel,  $35,000,  San  Francisco, 
Architect,  City  Dept.  of  Architecture, 
Temporary  City  Hall  Bldg.,  S.  F.  Own- 
ers. City  and  County  of  San  Francisco. 
Bids  opened  at  tlie  last  meeting  of  the 
Board  of  Public  Works  show  Commary- 
Peterson  low  men  at  $33,262  and  they 
will  probably  be  awarded  the  contract 
Eight  figures  in  all  were  submitted.  A 
complete  list  of  these  figures  can  be 
found  under  the  heading  of  San  Fran- 
cisco in  this  issue. 

FLATS — 2  story,  attic  and  base, 
frame.  $14,000,  San  Francisco.  Archi- 
tect, Albert  Schroepfer,  Foxcroft  Bldg., 
S.  F.  Owner,  Henry  Eisenberg.  The 
building  will  be  erected  on  Pacific 
street  west  of  Fillmore,  and  has  been 
designed  for  residential  flats.  Each  of 
the  fiats  will  consist  of  five  or  six 
rooms  and  bath.  Interior  finish  will 
be  of  pine,  redwood  and  hardwood  with 
oak  floors  in  the  principal  roo.ns.  There 
will  be  a  central  heating  system.  Tile 
will  be  used  in  the  baths  and  kitchens. 
There  will  be  some  marble  and  tile  used 
in  the  entrance  vestibules.  Exterior  of 
th  building  will  be  covered  with  tap- 
estry brick  veneer  and  shiplap.  Plans 
are  complete  and  figures  arc  being 
taken   by  the  architect. 

HOTEL — 3  story  and  base.  frame, 
$10,000.  San  Francisco.  Architect, 
none.  Owner,  G.  Passio,  868  Vallejo  St., 
S.  F.  The  building  is  to  be  erected  on 
Lombard  street  west  of  Baker,  and 
will  be  arranged  for  stores  on  the  first 
floor  and  a  number  of  hotel  rooms  on 
tlie  upper  floors.  Interior  will  be  fin- 
ished in  pine  and  redwood.  There  will 
be  a  hot  water  system  but  no  lieat.  The 
exterior  will  be  covered  with  rustic. 
Patent  store  fronts  are  specified.  Plans 
are  complete  and  in  the  hands  of  the 
owner  wlio  will  do  the  work  by  Day 
Labor. 

HOTEL — S  or  9  story  and  base,  brick 
and  steel,  $250,000.  San  Francisco,  .^ir- 
chitects.  Cunningham  &  Politeo.  First 
National  Bank  Bldg,,  S.  F.  Ow  :  <  >, 
Lachman  Estate.  A  lease  will  .-i'lMMlv 
be  made  on  a  building  which  is  1  < 
erected  by  the  I.achman  Estate  :i1  lie 
corner  of  Mason  and  Sutter  sU'  ri.'. 
The  property  has  three  frontages  .md 
covers  a  large  area.  The  proposed 
building  will  be  seven  or  eight  stories 
high  and  of  Class  A  construction.  A 
preliminary  estimate  vilaces  the  in-i  of 
construction  at  about  $200,000.  inn- 
ningham  &  Politeo,  First  Nati  ual 
Bank  Building,  will  probably  be  .  iiii- 
missioned  to  prepare  plans  and  s]M,i- 
Hcations.  Further  details  will  be  six  in 
in    these   columns   later. 

HOTEL — .->  story  and  base,  relnfcuroil 
concrete.  Cost  not  stated.  San  Fran- 
cisco, Architects.  A.  F.  and  C.  M.  Rous- 
seau, Monadnock  Bldg.,  S.  F.  Owner, 
Florentina  Wankowshi.  The  building 
is  to  be  erected  on  the  north  line  of 
(5eary  street  west  of  .Tones.  There  will 
he  a  store  and  the  hotel  lo'jby  aiul  of- 
fices o-i  the  first  Moor  and  a  large  iniin- 
ber  of  single  rooms  on  the  upper  M  >  rs 
Plans  provide  for  steam  heat,  eb  \  I'v 
servi<'e  and  a  \'acuum  cleaning  sx^i.in, 
.Many  of  the  rooms  will  have  conn.l- 
ing  baths.  Interior  finish  will  br  of 
pine  and  hardwood.  Some  ornamental 
plaster  will  be  used  in  tlie  lohh.\.  Mar- 
ble  and   tile  are   to   be   used    in    I  be   en- 
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i.uH,..  A  licit  w.itfi-  |>hiiit  will  be  iii- 
iiii.il.  Tlie  exterior  of  the  IniihliiiB 
III  Ik'  faced  with  pressed  brick.  Plans 
.  iimplcte  and  a  contract  will  he 
«,iicicd    at    once. 

lli'TI'^L — 4  story  and  base,  tn-icit 
ri.l  steel.  Cost  not  stated.  San  Fran- 
;^i  n.  Architect,  William  Knowles. 
I.. list  Bldg:.,  S.  F.  Owners,  Hind 
Isi.ilc.  The  building  is  to  be  erected 
'II  flic  soutlieast  corner  of  5th  and 
MiiiiKi  .'Streets,  the  lot  having  a  front- 
■ii;.'  of  80  feet  on  5th  street  and  147 
.11  111  inches  on  Minna.  The  entire 
■  iiiMing    has    been    leased    tor    a    term 

I  ii  II  years  to  N.  V.  Doran  and  A.  E. 
;;il.ivvin  through  the  offices  of  Kern- 
<.il.in  Co.  Plans  provide  for  fi\'e 
iiii.s  on  the  first  floor  besides  a  large 

II  I  1 1  tractive  office  and  lobby.  Upper 
I -    will  contain  about   ISO  rooms   be- 

.1  -  a  number  of  baths  and  toilets. 
'Ill  re  will  be  steam  heat,  elevator 
ii\iii\  a  hot  water  system  and  vacu- 
1111  .leaning.  Interior  will  be  finished 
11  |iine  and  some  hardwood.  Tile  and 
mil  Me  will  be  used  in  the  lobby  and 
11 1 1.1  lice.  The  exterior  of  the  building 
\ill  lu-obably  be  faced  with  pressed 
Hi.  k.  Plans  are  complete  and  figures 
1.    Ill  be  taken  shortly. 

AI'.SRTMENT  HOUSE — 3  story  and 
11-.,  frame.  Cost  not  stated.  San 
•r.ii.isco.  Architect,  W.  G.  Hinds,  46 
w.iiny  St  F.  Owner,  J.  Deming.  The 
ml. ling  is  to  be  erected  on  Hyde 
treet  between  Vallejo  and  Gi'een 
treets,  and  will  have  a  street  tront- 
.ge  of  25  feet  and  a  depth  of  Sl%  feet. 
I'lour  plans  have  been  arranged  for 
ive  apartments  of  three  roon^  and 
lath    each.    Interior    will    be    finished    in 

Rine  with  some  elm  panels  and  hard- 
ood  floors.  There  will  be  gas  radia- 
ors.  Tile  will  be  used  in  the  baths. 
i]\  suites  will  be  equipped  witli  wall 
:.  Entrance  vestibule  will  be  fin- 
shed  in  marble.  The  exterior  of  the 
uilding  will  be  covered  with  shingles. 
'lans  are  being  prepared. 

APARTMENT  HOUSE— 3  story  and 
ase,  frame.  Cost  not  stated.  San 
rancisco.  Architect,  W.  K.  Hinds,  46 
Cearny  St.,  S.  F.  Owner,  Mrs.  Pi.vard. 
'he  house  will  be  erected  on  the  east 
Idp  of  Taylor  street  between  Pacific 
nd  Broadway.  Interior  will  be  ar- 
anged  to  contain  six  apartments  of 
our  rooms  and  bath.  All  suites  will 
ave  wall  beds.  The  interior  will  be 
nislied  in  pine  and  elm  witli  hard- 
wood fioors  in  the  principal  rooms.  Gas 
adiators  will  be  installed.  The  en- 
rance  vestibule  will  be  finished  in 
larble  and  tile.  Tile  will  also  be  used 
1  tlie  bath  rooms.  The  exterior  of  the 
uilding  will  be  covered  with  brick 
eneer.  Plans  are  just  strated  for  this 
work.  Bids  will  be  called  for  on  the 
ou*^  parts  of  the  work  within  a 
lontli. 

BRIDGE — Steel  bascule  type.  Cost 
ot  stated.  Engineer,  Engineering  De- 
iartment  Atchison,  Topeka  and  Santa 
;^e  R.  R.  Co.,  S.  F.  Owners,  Atchison, 
opeka  and  Santa  Fe  Co.  The  Board 
f  Public  Works  have  approved  plans 
nd  specifications  for  a  new  bascule 
ridge  which  is  to  be  erected  by  the 
.tchison,  Topeka.  and  Santa  Fe  Com- 
any  over  Islais  Creek  at  Kentucky 
trect.  With  the  construction  of  this 
ridge  l.'iOO  additional  feet  of  dockage 
rill  be  opened  up  along  Islais  Creek 
Uiannel.  Bids  will  be  called  for  short- 
Working  drawings  are  now  being 
oade. 
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not  staled.  San  l'"rancisco.  Engineer, 
City  DepartiKMit  of  I'lnglneering.  Tem- 
porary City  Hall.  S.  F.  Owners,  City 
:in<l  County  ot  .San  Francisco.  Plans 
liave  been  completed  and  approved  for 
tlie  completion  of  the  Geary  Street  Mu- 
nicipal Road  from  33rd  avenue  west  to 
the  ocean.  The  line  will  traverse  33rd 
avenue,  Balboa  street,  42nd  and  45th 
avenues  to  the  Great  Highway.  Bids 
have  been  called  for  by  tiie  Board  of 
Public  Works  and  will  be  opened  on 
April  IBtli.  Complete  plans  and  speci- 
lications  and  full  particulars  of  con- 
struction can  be  secured  from  the  City 
Department    of    Engineering. 

ACADEMIC  BUILDING— Poly  teclinic 
group,  2  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  San  Fran- 
cisco. Architect,  Architectural  Depart- 
ment City  and  County  ot  San  Francisco, 
Temporary  City  Hall,  S.  F.  Owners, 
City  and  County  of  San  Francisco. 
Plans  are  complete  and  figures  will  be 
opened  on  April  30th  for  the  finishing 
construction  ot  this  building.  The 
building  is  one  of  the  most  i.nportant 
ot  the  polytechnic  group  and  will  be 
from  SO  to  160  feet  in  width  and  360 
feet  long.  Construction  is  to  be  of  the 
class  A  type  throughout.  Excavation, 
foundation  work  and  steel  frame  are 
now  complete.  Bids  for  the  remainder 
of  the  work  are  being  taken  separately 
as  follows:  (a)  for  the  general  con- 
struction, including  fire  proofing,  ma- 
sonry, carpentry  and  mill  work;  (b) 
plumbing  and  gas  fitting;  (c)  heating 
and  ventilating;  (d)  furnishing  and  in- 
stalling boilers  and  boiler  auxiliaries, 
and  (e)  for  the  electric  work.  The  of- 
ficial proposal  appears  in  another  col- 
umn of  this  issue.  Plans  and  specifica- 
tions can  be  obtained  from  the  Depart- 
ment of  Architecture,  Temporary  City 
Hall. 

SCHOOL — 2  story  and  base,  frame. 
$80,000.  San  Francisco.  Architect, 
City  Department  ot  Architecture,  Tem- 
porary City  Hall,  S.  F.  Owners.  City 
and  County  of  San  Fi'ancisco.  The  fol- 
lowing were  low  on  the  various  parts 
ot  the  work  for  the  Le  Conte  School, 
bids  tor  which  were  opened  on  April 
2nd  by  the  Board  ot  Public  Works: 
General  construction,  J.  W.  Carr,  $52,- 
S42  and  $52,123;  lathing  and  puaster- 
ing..  Bradley  &  O'Rieley,  $5,900;  plumb- 
ing and  gas  fitting.  J.  E.  O'Mara,  $4,- 
634;  electric  work.  Standard  Electrio 
Construction  Co.,  $1,944,  and  water 
heating  system,  John  G.  Sutton  Co., 
$2,790.  A  complete  list  ot  all  figures 
submitted  tor  the  work  appears  under 
the  heading  of  San  Francisco  in  this 
issue. 

PIPE  LAYING — $20,000.  San  Fran- 
cisco. Engineer,  City  Department  ot 
Engineering,  Temporary  City  Hall,  S. 
F.  Owners,  City  and  County  of  San 
Francisco.  Bids  were  opened  on  April 
2nd  by  the  Board  of  Public  Works  for 
laying  pipe  in  Van  Ness  aenue.  Bay 
street.  Fort  Mason,  etc.  Nine  figures 
were  submitted.  The  lowest  bid  came 
from  E.  Mallery  and  is  for  $18,000.  No 
contract  has  been  awarded.  A  com- 
plete list  of  all  figures  appears  in  this 
issue  under  San  Francisco,  City  Bids 
Opened. 

OFFICE  BUILDING — 12  story.  Class 
.\  construction.  $1,200,000.  San  Fran- 
cisco. ,\rciiitect's  name  withlield  for 
the  prestnt.  Owners,  British  and 
French  capital,  local  representation. 
Definite  announcement  is  made  for  the 
lirst  time  in  the  Daily  Pacific  Builder  ot 
another       million       dollar       commercial 


.s|  nut  lire  wlileli  is  sliorlly  to  be  erect- 
ed ill  this  city.  A  site  lias  been  secured 
on  the  south  side  of  Pine  street  be- 
tween .Montgomery  and  Sansome  streets 
and  construction  will  be  undertaken 
this  year.  Tlie  site  has  a  frontage  on 
I'ine  street  of  145  feet  and  extends 
back  120  feet  to  a  rear  street.  The 
local  repre-'entatlvesl  bf  the  owners 
lias  ben  Interviewed  and  states  that  a 
local  architect  has  prepared  sketches 
and  estimates  for  the  building.  The 
announce.nent  of  the  project  makes  the 
fifth  large  commercial  structure  which 
is  to  be  erected  in  San  .Francisco  during 
the  coming  year,  the  four  other  build- 
ings of  this  nature  previously  men- 
tioned in  tiiese  columns  being:  25  story 
class  A  office  for  John  D.  Spreckels, 
Held  Bros.,  Architects,  cost,  $1,200,000: 
12  story  class  A  office  for  the  Hobart 
Estate,  Willis  Polk,  Architect,  cost,  $1,- 
noO.OOO;  Meyer  and  Liebes  offices,  10 
story,  class  A,  Havens  &  Toepke.  Ar- 
chitects, cost,  $500,000:  and  10  or  12 
story  class  A  building  at  Second  and 
Market  streets,  architect  not  selected. 
$500,000. 

STORES  AND  OFFICES— 2  story  and 
base,  brick  and  steel,  $52,000.  San 
Francisco.  Architect,  Smith  O'Brien, 
Humboldt  Bank  Bldg.,  S.  F.  Ownfers, 
XIacdonough  Estate.  The  building  Is 
to  be  erected  on  the  north  side  of  Bush 
street  east  of  Grant  avenue,  and  will 
have  a  frontage  of  53  feet  9  inches  by 
a  deptii  of  107  H  feet.  The  first  floor 
will  be  arranged  for  handsomely  fin- 
ished retail  stores  and  upper  floors  for 
offices.  Interior  finish  will  be  of  pine 
and  hardwood.  There  will  be  steam 
heat  and  elevator  service.  Metal  win- 
dow frames  and  sash  are  to  be  used. 
There  will  be  sidewalk  doors  and  li&.ht. 
The  exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  figures  are  being  taken. 
STORES — 1  story  and  base,  brick, 
$10,000.  San  Francisco.  Architects, 
O'Brien  Bros.,  Clunie  Bldg.,  S.  F.  Own- 
ers Water  Front  Realty  Co.  The  build- 
ing is  to  be  erected  at  the  northwest 
corner  of  Washington  and  East  streets 
and  will  cover  an  area  ot  80x75  feet. 
The  structure  will  be  carried  on  a  pile 
foundation.  Plans  provide  tor  six 
stores  with  pine  trim,  large  display 
windows  and  patent  store  fronts.  Mex- 
ican ony.x  will  be  used.  .  Exterior  will 
he  faced  with  cement  plaster.  Plans 
are  complete  and  figures  are  being 
taken. 

STORE  ADDITION — 1  story  and  base. 
Class  C,  13,000.  San  Francisco.  Archi- 
tect, John  Baur,  Clunie  Bldg..  S.  F. 
Owner,  H.  N.  Cauwet.  This  work  will 
include  raising  the  present  building 
and  constructing  the  additional  story 
on  the  street  grade.  This  story  will 
be  finished  for  stores.  Interior  trim 
will  be  ot  pine.  There  will  be  plate 
glass  display  windows  and  patent 
fronts.  Exterior  will  be  faced  with 
pressed  brick.  An  orna.nental  marquise 
will  be  erected.  Plans  are  being  pre- 
pared. 

FIRE  HOUSES — 3,  1  story,  frame. 
Cost  not  stated.  San  Francisco.  Ar- 
chitect. Director  of  Works.  Service 
Bldg.,  S.  F.  Owners,  Panama-Pacific 
Internation  Exposition  Co.  Plans  for 
the  construction  ot  three  fire  houses, 
whicli  are  to  be  erected  on  the  Ex- 
position grounds  at  Harbor  View,  have 
been  completed  and  are  now  out  for 
figures.  Bids  will  close  on  April  22nd. 
Plans  can  be  secured  from  the  Director 
of  Works.  Official  proposal  appears 
in   another    column    of    this   Issue. 
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EXPOSITION  lU'lLlUNn— J  j-toiy. 
frame,  J2:;u,0.00.  San  Francisco.  Ar- 
cliltect.  .  Director  of  Works,  Service 
Bldf?.,  S.  F.  Owners.  Panaiiro-Pacific 
International  Exposition  Co.  Rids 
were  opened  for  the  constrnction  of  tlie 
Pure  Foods  Building:,  and  show  Neil 
A.  McLean  low  on  the  general  con- 
struction at  $219,000.  John  G.  Sutton 
low  on  the  plumbing  at  $16,350.  A 
camplete  list  of  all  figures  received 
appears  under  San  Francisco  in  this 
issue. 

Contracts  Awarded, 

TRACK  SPEOIAU?— Cost  not  stated. 
San  Francisco.  Engineer,  Assistant 
State  Engineer,  Ferry  Bldg.,  S.  F.  Own- 
ers, State  of  California.  The  following 
awards  have  been  made  by  the  State 
Board  of  Harbor  Commissioners  under 
bids   opened   Thursday,   April   3,   1913: 

Switch  stands  to  United  States  Steel. 
$287.30. 

Brace  tie  plates  to  United  States 
Steel.   $2,255. 

5x11  tie  plates  to  Pennsylvania  Steel. 
$3,630. 

6x9  tie  plates,  7.16  size,  Eccles  & 
Smith,    $4,350. 

Compromise  .loints.  award  reset  for 
meeting   of   April   10th. 

65  T  rails  and  splices,  United  States 
Steel,    $2.1.842.50. 

Guard  rails,  Penns5*lvania  Steel,  $67,- 
000,  subject  to   terms  of  bid. 

Rail  joints.  H.  B.  Green.   $5.65  each. 
T    rail    frog.s,    Pennsylvania    Steel,    $3,- 
4  7'4.75. 

Switches.  United  States  Steel.  $862.50. 

Guard  rail,  United  States  Steel. 
$675.50. 

PILE  FOUNDATIONS  —  Cost  not 
not  stated.  San  Francisco.  Archi- 
tect, Director  of  Works,  Service  Bldg., 
S.  F.  Owners.  Panama-Pacific  Interna- 
tional Exposition  Co.  Pile  foundation 
for  Agricultural  Building  awarded  to 
Mercer-Frazer  Co.  at  24  V&  per  lineal 
foot,  and  the  contract  for  the  pile 
foundation  for  the  Manufacturers' 
Building  was  awarded  to  Contra  Costa 
Construction  Co.  at  25  cents  per  lineal 
foot. 


Local  Architects  To 
Open  Fresno  Office. 

Smith,    Stenrart     &      Glass   Will      Enter 

Southern    Field    iTlth    Mr.    Glnss    In 

Charge   at   Fresno, 


Mr.  Edward  Glass,  of  the  firm  of 
Smith,  Stewart  &  Glass,  architects.  244 
Kearny  street,  has  just  received  his 
certificate  from  the  California  State 
Board  of  Architecture  entitling  him  to 
practice  bis  profession  in  -any  part  of 
the  State. 

The  above  mentioned  firm  will  open 
up  offices  In  Fresno  with  Mr.  Glass  per- 
sonally conducting  the  business  in  that 
city. 

Mr.  Glass  has  had  a  wide  experience 
as  draftsman  both  in  San  Francisco  and 
in  the  East.  In  company  with  Mr. 
Stewart  he  spent  considerable  time  in 
New  York  studying  the  apartment 
house  and  hotel  problem.  These  two 
gentlemen  also  made  a  thorough  study 
of  country  homes  in  and  around  Phil- 
adelphia, 

Mr.  Smith,  the  senior  member  of  the 
arm  has  had  a  long  experience  In  local 
practice    and    was    for    years    identified 


Willi  tlir  l/Mit.-.l  St:it.'S  I.ighUiuusc  .Ser- 
vice in  tlie  Bigliteenth  District  direct- 
ing much  of  the  heavy  construction 
work  for  tlie  service  on  tliis  coast. 

In  order  tliat  the  firm  may  have  a 
duplication  of  trade  catalogues  In  their 
Fresno  office  as  quickly  as  possible, 
liuilding  supply  houses  are  invited  to 
send  such  literature  to  their  temporary 
addre.-s   P.   O.    Box   1311.   Fresno,   Cal. 


Bids  For  Big  Food 
Products  Building. 


E.xpoMltion   Company  Open  FlgTires  For 

Another      Kxhibit      J'nIaee      to      be 

Erected  at  Once. 


Tlic  plans  liave  been  drawn  by  Archi- 
tect William  Knowles  and  the  hotel  will 
be  one  of  tlie  most  modern  structures  of 
its  time.  The  term  of  the  lease  was 
for  a  period  of  ten  years  from  comple- 
tion of  building  and  the  amount  of 
rental  to  be  paid  totals,  $124,500.  The 
tenants,  Doran  &  Baldwin,  are  ex- 
perienced hotel  people  and  have  taken. 
a   lease  on   the   entire   building. 

Hind  &  Co.,  real  estate  agents,  acted 
for  the  owners.  The  Hind  Estate  Co., 
and  Kern-Neilan  Co.  represented  the 
tenants 


Bids  Mere  opened  Tuesday  by  the 
Buildings  and  Grounds  Committee  of 
the  Panama-Pacific  International  Ex- 
position Company  for  tlie  construction 
of  the  Food  Products  Building,  which 
is  to  be  erected  in  the  Exhibit  Building 
section  of  the  Harbor  View  site. 
Separate  figures  were  taken  for  the 
general  construction  and  for  tlie  plumb- 
ing, water  and  sewer  pipes.  Neil  A.  Mc- 
Lean submitted  the  lowest  figure  for 
the  general  construction  at  $216,000. 
John  G.  Sutton  Co.  were  low  on  the 
plumbing,  water  and  sewer  pipes  at 
$16,330.  No  contracts  have  been  award- 
ed but  the  two  low  men  will  probably 
be  given  the  work.  A  complete  list  of 
all  figures  follows: 

General    Constrnction. 

Commary-Peterson    Co $256,600 

Strehlow,  Freese  &  Peterson  233,900 

J.    Monk 276,647 

Lang  &  Bergstrom 235,655 

Reese  &  Rountree 239,900 

F.    Rolandi    279,000 

McLeran   &   Peterson 241,000 

Neil    A.    McLean 219,900 

James   L.    Brown      290,000 

D.    B.   Farquharson 390,000 

Plamblng. 

Herman   Lawson    $16,414 

Frederick   Snook  &  Co 16,926 

Frank  Lyman    16,575 

J.    E.    O'Mara 19,250 

Frank    J.    Klimm 17,213 

Peterson-James    Co 19,900 

Kiernan   &   O'Brien 18,662 

Robert    Dalziel    Jr 17,135 

John   G.  Sutton  Co 16,350 

Alexander  Coleman   16,600 

Burnliam    Plumbing    Co 16,827 

Tlie    Turner    Co 16.881 

♦ 

Kern-Neilan  Co.,  Inc. 
Report  Large  Lease. 


Property   South  of  Market   Street  to  be 

Improved  ^VItl^  Larue  Hotel.     Rent 

Totals  $124,500. 

For  the  account  of  Hind  Estate  Co. 
the  Kern-Neilan  Co.  reports  a  lease 
made  to  N.  V.  Doran  and  A.  E.  Baldwin 
of  a  building  to  be  erected  on  the  prop- 
erty belonging  to  the  Hind  Estate  Co., 
situate  on  the  southeast  corner  of  5th 
and  Minna  streets.  The  lot  has  a  front- 
age of  SO  feet  on  Fifth  street  and  a  uni- 
form depth  of  147-10  feet  on  Minna 
street.  Tlie  grading  has  already  com- 
menced or  the  erection  of  a  four-story 
Cla^s  "C"  structure  which  will  contain 
ISO  rooms  upstairs  and  five  stores  and 
a    spacious   loblljy    on    the   ground   floor. 


Harbor  Board  Awards 
Number  Of  Contradls. 


United    States    Steel    and    Pennsylvania 
Steel    Get   Greater   Portion    of   Con- 
tracts for  Specials. 

The  following  awards  have  been 
made  by  the  State  Board  of  Harbor 
Commissioneis  under  bids  opened  on 
Thursday,    April    3rd. 

Switch  stands  to  United  States  Steel 
$287.50. 

Brace  tie  plates  to  United  States 
Steel,  $2,255, 

6x11  tie  plates  to  Pennsylvania  Steel, 
$3,630. 

G.x9  tie  plates  7.16  size,  Eccles  & 
Smith,    $4,350. 

Compromise  joints,  award  reset  for 
meeting  of  April   10th. 

65  T  rails  and  splices  United  States 
Steel,   $21,842.50. 

Guard  rails  Pennsylvania  Steel,  $87,- 
000  subject  to  terms  of  bid. 

Rail  joints.  H.  B.  Green,  $5.65  each. 

T  rail  frogs,  Pennsylvania  Steel, 
$3,474.75. 

Switches,  United  States  Steel,  $862.50. 

Guard  rail.  United  States  Steel,  $676.50 


MONTHLY  REPORT  OP  THE  BITRE.4U 
OF   Bl'ILDIXG   IXSPECTIOX. 


M.\RCH. 


Class  No.   of   Bldgs.       Amount 

Class   "B"    2 $141,000 

Class    "C"    15 361,567 

Fra.nes     263 948,010 

Alterations      291 148,390 

Total      571 $1,599,967 

FEBRU.4RY. 

No.   of   Bldgs.       Amount 

2 $135,000 

12 414,630 

196 643,440 

244 105,380 

454 $1,298,450 


Class 
Class   "B" 
Class   "C" 
Frames     .  . 
Alterations 
Total    . .  . 


City  Bids  Opened. 

Ilonrd   of   INihlio   AVork.s   Consider   Maar 
Flgriires    f4>r   City    and   County   Con- 
struction   Enterprises. 


Bids  were  opened  at  Wednesday's 
session  of  the  Board  of  Public  Works 
for  the  construction  of  the  Le  Conte 
School,  a  two-story  and  basement  frame 
and  plaster  structure:  bids  being  taken 
separately  for  the  general  construction, 
lathing  and  plastering,  plumbing, 
electric  work  and  heating  system.  Bids 
were  also  opened  at  the  same  meeting 
for  the  construction  of  Engine  House 
No.  24,  for  the  laying  of  pipe  In  Van 
Ness    avenue.    Fort    Mason,    Bay    street 
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eU'..  also  for  tlit  o(|iiipinciit  of  Ihi' 
Oil  House  for  the  Cleai-y  Street  Cur 
Barns  and  for  a  large  amount  of  street 
paving-  and  sewer  work.  The  foHovvIng 
list  contains  all  figures  for  the  work 
iin  the  Le  Conte  Sthool,  Engine  House 
No.  24  and  laying-  of  pipe  and  equipment 
of  Oil  House: 
<;eD'raI    Coniitructlon    Le   Conte    School. 

Comniaiy-Peterson     Co $55,570 

$54,857 

Heckenroth    &   Schell $59,841 

$59,122 

Ward    &    Goodwin $63,246 

$62,290 

B.    T.   Owsley    $62,827 

$62,108 

J;.    W.    Carr $52,842 

$52,123 

"W.    A.    Newsom $54,734 

$54,000 

Monson    Bros $53,235 

$52,869 

Wold    &    Kohn $56,762 

$56,062 

McSheehy     Bros $57,592 

$56,842 
l«(hin«r  and  PlnsteHngr  Le  Conte  School 

Bradley    &    O'RIeley $5,900 

J.    J.    ConneHey    &    Son 6.600 

Cliarles   Campbell    5,980 

1      Smith    &    Johnson 5,995 

W     M.    J.    Terranova 5.990 

f  Hlumblne,    Le    Conte    SctaooL 

'       Wittman-Lyman    Co $5,431 

Alex.    Coleman    5,098 

Klernan  &  O'Brien 4,915 

Turner    Co 2,325 

S.   W.   Snook   &   Co 5,084 

J.   Looney   &   Co 5,103 

H.   Lawson    5,296 

J.    E.    O'Mara 4,634 

John    G.    Sutton    Co 4,890 

Electric   AVork,   Le   Conte   School. 
Standard    Elec.    Constr.    Co.... $1,944 

Pacific    Fire    Ext    Co 2,100 

Turner    &    Co 2,325 

Butte  Eng.   &  Elec.  Co 2,390 

General    Elec.    Co 2,274 

McFell    Elec,    Co 2,745 

National    Elec.    Co 2,250 

AVoter  Hcatins  System,  Le  Conte  School 

Wittman-Lyman    Co $3,391 

Pacific  Fire   Ext.  Co 3.921 

Turner    Co 3,370 

Atlas   Heating   &  Vent   Co 3,790 

J.     E.     O'Mara 3.642 

John    G.    Sutton 2,790 

Oeneral  Constr.  Engine  House  Jio.  24. 

Nelson    &    Bauer $36,993 

O.    C.    Holt 33,930 

Commary-Peterson    Co 33,262 

Heckenroth     &    Schell 33,973 

J.    W.    Carr 34,874 

Wold  &  Kohn 34,469 

E.  W.    Elliott 35.824 

Monson    Bros 33,428 

Laylne  Pipe  In  Van  Bless  Avenne,  Fopt 
Mason,    Bay    Street,    Etc. 

F.  E.    Hilmer $23,975 

Contra  Costa  Constr.  Co 23,800 


PATENTS 


promptly  obtained  OK  BO  TEE.  Trade-Markj, 
Cftv«aU  Oofvriirhta  and  Lnhet»  r^riatered. 
TWEHTT  TEARS'  PRACTIOK  Hiirh-st  referencM. 
B«nd  n.odel  pfaetch  or  photo,  for  tree  report 
OD  pBtentahilitT.  AD  bosiii^FK  mntidpntiftl. 
■  AND-BOOK  FEEE  Explainiievervthii.K  Telia 
How  to  Obtain  and  Sell  hatenU.  Whnl  Inventions 
Win  Put.  How  to  Get  a  Partner.  cxplMina  heat 
iBtohaDi 


obj., 


lijiv 


Ai/'hrat, 


H.  B.  WILLSON  &  CO.  ^^ 

leu  2:fa  Willsw  BIdg.         WASHIH6T0N,  0.  C. 


li.iis.h    ll.lpr,,^,.l„,■,ll    1',, -,••,..1011 

.\1.     Alurphy     L'll.nilll 

U.  C.  Storrle  &  Co 18,50(1 

K.    Mallery    18,000 

Iloaly-Tllhhitts    COnstr.    Co...    21,590 

F.     Rolandi     26,1'30 

l5orrell    Bros 24,250 

One  ibUl  only  was  received  tor  fur- 
nisliing  eiiulpment  tor  the  oil  liou.se  at 
llie  Geary  Street  Car  Barns.  That  was 
presented  hy  .S.  F.  Bowser  Co..  and  was 
for  $1,253.25. 


BUILDING      PERMITS   ISSUED      FROM 
MARCH    Zl    TO    MARCH   28   AS    RE- 
PORTED   BY   THE    BUREAU 
OF   BUILDING   INSPECTION. 


Class  No.  of  Bldgs.        Amount 

Class    "C" 4 $   96,000 

Frames     61 215,107 

Alterations     59 35.385 

Total     124 $346,492 


Pile  Foundations  For 
Exhibit  Buildings. 

Pnnania-Pncifle     International     Exposi- 
tion  .\nnr<led  Two  Pile  Founilatlon 
Contracts    Yesterday. 


Bids  were  opened  Thursday,  April 
3rd.  toy  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Interna- 
tional Exposition  Company  for  the  pile 
foundations  of  the  Manufactures'  Build- 
ing and  for  the  pile  foundation  of  the 
Agriculture  Building,  both  of  which 
are  to  be  erected  in  the  exhibit  section 
of  the  Harbor  View  site.  Bids  were 
takn  on  the  basis  of  so  much  per 
lineal  foot.  Mercer-Praser  Co.  were 
awarded  the  foundation  work  for  the 
Agriculture  Building  and  the  Contra 
Costa  Construction  Co.  the  work  for 
the  Manufactures  Building. 
Pile   Foundation,'    Agriculture  Bnlldlne 

Pacific  Construction  Co.,  .29%  per  foot 

Healy-Tlbbitts    Constr.    Co.,    .25    6-10 
per  foot. 

Contra  Costa  Constr.  Co.,  .26  per  foot. 

Foster-Vogt   Co.,   .32   3-10   per   toot. 

J.   Monk,  .27  per  foot. 

Mercer-Fraser  Co.,   .24%    per   foot. 

State  Constr.  Co..  .27  per  foot. 
Pile  Foundation.  Manuractures'  BIdg. 

Hyde-Harjes  &   Co.,   Inc.,   .29   4-10   per 
toot. 

Mercer-Fraser  Co..   .29%    per   toot. 

Thompson   Bridge   Co.,   .28    14-100   per 
foot. 

Foster-Vogt   Co.,   .33   per   foot. 

Contra  Costa  Constr  Co.,  .25  per  foot. 

Healy-Tiibbitts    Constr    Co.,    .31     3-10 
per  foot. 

J.   Monk.  .26%   per  foot. 

Pacific  Constr.  Co.,  .28  per  foot 

State   Constr.  Co.,  .27   per  foot. 


The  Original  Cement 
Wash  Tray. 

In  18S>5  Chas.  Wesley,  ot  Chicago. 
took  out  a  patent  for  a  Cement  Laundry 
Tray,  and  from  date.  Cement  Laundry 
Trays   have   been   a    household    word. 

No  house  is  now  complete  without  a 
Cement   Laundry   Tra.v. 

Later,  in  1888,  additional  patents 
were  taken  out  by  Mr.  Wesely  and 
from  that  time  the  We.sely  Cement 
Laundry    Tray    has   been   a   popular   and 


E.  H.  Williinu 


Chalmer  Mimdiy 


Munday  &  Williams 

Attorneys-It-Law 

Special  Attention  Given  (o  Buildini 
Uw  and  Binkniptcy  Case* 

Telephone  Kearny  2622 

615  Phelan  Building,        Sin  Frinolioi 


steady  seller  all  over  the  United  States. 

About  five  years  ago  John  Wesely, 
.?on  ot  the  inventor,  came  to  the  Coast 
and  .started  the  manufacture  ot  Cement 
l.a.undry  Trays  with  C.  J.  Walsh  as  a 
partner. 

Their  success  was  assured  from  the 
start.  The  trays  are  now  made  under 
the  personal  supervision  of  Mr.  C.  J. 
Walsh,  wlio  is  a  practical  workman. 
The  address  of  the  factory  is  126  StlU- 
nian  street,  formerly  Silver  street,  bet.' 
3rd  and  4th,  Harrison  and  Bryant' 
streets      Tel.  Douglas  3773. 


BVILDINu    SUPERINTENDENT. 

Glacken,  Edwr.  E.  General  building 
superintendent,  architectural  and 
structural;  supervision  of  any 
class  of  building  construction.  Ex- 
pert In  reinforced  concrete.  In- 
cluding cost  data,  design,  floor 
load,  quantity  surveying,  etc.  Ad- 
dress 568  Golden  Gate  Ave.  Phon* 
Franklin   7619. 


Building  Contracts  Awarded 
San  FranciBco. 

1192  Bank    of    Italy Lange  3510f. 

1193  Shean     Murray  4638 

1194  Capelli      Heaphy  30UU 

1195  Hesklns      Camp  2150 

1196  Same    .Munster  232011 

1197  .Murphy     Kronnick  5150 

1198  Torrero     Brunswick  400 

1199  Fletcher     Fletcher  1800 

1200  Petersen    Petersen  lOuo 

1201  Atkinson     Leiter  2S500 

1202  Trollman     Trollman  1000 

1203  Jolinson     Johnson  1000 

1204  .Am   Orl   Oil Koschnitzki  400 

1205  Pearson     Pearson  500 

1206  Hageman     McKillop  500 

1207  Lyon     Lyon  3000 

120S  Demming     Giltzene  1000 

1209  Case     Case  400 

1210  Pegel     Pegel  4600 

1'211  Pohm     Welsing  500 

1212  Howe    Howe  3000 

1213  Walter     Walter  453 

1214  Moneta     Braham  1900 

I21"i  Same    Same  1900 

1216  Huntington     Lindsay  6450 

1217  San   Christina   Inv. Hannah  9500 
n<;<"l"  "Oil  iB.iruao'' ■ '  •  uos.iapuv  sin 


For  the  Man  Mho  is  particular 


The  Panels  th 


they  are  famous 


there  ii  no  better  panel  on  the  market 
thui  Wybro  —  Aik  the  fellow  who  utei 
them  —  He  knows  ! 

White  Bros. 


5th  &  Brannan  Sts, 


San  Franolio» 
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.^•^ivmrjint  o  Vov  in  Wo  (i< 

Ij.\  yoMi'  ot)iiocoj;o  cojLSti'itctioji 

The  cost  ot  form  work  doubtless  has  often  catfsed 
you  to  make  alterations  in  plans  you  would  have 
liked  to  carry  out.  It  is  especially  so  in  curved  or 
arched  construction — admittedly  the  strongest  and 
most  pleasing  type. 


Self-Sentering  will  enable  you  to  plan  roofs,  floors,  ceilings, 
walls,  partitions,  etc.,  without  form  work  of  any  kind.  It  is 
adapted  with  equal  facility  to  flat,  inclined  or  curved  surfaces. 
.Concrete  roofs  of  any  character  may  be  constructed  with  it. 
Floors  can  be  planned  with  arched  slab  construction  on 
spans  up  to  12'  in  width.  Partitions  built  with  it  need  be 
only  2"  thick — a  great  saving  of  floor  space  in  large  lofts. 

Self-Sentering  is  a  new  reinforcement  and  centering  combined. 

It  is  manufactured  in  sheets  28"  wide  and  up  to  12'  long,  or 

i  curved  in  the  factory  to  any  desired  radius.     It  is  made  up  of 

«!  a  series  of  cold-drawn  heavy  ribs  connected  with  the  most 

-     efficient  form  of  expanded  metal,  all  cut  and  drawn  from  one 

sheet  of  special  steel. 

Write  for  our  Fireproofing  Handbook 

We  slmll  be  glad  to  send  you  a  complimenlarr  copy  on  request.  It  is  a  hands'  nie  80-page 
illustrated  book,  published  for  Architects,  Riiirine'ers  and  Contractors.  It  will  f;l\c  you 
concisely  all  rhe  facts  you  want  to  have  on  file  regarding  Self-Sentering. 

♦ 

theLilley  &Thurston  Co. 


RIALTO  BUILDING, 


SAN  FRANCISCO 


-■<-: 


NEW  TIVOLI  THEATRE 

San  Francisco 


O'Brien  &  Werner,  Architect! 
San  Francisco 


Building  and  Industrial  News 
April  8,  1913 


PLATE  A 


G.  M.  ANDERSONS  NEW  THEATRE 
San    Francisco 


O'Brien  &  Werner,  Archilccls 
San  Francisco 


Building  and  Industrial  News. 
April  8,  1913. 
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Send  for  sample  copies 
The 

"Daily  Pacific  Builder." 

Issued  Daily,  $1.00  Per  Month. 

''Building  and 

Industrial  News" 

Issued  Weekly,  $3.00  Per  Year. 


The 

L  A.Larsen  Construction 
Reports. 

Issued  Daily.    Terms  on  application. 

560  Mission  St.    San  Francisco 


Frank    Neidick 

Carpenter  and   Builder 

Phone  Mission  5126 


2669A  Howard  St..  Bet.  22  nd  and  23rd 

San  Francisco 
As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  hlih  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstraiion  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


1219  Buehn     Dulfer 

1220  Gaffney     Denke 

1221  P  P  I  E»p    Turner 

1222  Same    L.ange 

1223  Makowskl     Grahn 

1224  Welsh    Welsh 

122.5  Bjorkman     Swanson 

1226  Christen      Wilhelm 

1227  Pacific    G   &    E Graiham 

1228  Schoraberg     ....Hamerton 

1229  Levy      Mowat 

1230  Cereghino     Brueck 

1231  Jacobs     Allen 

1232  Ulmer    Stephenson 

1233  Fisher    Born 

1234  Gianni      Laydon 

1235  Mechanics    Bank    ...Green 

1236  Bothin     Bothin 

1237  Crowley    ...Hicks  &   Polte 

1238  Schnaittacher     ...Wilhelm 

1239  Same     Brandon 

1240  Same     Spencer 

1241  Mt.    Zion     Grassi 

1242  Same     Sutton 

1243  Same     Zelinsky 

1244  Rlty   &  RebM    .MacDonald 

1245  Linden     Skelly 

1246  White     White 

1247  Mattson     Mattson 

248  Hart    Hart 

249  Ware     Elvin 

250  Donahue    Smith 

251  McGrath     McGrath 

252  Curley     Curley 

253  CIravallo     Ciravallo 

254  Wing  Lee    Wine  Lee 

255  McGifflne     Brueck 

256  San  Mateo  Diary Berg 

257  Hagan     Hagan 

258  Foley     Cole 

259  Kaiser     Ruegg 

260  Westgate     Gass 

261  Margaretis    Hamill 

262  Revere     Cuneo 

263  Hersch      Klimm 

264  Wleneke     Haub 

265  Same    Mc'-Mullin 

266  Richman    Richman 

267  Petersen     Petersen 

268  Rrizzolara    Brizzolara 

269  .Schrader     Schrader 

270  Schleld     Healing 

271  Schiva    Nimmo 

'272  Sullivan     Sullivan 

273  Wilson    Dewar 

274  Weinberg   Cohen 

275  P    P   I    Exp    Healv 

|276  Spreckels    Grussell 

277  Lankershim    ...MacDonald 


2700 

1690 

14779 

200240 

1400 

3000 

2000 

3000 

8000 

4250 

1400 

1045 

1500 

1300 

12000 

4000 

3000 

40000 

1999 

317'42 

4588 

5400 

8175 

2480 

8280 

153900 

1220 

3000 

1500 

3400 

450 

400 

1000 

650 

600 

500 


2700 
5378 
4600 
1754 
1875 
5850 
7032 
1893 
S87n 

500 
1250 
1800 

850 


S50 
400 
1800 
49815 
8494 
200000 


1281 
1282 
12S3 
ir2S4 
12S5 
1286 
1287 
1288 
1289 
1290 
1291 
1292 
1293 
1294 
1295 
1296 
1297 
1298 


Dvnnlgpn     Demarais 

Van    Bargen    Schmidt 

Campbell     Campbell 

Shaprio     Loehr 

Fassio     Fassio 

Gunst    Levi 

Hey  man     Hey  man 

Jones      Lubbe 

Gisih     Gish 

Losqutoff     Losqutoft 

Real    Ppty    Larsen 

Patsel     Truitt 

Dennison      Metter 

Weber     Weber 

Anderson      Anderson 

Siebrecht      Glaser 

Thompson     Pearson 

Neil     Neil 

Besson     Guillon 

West   Coasit  Iron Dyer 

Same     Mortenson 

Same    ....Iron&Stl   Constr 
Weinstock     .  .  .  Wooldridge 


2000 

400 

16000 

400 

7500 
400 

1750 
15000 

3200 
450 
450 
500 
450 
500 
8'50 
750 
400 
400 
400 

5350 

4  0511 

1893 
7S0 


(1192)  S  CLAY  50  E  Montgomery  E  30 
xS  59-6.  Excavation,  concrete,  steel, 
iron,  granite,  brick,  metal  furring, 
lath,  plaster,  marble,  tiling,  carpen- 
try, ornamental  iron,  bronze,  glazing, 
painting,  galvanized  iron,  roofing, 
electric  "work,  plumbing,  etc.,  for  tvro- 
story  Clasis  "A"  ibank  building. 

Owner The  Bank  of  Italy,  SE  Clay 

and  Montgomery.  S.  F. 

Architect  ..  .W.    D.    Shea,    244    Kearny, 
San   Francisco. 

Contractor.  .Lange   &   Bergstrom,   Shar- 
on   Bldg.,   San    Francisco. 

Filed  Mar.  31,  '13.     Dated  Mar.  29,  '13. 

On   1st  of  each  month 7'5% 

Usual    35    days 25% 

TOTAL  COST.   $35,106 

Bond,    none.      Limit,    150    day.*:.      Forfeit, 

none.      Plans   and   specifications    filed. 


Owner D.    D.   Shean,    2403   Clement, 

San    Francisco. 
Architect  ..  .T.    Rop   Murray. 
Contractor.  .T.    Roy   Murray,      116      10th 

Ave.,     San     Francisco. 
Filed    Mar.    31,   '13.      Dated    .Mar.    19.   '13. 

Frame    up    $1500   00 

Rough    plaster    on 1000   00 

Completed     980  00 

Usual    35    days 1158   50 

TOTAL  COST.  $4638  50 
Bond.  $2300.  Sureties,  Elizabeth  Murray 
and  A.  J.  Stevens.  Limit,  90  days.  For- 
feit, none.     Plans  and  specifications  filed 


(1194  1  NW  FILBERT  AND  GOUGH  N 
lOSxW  30  Grading,  concrete,  car- 
penter mill,  lath,  plaster  and  brick 
work  for  alteraitions  and  addition'.'^  for 
three-story    frame    residence. 

Owner EXavid    F.    and    Mary    J.    or 

Mary    G.   Capelli.    NW    Fil- 
bert and  Gough.   S.   F. 
Architect  ..  .John   J.    Foley,    46    Kearny. 

San  Francisco. 
Contractor.  .J.    J.    Heaphy,      '721      Lom- 
bard, San  Francisco. 
Filed  Mar.  31,  '13.     Dated  Mar.  22,  '13. 

Frame    up    ^750 

Brown    coated    750 

Completed    and   accepted 750 

Usual    35    days 750 

TOTAL  COST.  $3000 
Bond.  $li.iOO.  Sureties.  A.  F.  Mahony 
and  Chas.  Van  Damme.  Limit.  45  days. 
Forfeit,  none.  Plans  and  specificatlon.s 
filed. 


(1193)  SW  TWENTY-FIFTH  AVE  & 
Clement.     All  work  except  shades  for 

two-story  frame  (building  (.«tore  and 
flats.) 


1195)  NW  TAYLOR  AND  POST  W'  60x 
N  30.  Excavation,  concrete  and  ce- 
menting for  foundations  for  eight- 
story  steel  and  reinforced  brick  hotel. 
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Two-stoi-y    iiiul    linsi'iiifiit    frame    i-esl- 

dence. 

Owner C.   Howe,   110   Orel,   S.   F. 

Architect  . .  .None. 

Day's  work.  COST,  »3000 


(1213)  NO.  C86  PARIS.  Raise  dwelling 
and  build  concrete  foundation  and 
lloor. 

Owner F.  C.  Walter,  Premises. 

Architect  . .  .None. 

IXay's    work.  COST,    $450 

(1214)  S  STAiPLES  100  E  Genesee. 
One-story  and  basement  frame  resi- 
dence. 

Owner Moneta  Investment  Co.,  91S 

Crocker  Bldg..  S.  F. 

.Architect  . .  .None.  ■ 

Contractor.  .Oscar  Braham,  470  Mangels 
Ave.,  San  Francisco. 

COST.  $1900 


(1215)  S  STAPLES  125  E  Genesee. 
One-story  and  basement  frame  resi- 
dence. 

Owner Moneta  Investment  Co.,  918 

Crocker  Bldg.,  S.  F. 
Architect  . .  .None. 

Contractor.  .Oscar  Braham,  470  Mangels 
Ave.,  San   Francisco. 

COST.  $1900 


(1216)  S  MISSION  91-S  B  Main  E 
4.'>-10xS  137-6.  All  work  for  one-story 
brick   building    (plating   works.) 

Owner Mrs.  E.  N.  Huntington,  1905 

Ashtoy   Ave..    Berkeley. 
Architect  ..  .W.   H.   Wharft,   1801   Milvia, 

Berkeley. 
Contractor.  .Frank    Lindsay,    110   Jessie, 

San    Francisco. 
Filed  Apr.   1,   '13.     Dated  Apr.   1,  '13. 

Brick    walls    up $1612.50 

Roof   completed    1612.50 

Completed  and  accepted 1612.50 

Usual  35  days 1612.50 

TOTAL  COST,  $6450.00 
Bond,  $1625.  Sureties,  Chas.  M.  and 
Edith  B.  Lindsay.  Limit,  30  days.  For- 
feit, none.     Plans  and  specifi"ations  filed 


(1217)  SE  MARKET  225-1%  NE  7th 
SE  lOOxNE  50-2.  All  work  for  one- 
story  brick   store   building. 

Owner San    XJhristina    Investment 

Co.,  1st  National  Bank  Bldg 
'San   Francisco. 
Architect  ..  .Miller     &     Colmesnil,  Lick 

Bldg..   San  Francisco. 
Contractor.  .J.    D.    Hannah,    Monadnock 

Bldg..   San  Francisco. 
Filed  April  1,  '13.     Dated  Mar.   26.  '13. 

Payments   monthly   of 75% 

Usual    3'5    days 25% 

TOTAL  COST,  $9500 
Bond,  $5000.  Sureties,  J.  S.  Hannah  and 
G.  W.  Gushing.  Limit,  60  days.  For- 
feit, none  Plans  and  specifications 
filed. 


(121S)  N  O'FARRELL  137-6  E  Powell 
E  87-6xN  137-6.  Structural  steel  and 
iron,  cast  iron  and  wrought  iron  and 
erection  of  same  for  steel  frame  and 
reinforced  concrete  Class  "A"  theatre 
building. 

Owner G.  M.  Anderson,  St.  FYancis 

Hotel,  San  Francisco. 
Architect  ..  .O'Brien      &     Werner,   Fox- 
croft  Bldg.,  San  Francisco. 
Contractor.  .Central      Iron      Works,    651 

Florida,   San   Francisco. 
Piled  April   1,  '13.     Dated  Mar.   27,  '13. 
Payments   1st   of  each    month    of     75% 

Usual    35    days 25% 

TOTAL  COST,    $27,250 
Bond.     $13.C2.'i.         Suretie.s,    George      B. 


iiwncr r.      W.      Alkiiisun,      Alaska 

Commercial   Bldg.,   S.   F. 

Architect  ..  .E.      A.      Mathews,      Phelan 
Bldg.,    San    Francisco. 

Contractor.  .E.      T.    Leiter,    180      JessiCr 
San  Francisco. 

C!OST,    $28,500 

(1202)  W  LIEBIG,  bet.  Mission  and 
San  Jose  Ave.  Two-story  and  base- 
ment  frame   residence. 

Owner John    Trollman,    20    Liebig, 

San  Francisco. 

Architect  . .  .None. 

Day's    work.  CO.ST.    $1000 


(1203)  NW  ANDERSON  &  JEFFERSON 
Two-story  and  basement  frame  dwig. 

Owner Emil    Johnson.    108-A    Fair 

Oaks,  San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $1000 

(1204)  SW  EIGHTEEINTH  &  ILLINOIS 
Erect  fence  and  wall  for  tank. 

Owner. ....  .American   Oriental   Oil   Co., 

26.J  California,  S.  F. 

Architect  . .  .None. 

Contractor.  .J.     Koschnitzki,     1321     12th 
Ave.,  San  Francisco. 

COST,    $400 


(1205)      NO.     1819     CASTRO.       Add     two 
rooms. 

Owner Gust  Pearson,  Premises. 

Architect  . .  .None. 

Day's    work.  COST,    $500 


(1206)  E  ELEVENTH  AVE  175  S 
Clement.  Raise,  add  two  rooms  and 
concrete  foundation  for  dwelling. 

Owner Mr.  Hageman,  483  6th  Ave., 

San  Francisco. 
Architect  . .  .None. 

Contractor.  .(McKillop     &  Ragdale,     540 
4nza,   San  Francisco. 

COST,   $500 


(1207)  N  CARMEL  125  E  Cole.  One 
and  one-half-story  and  basement 
frame  residence. 

Owner Andrew  Lyon,   182   Liberty, 

San   Francisco. 

Architect  . .  .None. 

Day's  work.  COST,  $3000 


(1208)     S  Hli^i^  178-2%  E  Sanchez.  One 
and      one-half-story      and      basement 
frame   dwelling. 
Owner Geo.  T.  Demmlng,  970  Val- 
encia, San  Francisco. 
Architect  . .  .None. 

Contractor   .C.    Goltzene,    i    Vicksburg, 
San  Francisco. 

COST,   $1000 


(1209)      SE    FIFTEENTH     &     KANSAS. 
Erect  steel  signs. 

Owner J.   I.   Case  T.  M.  Co. 

Architect  ...C.  M.  Adams,  Racine,  Wis. 
Day's   work.  COST,   $400 


(1210)     N  GEARY  90  E  Palm  Ave.  Two 
story   and   basement  frame  residence. 

Owner Frank  Pegel.  366  10th  Ave., 

San   Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    $4600 


(1211)     NO.  777  HOWARD.     Erect  brick 
foundation  and  repair  saloon. 

Owner Fritz   Pohm,    Premises. 

-'vrchilect  .  .    None. 

Contr.-iotor.    John       W.       Welsirg,       825 
Howard,    San    Francisco. 

COST,    $500 


Architect 


B.    Herbcli    and  fi.    H^skius, 
1363  Fillmore,  S.   F. 
Philipp  Schwerdt  Co.,  Phe- 
lan Bldg.,  San  Francisco. 
Contractor.  .Camp  &  Carillon,  4075  17th, 

San   Francisco. 
Filed  Mar.  31,  '13.     Dated  Mar.  29.  '13. 
Foundation    and    basement    walls  i 

done     $1050  jj 

Completed    5i50;  a 

Usual   35   days 550  !• 

TOTAL  COST,  $2150  i 
Bond,  $1200.  Sureties,  Val  Franz  and,jl 
Jno.  Cassaretto.  Limit,  30  days.  For-  ;! 
feit,  none.    Plans  and  specifications  filed  / 


(1196)      BRICK,      CARPENTER,    GLAZ-  jl 
ing,  plaster,  etc.,  on  above.  :' 

Contractor.  .Munster  &  Bornholdt.  i' 

Filed  Mar.  31,  '13.     Dated  Mar.   29.  '13. 
Brick  walls  up  to  6th  floor  level. $3480 
Brick   work  and  roofing  done,  all 
blind    floors     laid,   bay      windows 
framed    and  ■  60%    of    galvanized 

iron    work    done 3480  , 

Brown    coated    and    ^eet    metal  ; 

work    done $3480  i 

Standing  finish  done 3480 

Completed   and   accepted 3480 

Usual    35    days 5800   „ 

TOTAL  COST,  $23,200   ' 
Bond,  $12,000.     Sureties,  Chas.  A.  Caril- 
lon  and   Henry   Peters,   Limit,    120   days 
after  structural  steel  set.     Forfeit,   $10. 
Plans  and  specifications   filed. 


(1197)  W  THIRTY-SECOND  AVE  565 
N  California  N  5  N  31-2%  W  113-9y8 
S  35  E  120  Lot  64  Lyon  &  Hoags  Sub. 
Bakers  Beach  Land  Co.;  also  S  line 
Lot  65  Bakers  Beach  Land  Co  map 
Lyon  &  Hoags  Sub  113-9%  W  32d  Ave 
and  600  N  California  W  20-5  6-8  S  8 
deg  02  min  E  203-3  N  202-2%  Lot  76 
above  map.  AH  work  except  lath  and 
plaster,  concrete  floor  work  for  two- 
story  frame  residence  and  one-story 
frame  garage. 

Owner Jno.  T.   Murphy. 

Architect  ...John  T.  Carter,  243  Balboa 
Bldg.,   San   Francisco. 

Contractor.  .Kronnick  Bros.,  1656  O'Far- 
rell,  San  Francisco. 

Filed  Mar.  31,  '13.     Dated  Mar.   29,  '13. 

As    work    progresses    75% 

Usual   35  days,   25% $1287.50  . 

TOTAL  COST,   $5150.00  [ 

Bond,    none.      Limit,    80   days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(1198)      SB    FOURTH    AND    HOWARD. 
Erect    enclosures. 

Owner Joe  Torrero. 

Architect  ..  .None. 

Contractor.  .Brunswick-Balkc-  CoHen- ; 
der,  20th  and  Harrison,  ] 
'San  Francisco. 

COST,   $400 


(1199)      N    SANTA  YSABEL    150    E    San 

Jose.      One   and  one-half-story     and , 

basement  frame  residence. 

Ow  ner James  P.  Fletcher,  310  Lick  , 

Bldg.,  San  Francisco. 

Architect  . .  .None. 

Day's  work.  COST,  $1800 


(1200)     N  REVERE  200  W  Keith.     One 
story  and  ihasement  frame  residence. 

Owner P.  Petersen,  1461  20th  Ave., 

San    Francisco, 
Architect  . .  .None. 

Contractor.  .A.    Petersen,    1180    Dolores, 
San    Francisco. 

COST.  $1000 


(1212)      E   FOURTH  AVE   60   S   Balboa, 


(1201)  N  JACKSON  80  W  Spruce.  Two. 
story  and  basement  and  attic  brick 
dwelling. 


Gieeii  and  Natale  ollvottl.  l,lmit.  Jiilv 
1.1913.  Foifpit.  $100.  Plans  and  .<peoi'- 
lioations  filed. 


BUILDING  AND  INDUSTRIAL  NEWS 


(1219)  LOT  a  BLK  "E"  French  and 
Gllman  Tract  on  S  Richland  Ave  2r>0 
W  Mission.  Ail  work  for  one  and 
one-half-story  frame  cottage. 

'-•wner Frank    Buehn.    377   Ix)ndon, 

San  Francisco, 
Architect  .  ..None. 
Contractor.  .W.  F.  Dulfer,  5)9   15th  Ave 

San   Francisco. 
Filed  April   1,  '13.     Dated  Mar.  31,  '13. 

Roof  rafters  in  place 14 

Brown    coated    1^ 

Completed   and   accepted >4 

Usual   35   days y^ 

TOTAL,  COST,  $2700 
Bond,  none.  Limit.  90  days.  Forfeit, 
none.     Plans  and  speciHcations  filed 


(1220>  SB  BRODERICK  &  WASHING- 
ton  S  30  'E  29  N  1  E  40-9  N  29  N  69-9. 
All  work  for  alterations  and  addi- 
tions to  frame  building:. 

Owner George  and  Mrs.  G.  Gaftney 

299.8   Washington,   S.   F. 
Architect  ..  .E.    H.    Denke.    1317    Hyde, 

San   Francisco. 
Contractor.. F.    G.     Denke.     Baker    and 

Grove,    San    Francisco. 
Filed  April  1,  '13.     Dated  April   1,  '13. 
Rear  porch  work   in  dining  room 

''O"*    $632.50 

Completed  and  accepted 632.50 

Usual  35  days 425.00 

TOTAL  COST,  $169o!o0 
Bond.    none.      Limit,    90    days.      Forfeit, 
$1.     Specifications  only  filed. 
(1221)   EXPOSITION  GROUNDS.  Sewers 
plumbing  and  water  pipes  for  Educa- 
tion  Building. 
Ovrner Panama-Pacific        Interna- 
tional Exposition  Co. 
Architect  ...Bli.ss     &     Faville,     Balboa 

Bldg.,  San  Francisco. 
Contractor.. The  Turner  Co,  278  Natoma 

San  FranciS'CO. 
Filed  April  1,  '13.     Dated  Mar.  21,  '13. 

As  work  progresses 75% 

Usual    So    days 25% 

TOTAL  COST,  $14,779 
Bond,  $8000.  Surety,  New  England 
Casualty  Co.  Limit,  200  days.  Forfeit, 
$10.     Plans  and  specifications  filed. 


(1222)  ALL     WORK     EXCEPT     PILE 
work  and  plumbing  on  above. 

Contractor.. Lange  &  Bergstrom,  Shar- 
on  Bldg.,  San   Francisco. 
Filed  April  1,  '13.     Dated  Mar.  28,  '13. 

Payments    same    as    above 

TOTAL  COST,  $200,240 
Bond,  $105,000.  Surety,  Aetna  Accident 
&  Liability  Co.  Limit,  200  days.  For- 
feit, $100.     Plans  and  s.pecifications  filed 

(1223)  E   PARIS   150   N  Geneva.     One- 
story  and  basement  frame  dwelling. 

Owner J.    B.    Makowski,    2235   Bry- 
ant, San  Francisco. 

Architect  . .  .None. 

Contractor.. Wm.  H.  Grahn.  3008  Harri- 
son, San  Francisco. 

COST,    $1400 


(1224)  E  TWENTY-SECOND  AVE  350 
S  Lake.  Two-story  and  basement 
frame   residence. 

Owner James  Welsh,  244  20th  Ave. 

an    Francisco. 
Architect  ..  .0.   E.   Evans,   2132   Mission. 

San   Francisco. 
Day's    work.  COST,    $3000 


(1223)  W  THITEENTH  AVE  150  N 
Kirkham.  Two-story  and  basement 
frame  residence. 


'*"■"•■'■ Julin    Bjorkinan.     liiTT    :■:;,■,! 

San  Francisco. 
Aichitect  .  .  .None. 
Con(r:i((or.  .Oscar    Swanson,    4066    18th, 

San  Francisco. 

COST,  $2000 


(1226)      W  ORANGE  ALLEY  iOl  S  25th. 
Two-story  frame  milk  dairy 

Owner j.  a.  Christen  &  Sons,  1427 

Valencia,  San  Francisco. 
Architect  ...None 

Contractor,. A.    H.   Wllhelm,    180   Jessie. 
San    Francisco. 

COST,  $3000 


(1227)  S  STEVENSON  315  W  Third. 
One-story   brick    garage. 

Owner Pacific  Gas  &  Elec.  Co.,  445 

Sutter,  San  Francisco. 

Arcliitect  ...General         Conslr.         Dept., 
Grant   Bldg.,   S.    F. 

Contractor.  .David  Graham,  693  .Mission. 
San    Francisco. 

COST,  $8000 

(1228)  E  CHATTANOOGA  130  N  24th. 
Two-story  and  basement  frame  C) 
flats. 

Owner William       Schomherg.       269 

Chattanooga,  S.  F. 

Architect  . .  .None. 

Contractor.. Wm.    C.    Hamerton    &    Son, 

1301  Waller,  San  Francisco. 

COST,    $4250 


(1229)      NO.   1054   HYDE.   Raise  and  add 
to    cottage. 

Owner Mrs.   Levy,   Premises. 

Architect  ...Kidd      &      Anderson,      251 

Kearny,    San    Francisco. 
Contractor.. T.      Mowat,      2135     Market, 
San   Francisco. 

COST,  $1400 


(1230)     W   SAN   BRUNO   68   N   Sillman. 
Erect   girder  and   joists. 

Owner Creghino    Estate,    2440    San 

Bruno,    San    Francisco. 
Architect  . .  .None. 

Contractor.. M.  Brueck,  600  Charter  Oak 
Ave.,  San  Francisco. 

COST,    $1045 


(1231)      W  NEWTON  75  S  Rolph.     One- 
story  and  basement  frame  dwelling. 

Owner Mrs.    W.    M.     Jacobs.      4587 

Mission,    San    Francisco. 
Architect  . .  .None. 

Contractor.  .Allen    Bros.,    4525    Mission, 
San  Francisco. 

COST,    $1500 


(1232)     E  NAPLES  175  S  France.     One- 
story  and  basement  frame  dwelling. 

Owner W.  S.   Ulmer,   4829   Mission, 

San  Francisco. 
Architect  . .  .None. 

Contrac'or.  .Stephenson    &    Parry,     222 
Raymond  Ave.,   S.   F. 

COST,  $1300 


(1233)  LOT  NO.  3  WEST  CLAT  PARK 
Tract.  Three-story  and  basement 
frame  residence. 

Owner B.  Fisher,  660  Market,  S.  F. 

Architect  . .  .None. 

Contractor.  .Geo.  A.  Born,  660  Market, 
S.  F.  COST,   $12,000 


(1234)      SE    DAVIDSON    &    LANE    AVE. 
Pile  foundation  and  hog  corral. 

Owner G.  Gianni,  Colma. 

Architect  . .  .None. 

Contractor.  .Darby  Laydon,  1522  Golden 
Gate  Ave.,  San  Francisco. 

COST,  $4000 
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I'Irc.  I  electric  sisn    (metal). 

"""«'■ Mechanics'   Bank   Bldg.,  Cr. 

Baldwin  &  Howell,  S.  F. 
Ar(;hltect  .  .  .None. 

Contractor.  .J.     Chas.     Green,     273     Val- 
encia, .San  Francisco. 

COST,  $3000 


(1236)  SE  POLK  AND  GREEN.  Four 
story  brick  and  concrete  stores  and 
apartments. 

Owner Bothin  Real  Estate  Co.,  004 

Mission,    'San    Francisco. 
Architect  ...J.     A.  Ettler,   604      .Mission. 

San    Francisco, 
nay's  work.  COST.   $10,000 


(1237)  SE  BUSH  &  CHKUSEA  PLACE 
E  39-6XS  82-6.  Electrical  work  for 
six-story  and  basement  Glass  "C" 
apartment    buiUing. 

Owner Dr.  T.  J.  Crowley  and  H.  P. 

Stol'tenberg,     665     Fill.iiore, 
'San  Francisco. 
Architect  ...Righetti   &   Head.uan,   Phe- 

lan  Bldg.,  San  Francisco. 
Contractor.  .Hicks  &  Foite.   320  .Market, 

San   Francisco. 
Filed  April  2,  '13.     Dated  .Mar.  17.    13. 

Roughed  in   $749  50 

Completed    and    accepted 749.50 

Usual   35  days 500.00 

TOTAL  COST.  $1999.00 
Bond,  $499.75,  owner;  $499.75  material 
men.  Surety,  National  Surety  Co. 
Limit,  May  4,  1913.  Forfeit.  $20.  Plans 
and   .=pecificatlons   filed. 


(1238)  SE  CALIFORNIA  &  GOUGH  E 
72xS  100.  Carpenter,  sheet  metal, 
glazing,  marble.  pia.«ter,  etc.,  for 
three-story  and  basement  Class  "C" 
building    (hotel.) 

Owner Sylvain    Schnaittacher.     1st 

National  Bank  Bldg.,  S.  F. 

Architect  . .  .Owner. 

Contractor.  .A.   H.   Wilhelm,   ISO   Jessie, 
San   Francisco. 

Filed  April   2,  '13.     Dated  Mar.   25.   13. 

Roof   on    . $5951 

Brown    coated    59'52 

Standing    finish    on 5951 

Completed   and   accepted 5952 

Usual   35    days 7936 

TOTAL  COST,   $31,742 

Bond,    $15,871.      Sureties,    Henry    Wilson 

and  A.     B.  Johnson.       Limit,   150     days. 

Forfeit,  $25.       Plans  and     specifications 

filed. 


(1239)      MASON  WORK   ON  ABOVE. 
Contractor.  .Bi-andon     &     Lawson,     ISO 

Jessie,   San   Francisco. 
Filed   April  2,   '13.     Dated   Mar.   25,   "13. 
On    1st  and    15th   of   each   month     75% 

Usual    35    days 25% 

TOTAL  COST,  $4588 
Bond,  $2294.  Sureties.  F.  J.  W.  Ander- 
son and  Vincent  J.  Donovan.  Limit. 
as  fast  as  required.  Forfeit,  $25.  Plans 
and  specifications  filed. 


(1235)      NE    M.^RKET      AND      MASON. 


(1240)  PLUMBING,  SEWERING  AND 
gas  fitting  on  above. 

(Contractor.  .Spencer   Plumbing  Co.,    251 

Stevenson,    San    Francisco. 
Filed  April   2,  '13.     Dated  Mar.   25,  '13. 

Payments    same    as    above 

TOTAL  COST,  $5400 
Bond,  $2700.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  as  fast  as 
required.  Forfeit,  $25.  Plans  and  speci- 
fications filed. 

(1241)  NW  POST  AND  SCOTT  N  165 
W  192-6  S  55  E  55  S  110  E  137-6. 
Terrazzo  flooring,  steps  base,  border, 
cross    border    strips    and    wainscoting 
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tor    liu^pllul    biiihling      aiiJ      !^epuI'ate 
laundry  and  boiler  house. 

Owner Mount   Zion    Hospital. 

Arcliitect  ...J.  E.  Krafft  &  Sons,  Plielan 
Bldg.,  San   Francisco. 

Contractor.  .P.   Grassl   &     Co..   145     Te- 
liama,  San  Francisco. 

Filed  April  2,  '13.     Dated  Mar.  18,  '13. 

One-third    work     done $2000 

Two-tliirds  work  done 2000 

Completed   and   accepted 2125 

'M    aaya    after 2050 

TOTAL,  COST,    $8175 

liond,   $4200.     Surety,  Title  Guaranty  & 

Surety  Co.     Limit,  Aug.   1.     Forfeit,  $30 

rians   ani   specifications   filed. 


(1242)      CERAMIC    FLOOR    TILING    IN 

corridors   on   above. 
Contractor.  .John      G.    Sutton    Co.,      243 

Minna,   San   Francisto. 
Filed   April   2.  '13.     Dated   Mar.    18,  '13. 
%    of  ceramic   floor   tiling  done.. $900 

Completed   and   accepted 960 

3«    days    after 620 

TOTAL  COST,  $2480 
Bond,  $1300.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  Aug.  15.  Forfeit, 
$30.     Plans  and  specifications  filed. 


(1243)      PAINTING     AND  WOOD     FIN- 

ishing,  etc.,   on  above. 
Contractor.  .D.      Zelinsky,      564      Eddy, 

San  Francisco. 

Filed  April  2,  '13.     Dated  Mar.  18.  '13. 

Exterior   one     coat   and     interior 

two  coats   except   basement $2200 

Interior      wood    and      metal      has 
final  coat  and  plastered  part   has 

two    coats    2300 

Completed   and   accepted 1710 

Usual    35    days 2070 

TOTAL  COST,  $8280 
Bond.  $4200.  Surety,  American  Bonding 
Co.  of  Baltimore.  Limit,  Sept.  15.  For- 
feit, $30.     Plans  and  specifications  filed. 


(1244)  FILLMORE,  bet  Turk  and  Eddy 
Modifying  specifications  for  lath  and 
plaster  in  contract  dated  and  filed 
January  14.  1913  for  erection  of  a  4- 
storv  apartment  building. 

Owner Realty  &  Rebuilding  Co. 

Architect  ..  .Iviiller    '&     Colmesnil,    Lick 

Bldg.,     San    Francisco. 
Contractor.  .Macdonald  &   Kahn,   Rialto 
Bldg.,  .aa.n.  Francisco. 

Filed  April  2,  *13.     Dated  . 

Payments  as  provided  in  original 

contract    ^. . . 

TOTAL  COST  not  to  exceed  $153,900 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications,   none. 

(1245)  W  FILLMORE,  bet.  Pixley  and 
Greenwich  Plumibing  for  three-story 
frame  apartments  and  stores. 

Owner Carl   Maiei. 

Architect  ..  .Banks      &      Copelan'd,      333 

Keai-ny,_^an    Francisco. 
Contractor.  .Wm.     Linden,     110     Jessie, 

'San   Francisco. 
Sub-Contractor.  .Thos.         Skelly,         660 
Precita  Ave..  San  Francisco 
Filed  April  2,  '13.     Dated  Mar.  39,  '13. 

Roughed    in    $600 

Co.npleted   and   accepted 315 

Usual    35    days 305 

TOTAL  COST,  $1220 
Mond.  $610.  Surety,  National  Surety  Co. 
I.imil.    forfeit,   plans   and   specifications. 


iiwncr I.    a.      Wliltc,    475      London. 

San    Francisco 
Arcliitect  . .  .None. 
Day's    work.  COST,   $3000 


(1247)      W  NEWTON  130  S  Morse.     One 
story  and  basement  frame  residence. 

(Jwner Albert    Mattson,    3919    Fol- 

som,   San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $1500 


(124S)      S  VERONA  186-6  E  Third.     Two 
story  and  basement   frame  flats. 

Owner Peter  Hart,  800  Mississippi, 

San  Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $3400 

(1249)    JIARKET,  DOLORES  AND  14TH 
Erect  lumber  shed. 

Owner Ware-Hodgkins  Lumber  Co 

2005   Howard,  S.  F. 
Architect  .  .  .None 
Contractor.  .F.  Elvin.  4017   ISth,  S.  F. 

COST,    $4t50 


(1250)      NO.     1215     FILLMORE.       Erect 
shelves    and    counter. 

Owner H.      Donahue,      Turk      and 

Pierce,    San    Francisco. 
Architect  . .  .None 

Contractor.  .Wra.   S.-nith,      128     Colling- 
wood,   San   Francisco. 

COST,    $400 


(1251)  W  EDINBURGH  125  N  Geneva. 
One-story  and  basement  frame  dwlg. 

Owner W.  D.  McGrath,  2315  How- 
ard.  San   Francisco 

Architect  ..  .J.  C.  Brown.  Foot  of  7th 
Ave,  East  Oakland. 

Day's  work.  COST,   $1000 


(1252)      NO.  641  IRVING.  New  front  and 
lower  store. 

Owner J.    P.    Curley,    1000    Potrero 

Ave.,  San  Francisco. 
Architect  ..  .W.    C    Gilligan,    1655    12th 

Ave,  San  Francisco. 
Day's  work.  COST,  $650 


(1253)      NO.  380  UNION.     Raise  and  re- 
pair residence. 

Owner Antonio  Ciravallo,   Prem. 

Architect  ..  .Paul   De   Martini,    451    Col- 
umbus   Ave.,   an    Prauclsco. 
Day's   work.  COST,   $600 


(1254)  NO.   13  EMERSON.     Repair  fire 
damage. 

Owner Wing  Lee,   Premises. 

Architect  . .  .None. 
Contractor.  .Fred   Field. 

COST,   $500 

(1255)  NO.       1217      HOWARD.         Brick 
foundation  and   remove   floor 

Ow-ner Mrs.   McGifline,   90S  Steiner, 

San  Francisco. 

Architect  . .  .None. 

Contractor.  .Michael  Brueck,  600  Chart- 
er  Oak,   San   Francisco. 

COST,  $400 


(1246)  W  AIIS'.SION  52  S  Leo.  Two- 
story  and  basement  frame  store  and 
fiat. 


(1256)  E  NATOMA  100  S  14th.  Repair 
stable    and    shed. 

'J'^ner August  Berg  &  San   Mateo 

Mateo  County  Dairy,  1818 
Howard,   San   Francisco. 

Architect  .  .  .None. 

Day's   work.  COST,   $750 

(1257)  S  CUMBERLAND  105  E  Nne. 
Two-story  and  basement  frame  resi- 
dence, 


(iwner Nils    N.  Hagan,    377    Cum- 

Iberland,  San   Francisco. 
Architect  . .  .'None. 
Day's   work.  COST,    $2700 


(1258)  S  LINCOLN  WAT  45  E  12th  Ave 
S  lOOxW  45  OL  662.  All  work  except 
painting  for  two-story  frame  build- 
ing  (store   and   dwelling.) 

Owner Daniel    and   Mary    V.   Foley. 

Architect  ...Welsh  &  Carey,  Merchants' 

National  Bank   Bldg..  S.  F. 
Contractor.  .P.   J.   Cole,    1364    12th   Ave., 

San    Francisco. 
Filed  April  3,  '13.     Dated  >Iar.  27,  '13. 

Frame    up   and    enclosed $1000 

Brown    coated    1250 

Inside   and   outside   plaster   done     75(i 

Completed   and   accepted 1033 

Usual   35   days 1345 

TOTAL  COST,  $5378 
Bond,  $2689.  Surety,  The  Title  Guar- 
anty &  Surety  Co.  Limit,  100  days. 
Forfeit,  $10.  Plans  and  specifications 
filed. 


(1259)  'S  SEVENTEENTH  200  E  Do- 
lores 25x100.  All  work  except  exca- 
vating for  two-story  frame   flats. 

Owner Margaret   A.    Kaiser. 

Architect  . .  .None. 

Contractor.  .Ruegg   Bros.,   Pacific   Bldg., 
San   Francisco. 

Filed  April  3,  '13.     Dated  Mar.  26,  '13. 

Frame    up    $1150 

Brown    coated    1150 

Completed   and   accepted 1150 

Usual   35   days 1150 

TOTAL   COST,    $4600 

Bond,    none.      Limit,    70    days.      Forfeit, 

$5.     Plans  and  specifications  filed. 


(1260)      ST.  FRANCIS   WOOD.   All   work 
for  the  Circle  Fountain. 

Owner Westgate    Park    Company. 

Architect  ..  .John   Galen     Howard,      604 
(Mission.   San  Francisco. 

Contractor.  .Gass    Bros. 

Filed  April  3,  '13.     Dated  April  2,  '13. 

Monthly    installments    of 75% 

36    days   after 25% 

TOTAL   COST,    $17.". 4 

Bond,  $877.    Surety,  National  Surety  Co. 

Limit,   60  days  after  street  work  ready. 

Forfeit,    $10.      Plans    and    specifications 

filed. 


(1261)  NO.  277  TWENTT-FIFTH  AVE. 
All  work  for  alterations  and  addi- 
tions of  a  frame  building  into  2  flats. 

Owner George    Margaretis,   Prem. 

Architect  . .  .None. 

Contractor.  .Thos.       Hamill,       268       25th 
Ave.,    San   Francisco. 

Filed  April  3,  '13.     Dated  Mar.  26,  '13. 
House  raised  and  ready  for  lath- 
ing      1468   75 

Brown    mortar    on 468   75 

Completed    468  75 

Usual    35    days 468   75 

TOTAL   COST,    $1875   00 

Bond,    none.      Limit,    60    days.      Forfeit. 

none.     Plans  and  specifications  filed. 


(1262)  E  JONES  75  S  Cliestnut  S  25x 
E  137-6.  All  work  except  painting, 
shades,  mantels  and  gas  fitting  for 
three-story  and  basement  frame  flats. 

Owner Victor    Rovere,    2342   Jones. 

San  Francisco. 

Architect  . .  .None. 

Contractor.  .Wm.    J.    Cuneo,    680    Capp. 
San  Francisco. 

Filed  April  3,  '13.     Dated  .Mar.  25,  '13. 

Rough    frame   up    ^1401 

Brown    coated    1462 

Completed   and    accepted 1462 
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Usiml     3,-)     days Mr.  2 

TOTAL,  COST,  $5S50 
HoMcl.  none.  Limit.  100  days.  Forfeit, 
none.     Plans  an  dspeciflcations  filed. 


(12C3)  NW  TAYLOR  AND  POST  W  60 
xN  30.  Plumbing,  sewering  and  gas 
titling  for  eight-story  reinforced 
lirick    building. 

Owner B.   Hersch     &     B.   Hesklns, 

1303    Fillmore.   S.    F. 
Architect  ...Phillpp  Scliwerdt  Co.,  Phe- 

lan    Bldg.,    San    Francisco. 
Contractor.  .Frank    J.    Klimm,    221    Oak. 

San  Francisco. 
Filed  April  3,  '13.     Dated  April  3,  '13. 

Roughing   in   done $3500 

Completed   and   accepted 1766 

Usual    35    days 1766 

TOTAL  COST,  $7032 
Bond,  $1000.  Sureties,  Jeremiah  Dono- 
van and  David  Lyons.  Limit,  without 
delay.  Forfeit,  $15.  Plans  and  speci- 
fications   filed. 

(1265)  S  OAVi  latj-3  TV  Clayton  W  50x 
S  137-6.  Plumbing,  sewering,  gas  and 
water  piping,  service  connections, 
cleaning  old  fixtures  for  alterations 
and  additions  |to  three-story  and 
basement  frame  apartment  building. 

Owner Robt.    Wieneke,    1655    Oak, 

San     Francisco. 

Architect  ..  .L.     M.    Weismann     &    Son, 
Pacific   Bldg.,  S.  F. 

Contractor.  .George    Haub.    1945    Union, 
San    Francisco. 

Filed  April  3.  '13.     Dated  Mar.  — ,  '13. 

Plumbing   roughed   in $946 

Plumbing      completed      and      ac- 
cepted         473 

Usual    33    days 474 

TOTAL  COST,    $1893 

Bond,   $946.     Sureties,  Antone  Zietich   & 

Chas.  Schlesinger.     Limit,  forfeit,  none. 

Plans  and  specifications   filed. 


(1266)      ALL  WORK   EXCEPT  PLUMB- 
ing,  etc.,  on  above. 

Contractor.. C.   E.   McMullin   &   Co.,    534 
Cole,  San  Francisco 

Filed  April  3,  '13.     Dated  Mar.  6,  '13. 

Ready    for   plaster $1600 

Brown  coated   1100 

White    coated     1000 

Standing  finish    on 1255 

Completed   and   accepted 1700 

Usual    35    days 2220 

TOTAL  COST,    $8875 

Bond.    $4438.      Sureties,   J.    W.   Schouten 

and  J.  H.  McCallum  Limit.  70  days  after 

March     10.      Forfeit,    none.      Plans    and 

specifications  filed. 

NOTE: — 'i'irst  report  March  27.  No.  1145 


(1266)      NO.    971     KANSAS.       Alter    and 
repair   dwelling. 

Owner P.  Richman,  Premises. 

Architect  . .  .None. 

Day's    work.  COST,    $500 


(1267)      N  REVERE  200  W  Keith.  One- 
story  and  basement  frame  dwelling. 

Owner P.  Petersen,  1461  20th  Ave., 

San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $1250 

1268)  E  WETMORE  112-6  S  Wash- 
ington. One-story  and  basement 
frame  residence. 

Owner A.   L.   Brizzzolara,   San   An- 

selmo,  Marin  County. 
Arcliitect  . .  .None. 
Day's  work.  COST,   $1800 

(1269)      NOS.  3110  TO  .'',123-A  .lACKSON 

Alter   flats. 
Owner .John   Schraeder,   1148  Shot- 


Day's   work. 


.E.  A.  Newniarkol,  94S  .Mar- 
ket. San  Francisco, 
well,  San  Francisco. 

COST,   $850 


(1270)      NO.    1908   BROADWAY.      Repair 
front   and   roof. 

(iwner O.  Schield,  Premises. 

Architect  . .  .None. 

Contractor.  .G.      Healing,    3665      Sacra- 
'  mento,  San   Francisco. 

COST,    $400 


(1271)      NO.   560   PACIFIC.      Alter  dance 
hall. 

Owner Frank    Schiva,    Premises. 

.\rchitect  .  .  .None. 

Contractor.  .Oeo.      Nimmo.      634      Clay, 
San  Francisco. 

COST,    $400 


(1272)      NO.      634    NAPLES.        Finishing 
residence. 

Owner John    Sullivan,    Premises. 

.Architect  . .  .None. 

Day's   work.  COST,   $850 


(1273)     N  POST  30   E   Kearny.     Repair 
saloon. 

Owner J.  J.   Wilson,   Premises. 

-Architect  .  .  .None. 

Contractor.  .R.    W.    Dewar    &    Son,    ISO 
Jessie,  San  Francisco. 

COST,  $400 


(1274)      S      SILLIMAN      30    W      Bowdin. 
Two-story  frame  store  and   flat. 

Owner W.  Weinberg,  703  Silliman, 

San   Francisco. 
Architect  ..  .R.   W.   Caryon.   513   Fulton. 

San   Francisco. 
Contractor.  .Frank   Cohen. 

COST,  $1800 


(1275)      EXPOSITION    GROUNDS.      Pile 

foundation   for  Transportation   Bldg. 
owner Panama-Pacific         Interna- 
tional Exposition  Co. 
Architect  . .  .None. 
Contractor.  .Healy-Tibbitts   Constr.   Co., 

9  Main,  San  Francisco. 
Filed  April  4,  '13.     Dated  Mar.  31,  "13. 
Payments  as  work  progresses..      75% 

Usual  35  days 25% 

TOTAL  COST,  $49,815 
Bond,  $27,500.  Surety,  Globe  Indemnity 
Co.  of  New  York.  Limit,  90  days.  For- 
feit, $50.     Plans  and  specifications  filed. 


(1276)  N  VALLEJO  99  W  Laguna  W 
106xN  137-6.  All  work  for  alterations 
and  additions  to  two  residences. 

Owner Mrs.    Alma    Spreckels,    2100 

Vallejo,    San    Franci-sco. 
Architcet  ...G.  A.  Applegarth,  Call  Bldg 

San  Francisco. 
Contractor.  .Herman  Grussel.  110  Jessie, 

San  Francisco. 
Filed  April  4,  '13.     Dated  Mar.   27,  '13. 

When   W  house   completed $22S7 

Usual    35    days 22S7 

When   E   liouse  completed 1940 

Usual    33    days 1980 

TOTAL  COST,  $8494 
Bond,  none.  Limit.  W  house  65  days 
after  April  1:  E  house  65  days  after  set 
on  lot.  Forfeit,  none.  Plans  and  speci- 
fications   filed. 

(1277)  N  FIFTH  AND  JESSIE  NW  73 
.vNE  175.  All  work  for  seven-story 
Class  "B"  reinforced  concrete  hotel. 

Owner Jas.    Lankershlm. 

-Architect  ...Reid  Bros..  Cal-Pacific  Bldg 

San  Francisco. 
Contractor.  .Macdonald    &    Kalin,   Rlalto 

Bldg.,  San  Frartcisco. 
Filed  April  4,  '13.     Dated  Mar.  31,  '13. 
On   lOth   of  each  month 75% 


Isual  35  days 2j',., 

C(JST  not  to  exceed  $200,000  Including 
5%  for  contractor. 
Bond.  $150,000.  Surely,  Alassachusetts 
Bonding  &  Insurance  Co.  Limit,  Dec. 
31,  1913.  Forfeit,  $100.  Plans  and  speci- 
fications filed. 

(127S)  SE  -MISSOURI  &  TWE.VTIETH 
E  25xS  100.  Move  present  building 
back  and  erection  of  one-story  frame 
building  except  excavation,  cement 
foundation  and  floors. 

Owner T.   J.   and   Mary   Dunnigan, 

1505  20th,  San  Francisco. 
Architect  . .  .None. 
Contractor.  .B.  W.   Demarals,  732   Page. 

San  Francisco. 
Filed    April  4,  '13.     Dated  Mar.  20,  '13. 

Roof   on    $500 

Brown    coated    500 

Standing  trim  up 500 

Usual   35   days 500 

TOTAL  COST,  $2000 
Bond,  none  Li.Tiit,  60  days  after  April 
1,  1913.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


(1279)      NE  CLAY  AND  SPRUCE.   Erect 
elevator  hatch. 

Owner Mrs.  R.  Van  Bargen,  Prcm. 

-Architect  ...Ross  &  Burgren.  California 

and  Battery,  S.  F. 
Contractor.  .L.      Schmidt,      448      Jessie, 
San   Francisco. 

COST.    $100 


(1280)      S    CALIFORNIA      SO    E      Hyde. 

Three-story  and  basement  frame  (18) 

apartments. 

Owner J.  V.  Campbell.  1010  Bryant 

San   Francisco. 
-Architect  . .  .None. 
Day's   work.  COST.   $10,000 


(1281)      NO.      970      MARKET.         In.'tall 

window. 
Owner ...  .Shaprio    Bros.,    Premises. 
-Architect  . .  .None. 

Contra'-»or.  .Frank      Loehr,    115      Turk. 
S.    F.  COST.    $400 


(1282)      S      LOMB-ARD      110    W      Baker. 
Three-story   &   basement  frame  hotel. 

Owner G.       Fassio,       868       Vallejo. 

San    Franci.-co 
Architect  . .  .None. 
Day's   work.  COST,  $7500 


(12S3)      SW      THIRD      -AND      MISSION. 
Alter  front. 

Owner M.      A.   (",unst     &     Co..  Inc.. 

California  and  Front,  S.  F. 
-Architect  . .  .None. 

Contractor.  .S.    Levi    Fixture    Shop,    446 
6tli,   San   Francisco. 

CO.'^T,  $100 


I12S4)  NW  HURON  100  SW  Sickles. 
One  and  one-half-story  frame  resi- 
dence. 

Owner Oscar   Heyman   &   Bro..   742 

Market,  San   Francisco. 

-Architect  . .  .None. 

Day's  work.  COST,  $1750 

(1285)  NE  BUSH  AND  TAYLOR.  One- 
story  brick   garage. 

Owner Jones    &     Lubbe.     178     KSth 

Ave..  San  Francisco. 

Architect  ..  .0.  D.  Fairfield,  525  4lst 
Ave..  San  Francisco. 

Day's   work.  COST,   $15,000 

(1286)  N  WALBRIDGE  400  E  County 
line.  Three-story  and  basement  frame 
electric  plant. 
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,   uiHi-        .      C    II    Ci.sh,  -.-,7  FaUoii  Ave.  (1297)   COR  SIXTKBNTH  ANU  RHODE  Market    St.    Hd.      Clias    Danberg   to 

Ave     S;iii   Kniiulsco.  Island.     Structural  steel  and  cast  iron           Chas    Danberg Mar.    31,    1913 

\r,'  IKTl         N.ne  for   furnace  at   plant.  Mar.     29.     1913— NE    CALIFORNIA    & 

l,,,y-.,   „o,U.                                    CiKST,   $:iJiiii       Owner The   West   Coast   Iron   Co.  Leidesdorft  E  30xN  124.     The  Liver- 

.Vrchitett  ...None.  P"Ol   &  London  &  Globe   Inc  Co  Ltd 

(1S7)      NO       103.-.   DE      HAltO.        Kiiiish  Contractor.  .  Dyer      Hros.    Golden      West  to  The  Clinton  Fireproofing  Co.... 

ia-enient   and   erect    iol.-ts.-  Iron   Works,   17th  and  Kan-            Mar.    26,    1913 

(.«nor              Fred  Los.,ulo(r    I'rcn.iscs  ^as.    San    Francisco.  April     1,    191.3— S    WASHINGTON    175 

Vrcl.iUct         None  Filed    April    5,   '13.      Dated   Mar.    10,   '13.  W    Taylor    W    32-9x137-6.      Melrop- 

liay-^    uoik.                                     COST,    IJ.iil  When    erected    co  nplete $:>350  olis     Investment     Co     to     whom     it 

TOTAL  COST,  $5350            may     concern Mar.     31,     1913 

d'xS)      NO     58    POST.      Erect    parlition  Bond,    limit,    forfeit,    none.      Plans    and  April    1    ,1913— N    BROADWAY    65    W 

and    install   door.  specifications   filed.  Broderick    W    60xN    137-6.      Samuel 

uvMicr Real     Property     Invst.     Co.,  H    Boardman    to   Butcher   &    Hadley 

1st  National  Bank,   S.   F.  (129S)     STRUCTURAL       STEEL       AND            Mar.    28,    1913 

\rlii'ect         None  iron    work    for    iron    furnace    shed    on  Mar.    31,    1913— E    SEVENTH    AVE    75 

Contractor.. Larsen    &    Lar.^en.    616-617  above.  N   Balboa   25x57-6.      CC   Martin    to 

Crocker   Bldg.,  .5.   F.  Contractor.  .Mortenson  Constr.  Co.,  19th          IM   P   Kempton Mar.   22,   1913 

COST,  $450  and  Indiana,  San  Francisco  April  I,  1913 — NW  BAY  &  COLUMBUS 

Filed  April  5,  '13.     Dated  Mar.  4,  '13.  Ave      63-8      on   Bay      and    99-7      on 

(1289)     E     CAPITOL   100     S   Holloway.  On   completion    75%  Columbus  Ave.     Thos  Q  Swortfiguer 

One-story  and   basement   frame  dwlg.  Usual    35    days 25%  to  J  J  McCleod  and  Graham  &  Jen- 
Owner M.    E.    Pastel,    1046    Capitol  TOTAL  COST,  $4050           gen Mar.    5,    1913 

Ave.,    San    Francisco.  Bond,    none.      Liinit,    30    days.      Forfeit,  April   1,    1913 — N  VALLEJO   60   E   Ma- 
Architect  ...None.  none.     Plans  and  specifications  filed.  son   E  3S-3M!   N  60  E  39-2%   N  77-6 

Contractor.  .J.    H.    Truitt,    174    Brighton  W  137-6  S  20  E  60  S  41-2^^   W  60  S 

Aye.,  San  Francisco.  (1299)     ONE    STEEL    SMOKE    .STACK,  19-9%   E  60  S  56-6.     Thos  Q  Swort- 

COST,    $5ao  anchor      bolts,    base      plate,      etc.,    on  figuer   to   J  J  McCleod  and  Graham 

above.                                                                          &    Jensen Mar.    29,    1913 

rl-OO,      NOS    S    \ND  10  TREMONT  AVE  Contractor .  .The  Iron  &  Steel  Contract-  April     1,     1913-W     WEBSTER     75     N 

(1-901     NOS,  S  AND  10  1K1..MUN1  AVi!.  ing  Co..' 201  San  Bruno  Ave.  Sutter      N      66-8xW100.        Mathilde 

Add  one  room.                                ,,   ,,^.„  San   Francisco.                                     Propfe  to  Ware-Hodgkins  Co 

""•"<''■ ■^■.^-     Denn.,.on,     Vallejo,  j-ji^^  ^pril  5.  '13.     Dated  Mar.  10,  '13.               . . .  .'^, Mar.    29,    1913 

,      ,.        .        ^!i             '''"        ,,     ,„,„    „,„,,  Work    completed     $1S93  April    1,    1913— N    ANZA    "A"    26-8    E 

Archuecf  .  .  .(^l.ver   Everett,    1940    Web-  ^^^^^^  ^^^^^    ,j833  P^^^  ^^^  ^  ^^^^^^  ^^^      3  j  g^^^^^^ 

,-      .        ,         ^^i,.i^t^r■^^nTM^,.^^,^  Bond,   none.      Limit,   April   30.      Forfeit,  to  whom  it  may  concern. April  1,  1913 

Contractor.. KMetter,   151   Albion  Ave  ^^^^      p|,^_^^  ^^^  specifications  filed.  April  1,  1913-COMG.  78  S  FAIR  AVE 

"■  *•                                    '  '  and   149   E  Mission  S  75xE   73;  also 

(1300)     SW    SIXTH    AVE    AND    CALI-  knorvn   as   E   Peters   Ave   78   S   Fair 

11291)      W    MATTICK      25      S    Chenery.  tornia.     Alterations  to  store  room  and  Ave.  Joseph  C  Stromswold  to  whom 

One-story    and    basement    frame    resi-  rooms.                                                                               it  may  concern Mar.  18,  1913 

dence.  (3wner. ...  Harris  Weinstock,  538  Golden           Mar.    20     1913 

Owner H.      Weber,      218      Miramar  Gate   Ave.,   San   Francisco.  April  2,  1913 — S  SAN  JOSE  AVE  75  E 

Ave.,  San  Francisco.  Architect  ..  .None.  Tingley    25x120.     Jos     and     Emelia 

Architect  ..  .A.      Weber,      218      Miramar  Contractor.  .L.   C.  Wooldridge,   315   28th           Toboni   to  T   Sciocchetti   &   Co 

Ave..   San    Francisco.  Ave.,  San  Francisco.                          Mar.    31,    1913 

Contractor.  .A.    H.   Weber,    218    Miramar  Filed  April  5.  "13.     Dated  April  6, '13.  April    3,    1913 — SE    GEARY    &    JONES 

Ave.,  San  Francisco.  Grading  and  brick  work  done.... $390  g  28-9xS  68-9.     I  Mensor  to  Central 

COST,  $500  Completed    and    accepted 390            j^on    Works Mar.    28,    1913 

TOTAL  COST,  $780  ^p^ji  3    i9i3_s  BLUXOME  100  W  5th 

,1292)      E  GATES  165  S  Courtland.  one  Bond,    limit^    forfeit,     none        Specifica-  w     SOxS    250.       Kaspar    Plschel    to 

.torv    frame   residence.  """'^   °"'^'   "'^'^  P«^i«'^    ^'^   Extinguisher   Co---^^ 

""""■ Sa'7Ffa"ncTsr'  ""  '"'"''''                        * April '  "s,"  'igis-E  "  OCTAVll  "56-3    S 

■d7  •  "work  •^°"^-   '                   COST    $8-0  COMPLETION  NOTICES.  X^tl,  K^nftoTj  MontJomrry 

Dayswoik.                                      COST,  $8o0  Mar.    31,    1913 

San  Francisco.  April   3,   1913— nw  golden  gate 

(1293)  SE  ELLIS  and  JONES.     Install  Ave  and  Jones  N  137-6xW  137-6.     W 

brick  oven.  Mar.    28.    1913 — N   FIFTEENTH    203-3  H  Taylor   Co   to  \Martin   Peterson.. 

Ovvner A.    Siebrecht.    167    7th    Ave..  E  Dolores  E  25  by  a  uniform  depth                 April  1.1913 

San    Frarcitco.  of   117-6.      Patrick  J  &   Ellen  Burke  April    3.    1913— N   ELIZABETH    225   W 

.Architeci  .  .  .None.  to  Wm  F  Dreyer Mar.  26.   1913  Hoffman    Ave    25x114.      John    Hobbs 

Contractor.  .J.    P.      Glaser    &    Co.,      2070  Mar.    29,    1913 — E    VAN    NESS    125    N                to  Chas  A  Salter .\pril   3.   1913 

Union,    San    Francisco.  Green  N  47xE  185.     Frederick  Heine  April    3,    1913— S   EIGHTEENTH    45    E 

COST,   $750  to  Louis  Lee Mar.   29,    1913  York    25x95.      David    De    Martini    to 

Mar.    29,    1913— SW    NIAGARA    241.58  Antonio  Ferreccio  &  Co.  .April  3,  1913 

(1294)  NO.    2239    FILLMORE.      Under-  NW     Mission       25x80-10.       John       B  April    1.    1913— N  VALLEJO   60   E   Ma- 
pin   residence.  Woolfrey    and    Louis    J    Roberts    to  son    E   38-3^4   N   60   E  39-2V4    N   77-6 

"wner Miss   R.   A.   Thompson,   2501  wbom   it   may  concern ..  .Mar.  28,   1913  W   137-6  S  20  E  60  S  41-2'A    W   60  S 

Washington,    S.    F.  Mar,    29,    1913— SW      NIAGARA      AVE  19-9%    E   60  S  56-6     Thos  Q   Swort- 

Architect  .  .  .None  266.58    NW    25x80.10.       John                figuer    to    Graham    &   Jensen 

Contractor.  .E.  K.  Pear.-on.  2362  Bryant,  B  Woolfrey  and  Louis  J  Roberts  to                 Mar.    29,    1913 

San  Francisco.  whom  it  may  concern ...  Mar.   28,   191 3  April    3,       1913— EXPOSITION      SITE. 

COST,   $400  Mar.    29,    1913— N    ALVARADO    230    E  Panama-Pacific     International      Ex- 

Noe   E   25xN   114.     Theodore   Gibson               position  Co  to  B  A  Stewart 

(1295)  NO.   S46   RAIL  ROAD  AVE.   Re-  to  whom  it  may  concern .  .Mar.  28,  '13            Mar.     20,     1913 

pair  damage   to  residence  and   store.  Mar.    29.    1913— N    ALVARADO    205    E  April   3.   1913 — W  NINETEENTH  AVE 

""■IIP"" Dr-  J-  G.  Neil,  Premises.  Noe  E   25xN   114.     Theodore   Gibson  250    N    Fulton    W    120xN    25.      Chas 

Architect  ...None.  to  whom  it  may  concern.  .Mar.  28,  '13  Baubel  and  wife  to  Leigh  &  Schultz 

Day's   work.                                     COST.   $10(1  Mar.    29,    1913— W   DEVISADERO    82-6  April     4.     1913— S    PACIFIC     137-6     W 

N  Grove  55x137-6.   Henry  &  Pauline  Powell   W   17xS  60.     Caroline   Ham- 

(1296)  NO.    212    PIXLEY.        Add      two  Northrup  to  Isaac  Penny .  .Mar.  24,  '13            shar  to  N  F  Neilsen Mar.   25,  1913 

rooms  and   repair.  Mar.     31,     1913— E     OCTAVIA     33-2     S  April    4,    1913— N  SUTTER,   bet    Mont- 
Owner A.  Besson,  Premises.  Lombard   S  25xE   100.     GuiseppeDi  gomery  and  Sansome.     The  Anglo  & 

Architect  .  ..None.  Resta   to  T  Sciocchetti   &  Co  and  G  London       Paris       National       Bank, 

Contractor.  .Frank     Guillon.      58     John,  D  Volpatti Mar.   27.   1913  leasee  to  Williams  Bros  &   Hender- 

San   Francisco.  Mar.    31,    1913— S    CASSELLI    AVE    SI                 son Mar.    27,    191i' 

COST,    $400  SW  Moss  Alley  SW  26xSE  75  Blk  11  .\pril    4,    1913— N    SUTTER    122-9    W 
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Sansome    W     U'2-3xN     137-6.      Chas 
Holbrook  to  Williams  Bros  &  Hen- 

derfon April    4,    1913 

April  4.  1913— S  CL,EMBNT  57-6  W 
12th  Ave  W  25.\S  100.  Lucy  M  and 
Walter  A  Granlcher  to  1.  A  Kern.  . 

April  3.  1913 

I    April     4,     1913— W     TWENTY-FIRST 
[       Ave  175  N  Anza  N  25xW   120.     Wm 

A  Speers  to  Byron  J  Hooper 

April  4,  1913 

il  April  4,  1913— LOT  539  Gift  Map  No.  3 
Sven   R  Anderson   to   whom   it   may 

.;   concern  Mar.  29,  1913 

^  April  4,  1913— E  NEVADA  50  N  Pow- 
hattan  Ave  N  50  tli  70  S  50  W  70 
Lots  1091  and  1989  Gift  Map  No.  3. 
Joseph    C   Stromswold    to    whom    it 

may   concern April   4,    1913 

April  4,  1913 — W  MARKET  &  BRADY 
SW   75xSB   124.     The  Sierra  Inv  Co 

to  J  J  Philbin April   4,   1912 

April  4,  1913— S  JACKSON  110  W 
Gough  W  125  S  127-Si/i  th  —  N 
127-8»4.     Argo  Invst  Co  to  A  Olson 

April  3,  1913 

'April  4,  1913— W  NINTH  AVE  50  S 
Cabrillo  S  50xW  95.  Chas  A  Rush- 
ton  to  Chas  A  Rushton.  .April  3,   1913 


OAKLAND  AND  ALAMEDA 
COUNTY. 


LIENS  FILED. 


San  Francisco. 


Mar.  28,  1913— B  JONES  87-6  S  Ellis 
S  50xE  82-6.  M  J  Terranova  vs 
Bernard  Altube  and  G  Trevia  and 
G    B    Pasqualetti    $1413.50 

Mar.  31,  1913 — S  JACKSON  107-6  W 
Montgomery  W  50-6  S  9-3  SE  78-11 
N  69-10%.  Western  Iron  Works  vs 
Charles  Magendie  and  P  A  Born.. 
$1618.25 

April  1,  1913^SE  MARKET  150-1 H 
NB  7th  BE  16d-1xNE  75.  C  J  Hill- 
ard  Co  vs  Boston  &  S  F  Amusement 
Co   and   Jacob   Stern $2472.92 

April  1.  1913— S  TWENTY-FOURTH 
and  Noe  S  57xW  SO.  T  W  Simmle 
vs  The  William  Nichol  Co  and  M  A 
Little     $430 

j April  1,  1913- N  BROAD  170  E  Capi- 
tol E  oOxN  125.  D  W  Ross  vs  I 
Irebeck     $42 

iApril  2,  1913 — SE  NATOMA  &  SIXTH. 
L  V  Roberts  vs  Hind  &  Co,  Hind 
Estate  Co,  Edw  C  Hind  and  Braun- 
ton    Bros     $514.70 

April  2,  1913- S  JACKSON  6.713  E 
Columbus  Ave  E  50-6  S  69-lOVi  NW 
78-11  N  9-3.  McKee  Bros  vs  F  Born 
and  C   M   Magendle $150 

April    3,     1913— S    JACKSON    6.713     E 

Columbus  Ave  E  50-6  S  69-10%   NB 

78-11    N    9-3.      Condon    &    Band    vs 

i     Chas   M  Magendie  and  F  A  Born.. 

r $1210.60 

April  3,  1913— SW  PINE  &  LAGUNA 
S    25xW    87-6    (Re-recorded).      J    H 

'  Kruse  vs  George  Burich  and  R  A 
j     brothers     $234.64 

April  3,  1913 — W  FIFTEENTH  AVE 
175  N  Balboa  N  25xW  127-6.  Chas 
Duthie  vs  J  A  Bowers,  Walter  J 
Fann  as  Bowers  &  Fann  and  Jessie 
W   Sheehan    $64.70 

April  4,  1913— 6 W  PINE  &  LAGUNA 
W  S7-6xS  25.  G  H  Oakley  and  Oak- 
ley Lumber  Co  vs  Geo  Burich  and 
R  A  Crothers    $295.96 

April  4.  1913 — NW  TWENTY-FIFTH 
and   Castro  N  S9xW  SO.     Edw  Daly. 

I  $217:  John  Ferriter,  $1160  vs  Chas 
E  Reinhardt,  Christiansen  &  Smith 
and  Ayres  Bros   . . , . , 


RR.SinENC'E  —  ii  story  and  base, 
frame,  $3,000.  Oakland,  Cal.  Architect, 
Al.  .1.  Ma/.urette,  1522  Broadway,  Oak- 
land. Owner,  Roger  Coit,  1522  Broad- 
way. The  dwelling  will  be  similar  to 
a  great  many  other  houses  recently 
erected  by  Mr.  Coit,  and  Is  to  be  erect- 
ed on  Grand  avenue.  Tlie  house  will 
contain  seven  rooms  and  bath.  Inte- 
rior (inish  will  be  largely  of  pine  with 
some  elm  panels  in  the  dining  and  liv- 
ing rooms.  There  will  be  hardwood 
Hoors  in  the  principal  rooms.  Furnace 
lieat  and  open  fire  places  will  be  used. 
Mantel  will  be  of  brick.  Tile  will  be 
used  in  the  bath  and  kitchen.  Exterior 
of  the  dwelling  will  be  covered  w'ith 
cement  piaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done 
by   Day    Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,500.  Oakland,  Cal.  Architect, 
none.  Owner,  H.  S.  Butler,  63rd  and 
Shattuck  Ave..  Oakland.  The  dwelling 
will  be  arranged  for  seven  rooms,  bath 
and  sleeping  porch.  Interior  will  be 
finislied  in  pine  and  some  hardwood 
veneer.  Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms  and  re- 
ception hall.  There  will  be  furnace 
lieat  and  open  fire  places.  Mantels  will 
be  of  tile  and  brick.  There  will  be  an 
automatic  water  heater  installed.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the 
work  will  be  done  by  Day  Labor.  The 
owner  is  now  purchasing  all  materials. 

RESIDENCE  —  2  story  and  base, 
frame.  $6,000.  Oakland,  Cal.  Architects, 
-Miiwain  Bros.,  Delger  Bldg.,  Oakland. 
Owner,  A.  B.  Stephens.  The  dwelling 
has  Ijeen  mentioned  in  these  columns 
before  when  plans  were  first  prepared. 
The  house  has  been  designed  to  contain 
eight  rooms,  baths  and  sleeping  porch. 
A  garage  will  be  erected  in  the  rear. 
Interior  finish  will  be  of  pine  and  hard- 
wood with  liardwood  floors  throughout. 
Two  baths  will  be  finished  in  tile.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick.  An 
automatic  water  heater  will  be  in- 
stalled. The  exterior  of  the  dwelling 
will  be  covered  with  rustic.  Plans  are 
complete    an<l    figures    are    being    taken. 

RE'SIDEINCE  —  2  story  and  base, 
frame,  $2,000.  Oaklend.  Cal.  Arch'tect, 
Al.  J.  Mazurette.  1522  Broadway,  Oak- 
land. Owner,  Peter  Lindblad.  The 
liouse  will  contain  seven  rooms  and 
bath.  Interior  will  be  finished  in  pine 
and  elm  with  hardwood  floors  in  the 
living  and  dining  rooms  and  reception 
hall.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
brick.  There  will  be  tile  wainscot  in 
tile  bath  and  kitclien.  Exterior  will  be 
finished  with  cement  plaster  on  metal 
!atli.  Plans  are  complete  and  figures 
are  being  taken  by   the  architect. 

RESIDENCE  — •  2  story  and  base, 
frame.  $4,500.  Oakland,  Cal.  .\rchitect. 
Charles  E.  J.  Rogers,  24  California  St.. 
S.  F.  Owner,  D.  A.  O'Brien.  The  house 
has  been  designed  for  a  seven-room 
dwelling  with  bath  and  sleeping  porch. 
Interior  finish  will  he  of  pine  and  hard- 
wood with  hardwood  floors  in  the  prin- 
ripal  rooms.  Furnace  heat  and  open 
lire  places  will  be  installed.  Mantel.': 
win  be  of  lirick.  Tile  will  be  used  in 
the  bath  room  and  kitchen.  An  auto- 
matic   water   heater   is   to    be    specified. 


The  exterior  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  arc 
coimplete  and  figures  arc  being  taken. 
RESIDENCE  —  2  story  and  ba*c, 
frame,  $3,300.  Piedmont,  Alameda  Co., 
Cal.  Architect,  none.  Owners,  United 
Home  Builders,  1762  Broadway,  Oak- 
land. The  house  has  been  designed 
for  a  seven-room  dwelling  with  bath 
and  sleeping  porch.  Interior  will  be 
linislied  in  pine  and  hardwood  veneer. 
Oak  floors  will  be  used  in  the  living 
and  dining  rooms  and  reception  hall. 
There  will  be  tile  wainscot  In  the  bath 
room.  I'^urnace  heat  and  open  flre 
places  are  to  be  used.  Mantels  will  be 
of  brick.  Tile  will  be  used  in  the 
kitchen.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owners 
who  will  do  the  work  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,950.  Oakland,  Cal.  Architect, 
none.  Owner,  H.  N.  Turrell,  456  Jean 
St.,  ^Oakland.  The  dwelling  will  con- 
tain six  rooms,  baths  and  sleeping 
porch.  Interior  finish  will  be  largely 
of  hardwood.  Oak  floors  will  be  used 
throughout,  except  in  the  bath  rooms, 
which  will  have  composition  floors  and 
tile  wainscot.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  brick  and  tile.  Tile  will 
also  be  used  in  the  kitchen.  There 
will  be  an  autolnatic  water  heater. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  W'ork  will 
be   done   by   Day   Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  $5,000.  Berkeley,  Alameda  Co.. 
Cal.  Architect,  John  Hudson  Thomas, 
First  National  Bank  Bldg..  Berkeley. 
Owner,  R.  H,  Madden.  The  dwelling 
is  to  be  erected  in  Berkeley  Square 
Park  and  will  contain  seven  rooms  and 
bath.  Interior  finish  will  be  of  pine 
and  some  oak  veneer.  Hardwood  floors 
will  be  used  In  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick.  Tile  will  be 
used  in  the  bath  and  kitchen.  An  au- 
tomatic water  heater  will  be  installed. 
The  exterior  of  the  dwelling  will  be 
co\'ered  with  cement  piaster  on  metal 
lath.      Plans  are   now  being  prepared. 

BUNC^LOWS— 5,  1  and  I'A  story 
and  base,  frame,  $2,500  each.  Berkeley, 
Alameda  Co.,  Cal.  Architect.  none. 
Owners.  F.  R.  Peake  Co.,  2127  Univer- 
sity Ave..  Berkeley.  These  houses  will 
be  erected  in  the  Grove  M.  Berryman 
Tract,  and  each  is  arranged  for  si.x 
rooms  and  bath.  Interior  finish  will 
be  entirely  of  pine  with  some  oak 
floors.  There  will  be  a  large  open  flre 
place  in  the  living  room  and  an  at- 
tractive tile  or  brick  mantel.  Tile  will 
also  be  used  in  the  bath  rooms  and 
kitchens.  Exteriors  will  be  covered 
with  cement  plaster,  rustic  and  shin- 
gles. Plans  are  complete  and  in  the 
hands  of  the  owners  who  will  do  the 
work  by  Day  Labor.  They  are  now  in 
tlie  market  for  various  materials. 

RESIDENCE  —  2  story  and  base, 
frame,  $.".000.  Berkeley,  Alameda  Co., 
Cal.  .\rchitect.  none.  Owner,  F.  R. 
Peake  Co.,  2127  University  Ave..  Ber- 
keley. The  house  will  contain  eight 
riinms  and  bath.  Interior  finish  will  be 
of  pine  throughout.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There    will    be   furnace    heat    and    open 
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fli-p  places.  .\l.iiil<-l.<  will  he  of  lllo  nr 
1  rii-k.  Till-  will  111-  iii-fil  111  llu-  luith 
room  luul  kililipii.  lOxterlor  of  the 
(IwelllMB  Hill  lie  covered  with  rustic 
aiKi  sl.iiilap.  I'laiis  arc  conipielc  uiui 
t:  e  »i)rl<  will  he  ilotie  hy  'I>.iy  I-ahor. 

rjKSIliKNCI-:  —  2  story  and  base, 
fv;i  lie,  $r.,(Ulll.  Piedmont,  Alameda  Co.-, 
Cil.  Arel  iteet,  .loscpli  Cahen,  45 
Kejrny  St.,  S.  F.  Owner,  S.  Greenliood. 
T  c  (iwellins  lii"*  been  mentioned  In 
tl  ^  e  columns  before  when  plans  were 
l;i-.5t  prepared.  The  dwelling  will  con- 
lain  in  tlie  neighborhood  of  S  rooms, 
i-leeping  porcli  ami  baths.  Interior 
will  he  finished  in  pine  and  liardw-ood. 
Oak  Boors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  furnace 
heat  and  open  tire  places.  Mantels 
will  be  of  brick.  There  will  be  an 
automatic  water  heater  installed.  Tile 
will  be  used  in  the  hath  rooms  and 
Icltchen.  Exterior  of  the  house  will  be 
i-o\ered  with  cement  plastei-  on  metal 
lath.  Plans  are  complete  and  tigures 
are  being  taken, 

APARTMENT  HOUSE — 3  story  and 
base,  frane,  $20,000.  Oakland,  Cal. 
Architect.  .1.  Cather  Newsom.  1424 
Broadw-ay,  Oakland.  Ow-ner,  George  T. 
Dunlap.  The  building  w-ill  be  ere<-ted 
at  1st  avenue  and  16th  street.  The 
work  will  include  moving  the  present 
building  to  the  rear  of  the  lot  and 
completely  altering  the  same.  Front 
Iiortion  of  the  lot  will  be  covered  by 
the  new  .structure.  Apartments  will  be 
arranged  in  suites  of  two  and  three 
rooms  each.  All  apartments  will  have 
connecting  baths  and  wall  beds.  Inte- 
rior will  be  finished  in  pine.  Some 
hardwood  floors  will  be  used.  Bath 
rooms  will  have  tile  wainscot.  There 
will  be  a  central  heating  sys'tem  and 
hot  water  siipply.  The  exterior  of  the 
building  .will  be  covered  with  cement 
planter  on  metal  lath.  Plans  are  com- 
plete and  the  architect  is  taking  sub- 
figures  on  all  parts  of  the   work. 

BA.NK — 2  story  and  bafe.  brick  and 
steel,  $12,000.  Oakdale,  Stanislaus  Co., 
Cal.  Architect,  Ralph  P.  Morrell,  Odd 
Fellows'  Bldg.,  Stockton.  Owners,  Com- 
mercial Bank.  The  building  will  be 
erected  at  one  of  the  principal  business 
corners  in  Oakdale  and  will  cover  an 
area  of  25xTS  feet.  The  flr?t  floor  is 
to  be  fitted  for  the  e.xclusive  use  of 
the  bank  and  will  be  finished  in  hard- 
wood and  tile.  There  will  be  coin  and 
safety  deposit  vaults.  Considerable 
ornamental  iron  and  bronze  will  be 
used.  The  upper  floor  will  be  ar- 
ranged for  a  number  of  modern  of- 
fices. A  central  heating  system  will  be 
installed.  The  exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans   are   being   prepared. 

FLATS  —  Alteration  and  addition, 
frame  construction.  $3,000."  Oakland, 
Cal.  Architect,  Olin  S.  Grove,  2911 
Telegraph  Ave.,  Berkeley.  Owner,  P.  F. 
Lint.  The  work  will  consist  of  raising 
the  present  two-story  frame  dwelling 
and  adding  another  story  underneath. 
Floor  plans  provide  for  a  number  of 
three  and  four  room  apartments  with 
baths.  Interior  finis^h  will  be  of  pine 
and  some  hardwood.  Oak  floors  will 
he  used  in  the  principal  rooms.  There 
will  be  ^as  grates  and  brick  mantels. 
Wall  beds  are  specified.  The  exterior 
of  the  building  w-ill  be  covered  with 
rustic.  Plans  are  complete  and  figures 
are  being  taken   for  the  work. 

RESIDENCE  —  3  story  and  base, 
frame.  $11,000.  Pied.nont,  Alameda  Co., 
Cal.  Architects.  Newsom,  Dickson  & 
Meeker,    S12    Broadway,   Oakland.    Own- 


er, .\lr.s.  llriisliMW.  Till-  dwelling  i.s  to 
lu-  erected  in  Walla  Vista  and  is 
unique  in  its  design.  Interior  will  be 
arranged  for  nine  or  ten  rooms,  in- 
cluding several  baths,  sleeping  porch 
and  laundry.  Interior  flnisli  will  be 
of  pine  and  hardwoods  with  oak  floors 
in  the  main  living,  room,  dining  room 
and  reception  liall.  There  will  be 
steam  heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  Tile  will  also  he 
used  in  the  bath  rooms  and  kitclien. 
An  automatic  water  heater  and  vacuum 
cleaning  system  are  to  b^  installed. 
Ti'.e  exterior  of  the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
laUi       Plans   are    being   prepared. 

BUNGALOW  —  1  story  and  base, 
frame,  $3,000.  Oakland,  Cal.  Archi- 
tects, Newsom,  &  Dixon.  812  Broadway. 
Oakland.  Owner,  Mr.  Carrigan.  The 
dwelling  has  been  designed  for  a  six- 
roo.n  house  with  bath  and  sleeping 
porch.  Interior  will  be  finished  in  pine 
and  redwood  with  hardwood  floors  in 
tile  principal  rooms.  There  will  be 
furnace  heat  and  a  large  open  fire 
place.  Mantel  will  be  of  brick.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  dwelling  is  to 
■be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  the 
work  will  be  done  by  Day  Labor  under 
the  direction  of  the  architects.  All 
materials    are    now    being    purchased. 

RESIDENCE  —  2  story  and  base, 
frae,  $4,000.  Piedmont,  Alameda  Co., 
Cal.  Architects,  Newsom  &  Dixon,  812 
Broadway,  Oakland.  Owner,  M.  B. 
Cooley.  The  house  will  be  erected  on 
Hillside  ^avenue,  and  has  Jieen  de- 
signd  to  contain  seven  rooms,  batli  and 
sleeping  porch.  All  interior  flnish  will 
be  of  pine  or  elm.  Hardwood  floors  will 
be  used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace beat  and  open  fire  places.  Man- 
tels will  be  of  brick.  Tile  will  be 
used  in  the  bath  room  and  kitchen.  An 
automatic  water  heater  will  be  in- 
stalled. The  exterior  of  the  dwelling 
will  be  co\ered  with  ce  nent  plaster 
on  metal  lath.  Plans  are  complete  and 
figures  are  -being  taken  for  various 
parts  of  the  work.  The  dwelling  will 
be  erected   by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  $4,000.  Piedmont,  Alameda  Co., 
Cal.  Architect,  none.  Owner,  Louis 
Johnson.  1732  Ward  St.,  Berkeley.  The 
house  has  been  designed  for  a  seven- 
room  dwelling  with  all  modern  con- 
veniences. Interior  will  be  finished  in 
pine  with  hardwood  floors  and  some 
hardwood  wainscot.  Bath  rooms  will 
have  tile  wainscot  and  some  tile  will  be 
used  in  the  kitchen.  There  will  be 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick  or  tile.  The 
exterior  of  the  dwelling  will  be  cov- 
ered with  shiplap.  Plans  are  complete 
and  in  tlie  hands  of  the  owner  who  will 
do  the  work  by  Day  Ijibor.  All  mate- 
rialo  are  now  being  purchased  by  Mr. 
Johnson. 

SCH0OI>— 1  and  2  story  and  base, 
reinforced  concrete.  Cost  not  stated. 
Oakland.  Cal.  Architect,  J.  J.  Donovan. 
Security  Bank  Bldg..  Oakland.  Owner, 
City  of  Oakland.'  Bids  will  be  opened 
on  April  21st  for  the  construction  of 
the  Commercial  High  School,  which  Is 
to  be  erected  on  Broadway  between 
•41st  and  4,'>th  streets.  The  work  has 
been  previously  described  in  tliese  col- 
umns. The  following  list  contains  tlie 
names  of  firms  who  had  applied  for 
plans  and  specific.itlons  up  to  April 
I3th: 


STORES  .4jND  OFFICES— 10  or  12 
story  and  base.  Class  A  construction. 
Cost  not  stated.  Oakland,  Cal.  Archi- 
tects, O'Brien  &  Werner,  Foxcrott 
Bldg.,  S.  F.  Owners,  Hesseman  and 
Hoff.  This  building  is  to  be  erected  at 
the  corner  of  lotli  and  San  Pablo  ave- 
nue. Only  preliminary  plans  have  been 
prepared  and  details  of  the  construc- 
tion cannot  be  -publisiied  at  this  time. 
Tlie  preliminary  sketches  show  a  high- 
class  office  building,  of  fireproof  con- 
struction and  containing  in  the  neigh- 
borhood of  200  modern  offices.  Several 
stores  will  occupy  the  first  floor.  The 
owners  state  that  construction  will 
probably  be  undertaken  this  year.  Fur- 
ther particulars  will  be  given  in  these 
columns   as   the   plans   progress. 

STORES,  OFFICES  AND  AUDITO- 
RIUM— 6  story  and  base,  reinforced 
concrete.  $180,000.  Oakland,  Cal.  Ar- 
chitect, William  H.  Judson,  Albany 
Bldg.,  Oakland.  Owner's  name  withheld 
for  the  present.  This  building,  which 
is  to  be  known  as  tlie  Arts  and  Crafts 
Building,  will  be  erected  on  Harrison 
street.  Besides  the  stores  and  offices 
the  structure  will  contain  an  audito- 
rium with  a  seating  capacity  of  350 
people.  Construction  will  be  fireproof 
throughout.  There  will  be  reinforced 
(Concrete  -walls  ,f)aced  witli  artitilcial 
stone.  Interior  partitions  will  be  of 
hollow  tile  and  metal  lath  and  plaster. 
Plans  include  elevator  service,  steam 
heat,  a  vacuum  cleaning  system,  some 
metal  tri.ii  and  metal  window  frames 
and  sash.  Interior  finish  will  be  of 
pine,  hardwood,  metal  and  marble  or 
tile  wainscot.  The  site  is  SOxlOO  feet 
and  the  building  will  occupy  the  en- 
tire lot.  Plans  are  now  being  pre- 
pared. Further  announcement  will  be 
made  here  when  plans  are  ready  for 
figures. 


Building  Contracts  Awarded 
Oakland. 


1004 
1005 
1006 
1007 
1008 
1009 
1011 
1012 
1013 
1014 
1015 
1019 
1020 
1021 
1023 


1027 
10.28 
1029 
1033 
1034. 
1035 
lOSfi 
1037 
1041 
1043 
1044 
l(»li5 
104r, 
1017 
1«14S 
1049 
1050 
lO.il 
1052 
1053 
1054 
10.-.  5 
105fi 
1057 
lOB.!* 
1059 
lOfiO 

moi 
inf,2 

1064 

lOI-HT 


Carter     Carter 

Pallen     Pallen 

Jensen    Jensen 

Jensen    Jensen 

Bacon     Bacon 

McMahon    Nethken 

Webb     Porter 

Piedmont     Bldg.  .Mattison 

Locke     Gustafson 

Wehrly    Cederborg 

Oliver     . , Woodward 

Houg^h      Litton 

Neilsen     Graf 

Peane    Lee 

Hansen Hansen 

Massion     Massion 

Wurts     Cook 

Olander    Nelson 

Blessing     Blessing 

Souther      Valdon 

McDonald    McDonald 

Peterson    Peterson 

Hofcroft     Hof  croft 

Petersen      .  .  .  .  Wickersbam 

Storz     Burlock 

McHenrv     -.  . .  .Jones 

United    BIdrs    Owner 

Baker     Rubensteln 

Wright      Wright 

Siattery      Baughman 

Ada  ms      .\dams 

Hoga  n     Hoga  n 

TurreU      Turrell 

Hogan     Tlogan 

Hogan     ...  Hoga  n 

Ncar\       Ne.irv 

Olive-    Rice 

Hoga  n Hoga  n 

Oltman     Oilman 

Francis     Francis 

.Mtertson     Albertson 

Pac   Vue\    Whnlin 

Svdes     Sydes 

Tnung     Youne 

Gaehrlnger     BradholT 

Rennell      Palmer 

Wlck.s      Orlffln 

Colt      Cult 

Colt      Colt 

Coward     Coward 

Pearle     Pearl* 


4800 
IJOU 
3000 
2464 


3000 

400 

500 

400 

700 

500 

1000 

1000 

'500 

1669 

I. -.00 

1500 

J  600 

4  800 

1580 

1850 

3300 

400 

4C.0 


4^100 
2000 
2000 
J  500 
123'5 
1000 
1050 

400 
lOOO 
17O0 
"100 
1750 
1500 

700 
2900 
■jr.oo 
2000 
2300 

4R0 
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lOBS 
1070 
1071 
1U73 
1074 
1081 
1082 

losa 

1084 

losr. 

108fi 
1087 
108S 
1089 
1090 
1091 


WlnUinuller    Chase 

Bellc.hce     Rich 

Deiosler    Fletter 

Gordon      Inter-Clties 

W  O  W   Kings 

O'Neill      O'Neill 

Nutting     Nutting 

Morris     Morris 

2d   Christ   Scientist .  .Nixon 

Passovltch      Bay 

Antioch     Sherwood 

Wermer    Corbett 

Young-     Young 

TurnhuU     McKay 

Jansson     Jansson 

Johnson     Jolmson 


nOO 
200(1 
l<inn 
24.-,  II 
3ono 


(10114)  SE  FIFTY-THIRD  &  DOVER, 
n.altland.  One-story  5-room  dwelling 
with  store. 

Owner.... H.  M.  Carter,  3G47  Grove, 
Oakland. 

.Arrhltect  . .  .None. 

Da.N's    work.  COST,    J1800 


(l"ii.-,)      w   JAMES    AVE    243    N   Clifton 
I'lkland.      One-story    5-room    dwlg. 

""iier A.  H.  Fallen,  868  61st,  Okd 

Ai  ■  hitect  . .  .None. 

Hi.'s  work.  COST,  $ 


00 


(1(106)      SE  ALCATRAZ  AVE  &  OOLBY, 
Oakland.      One-story   4-room  dwlg. 

Owner R.  C.  Jensen,  5569  Taft  Ave. 

Oakland. 
.Ai'  hitect  . .  .None. 
n:.>s    work.  COST,    $1750 


(1007)     IB    COLBY    50    S    Alcatraz    Ave., 
Oakland.      One-story   4-room   dwlg. 

Owner R.  C.  Jensen,  5569  Taft  Ave 

Oakland. 
Arcliitect  .  .  .None. 
Day'-s  work,  COST,  $1750 


(1008)      TWELFTH     &     WASHINGTON, 
Oakland.   Fire  repairs. 

Owner Bacon    &   Soule,    Premises. 

Architect  . .  .None. 

Day's   work.  COST,  $4800 


(1009)      W  BROWN  AVE  500  N  Kansas, 
Oakland.     One-story   4-room  dwlg. 

Owner McMahon    &    Nethken,    3755 

Brown  Ave.,  Oakland. 
Architect  ..  .None. 
Day's  work.  COST,  $1500 


1 1011)   E  HAWTHORNE  TERRACE  70 

N  Cedar.     Two-story  6-room  dwlg. 
Owner Earll    H.    Webb,    1525    Haw- 
thorne   Terrace,    Bkly. 
Architect  . .  .None. 

Contractor.  .H.    H.    Porter,    2616    Cedar, 
Berkeley. 

COST,  $3000 


(1012)  W  DOLORES  AVE  600  N  EI 
Centro  being  Lot  16  Blk  5  Map  Fourth 
Ave  Heights,  Oakland.  All  work  for 
I  wo-story  frame  dwelling. 

owner Piedmont  Heights  Bldg.  Co 

Oakland  Bank  of  Svgs,  Okd 
Ai,  liitect  .  .  .A.    W.    Smith,    1010    Broad- 
way, Oakland, 
i^uritractor.  .Jesse       V.     Mattison,       2708 

Sunset  Ave.,  Oakland. 
Filed  Mar.  31,  '13.     Dated  Mar.  25,  '13. 

1  ■  1  ame  up Vt 

1  1  own    coated    Vt 

''"mpleted    and   accepted Vi 

Usual    35   days >A 

COST,  $2464 
Bond.  $1232.  Surety,  American  Bonding 
Co.  Limit,  SO  daps.  Forfeit,  $3.  Plans 
and  specifications  filed. 


(1013)  VICKSBURG  AND  FIFTIETH 
.\ve..  Oakland.  Two-story  7-room 
dwelling. 

iiwner Mrs.    Frank      Locke,      1739 

12th,    Oakland. 

Architect  . .  .None. 


ilrai  tur.  .  Airrcl         Gustafson,        1028 
Linden,    Oakland. 

COST.  $2350 


(lOHi      .s  '1-IUUTV-NINTH  359  W  Mar- 
ket. Oakland.     One-story  .l-room  dwlg 

Owner S.  B.  Welirly. 

..rchitect  . .  .None. 

Contractor.  .Cederliorg       &       Anderson, 
1033    Poplar,    Oakland. 
(  COST,   $2200 


(1015)  VV  BEAUMONT  AVE  200  S  13th 
Ave.,  Oakland.  One  and  one-half- 
story     7-room    dwelling. 

Owner A.  W.  Oliver,  Alameda. 

Architect  . .  .None. 

Contractor.  .E.     W.       Woodward,       1540 
Broadway,    Oakland. 

COST,    $3000 


(1019)      NO.    3018   E-FIFTEENTH,    Oak- 
land.   'Addition. 

Owner Ed.  S.  Hough,  Premises. 

Architect  . .  .None. 

Contractor.  .Roy    B.    Litton,     2326     2Cth 
Ave.,  Oakland. 

COST,    $400 


(1020)     N    HOPKINS    100    E    Fruitvale 
Ave-:  Oakland.     Coal  shed. 

(Jwner Neilsen    &    Anderson.    2218 

Hopkins,  Oakland. 
.Architect  .  .  .None. 

Contractor.  .W.    H    Graf,    2218    Hopkins, 
Oakland.  COST,     $500 


(1021)    NE  FIFTEENTH  AND  MARKET 
Oakland.      Laundry. 

Owner A.  Peane,  Premises. 

Architect  .  .  .None. 

Contractor.  .W.     A.     Lee,     547'    Filbert, 
Oakland.  COST,  $400 


(1023)  W  FIFTY-FOURTH  AVE  730 
N  E-14th,  Oakland.  One-story  4-room 
dwelling. 

Owner F.    Hansen,    1605    54tli    Ave., 

Oakland. 

-Architect  .  .  .None. 

Day's    work.  COST.    $700 


(1024)  NW  EIGHTY-SEVENTH  AVE 
and  "A,"  Oakland.  One-story  four- 
room  dwelling. 

Owner.... C.   Massion. 

Architect  . .  .None. 

Day's  work.  COST,   $300 


(1025)  N  E-THIRTIT-THIRD  210  B 
14tli  Ave.,  Oakland.  One-siory  four- 
room   dwelling. 

Owner M.     L.   Wurts,    Commercial 

Bldg.,  Oakland. 
Architect  . .  .None. 
Contractor.  .L.  T.  Cook,  543  30th,  Okd. 

COST.  $1000 


(1026)      NO.    1249      E-TWELFTH.     Oak- 
land.    Alterations. 

Owner Olander  Estate,  Premises. 

Architect  ..  .Dixon       &      Newsom.       812 

Broadway,    Oakland. 
Contractor.  .H.    Nelson,    2018    13tli    Ave.. 
Oakland. 

COST.   $1000 


(1027)      !NO.  S20  CLEVELAND.  Oakland 
Alterations. 

Owner C.   Blessing.   Premises. 

Architect  .  .  .None. 

Hay's   work.  COST,   $500 


(102S)  S  MILLS  1(1(1  W  Baker.  bPlng 
ptn  Lot  19  Map  J  Levi.  Sr,  Tract. 
Oakland.  All  work  for  one-story  4- 
room  dwelUns. 


Owner 7..  Souther.   1082  32nil.  Okd. 

-Vrcl-.ttect  . .  .None. 

Contractor.  .J.  A.  Valadon.  2931  Adeline. 
OiiUlond. 

Filed  Mar.  31.  '13.     Dated  Mar.  19.  '13. 

Frame  up $+no 

1st   coat   plaster   on 4.-1O 

CoM'.plelcd    430 

U.sual   35   days 319 

TOTAL  COST.   $1669 

Bond,    none.     Limit.    63    days.      Forfeit. 

none.     Plans  and  specifications  filed. 


(1029)      E      SALINGER    160      N    E-23rd. 
Oakland.     One-story^  5-room  dwlg. 

Owner .Alex  McDonald. 

Archiltct  . .  .None. 

Day's    work.  COST.    $1500 


(1033)  N  TUASK  AVE  40  E  Montlcello 
-A^ve.,  Oakland.  One-story  5-rooni 
dwelling. 

'Ownor Peterson    &   Peterson,    1603 

Golden   Gate   .\ve.,   S.   F. 

Architect  . .  .None. 

Day's  work.  COST,  $1300 


(1034)  N  BOULEVARD  AVE  69  E 
Austin,  Oakland.  One-story  five-room 
dwell  ins. 

Owner H.  W.  Hofcroft,  2910  Boule- 
vard,   Oakland. 

Architect  ..  .None.  •    ,r  m- 

Days    wi.ik.  C!OT.    t%Mi' 

(1033)  S  THIRTY-THIRD  398  W  Tele- 
graph Ave..  Clikland.  All  work  for 
two-story   flat   building. 

Owner J.  C.   and   Laura  Petersen. 

Architect  . .  .None. 

Contractor.  .B.  B.  Wickersham.  83 
Harriet.    San    Francisco. 

Filed  April    1,   '13.      Dated  . 

Roof   on    %. 

Brown  coated  >^ 

Completed    and   accepted H 

Usual   35   days % 

TOTAL   COST,    $4800 

Bond,    $2400.      Surety    J.    W.      Schauten. 

Limit,    90    days.      Forfeit,    none.      Plans 

and   specifications   filed. 


(1(j3Ci  E-FOURTr:i!.NTH  AVE,  bet  E- 
32nd  and  E-33rd  being  Lot  10  Blk  "M" 
Oakland.  All  work  for  two-story 
store    and    dwelling. 

Owner Emil  Storz,  San  I.eandro. 

Arcliitect  .  .  .Robt.  Morgenier.  1644  Tele- 
graph   Ave..    Oakland. 

Conlia(.tor.  .Joseph    Burlock.    Oakland. 

Filed  April  1.    13.     Dated  Mar.   28,  '13. 

Frame   completed    $395 

Plastering    completed     395 

Completed     395 

Usual   35   days 393 

TOTAL  COST.    $1580 

Bond,    none.      Limit.    90   days.      Forfeit. 

none.     Plans  and  specifications,  none. 


(1037)  LOT  22  BLK  "E"  Map  Kenwood 
Park.  Oakland.  All  work  for  one- 
story  5-room  and  sleeping  porch  dwlg 

Owner R.    S.    McHenry    and    Ralph 

L.    Kaiser,    1756    Broadway. 
Oakland. 

Architect  ...Ivan  C.  Satterlee.  470  13th. 
Oakland. 

(-Contractor.  .Jesse   Wilton    Jones.    Okd. 

Filed  April  1.  "13.     Dated  Mar.  31.  '13. 
Frame    up.    roof    boards    and    ex- 
terior   sheathing    on $450 

Interior    and    exterior    plastering 

completed     450 

Completed      and      accepted      and 

notice   filed    450 

Usual   35   days 500 

TOTAL  COST.  $1850 

H.inil,    none.      Limit,    60   days.      Forfeit. 

none.     Plans  and  specifications  flled. 
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ijreeiiliunk,    Piediiioiil.      Two-story    7- 

rooni  losldeiite. 

Owner United  Home  Builders,  1762 

Broadway,   Oakland. 
Architect  . .  .None. 
Day's  work.  COST,  $3300 


(1043)     SH   SIXTH   AND   BRUSH,   Oak- 
land.    Addition  and  reslilngllng. 

Owner P.  Baker,  714  32nd,  Oakland 

.Architect  . .  .None. 

Contractor.  .K.      Rubenstein,      668      6th, 
Oakland,  COST,    $400 


(1044)  NO.   1419  FIFTY-SECOND  AVE. 
Oakland.     Addition. 

Owner O.     O.   and  S.     H.     Wright, 

Premises 
Architect  . .  .None. 
Contractor.  .O.    O.    Wright.    Premises. 

COST,    $450 

(1045)  NO.  1546  FIFTH  AVE.,  Oakland 
Aiiterations    and   repairs. 

Owner Jas.    Slattery,    Premises. 

Architect  . .  .None. 

C'nntractor.  .J.    W.   Baughman,    1627   5th 
Oakland. 

COST,   $400 


(1046)      NO.       1915       EIGHTY-FOURTH 
Ave,   Oakland.     Addition. 

Owner A.    E.    Adams,    Premises 

Architect  .  .  .None. 

Day's   work.  COST,    $400 


(1047)  SE  SECOND  AND  HARRISON, 
Oakland.      Alterations. 

Owner Hogan    Lumber    Co.,    First 

and   Alice,   Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $500 

(1048)  W  WALKER  AVE  30  S  David- 
son Way,  Oakland.  Two-story  six- 
room   dwelling. 

Owner H.     N.   Turrell,     456     Jean, 

Oakland. 
.\rrhiteet  .  .   None. 
Pay's   work.  COST,   $4000 


(1049)     W  ALICE  26  S  Second,  Oakland 
Alterations. 

Owner Hogan  Lumber  Co.,  First  & 

Alice,  Oakland. 
ArcbitPct.  .  .    Noni^. 
Day's    work.  COST,    $2000 


(10150)      OOR.  FIRST  AND  ALICE,  Oak- 
land.    Alterations. 
Owner Hogan  Lumber  Co.,  Prem. 

.\rclTitect  . .  .None. 

Hay's    work.-  COST,   $2000 

11051)  N  FIFTY-EIGHTH  175  E  Can- 
ning, Oakland.  One-story  5-room 
dwelling. 

Owner Wm.  F.  Neary,  1512  Broad- 
way, Oakland. 

Architect  ..  .None. 

Day's  work.  COST,  $2500 


(1052)  NE  MILLS  100  NW  Baker  Ave 
NW  70  NE  236 '/4  SE  70.07  SW  239.8, 
Oakland.     All  work  for  alterations. 

Owner J.   H.   Oliver,   Oakland. 

.Architect  . .  .None. 

Contractor.  .Geo.   P.   Rice,   5527  Foothill 
Boulevard,   Oakland. 

Filed  April   2,   '13.     Dated  — — . 

Frame   up    14 

Brown    coated    Vi 

Completed     14 

Usual    35    days Vi 

TOTAL   COST.    $1235 

Bond.    none.      Limit,    16    days.      Forfeit, 

mine.     Plans  and  Sipecilic^atlnns  filed. 


(1053)      COU.      FIRST      &      HARIUSON, 
Oakland.      Alterations. 

Owner Hogan    Lumber    Co.,    First 

and   Alice,   Oakland. 
Architect  . .  .None. 
Day's   work.  COST,   $1000 


(1054)  NE  HIGHLAND  AVE  AND  E- 
25th,  Oakland.  One-story  5-room 
dwelling. 

Owner H.    Oilman,    2602    Highland 

Ave.,    Oakland. 

Architect  .  .  .None. 

Day's    work.  COST,    $1050 


(1055)      W   EIGHTY-FOURTH  AVE   26U 
S  Blanch,   Oakland.     Shed. 

Owner Francis     Bros.,     2037     24th 

Ave.,   Oakland. 
Archtiect  . .  .None. 

Contractor.  .E.     D.    Francis,     2037     24th 
Ave.,  Oakland. 

COST.    $400 


(1056)      E  LEISE   AVE   100   N  Allendale 
Ave.,   Oakland.      Nickelodeon. 

Owner R.  Albertson,  1801  Woolscy, 

Oakland. 
Architect  . .  .None. 
Day's  work.  COST,  $1000 


(1057)     WATER,     Bet.     Broadway     and 
Franklin,   Oakland.     Alterations. 

Owner Pacific  Fuel  Co.,  Premises. 

Architect  . .  .None. 

Contractor.  .Whalin    Bros.,     269     Bacon 
Blk.,    Oakland. 

COST.    $1700 


(10'58')  W  iROSEDALE'  AVE  200  N 
Carrlngton,  Oakland.  One-story  5- 
room  dwelling. 

Owner P.  K.  Sydes,  1951  42nd  Ave., 

Oakland. 
Arcliitect  .  .  .None. 
Day's    work.  COST,    $2100 


(1059)  S  SIXTY-THIRD  231  W  Tele- 
graph Ave.,  Oakland.  One-story  six- 
room  dwelling. 

Owner W.    S.    Young,    702    Aileen, 

Oakland. 

Architect  . .  .None. 

Day's    work.  COST,    $1750 


(1060)     W   ORANGE   150  S  Perry,  Oak- 
land.    Addition. 

Owner Miss  Marie  Gaehringer. 

Architect  . .  .None. 

Contractor.  .C.  O.  Bradhoff,  5502  Market 
Oakland.  COST,    $1500 


(1061)     NO.    590   THIRTIETH,   Oakland. 
One-story    4-room    dwelling. 

Owner J.  H.  Rennell,  Premises. 

Architect  . .  .None. 

Contractor.  .A.   P.   Palmer,   1812  Market, 
Oakland  COST,   $700 


(1062)  NO  721  MADISON  being  N  25 
of  S  50  of  Lot  14  Blk  82  Kellersber- 
ger's  Map  of  Oakland.  All  work  for 
alterations  and  additions. 

Owner Harry  Wicks,  579  27th,  Okd 

Architect  . .  .None. 

Contractor.  .C.  M.   Griffin. 

Filed  April  3,  '13.     Dated  April  3,  '13. 

As   work   progresses T5% 

30   ilnya    after 25% 

TOTAL  COST,  $2900 
Bond,  none.  Limit,  90  days  from  April 
4.  Forfeit,  $10.  Plans  and  specifica- 
tions   filed. 


(1064)      W  MANILA  70  N  51st,  Oakland. 
One-story  5-room  dwelling. 

'>wner C.   B.   Coit,    1522   Broadway, 

Oakland. 


Pacific  Mantel  and  Tile  Co. 

F.  W.  CRINNION,  Manager 

Mantels,  Grates  and  Tiles.   Fire  Sets,  Andirons 

Portable  Baskets  and  Grates,     Floor  and 

Wall  Tiling  in  Origional  Designs. 

1727    TBLEGRAPH    AVE. 

OAKLAND,    CAL. 

Phone  Oakland   121 

ResIdcBoa   Phon<^    Oakland  8022 


Architect  ..  .A.       J.       Mazurette,       1522 
Broadway,  Oakland. 

Contractor.  .Roger  Coit,   1522  Broadway 
Oakland. 

COST,    $2500 


(1065)      W     MANILA     AVE     35     N     51st, 

Oakland.  One-story  5-room  dwelling. 
Owner C.   B.   Coit,   1522   Broadway, 

Oakland. 
Architect  ..  .Al.       J.       Mazurette,       1522 

Broadway,   Oakland. 
Contractor.  .Roger  Coit,  1522  Broadway, 

Oakland.  COST,  $2000 


(1066)      S  SHAFTER  AVE  277  W  Pryal. 
Oakland.     One-story  6-room  dwelling 

Owner J.   Coward,   4144   24th,   S.   F. 

ArchiLect  .  .  .None. 

Day's  work.  COST,  $2300 


(1067)      NO.  476  FIFTY-FIRST,  Oakland 
Work    shop. 

Owner E.   La   Pearle,   Premises. 

Architect  . .  .None. 

Day's  work.  COST,  $450 


(1068)      NO.  53S0  COLLEGE  AVE.,  Oak- 
land.    Addition.  | 

Owner H.    Windmuller.    Premises. 

Architect  . .  .None. 

Contractor.  .A.    B.      Chase,    5310      Dover, 
Oakland.  COST.  $600 


(1070)      NW    lOOTH    AVE      &      HOLl.V. 
Oakland.      One-story    5-roora    dwls. 

Owner —  Bellchee,  1924  90th   Ave., 

Oakland. 
Architect  . .  .None. 

Contractor.  ,  Jas.    Rich.    3902    Lusk.    Okd. 
COST,  $2500i 


(1071)      NO.  2840  BROADWAY,  Oakland 
Alterations. 

Owner J.   N.   Derosier. 

Architect  . .  .None. 

Contractor.  .Winlund     &     Fletter,     1721 
Telegraph   Ave.,  Oakland. 

COST,   $1250 


(1073)  S  E-EIGHTEENTH  200  W 
Fruitvale  Ave.  being  Lot  27  Derby 
Tract.  Oakland.  All  work  fur  one- 
story  ilwelling. 

Owner Arthur     It.     and     Sus:ui     C, 

Gordon,   1059  e2nu,  Oakland, 

Architect  .  .  .None. 


BUILDING  AND  INDUSTRIAL  NEWS 


CoiiUactur.  .Inter-fitk'b     Umiie     lildi*.. 
Inc.,    Uaioii    lildg.,   OukUiiid. 

Klled  April  4,  'IS.     Uated  Mar.  2«.  '13. 

Frame  up  and  bofti'd#d  In M 

Plastered    inside    and    out Vi 

Trimmed,    plumhin^    done,    doors 

liungr  and  lat  coat  paint  on Vi 

Completed    ami    satisfactory    evi- 
dence no  liens,  or  usual  35  days.      V* 
TOTAI..   COST,    J2175 

Bond,   none.     Limit.   70   days  after  Mar. 

14.      Forfeit,    »1.      Plans    and    speclflca- 

tions  filed. 


Architect 


(1074)  NW  SIXTEENTH  &  JEFFER- 
son  W  along  16th  l.'iO  N  85  E  50  N  15 
B  100  S  100.  Oakland.  Electric  wiring 
and  hanging  of  fixtures  for  flve-story 
and  basement  'b;rlck,  concrete  and 
steel   building. 

Owner Woodmen    of    World    Bldg. 

AssoclatloTi    of    Oakland. 
.F.     D.     Voorhees,     Central 
Bank    Bldg..    Oakland. 
Contractor.  .Kings       Elec.       Co.,       1771 

Broadway,   Oakland. 
Filed  April  4,  '13.     Dated  Mar.  26,  '13. 

1st  of   each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  J2450 
Bond,  $1225.  Surety,  Fidelity  &  De- 
posit Co.  Limit,  as  rapid  as  required 
by  architect.  Forfeit,  none.  Plans 
and  specifications  filed. 


(lOSl)      E    FAIRFAX     845     N     Ygnacio, 

Oakland.      One-story    a-room    dwlg. 
Owner Edgar    O'Neill,     5048     Fair- 
fax  Ave.,   Oakland. 
Architect  . .  .None. 
Day'.s   work.  COST,    $1600 

(1082)   W  MINNA  AVE  30  N  Dale  Place, 
Oakland.      One-story    6-room    dwlg. 

Owner John    Nutting,    2907    Minna 

Ave.,  Oakland. 
ArcWtect  . .  .None. 
Day's   work.  COST,   $2000 


(1083)     N   WILBUR  45   E  Lincoln  Ave., 
Oakland.     One-story  three-room  dwlg 

Owner J.  A.  Morris,  San  Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $550 


(1084)      THIRTY-FOURTH    AND    EI^M, 
Oakland.      Alterations   and    repairs. 

Owner Second     Christian      Science 

Church,    Premises. 
Architect  . . .  None. 

Contractor.  .R.  B.  Nixon,  487  43rd,  Okd. 
COST,   $400 


(1085)  NO.    533    FOURTEENTH,    Oak- 
land,     Alterations. 

Owner L.    Passowlth,    Premises. 

Architect  . .  .None. 

Contractor.  .Bay  City  Cabinet  Co.,   1080 
5th,  Oakland. 

COST,  $500 

(1086)  NE   FORTIETH  AND  SHAFTER 
Ave.,  Oakland.     Shed. 

O^ner Antioch   Rail  Road. 

Architect  . .  .None. 

Contractor.  .S.    P.    Sherwood,    463    eoth, 
Oakland. 

COST,  $450 


(10«7)      NO.    422    ELEVENTH,    Oakland. 
Alterations. 

Owner Dick    Wermer,    Premises. 

Architect  . .  .None. 

Contractor.  .Corbett     &     Bayless,     1110 

Franklin,   Oakland. 
J  ■       I  COST,  $500 


(I(I8S)      N    AILUEN    :<:i    \V    Mover,    Mak- 
land.      Oni'-story   6-room   dwelling. 

Owner J.      H.    Voung,     702     Aileen, 

Oakland. 
Architect  . .  .None. 
Day's  work.  COST,  $2000 


(1089)  K  THIRTY-FOURTH  AVE  178 
S  E-14tli,  Oakland.  One-story  5-room 
dwelling. 

Owner Robert    Turnbull,    3403    E- 

14th.  Oakland. 
Architect  . .  .None. 
Contractor.  .D.   McKay,   San   Leandro. 

COST,   $1800 


(1090)      S   SIXTY-THIRD    440   W   Colby, 
OakUind.   One-story  5-room  dwlg. 

Owner G.   Jansson,    554    63rd,   Okd. 

Architect  . .  .None. 

Day's  work.  COST,  $2450 


(1091)  N  GREENB.\NK  220  E  Grand 
Ave.,  Piedmont.  Two-story  9-room 
residence. 

Owner Loni*  Johnson,    1732   Ward, 

Berkeley. 

Architect  . .  .None. 

Day's  work.  COST,  $3000 

Bnilding  Contracts  Awarded. 


1002 
1003 
1010 
1016 
1018 
1022 
1030 
1031 
1032 
1042 
1063 
1069 
1072 


Berkeley. 

Peake     Peake 

Aldcen    Aldeen 

Sorrick     Peake 

Frisbie     . . .  .Sommarstrom 

Weiss     Widmer 

Benred     Bender 

Sisterna    Am   Machine 

Reynolds     Atkin 

Marquise     Marquise 

Nichols     Patton 

Rlchert     Werner 

Sterne     Sterne 

Slieridan    'Sheridan 


3000 
1800 
2500 
3500 
4826 

450 
1500 

400 
1800 
2000 
1250 
130n 
2000 


(1002)  E  MARIPOSA  50  S  Terrace 
Walk.  Berkeley.  Two-story  8-room 
dwelling. 

Owner P.  R.  Peake  Co.,  2127  Uni- 
versity Ave.,  Berkeley. 

Architect  . .  .None. 

Day'is    work.  COST,    $3000 


(1003)     E    SHORT    100    N   Hearst   Ave., 
Berkeley.      One-story    7-room    dwlg. 

Owner Car       Aldeen,      1428      Hearst 

Ave,  Berkeley. 
Architect  . .  .None. 
Day's    work.  COST,    $1800 


(1010)  NE  JOSEPHINE  AND  BERRY- 
iman,  Berkeley.  One-story  6-room 
dwelling. 

Owner Ira  Sorrick,  2127  University 

Ave.,    Berkeley. 
Architect  . .  .None. 

Contractor.  .F.  R.   Peake  Co.,   2127  Uni- 
versity Ave.,  Berkeley. 

COST,  $2600 


(1016)  N  HTLLCREST  ROAD  125  S 
Uplands,  Berkeley.  One  and  one-half 
story   6-room  dwelling. 

Owner Mabel      L.       Frisbie,      2747 

Stuart,  Berkeley. 
Architect  . .  .None. 

Contractor.  .Sommarstrom    Bros.,      4415 
Grove,    Berkeley. 

COST,  $3500 


(1018)  LOTS  32  AND  33  BLK  2  Map 
Cragmont,  Berkeley.  All  work  for 
one  and  one-Jialf-story  and  (basement 
frame   dwelling. 

Owner Arthur  Weiss,   1354  Vallejo. 

San  Francisco. 
Architcet  ..  .'Harris    Allen,     2514     Hille- 

gass  Ave..  Berkeley. 
Contractor.  .J.  J.  Widmer,  Stege,  Cal. 


I'lltd  Mar.  31.  '13.     Dated  Mar.  31.  '13. 

Kraiuc    up    $1206   50 

1^1   coat    plaster   on 1206  50 

Cumpleled  and  accepted  &  notice 

'i'ed     1206  50 

Usual    35   days    1 206   50 

TOTAL  COST.  $4826  00 
Bond,  $2400.  Sureties.  W.  II.  Jolinston 
and  H.  F.  Davis.  Limit,  100  days.  For- 
feit, none.  Plans  and  .specifications 
filed. 


(1022)      NO.      1835      CEDAR  ,    Berkeley. 
Addition. 

•'"'"«'' Richard  Bender,  Premises. 

Archlltect  ..  .None. 

Day's    work.  COST,   $450 

(1030)  E  FIFTH  160  S  University  Ave. 
Berkeley.      Two-story    frame    tactury. 

Ovint:r p.     R.     Sisterna,     800     Uni- 
versity Ave.,  Berkeley. 

-Architect  . .  .None. 

Contractor.  .Anieriea.n    Machine    Works. 
423  4th,  Oakland. 

COST,    $150(1 

(1031)  S  CARLTON  200  W  Grove,  Ber- 
keley.     Addition. 

Owner Mrs.  Adeline  De  Walt  Rey- 
nolds,  Premises. 
.■Vrchitect  . .  .None. 

Contractor.  .James    T.    Atkln,    1145    Re- 
gent,  Alameda. 

COST,    $400 


(1032)      SW     DUNCAN      &      WEBSTER, 
Berkeley.      Two-story    6-room    dwlg. 

Owner E.  M.  Marquis,  2827  Russell 

Berkeley. 
Architect  . .  .None. 
Days    work.  COST.    $1800 


(1042)     W  HOLLY  208  S  Rose,  Berkeley 
One  and  one-half-story  6-room  dwlg. 

Owner Elmer  E.  Nichols. 

Architect  . .  .None. 

Contractor.  .Geo.  W.  Patton,  2126  Emer- 
son,  Berkeley. 

COST.    $2000 


(1063)      E  DOHR  355  S  Ward,  Berkeley. 
One-story    4-room    dwelling. 

Owner Chas.    Rlchert,    920    Pardee, 

Berkeley. 
Architect  . .  .None. 

Contractor.  .Chas.  A.  Werner,  2416  10th, 
Berkeley. 

COST.    $1250 


(1069)      N  WARD  40  W  Baker,  Berkeley 
One-story  5-room  dwelling. 

Owner G.      H.   Sterne,   1304     Alice, 

Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $1300 


(1072)     E  FIFTY-FIRST  100  S  Ygnacio 

Berkeley.     One-story  5-room  dwlg. 
Owner K.  M.  Sheridan,  1020  Broad- 
way,   Berkeley. 
Architect  . .  .None. 
Day's   work.  COST,    $2000 


Building  Contracts  Awarded 


Alajneda. 


1017  Bnoinal   Yacht    ..Altchlson  3391 

1038  Strang     Strang  3400 

1039  Strang    Strang  2000 

1040  Noible    Noble  1800 

1075  Potter     Schneblv  4800 

1076  Strang     Strang  2000 

1077  West  End  Bldg.  .Mehrtens  1300 

1078  Hillen     HlUen  3000 

1079  Masonic  Home   Dav  SSOri 

1080  Same     Daly.iel  202fi5 

(1017)      S    END   GRAND    approximately 
1000       from    shore       line,      Alameda. 
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Tcarlns  out, '  refiamliiK,  carpenlei- 
work,  mill  work.  Blazing,  plumbing, 
electric  wiring:,  roollng,  -setting  hard- 
ware brick  work,  patent  chimney, 
shades  and  hardwood  (looring  includ- 
ing finish  for  alterations  and  addi- 
tions to  Encinal  Yacht  Club  premises. 

Owner Encinal  Yacht  Club,  Foot  of 

Grand.    .Mameda. 

Architect  ..  .Hamilton   Murdock   &   Wm. 
H.  Crim.  425  Kearny,  S.  F. 

Contractor.  .AitchiFon  &  Sons,  548  Santa 
Clara    Ave.,    Alameda. 

Filed  Mar.  31,  '13.     Dated  Mar.  — ,  '13. 

Frame  up  and  roof  on J1695   50 

Completed   and   accepted 847  75 

Usual   35   days 847   75 

TOTAI,  COST  J3391   00 

Bond,   $1700.     Sureties.   John   G.   Lubben 

and  Geo.  W.  Johnston.     Limit,   60  days. 

Forfeit,  none.     Plans  and   specifications 

tiled. 


(1038)     NO.      1322   EIGHTH,      Alameda. 
One   and  one-half-story  dwelling. 

Owner V.  N.  Strang,  2015  13th  Ave 

Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $3400 


(1039)     NO.    1343   BURBANK,    Alameda. 
One-story  dwelling. 

Owner V.  N.  Strang,  2015  13th  Ave 

Oakland. 

Architect  . .  .None. 

Day's  work.  COST,   $2000 


(1040)      NO.    1105    PARK,    Alameda.   One 
story  dwelling. 

Owner Geo.    H.   Notole,    2416    Webb 

Ave.,    Alameda 
Architect  .  .  .None. 
Day's  work.  COST,   $1800 


(1075)      BAT  AND  SAN  ANTONIO  AVE. 

Alameda.     Alterations. 
Owner. ...".  .Frances    L.    Potter,    Prem. 
Architect  .  .  .None. 

Contractor.  .Schnebly,  Hostrawser  & 
Pedgrift,  1943  BroaSway. 
Oakland. 

COST,   $4801 


(1076)      NO.    1322    BURBANK,    Alameda. 
One-story  dwelling. 

Owner E.    H.    Strang,    1116    Santa 

Clara  Ave.,   Alameda. 
Architect  . .  .None. 
Day's  work.  COST,  $2000 


(1077)      NO.    1509    LINCOLN    AVE.,    Ala- 
meda.     One-story    dwelling. 
Owner West    End    Bldg.    Associa- 
tion,  1600  Webster,  Ala. 
Architect  . .  .None. 

Contractor.  .H.  G.   Mehrtens,   1600  Web- 
ster,  Alameda 

COST,  $1300 


Kiicd  April  5,  '13.     Dated  Mar.  25,  '13. 

I.,ast   day   of  eacli   month 75% 

Usual    35    days 25% 

TOTAL   COST,    $3800 

Bond,    $4900.      Surety,    National    Surety 

Co.      Limit,    60      days.      Forfeit,      none. 

Plans    and    specifications    filed. 


(1078)      NO.    1604    FERNSIPE    BOULE- 
vard,    Alameda.     Two-story"   dwlg. 

Owner R.   C.   Hillen,   Fernside  and 

Liberty    Ave.,    Alameda. 
Architect  .  .  .None. 
Day's  work.  COST,  $3000 


(1080)      STEAM         POWER         PLANT, 

steam  heating  and  liot  water  systems 

deep    well    pump    and    pipe    lines    for 

water   supply    system   on   above. 

Contractor.  .Robert  Dalziel  Jr.,   218   1st, 

iSan   Francisco. 
Filed  April  5,  '13.     Dated  Mar.   25,  '13. 

15th   of  each   month 75% 

Usual    35    days 25% 

TOTAI.,  COST,  $20,265 
Bond,  $15,000.  Surety,  U.  S.  Fidelity  & 
Deposit  Co.  Limit,  90  days.  Forfeit, 
none.      Plans   and    specifications    filed. 

Completion  Nof.ces. 


Peterson     $504.20 

.\pril  1,  1913— LOT  31  BLK  "J"  Map 
4tli  Ave  Terrace,  Okd.  Maxwell 
Hardware    Co   vs   Lolke    Zwall    and 

Jane   Doe   Zwall $55.70 

April  4,  1913 — S  LAKE  140  E  Madison 
E  50xS  100,  Okd.     Pacific  Mfg  Co  vs 

Laura    Johnson     $593.25 

April  4,  1913— EIGHTY-SEVENTH 
Ave  No.  1215  35x100,  Okd.  A  G  Lock- 
hart  vs   Joseph   Camazzi $62 


(1079)      PLOT     12       and    Ptn      Ploi       10 
Boardraan's    Map    of    Rancho    Arroyo 
de   la   Alameda.   Washington   Tp.     All 
work    for   power    house   and    laundry, 
deep    well    pump   house,    cold    storage 
building      and      reinforced      concrete 
tank. 
Owner. ....  .Board   of  Trustees  Masonic 

Homes   of  California. 
Architect  ..  .James        H.        Humphreys, 

Wells  Fargo  Bldg.,  S.  F. 
Crintractor.  .Thos.    H.    Day's    Sons,    Mo- 
nadnock  Bldg.,  S.  F. 


Alameda. 

Mar.  31,  1913— LOT  10  BLK  "B"  Map 
Park  Tract,  Ala.  F  N  Strang  to 
whom  it  may  concern.  .  .Mar.  22  1913 
Mar.  31.  1913— NE  SAi^TA  CLARA 
Ave  133^4  SE  Broadway  NE  lOOx 
NW  37,  Ala.  Louis  Johnson  to 
whom  it  may  concern ..  .Mar.  29,  1913 
Mar.  31,  1913— SE  PIEDMONT  AVE 
122  S  WEcho  Ave  SW  90  SE  90  NE 
90  NW  90,  Okd.    Geo  W  Peckhara  to 

E  A  Janssen Mar.  22,   1913 

Mar.  31,  1913 — LOT  29  University  Hill 
Bkly.     Oliver  M  Washburn  to  Junk- 

Piddell  Invst  Co Mar.   26,   1913 

.4pril  1.  1913 — PTN  PLOT  73  Viacente 
and  Domingo  Peralta  Rancho  and 
ptn  Lot  "O"  Map  Eucalyptus  Hill, 
Okd  Claremont  Home  Bldg  & 
Realty  Co  to  whom  it  may  con- 
cern  Mar.    31,    1913 

April  1,  1913— E  50  LOTS  11  AND  12 
Blk  24  Daley's  Scenic  Park,  Bkly. 
Bessie  Gallagher  to  Wm  Livingston 

April  1,  1913 

April  1  ,1913— E  CALIFORNIA  45  N 
Ashby  Ave  N  45xE  100,  Bkly.  Wm 
T  Hale  to  P'rank  A  Ernsberger  and 

Verne    Dildine Mar.    31,    1913 

April  2,  1913— S  E-THIRTY-FIRST 
99  ft.  11  in.  E-14th  Ave  th  SW  35  to 
pt  of  beg  SW  33  W  109  1-3  NE  33 
SE  104  ft.  7%  in.,  Okd.  C  E  Charles- 
ton to  whom  it  may  concern 

April    2,    1913 

April  2,  1913— LOTS  1  AND  2,  Oak 
Park  Tract,  Okd.     Magnus  Smith  to 

George  W  Eliassen Mar.  31,  1913 

April  3,  1913 — W  TWELFTH  or  Mar- 
shall 242  >^  N  55th  N  27%xW  100, 
Okd.     W  R  Emery  to  W  H  Judson 

April  2,  1913 

April  3,  1913— LOT  7  BLK  10,  North- 
brae  NW  Cor,  Sonoma  and  Colusa 
Aves,   Bkly.     L  A  Rally   to   Peake- 

Munro    Co Mar.    29,    1913 

April  3,  1913— PTN  LOT  52  BLK  "C" 
Map  of  a  part  of  Berkeley  Ppty, 
Bkly.  Bertha  Newell  to  Junk- 
Riddell    Co April    2,    1913 


LIENS  FILED. 


Alameda. 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 


CULVERTS  AND  WALLS — Iron  and 
concrete.  Colma,  San  Mateo  Co.,  Cal. 
Engineer,  County  Surveyor  James  V. 
Neuman,  Redwood  City.  Owners,  San 
Mateo  County.  Plans  are  complete  and 
figures  will  be  opened  on  April  21st 
by  the  Board  of  Supervisors  for  the 
construction  of  culverts  and  end  walls 
over  San  Bruno  avenue  at  Colma.  The 
work  includeis  corrugated  Iron  pipe 
and  concrete  end  walls.  Plans  and 
specifications  can  be  secured  from  En- 
gineer  Neuman,   Redwood   City. 

Building  Contracts. 

SANTA    CI/ARA    COUNTY. 


Mar.  22,  1913— W  SPRUCE  320  S  Cedar 
S  50xW  150,  Bkly.  W  Hosttler  vs 
Charles    R    McNulty    and    Giles    M 

.     ^riggs $28 

Mar.  29,  1913— W  PTN  LOT  9  and  E 
ptn    Lot    8    Blk    3    May    Oak    Lawn, 

Okd.  'Berkeley  Lumber  Co  vs 
Minnie    and    Anthony    Beck    &    C   J 


LOTS  1  AND  2  BLK  13  Hanchett  Park 
Tract,  San  Jose.  All  work  for  two- 
story  plastered  residence. 

Owner E.  P.  Hayes. 

Designer  ...Andrew  P.  Hill,  Jr. 

Contractor.  .P.  J.  Schmidt,   1222  Delmas 
Ave.,    San    Jose. 

Filed  Mar.  31,  '13.     Dated  Mar.  29,  '13. 

2nd   story   cuting  joists   on $1645       'I 

Roof  on  &  rough  plumbing  done  1635       I 

50%   interior   finish    done 1635      r 

Contract   finished    1635 

Usual   35   days 2185 

TOTAL   COST.    $8735 

Bond.    $4368.      Sureties,    W.    M.    Stalker 

and   V.   Serman.     Limit,   90   days 

teit.     none.     Plans     and     specifica 

filed. 


ilker       ■! 
For-      I 

tions      ,* 


BLK  4  SARATOGA  PARK  TRACT, 
Saratoga.  All  work  for  one-story 
frame  building  (2  stores). 

Owner.... E.  M.  Holmes,  Saratoga. 

Architect  ..  .P.    D.    Wolfe,    1st    National 
Bank   Bldg.,  San  Jose. 

Contractor.  .John   Rodoni,    Saratoga. 

Filed  Mar.  29,  '13.     Dated  Mar.  26,  'l  '. 

Frame    up     $9iii'  ^ j 

1st  coat  of  plaster  on 9Gii  .:. 

Building  accepted    960.75 

Usual   35   days 960.75 

TOTAL  COST,  $3843.00 

Bond.  $1921.50.     Sureties.  J.  A.  Kerr  and 

R.    L.    Hogg.      Limit,    50    days      Forfeit, 

$5.      Plans  and   specifications   filed. 


COR  STEVENS  CREEK  ROAD  North 
and  San  Salvador,  south.  Race  Street 
east  and  Meridian  road  on  west.  Re- 
modeling north  wing  of  O'Connor's 
Sanitarium. 

Owner Mrs.    A.    M.    O'Connor    (for 

O'Connor's  Sanitarium), 

(Premises. 
Architect  ...L.  T.  Lenzen,  110  S-Second 

St.,   San   Jose. 
Contractor.  .Shottenhamer   Bros,   401   S- 

Market  St.,  San  Jose. 
Filed  Mar.  31,  "13.     Dated  Mar.  31,  '13. 
75%    of    material    and    labor    per- 
formed             • 

50%  upon   material  delivery   upon 

the   grounds    , 

Usual    35    days    remaining 2B1 

TOTAL.  COST,   $3448.8 
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fl'tm),    nono. 
ricinc.      Plans 


Mnilt,    60    (lays, 
and  specifications 


Forfeit, 
filed. 


liliVANT  hptween  Hawthorne  Ave  and 
Hoe,  Palo  Alto.  Part  of  contract  for 
metal  lathed  and  plastered  dwelling 
liouse    (wood    frame.) 

">vner Clarence    H.    Jordan,    Palo 

Alta,   California. 

Iifsigrner  ...Roy  Heald. 

I'lintractor.  .A.   N.   Mills,   Palo   Alto,   Cal. 

l''iled  April   3,  '13.     Dated  April   1,  ;i3. 

l.-it    ot   eacli    month '   759^ 

'Jti   dajB    after.  ,,..., .,      25% 

TOTAL.  COST,    $3422 

i:.iiul.  $2'7ll.     Sureties,  D.  j.  Farris  and 

.hi...   Dudfleld.  ■   Limit,  90  days.     Forfeit, 

rinnc.      Plans  and   specifications   filed. 


(i.\  TWELFTH  near  Jackson,  being  E 
side  S  of  Jackson,  San  Jose,  All  work 
for  one-story  and  basement  frame 
cottage. 

Owner L.        Tealmann,        Spokane, 

Washington. 
Architect  ...W.  Kllnkert,  Ryland  BIdg., 

San  Jose. 
Contractor.  .P.  T.  Jorgensen,  575  W-San 

Carlos,  San  Jose. 
Filed  Mar.  31,  '13.     Dated  Mar.  31,  '13. 

Frame  up  and  rustic  on $1000 

1st  coat   plaster  on. 1000 

When  completed   1000 

Usual   35   days 1000 

TOTAL  COST,  $4000 
Bond,  $2000.  Sureties.  A.  L.  Hubbard 
and  Chris  Pallesen.  Limit,  70  days. 
Porfelt,  none.  Plans  and  specifications 
filed. 


San     Jose. 
Orchard. 


SE   PALM  AND  VIRGINIA, 
One-story    bungalow. 

Owner S.    Marchese,    SOB 

San  Jose. 

F.      D.      Woolfe,      National 

Bank  B!dg.,  San  Jose. 

.V.     Maggio;     3S6     N-FVfth, 

San   Jose. 

COST,     $3000 


Architect  . 
Con  travel  or 


N  ACACIA,  bet  San   Pedro  and  Popular 
Aves.,  San  Jose.     Five-room  cottage. 

Owner S.    Lumdberg,    174    Hobson, 

San   Jose. 
Architect  .  .  .None. 
Day's    work.  COST,    $2000 


S  COLU.MBIA  AVE  near  Bird  Ave.,  San 
Jo.'e.     Two-room  cottage. 

Owner Curce   Vincent,   Premises. 

Architect  . .  .None. 

Day's  work  COST.  $600 


E  FOURTH,  2rid  Lot  S  of  Margaret,  S;in 
Jofe.     One-story   warehouse. 

Owner Hyde,    Shaw   Co.,    Premises. 

Arcliitect  . .  .None. 

Day's  work.  COST,   $2000 

NO.   324   S-ELEVENTH,   San  Jose.      Six- 
room  cottage. 

Owner J.  F.  Clark,  308  S-llth,  S.  J. 

Architect  . .  .None. 

Day's  work.  COST,  $2000 

NO.    521    N-TWELFTH,    San    Jose.      Re- 
model residence. 

lOwner P.    Baluna,    Premises. 

'Architect  ..  .None. 

Pay's    work.  COST.    $100 

N  ASBURY.    2nd    Lot    W    of   Miller.    San 
Jose.     Four-room   cottage. 

Owner T.   H.   Anadel,   Premises. 

.\rcliltect  .  .  .None. 

Contractor.  .C  C.  Lewis,  Mountain  View. 
COST.    $1600 


COMPLETION  NOTICES. 

SANTA  CLARA   COUNTY. 


Liens  i'iled. 


SANTA   CLAR.\  COUNTY. 


RECORDED  AMOUNT 

Mar.  25,  1913— NW  CASTRO  &  VILLA 
Mountain  View  Cal.  S  Petrlna  vs 
Odell   &  Jurian  and   H  A  Spreen..$40 

Mar.  28,  1913— NW  CASTRO  &  VILLA, 
Mountain  Vlaw,  Cal.  J  L  Spencer, 
$105.60;  R  L  Graybill,  $103.20;  E  J 
McDonald,  $110  vs  Odell  &  Jurian 
and    H    A    Spreen 

April  1.  1913— NEAR  COR  FIFTH  & 
Elglebury,  Gllroy.  Harry  Wicker 
vs  E  ■  "L  Morris,  Gilrby-  (Howard 
Willey,    owner)    $277 

April  1,  1913— NEAR  COR  CAPITOL 
Ave  and  Hostetter  Road  near  Town 
of  Berryessa.  P  D  Sanders  vs  Daisy 
L    Masters     $644.89 

Mar.  27  .1913— COR  FIFTH  &  EIGLE- 
berry,  Gllroy.  The  Robinson  Hard- 
ware  Co,   vs    E   L   Morris $266.20 

April  1,  1913— CASTRO  AND  VILLA, 
Mou'ntain  View.  G  J  Guth,  $356; 
Dudfleld  Lumber  Co,  $65;  Fred  L 
Peterson,  $130  vs  G  W  Odell,  A 
Jurian  and   H  C  Spreen 

•Mar.  29.  1913— CASTRO  AND  VILLA, 
Mountain  View.  Alonzo-Rease,  $6.10 
G  W  TuUy.  $61.8714;  L  A  Over- 
hulse.  $63.52 V4;  Thos  F  Taylor, 
$23.75;  John  CoutI,  $8;  R  A  Judson, 
$7.30;  P  M  Peterson,  $47.02V4;  W  A 
Ayrer,  $128.05;  J  M  McDermott, 
$41.25  vs  G  W  Odell,  A  Jurian  and 
H    A    Spreen 


MARIN,   CONTRA  COSTA  AND 
SONOMA  COUNTIES, 


RESIDENCE  —  2  story  and  base, 
frame.  $6,500.  San  Pablo.  Contra  Co.'ta 
Co..  Cal.  Architects,  Newsom  &  Dixon, 
SI 2  Broadway.  Oakland.  Owner,  Mr. 
Gooddale.  The  liouse  has  been  de- 
signed for  an  eight-room  dwelling  with 
all  modern  conveniences.  Interior  will 
be  finished  in  pine  with  some  hard- 
wood. Oak  floors  will  be  used  in  the 
living  room,  dining"  room  and  reception 
hall.  "Tliere  will  be  furnace  heat  and 
open  flre  places.  Mantels  will  he  of 
brick.  Tile  wainscot  will  be  used  in 
the  bath  room  and  kitchen.  There  will 
b«  an  nutomatio  w.nter  heater.  Exterior 
nf  tile  house  will  be  covered  witli 
.'hingles.  Plans  are  being  prepared 
nnd  wlien  complete  a  contract  will  be 
let   through    the  architects'   offices. 


Buildiiig  Contracts. 

MARIN  COUNTY. 


RECORDED  ACCEPTED 

.Mar.  24,  1913— LOTS  7,  8,  9  BLK  "C" 
Spaulding  Sub  Town  of  Sunnyvale. 
L  H  Vishoot  to  whom  it  may  con- 
cern  Mar.    21   ,1913 

Mar.  25,  1913— NW  FIFTH  &  EGEL- 
bury,  Gllroy.  Howard  Willey  to  E 
L  Morris Mar.   24.   1913 

Mar.  25,  1913— SAN  CARLOS  AND 
Eleventli,  San  Jose.  T  E  Smith  to 
whom   it   may   concern — Feb.    15,    1913 

Mar.  28,  1913— LOT  9  of  J  A  .Morton 
Sub,  San  Jose.  Aksel  Skrydstrup  to 
whom  it  may  concern.  . .  .Jan.  10,  1913 

Mar.  28,  1913 — NORTH  NELSON  WAY 
Lot  4  of  Knok  Hill  Tract,  San  Jose. 

Fred  Rumpf  to  S  G  Pel  ton 

Mar.    26,    1913 


I'TN.  LOT  34  SUB  NO.  3  Gardner  Tract 
Addition  to  Eastland,  Mill  Valley.  All 
work   for   one-story   frame   dwelling. 

Owner Walter       W.       Derr,       .Mill 

Valley. 

Thins   by  ...P.  ClirLstensen. 

Contractor.  .Peter  Johnson.  Mill  Valley. 

Filed  April  1,  '13.     Dated  Mar.  31,  '13. 

Frame    up    |89o 

Enclosed  and  ready  for  lathing. .   690 

Completed   and   accepted 690 

Usual   33   days g90 

TOTA'L  COST,    $2760 

Plans  and  specifications  filed. 


LOl  1  AND  N  10  FEET  LOT  2.  Osgood 
Tract,  San  Anselmo.  AU  work  except 
painting  and  finishing  for  one-story 
brick  building. 

Owner Mark    Sherwln. 

Architect  . .  .Harris  Os.born,  Hearst  Bldg 

San    Francisco. 
Contractor.  .Le  Cornec  &  Warden. 
Filed  Mar.  31,  '13.     Dated  Mar.   28,  '13. 

Brick   walls  up    $1408.75 

Koof    on    and   brown    mortar    in 

and   plu.nblng  rouglied   In....    1408.75 

Finished   and   accepted 1408.57 

Usual  35  days 140S.75 

TOTAL  COST,  $5635.00 
Bond,  $2817.50.  Surety,  American  Bond- 
ing Co.  of  Baltimore.  Limit,  90  days. 
Forfeit,  none.  Plans  and  .specifications 
filed. 


.MOUNT  TAMALPAIS  CEMETERY. 
Granite,  marble,  reinforctng  rods, 
plastering,  asphalting  and  concrete 
gutter  for  mausoleum. 

Owner S.    H.   Cheda,   San    Rafael. 

Architect  ..  .Joseph    Parder. 
Contractor. . I.  L.  Delano  &  Sons,  Rock- 

lin,  California. 
Filed  Mar.  13;  '13.     Dated  Mar.  10,  '13. 

V4    granite   set    in    place $600 

All  granite  set  In  place GOO 

Completed   and   accepted '  600 

Usual  ■  35  'days 885 

TOTAL  COST,  $2685 
Bond,  $700.  S-uretles,  Thos.  J.  Campbell 
and  O  E.  Brady.  Limit,  150  days  from 
March  10.  Forfeit,  $5  Plans  and  speci- 
fications filed. 


Building  Contracts. 

CONTRA    COSTA    COU.NTV. 

LOT  15  BLK  16  Richmond  Boulevard 
Tract.  All  work  for  four-room  cot- 
tage.    ■  ■•    '■  '      ' 

Owner Max    KnIttI,    Alameda. 

Architect  .'.".Thed.'  Victor.  Alameda. 

Contractor.  .George   Kneppler,   Alan.cda 

Filed  Mar.  29,  '13.     Dated  Mar.  6,  '13. 

Frame  erected    $400 

House    plastered    400 

Building    completed     500 

TOTAL   COST.    $1300 

Bond.    none.      Limit,    60    days.      Forfeit, 

ndne.      Platts  only   filed. 

LOT  17  BLK  35,  City  of  Richmond.  All 
work  fof  two-story  frame  store  and 
aparlYnent   building. 

Owner. ..'.;  .Ray   W.    Farley   and    W.   S. 
Farley.   Richmond. 

Aichiiect  .''..J.  S.  Ogborn,  Ricli;nond. 

I'onti-'Actor.  .Pe'rtsrsen   &  Overaa. 

Filed  Mar.  2'>,  'IS.     Dated  Mar.  23.  "13. 
Frame   up ■  .$680  00 


•M') 


lOnclosed    and    roof    on t;S(i  flfl 

Hr,.5in    coat    plaster   on 6Sn  on 

RiiiMliiB   completed    6SJ   .lO 

I'   iial    S:,    days !>n7   50 

TOTAI',  CnST.  JlitiSO  fl« 
Kiiiiil.  ?IX1."..  Surety.  Southwestern 
-iirelv  Ins.  Co.  nf  Olkalioma.  l.hnlt,  90 
day.«.  Forfeit,  none.  Plans  and  specl- 
liiiitiiMis  filed. 


BUILDING  AND  INDUSTRIAL  NEWS. 
Liens  Filed. 

CONTRA     COSTA     COUNTY. 


RKCORDKI)  AMOUNT 

Mar.  J9.  191S— LOT  1  BLK  55.  City  of 
Hklimond.      H    L    Penry    vs      M      J 

Kelly    and    J    VV    Kelly |1550 

Mar.  :;9.  1913— LOT  1  BLK  55,  City  of 
Rielimond.  Sam  Fanal  vs  M  J 
Kelly   and  J   W  Kelly $20.25 


LOT  2S  and  part   Lot    27   Blk   29.  City  of 
Rioliniond.      All    work    for   garage. 

Owner Frank  T.  Large,  Richmond. 

■Architect  . .  .None. 

Contractor.  ..I.  T.  Kersbner,  Richmond. 

Filed  Mar.   31,  '13.     Dated  Mar.   28,  '13. 

l>'rame    up    $550 

Building    enclosed     550 

Building   completed    550 

U.'ual    35    days 550 

TOTAL  COST.  $2200 

Honri,   $1100     Sureties.   W.  H.   Conn  and 

Ooo.    E.    Knight.      Li  nit.   before    May    1. 

Forfeit,   none.     Plans  and   specifications 

filed. 


NKAR     AVON.     Contra    Costa    Co.       All 
work   for  refinery  plant. 

Owner Associated  Oil  Company. 

Engineer  ..  .A.    F.    L   Bell. 

Contractor.  .MacDonald   &   Kahn.   S.   F. 

Filed  Mar.   31.  '13.     Doted  Mar.   14,  '13. 
Construction    of    ?.hops    and    store 

room     $4829 

Construction  of  drum  sli,ed 4640 

Construction  of  boiler  houfe....    5120 
Construction  of  pump  house....    4900 

.•\=    work    progresses 75% 

Work    completed    25% 

TOTAL   COST,    $21,489 

Bond,    $9750    to    be    furnished.      Surety. 

Massachusetts  Bonding  &  Insuranre  Co. 

Limit,   forfeit,    none.      Plans   and   speci- 
fications  filed. 


LOT  14  BLK  48.  City  of  Richmond.     All 
work  for  one-story  frame  residence. 

Owner J.    O.   and   Nellie   B.   Siegel. 

Richmond. 

Architect  ..  .J.   B.   Ogborn.   Richmond. 

Contractor.  .C.     H.   McCausland,      Rich- 
mond. 

Filed  Mar.  31,  '13.-    Dated  Mar.   27.  '13. 

Frame    up    $296 

Building    enclosed    296 

Plastering    done    296 

Building    completed     297 

Usual   35   days 395 

TOTAL  COST.    $1580 

Bond.    $790.      Sureties.    W.    H.  -Conn    and 

T.    G.    Conn.      Limit,    90    days.      Forfeit. 

none      Plans   and   specifications    filed. 

♦ 

Compietion  Notices. 

COiMTRA    COSTA    COUNTY. 


UlCCORnSD  ACCEPTED 

ilar.  27  .1913^LOT  4  BLK  98.  City  of 
Richmond.  Michael  Iversen  to  Paul 
Olaser Mar.    27.    1913 

April  1,  1913— LOTS  1  TO  18  INC  and 
25  to  32.  Inc.  on  Canal  Subdvn  School 
Add'n.  Richmond.     Richmond  School 

District    to    Stockholm    &    Allyn 

Feb.    25.    1913 

April  1.  1913 — LOTS  22  AND  23  BLK 
28.  City  of  Richmond.  Mary  S 
Berwell  to  J  F  Croll  and  Daniel 
Barton Mar.    27.    1913 

April  1,  1913— LOTS  14  AND  15  BLK 
39,  City  of  Richmond.  Richmond 
Elks'  Hall  A.saocIation,  Inc  to 
Marshall-Doty  Co Mar.  i,   .913 


Liens  Filed. 


MARIN    COUNTY. 


RECORDED                                         AilOUNT 
March     31,     1913— YOLANDA    COURT, 
San    Anselmo.      C    H    Greaves    vs    T 
Coughlin,  G  S  Rice  and  C  F  Lodge 
$23.50 


Completion  Notices. 

MARIN    COUNTY. 


RECORDED  ACCEPTED 

Mar.  20,  1913— SW  FOURTH  &  Cijos 
S  105xW  62.  W  I  Thayer  to  Jos  P 
Williams Mar.    27,    1913 

Mar.  22,  1913 — PTN  LOT  391  Tamal- 
pais  Land  &  Water  Co  Map  No.  5. 
W  D  and  Enna  E  Brooks  to  whom 
it   may   concern. Mar.   11,   1913 

Mar.  14,  1913— NE  BOLII^AS  AVE  & 
Richmond  Road,  San  Anselmo.  E 
Maggini  to  H  H  Jepson.  .Mar.  12,  1913 

SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 

APARTMENT  HOUSE  ALTERA- 
TION AND  ADDITION — $3,000.  Stock- 
ton, San  .loaquin  Co.,  Cal.  ■  Architect, 
Walter  King.  Elks'  Bldg..  Stockton. 
Owner.  Mrs.  Blanchard.  A  frame  build- 
ing which  now  occupies  the  site  will  be 
raised  and  an  addition  of  considerable 
size  will  be  added.  Interior  finish  will 
be  of  pine  and  some  hardwood  with 
oak  floors  in  the  principal  rooms. 
Suites  will  consist  of  two  and  three 
rooms.  All  apartments  will  have  wall 
beds  and  private  bath  roo  ns.  Open 
fire  places  and  brick  mantels  are  speci- 
fied. The  work  will  include  new  plumb- 
ing, plastering,  painting  and  mill  work. 
The  exterior  of  the  building  will  be 
covered  with  rustic.  Plans  are  being 
prepared. 

BUNGALOW  —  1  story  and  base, 
frame,  $3,500.  Ripon.  San  Joaquin  Co., 
Cal.  Architect,  Walter  King,  Elks' 
Bldg..  Stockton.  Owner,  H.  L.  Dickey. 
The  dwelling  will  be  erected  on  Mr. 
Dickey's  ranch  and  will  contain  seven 
rooms  and  bath.  Interior  finish  will 
be  of  pine  throughout.  Some  hardwood 
floors  will  be  used.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick.  Brick  chimneys 
are  to  be  used.  Tile  will  be  used  In  the 
bath  room  and  kitchen.  The  exterior 
of  the  hou^e  will  be  covered  with  rus- 
tic. Plans  are  now  'being  prepared 
and   bids   will   be  called   for  shortly. 


JBuilding  Contracts. 


SACRAMENTO   COUNTY, 


NE    FIFTH      AND      JAY.      Sacramento. 

■    Painting   and    decorating   building. 

Owner Young  Men's  Christian  As- 
sociation. 

.\rchltect  .  .  .E.  C.  Hemmlngs,  1005  K 
St.,    Sacramento, 


Contractor.  .H'orac?   W.    Tyrrell. 
Filed  April  2,  '13.     Dated  Mar.  25.  '13. 

COST,  $4665 


W  \i  OF  3.  D,  E,  27TH  AND  28TH  STS.. 
Sacramento.  One-story  6-room  and 
unfinished    basement    frame    dwlg. 

Owner James    Buchanan. 

Architect  .  .  .None. 

Contractor.  .Carl  Koch,  3330  Carnell  St., 
Sacramento. 

COST.   $2650 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,500.  Modesto,  Stanislaus  Co., 
Cal.  Architect.  Ralph  P.  Morrell,  Odd 
Fellows'  Bldg.,  Stockton.  Owner,  G.  C. 
Nelson.  The  house  has  been  designed 
for  a  seven-room  dwelling  with  bath 
and  sleeping  porch.  Interior  will  be 
finished  in  pine  with  oak  floors  in  the 
principal  rooms.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick  or  tile.  Tile  will 
also  be  used  in  the  bath  room  and 
kitchen.  The  exterior  of  the  dwelling 
will  be  covered  with  pressed  brick  ve- 
neer, rustic  and  cedar  shakes.  Plans 
are   being   prepared. 

THEATRE.  AND  STORES — 3  story 
and  base.  Class  A  construction,  $150,- 
OOn.  Fresno.  Fresno  Co..  Cal.  Archi- 
tects. Stapbuck  &  Clark,  Fresno.  Own- 
ers, J.  B.  Whittemore  and  associates. 
Plans  have  been  prepared  for  a  build- 
ing covering  an  area  of  75x150  feet 
and  which  is  to  be  erected  at  the  cor- 
ner of  Kern  and  K  streets.  Provision 
has  been  made  for  a  number  of  stores 
on  the  first  floor  besides  the  theatre 
proper.  The  main  auditorium  will  have 
a  seating  capacity  of  1.600  people. 
Upper  floors  of  the  building,  not  occu- 
pied by  the  theatre  will  be  arranged 
for  modern  offices.  Construction  will 
be  fireproof  throughout.  The  theatre 
will  be  handsomely  decorated.  Exterior 
of  the  building  will  probably  be  faced 
with  pressed  brick.  Working  drawings 
have  not  been  prepared.  Further  de- 
tails will  be  given  as  the  plans  pro- 
gress. 

SCHOOL — 1  story  and  base,  brick. 
$35,000.  Corcoran.  Klng.f  Co.,  Cal.  Ar- 
chitect, George  M.  Easton.  Los  Ange- 
les Investment  Bldg..  L.  A.  Owners. 
Corcoran  School  District.  The  building 
will  contain  five  standard  class  rooms, 
auditorium,  lecture  room,  two  com- 
mercial rooms,  drawing  room  and  prin- 
cipal's office.  Interior  will  be  finished 
In  pine.  There  will  be  a  central  heat- 
ing system.  Exterior  of  the  building 
will  be  faced  with  cement  plaster 
Plans    are    being    prepared. 

STORES  AND  OFFICES— 14  story 
and  base.  Class  A  construction,  dst 
not  stated.  Fresno.  Fresno  Co..  Cal 
Architect.  Edward  T.  Foulkes.  Crocker 
Bldg..  S.  F.  Owner.  H.  H.  Brix.  Only 
preliminary  plans  for  this  work  have 
been  prepared.  The  structiire  Is  to  be 
erected  on  J  street.  adjoining  the 
Grlfflth-McKenzle  BuilHing.  and  will 
have  a  street  frontage  of  100  feet  «nd 
a  depth  of  150  feet.  The  first  three 
floors  and  the  basement  will  be  oc- 
cupied by  a  large  department  store. 
Upper  floor.s  will  be  subdivided  Into 
modern  offices.  Construction  will  be 
fireproof  throughout.  Further  de- 
tails will  be  given  as  the  plans  pro- 
gress. 


BUILDING  AND  INDUSTRIAL  NEWS. 
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LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 


A^AHT.MKNT  HOUSK— 3  story  and 
base,  oi-lck  and  frame,  $40,000.  Long 
Beafli,  Los  Angeles  Co.,  Cal.  Archi- 
tect, A.  Burnsidc  Sturges,  Story  Bldg., 
L.  A.  Owner,  Dallas  M.  Gate.  The 
building  has  been  designed  In  the 
shape  of  a  letter  U  and  will  cover  an 
area  of  lli.ixOG  feet.  Interior  has  been 
arranged  for  lOS  rooms  which  are  to 
be  divided  into  two,  three  and  four 
room  apartment.*.  All  suites  will  have 
connecting  batlis  and  wall  beds.  A 
central  heating  system,  hot  water  sup- 
ply, vacuum  cleaning  and  elevators 
will  be  installed.  Interior  finish  will 
be  of  pine.  Tlie  exterior  of  the  build- 
ing will  be  covered  with  veneer  briclc. 
Plans   are   being   prepared. 

APARTMENT  HOUSK— 3  story  and 
base,  brick.  $10,000.  Los  Angeles,  Cal. 
Architect,  .\.  W.  Riewe,  California 
BIdg.,  L.  A.  Owner,  A.  S.  O'Neil.  The 
building  will  be  50x132  feet  and  will 
contain  75  rooms  which  are  to  be  ar- 
i^nged  in  tw^o  and  tliree  room  suites 
with  wall  beds  and  private  baths.  In- 
terior will  be  finished  in  pine  and  some 
hardwood.  Bath  floors  will  be  of  ce- 
ment. There  will  be  steam  heat,  au- 
lo;natic  elevator  and  a  vacuum  clean- 
ing system.  B.xterior  of  the  building 
will  be  faced  with  pressed  brick. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

OARAGE — 2  story  and  base.  Class 
A  'construction.  Cost  not  stated.  Los 
Angeles,  Cal.  Architects,  R.  B.  Young 
&  Son,  Lankershim  Bldg.,  L.  A.  Own- 
er, Charles  E.  Anthony.  The  building 
will  cover  an  area  of  50x165  feet  and 
is  to  be  designed  for  a  commercial 
garage.  The  front  portion  of  the  first 
floor  will  be  arranged  for  ofRees  and 
will  be  handsomely  finished.  The  bal- 
ance of  the  building  will  be  given  over 
to  storage  space  and  macliine  sliops. 
Reinfoi-ced  concrete  construction  will 
be  used  throughout.  There  will  be 
metal  w'lndow  frames  and  sash.  The 
exterior  of  the  building  will  be  faced 
witli  cement  plaster.  Plans  are  ready 
for    figures. 

GAl^AGE — 1  story  and  base,  brick. 
Cost  not  stated.  Los  Angeles,  Cal.  Ar- 
chitects, R.  1).  King  and  Edward  C. 
Taylor,  Consolidated  Realty  Bldg..  L. 
A.  Owner.  Mark  G.  Jones.  The  build- 
ing is  being  designed  for  a  commer- 
cial garage.  There  will  be  a  concrete 
floor,  metal  window  frames  and  sash 
and  special  gasoline  storage  tanks. 
The  exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
being   prepared. 

G.\1{.\GE — 2  story  and  base,  brick, 
$12,000.  Los  Angeles,  Cal.  Architect, 
A.  W.  Riewe.  California  Bldg.,  L.  A. 
Ow^ners,  P.  V.  St.  Clair  and  A.  E.  Gor- 
don. The  building  will  be  45x145  feet 
and  is  to  be  used  for  storage  purposes 
only.  Interior  finish  will  be  of  pine, 
i  There  will  be  metal  window  frames 
and  sa.sh.  The  exterior  of  the  build- 
ing w'iii  be  faced  witli  cement  plaster. 
Plans    are    being    prepared. 

'■All   BARNS — 1  j-tory  end  base.   con-. 

and   brick.      Cost   not   stated.    Los 

es,    Cal.      Architect.    M.    C.    Halsey, 

» Hie    Electric    Bldg..    L.    A.      Owners, 

I'l    iiie       Electric       Railway       Co        The 

Hilling,    which    will    cover    an    area    of 

■'lO    feet,    will    be    erected    in    three 

■MS,   each    67x256   feet.     There    will 

ucrete    Moor   and    work    pits,    steel 


room  trusses  and  asbestos  roof.  The 
exterior  of  the  building  will  be  faced 
witli  cement  plaster  or  stock  brick. 
Plans   are   being  prepared. 

•HOTEII^ — 4  story  and  base,  brldk. 
Cost  not  stated.  Los  Angeles,  Cal.  Ar- 
chitects, Morgan,  Walls  &  Morgan,  Van 
Nuys  Bldg.,  L.  A.  Owner,  Mrs.  F.  W. 
Sabichi.  Tlie  building  will  cover  an 
area  of  50x150  feet,  and  will  be  ar- 
ranged for  stores  on  tlie  first  lloor. 
Upper  floors  will  contain  about  65 
guest  rooms  and  a  number  of  baths. 
Interior  finish  will  be  of  pine  and  some 
hardwood.  There  will  be  steam  heat 
and  elevator  service  and  a  hot  water 
system.  The  exterior  will  be  faced 
with  pressed  lirick.  Plans  are  com- 
plete and  figures  will  be  called  for  at 
once. 

HOTEL— 3  .story  and  base,  brick. 
Cost  not  stated.  Los  Angeles,  Cal.  Ar- 
chitect, none.  Owner,  T.  J.  Douglass, 
Jr.,  -Grant  Bldg.,  L.  A.  The  building 
will  cover  an  area  of  50x100  feet,  and 
is  to  be  arranged  with  stores  and  the 
hotel  lobby  on  the  first  floor.  Upper 
floors  will  contain  a  number  of  baths 
besides  the  guest  rooms.  Plans  in- 
clude steam  lieat.  elevator  service  and 
a  hot  water  supply  system.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
the    work    will    be    done    by    Day    Labor. 

LIBRARY— I  story  and  base,  brick, 
$12,000.  Giendale,  Los  Angeles  Co., 
Cal.  Architects,  Tuttle  &  Hopkins, 
Delta  Bldg,,  L.  A.  Owners,  City  of 
Giendale.  Plans  for  a  Carnegie  Li- 
brary have  just  been  approved.  The 
building  will  cover  an  area  of  36x70 
feet  and  will  contain  general  and 
cliildren's  reading  rooms,  librarian's 
ofl^ce,  reference  room  and  lobby.  There 
will  be  a  central  heating  system.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood. Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
being   prepared. 

LIBRARIES— 2,  2  story  and  base, 
concrete  and  brick,  $35,000  each.  Se- 
attle Wash.  Architect,  W.  Marbury 
Somervill,  White  Bldg.,  Seattle.  Own- 
ers. City  of  Seattle.  Plans  for  both  of 
these  buildings,  which  have  been  de- 
signed for  branch  city  libraries,  will 
be  completed  shortly  and  bids  will  be 
called.  Roth  buildings  will  be  fire- 
proof throughout.  Exteriors  will  be 
faced  with  cement  plaster.  Interior 
finish  will  be  of  pine  and  hardwood. 
There    will    be   central   heating  systems. 

STORES  AND  LOFTS— 2  story  and 
base,  brick.  Cost  not  stated.  Los  An- 
geles. Cal.  Architect,  A.  C.  Martin. 
Higgins  Bldg..  L.  A.  Owner.  J.  Bur- 
ton. The  building  will  cover  an  area 
of  50x140  feet.  The  first  floor  will 
contain  two  stores  and  upper  floor  a 
large  loft.  Interior  will  be  finislied 
in  pine.  There  will  be  patent  store 
fronts  and  inetal  window  sash  and 
frames  The  exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are     being    prepared. 

.STORES  AND  LOFTS— 5  story  and 
base,  reinforced  concrete.  $120,000.  X^os 
.Angeles.  Cal.  Architects,  Morgan. 
Walls  &  .Morgan,  Van  Nuys  Bldg..  L. 
.\.  Owner,  Mrs.  F.  W.  Sabichi.  The 
building  will  be  erected  on  Los  .An- 
geles street  and  will  cover  an  area  of 
116x140  feet.  Construction  will  be  fire- 
proof. There  will  be  metal  window 
frames  and  s.Tsh.  Four  elevators  and  a 
steam  Hieating  »ystem  will  be  in- 
stalled. The  exterior  of  the  building 
will     be     faced     with     cement     plaster. 


Plans     an-     eomiih-le     and     figures     are 
being    taken. 

OFFICES- 12  story  and  base.  Class 
-V  construction.  Cost  not  stated.  Los 
Angeles,  Cal.  Architect,  J.  Martyn 
llaenke.  Story  Bldg.,  L.  A.  Owner, 
William  R.  Hearst.  This  project  was 
mentioned  in  a  recent  Issue.  The  prop- 
erty on  which  the  new  building  Is  to 
be  erected  covers  and  area  of  360x110 
feet.  The  structure  will  contain  the 
offices  and  plant  of  the  Los  Angeles 
Examiner  and  about  300  modern  busi- 
•iiess    offices.       Further    details    will    be 


given 


IS    tlie    pl.-ins    progrc-is. 

Contracts  Awarded. 


APAHT.\1K.\T  HOUSE— 4  story  and 
base,  brick,  $70,000.  Los  Angeles,  Cal. 
-Architects,  .Milwaukee  Building  Co., 
Wriglit  and  Callender  Bldg.,  L.  A. 
Owner,  Sidney  Goldman.  Contractors, 
Milwaukee  Building  Co.,  Wright  and 
Callender  Bldg.,  L..  A.  Contract  price 
$70,000. 

APART.MENT  HOUSE— 4  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Los  Angeles,  Cal.  Architect,  E.  J.  Borg- 
nieyer.  Stimson  Bldg.,  L.  A.  Owner, 
Julius  P.  Smith.  Contractor,  C.  S. 
Blodgett,  336  North  Burlington  Ave., 
L.    A.      Contract   price   not   stated. 

WAREHOUSE- 3  story  and  base. 
Cla,fs  A  construction,  $100,000.  Loe 
Angeles,  Cal.  Architects,  Hudson  & 
.Munsell,  Stimson  Bldg.,  L.  A.  Owners, 
.Tohn  A.  Roebling  Sons  Co.  Contractors, 
Alfa  Planing  .Mill,  S30  McGarry  St.,  L. 
A.,  general  construction,  $60,000;  Baker 
Iron  Works,  structural  steel,  $38,300; 
Thomas  H.  Hogan,  plumbing,  $1,500; 
Southern  California  Electric  Co.,  elec- 
tric    work,    $1,504. 

FACTORY'  ADDITION— 2  story  and 
base,  brick.  Cost  not  stated.  Los  An- 
geles, Cal.  Architect,  J.  E.  Kunst, 
Higgins  Bldg.,  L.  A.  Owners,  Buffalo 
Baking  Co.  Contractor,  J.  M.  Connors. 
Builders'  Exchange.  L.  A.  Contract 
price    not    stated. 

G.ARAGE — 1  story  and  base,  brick. 
Cost  not  stated.  Los  Angeles,  Cal. 
.Architects,  Kysor  &  Biggar.  Wright 
and  Callender  Bldg.,  L.  A.  Owner,  C. 
E.  Bergin.  Contractors,  Davidson  Con- 
struction Co.,  16th  and  Tennessee  Sts., 
L,    A.      Contract   price   not   stated. 

HOSPITAL — 3  story  and  base,  rein- 
forced concrete,  $45,000.  Los  Angeles, 
Cal.  Architect.  Frank  L.  Stiff,  Grosse 
Bldg.,  L.  A.  Owners.  Westlake  Hospi- 
tal Association.  Contractor,  Wey- 
mouth Crowell,  Story  Bldg..  L.  A.,  gen- 
eral construction,  $35,200;  Thomas 
Haverty  CO.,  517  So.  Los  Angeles  St., 
L.   .A.,   plumbing  and  heating,   $7,860. 

HOTEL — 4  story  and  base,  brick. 
Co?t  not  stated.  Ocean  Park.  Los  An- 
geles Co.,  Cal.  Architect,  W.  .S.  Gar- 
rett, Currier  Bldg.,  L.  A.  Owners. 
Edward  and  John  Newell.  Contractor. 
E,  P,  Chapman,  724  Maple  Ave.,  L.  A. 
Note;  This  contract  has  been  awarded 
on    the    percentage    basis. 

RESIDENCE  —  2  story  and  base. 
brick  and  frame,  $22,000.  Pasadena, 
Lo.*  Angeles  Co..  Cal.  Architect,  Fred- 
erick L.  Roehrig,  American  B«nV 
Bldg.,  L.  .A.  Owner,  .Mrs.  Elizabeth 
Keigliard.  Contractor,  1-.  P.  Pomeroy, 
488  So.  Madison  Ave..  L.  A.,  general 
construction,  $18,269.60.  Separate  con- 
tracts have  been  awarded  for  the 
plumbing   and    painting. 

STORE.S  AND  LOFTS — 3  story  and 
base,  brick.  Cost  not  stated.  Los  An- 
geles, Cal.  .Architect,  none.  Owner, 
Jolliam  Bixliy.  Contractor,  V,  P,  Gil- 
bert, 524  Douglas  Bldg..  L,  A.  Con- 
tract   price    not    stated. 
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STORIOS  JJNT)  LiOFTS — ::  tlory  and 
base,  bilik.  $;;:!, (liio.  Los  Angeles.  Cal. 
A.cllliHl.  W.  S.  »J;ivi-olt.  Currier  Ulili!.. 
1..  A.  Kwrrr.  II  t».  Vngcl.  Contrac-lor, 
W.  II.  I  (Kiiriii.  i;!2l  West  37th  St.,  I-. 
.\.      Coil  I  ait    prlre.   »s:!. 110(1. 

STlll!I':S  AND  (1FFlCl!S5 — 7  itory  ami 
la.-c.  CImss  A  loiistru.  tion.  $I80.«00. 
l.os  Ansilos,  Cal.  Arihitctts,  .\lortr.in. 
Walls  &  .MoVK^nii.  Van  Xii> -s  liljg.,  L.  A. 
t'»ni-r.  Isiiac  Ilellinan.  Contractor, 
\Vi-.\  nioutli  Crow  ell.  .-itorj-  nids..  L.  A. 
Ki'iieral  con.p  truition  only.  Contract 
priic.    $!i>(l.:IOO. 

A.MCSK.MENT  HflLDIXaS  —  FYame 
i-onstnKtion.  $fi0.oiio.  Bay  City.  Orange 
Co..  Cal.  Arcl  Itect.  A.  Burnside  Slur- 
gC5.  !=tory  Bldy: .  T...  A.  Owners.  Bal- 
:  iile  Land  Co.  ContiMctor.  J.  A.  Cro^k, 
Chaml'er  of  Commerce  Bid;;..  L.  A. 
Contract    price.    JfiO.Ono. 

PORTLAND  ^ND  OREGON. 


r..\N'K — 2  .'^tiiiy  aii.l  base,  reinforced 
concrete.  $2.i.00O.  Rofeber^.  Ore.  Ar- 
ciiitect.  E/irl  A.  Roberts.  Selling  Bidg.. 
Portland.  Owners.  First  Trust  and 
i-'avings  Bank.  This  work  has  been 
mentioned  h.ere  before.  Plans  are  com- 
plete and  were  put  out  for  figures  on 
April  7th.  Bids  are  being  taken  by 
the  architect.  Vaults  and  hank  fixtures 
are  not  included  in  the  general  con- 
tract. 

BRIDGE — Steel  and  concrete.  $S5.- 
500.  Newberg.  Ore.  Engineer.  County 
Surveyor  Marion  County.  Xewberg. 
Owners.  Alarion  and  Tamhill  Counties. 
Plans  for  the  construction  of  a  .steel 
span  bridge  T3j  feet  in  length  with 
two  approches  1.150  feet  in  length 
have  been  approved.  Bids  for  the  con- 
struction will  be  called  ITor  at  once. 
The  structure  is  to  be  90  feet  above 
low  water.  Full  particulars  can  be 
secured  from  the  Count.v  Surveyor  of 
either   county. 

BRIDGE — Steel  and  concrete,' $1.700. - 
000.  Portland.  Ore.  Engineers,  Wad- 
dell  &  Harrington,  Portland.  Owners, 
Multnomah  and  Clarke  Counties.  Wad- 
dell  &  Harrington.  engineers,  sub- 
mitted estimates  as  to  the  probable 
cost  of  a  bridge  across  the  Colunrtbia 
River  to  the  joint  interstate  bridge 
committee  of  Multnomah  and  Clarke 
Counties,  at  the  Commercial  Club 
Wednesday.  They  figures  that  the 
bridge  proper  could  I'e  built  for  ?1.- 
200.000  and  that  ?1. 700. 000  would  pay 
the  cost  including  the  long  approach 
over  the  sloughs  on  the  Oregon  side. 
The  estimates  conte  nplate  a  lift  span 
rather  than  ai  swing  draw,  and  it  was 
stated  tliat  this  type  was  favored  by 
the  Government  engineers.  The  figure 
included'  tell  construction,  including 
carlines,  electric  lights  and  other  fea- 
tures. 

HOTEL — 4  story  and  base,,  brick, 
$35,000.  Portland,  Ore.  Architect. 
Aaron  H.  Gould,  Worcester  Bldg., 
Pxirthind.  Owner.  '  W.  W.  Margulis. 
The  building  will  be  arranged  for 
:lore5  and  the  hotel  lobby  on  the  first 
lloor  and  about  75  guest  roo  ns  am  a 
number  of  baths  on  the  upper  floors. 
Interior  finish  will  he  of  pine.  Plans 
include  steam  heat  and  elevator  serv- 
ice. Tl;e  exterior  of  the  building  will 
!c  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

SCHOOI^— 2  story  and  base,  brick. 
Cost  not  stated.  Fore-t  Grove.  Ore. 
Architects.  W.  B.  Bell  and  J.  W.  Wild- 
ing,   associated,    Fore  t    Grove.      Own- 


ers, Forest  Grove  School  District.  No 
p.irliculars  of  this  work  have  been  re- 
ceived. Tie  building  is  to  contain  six 
class  room?  and  an  auditorium.  There 
will  I.e  i  central  heating  system.  Ex- 
terior win  probabl.v  be  faced  with 
prcs:  cd  brick.  Further  announcement 
of  the  work  will  be  made  when  figures 
are   called. 

Contracts  Awarded. 

HOTF'.  AND  KK.-iiKT  —  3  story, 
fiame  construction.  $1(ii).0(m).  Portland. 
Ore.  Architect.  Aaron  Gould.  \\'orcester 
Bldg.,  Portland.  Owner's  name  with- 
held. Contractors.  Langford  &  Sons. 
Portland.  Contract  price.  $100,000. 
Note:  Tie  building  will  cover  prac- 
tically a  city  block,  fronting  on  three 
streets  and  an  alle.v.  Plans  have  not 
been  completed,  but  a  contract  has 
been  awarded  on  the  percentage  basis. 
Construction  will  be  started  as  soon  as 
plans  are  conplete. 

SEATTLE  AND  WASHINGTON. 


GARAGE — 1  story  and  base,  brick 
and  concrete,  $30,000.  Seattle.  Wash. 
Architect,  V.  W.  Voorhees.  Eitel  Bldg., 
Seattle.  Owner.  L.  W.  Roe.  Roe  .4pts., 
Seattle.  This  building  will  cover  an 
area  of  121xll.S  feet,  and  has  been 
fully  described  in  these  colu.Tins  be- 
fore. The  owner  has  determined  to 
construct  the  building  by  Day  Labor 
and  is   now  purchasing  all   materials. 

SCHOOL — 3  story  and  base,  brick 
and  steel.  $90,000.  Hociuian.  Wash. 
Architects.  Stephen  &  Stephen.  New 
York  Bldg..  Seattle.  Owners.  Hoquian 
.School  District..  This  work  has  been 
mentioned  here  before  when  the  plans 
were  fir?t  out  for  figures.  Drawings 
have  been  revised  and  new  bids  are 
being  taken.  Bids  will  be  opened  on 
April  15th.  The  building  covers  an 
ai-ea  of  S9xl75  feet.  Plans  can  be  se- 
cured   from    the    architects. 

Contracts  Awarded. 

HOSPITAL — 5  story  and  base,  rein- 
forced concrete,  $500,000.  Seattle. 
Wash.  Architect,  P.  A.  Baillargeon. 
New  i'ork  Bldg..  Seattle.  Owners.  St. 
Joseplis  Hospital.  Contractor,  P.  A. 
Baillargeon.  New  York  Bldg..  Seattle. 
Contract  price.  $500,000.  Plans  for  this 
work  are  complete,  but  construction 
will  not  be  started  until  June. 

♦ 

The  California  Legislature  has  some 
4000  bills  to  be  considered  during  the 
next  four  weeks.  A  lot  of  these  are 
freak  measures  that  could  have  origi- 
nated only  in  the  mind  of  a  crank  or 
somebody  seeking  notoriety.  It  is 
hard  or  almost  impossible  to.  exclude 
the  introduction  of  bills  of  this  sort. 
Cranks  are  enough  but  the  work  of 
legislatures  should  not  be  taken  up  by 
some  fool  members'  appreciation  of  a 
joke.  In  this  the  California  legislature 
is  not  behind  the  national  congress. 

On  February  Sth.  Mr.  .\kin  of  New- 
York  submitted  the  following  resolu- 
tion in  the  House  of  Representatives 
V.  i  icli  resolution  was  referred  to  the 
Committee  on  Agriculture  and  ordered 
to  be  printed: 

Resolved.  That  the  Secretary  of  Agri- 
culture be.  and  lie  is  hereby,  authorized 
and  directed  to  expend  not  exceeding 
$1.00(1  in  the  purchase  of  six  hlgli-grade 
thorough  lired.  male  turkey  buzzards 
and  ninet.v-nine  thoroughbred  Jium- 
•  ming  l>irds.  each' to  be  examined  and 
passed  upon  liy  Dr.  A.  D.  .Melvin.  Chief 
jjt  tlic  Bureau  of  .Niumal  Industry,  as  to 
soundness  of  limb  and  iieart  strength. 
in  order  that  a  test  may  be  made  as  to 
the  value  of  the  olTsi)ring.  be  they  gnats 


or  flea.",  for  agricultural  purposes,  and 
to  report  to  Congress  whether  the  ex- 
periment is  more  valuable  to  the  Ameri- 
can farmer  than  the  one  now  going  on 
in  this  bureau  wliere  ttiousands  of  dol- 
lars have  beeni  expended  in  buying 
zebras  in  Africa  and  transporting  the 
same  to  the  District  of  Columbia,  where 
tliey  are  joined  in  wedlock  to  Missouri 
mules,  the  offspring  of  which  seem  to 
lie  a  cross  between  a  North  Dakota  jack 
r.abbit  and  an  Australian  kangaroo;  and 
the  sum  of  $1,000.  or  so  much  thereof  as 
may  be  necessary,  is  hereby  appropriat- 
ed, out  of  the  contingent  fund  of  the 
House,  to  carry  out  the  purpose  of  this 
resolution. 


Crofton  of  the  Telephone  Users'  As- 
sociation replies  to  the  charge  that  he 
folicited  a  bribe  by  the  Telephone  Com- 
pany by  asking  investigation  by  the 
Grand  Jury  and  states  that  the  schedule 
of  reduced  rates  submitted  by  the  Board 
of  Supervisors  is  identical  in  25  out  of 
2S  particulars  to  that  submitted  by  the 
Telephone  Company  to  the  Telephone 
Users'    Association    last    December. 

The  initiative  election  coming  before 
the  voters  at  the  election  this  month 
should  determine  this  question.  From 
all  indications  the  public  will  not  get 
much  news  that  will  affect  the  Tele- 
phone Company  from  any  of  the  news- 
papers that  are  dependent  upon  the 
^^'estern  Union  for  their  news  service. 

The  Telephone  Company  is  now  in- 
stalled in  the  offices  of  the  Home  Com- 
pany in  direct  and  open  violation  of 
the  written  terms  of  their  franchise 
and  of  their  contract  with  the  City  and 
County  of  San  Francisco.  No  discernible 
effort  is  being  made  to  dislodge  them. 
No  newspaper  depending  on  the  West- 
ern Union  for  news  service  has  in  any 
matter  taken  up  the  people's  fight. 
The  Board  of  Supervisors  are  active  in 
presecuting  crime  only  where  the  in- 
terests of  the  Telephone  Company  Is 
effected.  It  is  openly  charged  that  the 
proposed  reduction  in  rates  is  identical 
with  the  schedule  submitted  by  the 
Telephone  Company  and  is  practically 
its  own  schedule.  The  people  should  be 
informed  on  this  question  and  there 
should  be  a  means  of  getting  the  facts 
before  the  public  before  the  election. 


:he. 


California  is  now  on  the  threshold  of 
an   era   of   prosperity   never   known   be 
fore.     Indications     from   all     over     the 
coast       show     a       most       healthy 
vigorous  awakening.  Who  will  be  rea 
for   the    harvest?     Surely    not   the    mi 
who  sits  back  resting  on  his  oars,  doi 
nothing. 

The  live  wide  awake  firm  takes  ad-  ' 
vantage  of  twentieth  century  methods 
to  introduce  his  business,  he  makes 
known,  through  printers'  ink.  the  par- 
ticulars of  his  business  how  his  firm^ 
can  serve  you.  the  advantage  of  deal- 
ing with  his  firm,  etc. 

♦ '■ • 

Perhaps  the  alien  land  bill  that  las 
lieen  considered  and  passed  by  the 
legislature  is  arousing  a  whole  lot 
more  discussion  than  its  international 
importance  warrants.  It  is  of  i  "n- 
siderable  i  nportance  to  California,  luit 
of  far  less  importance  to  Japan.  Wh»t 
few  citizens  it  has  liere  are  of  minor 
importance  to  its  trade  and  populition 
in  the  rest  of  the  world.  It  is  ii'i  i' 
all  probal)le  that  the  anti-alien  in ' 
bills  will  affect  Japan  in  her  exhiii'  n 
at  the  fair.  Certainly  it  should  ;iu  .  i 
no  otlier  cotintry.  And  if  the  lil'  is 
just  and  right  tlie  consideration  i  !> 
whether  Japan  exhibits  or  not  si  iiM 
l>e  a  secondary  consideration. 
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Building  operations  for  the  month  of 
March,  as  reported  to  the  American 
Contractor,  show  a  loss  in  the  aggre- 
gate of  about  4  per  cent  as  compared 
witli  the  same  month  last  year.  Con- 
sidering the  unprecedented  storms  and 
floods  that  have  devastated  many  of 
the  building  centers  In  the  middle  west 
and  lius  materially  affected  all  building 
in  tlie  eastern  states  the  loss  is  not  un- 
expected or  even  as  great  as  one  would 
suppose.  Reports  from  some  forty- 
five  cities  throughout  the  country  show 
the  following  figures: 

March,  March, 

1913.  1912. 

City  Cost.  Cost. 

Akron      J       235,060   $       190,710 

Baltimore     814, S7i  561,375 

Buffalo     1,694,743  307,000 

Cedar    Rapids    151,000  124,000 

Chicago     7,690,600        4,743,600 

Columbus      307,328  458,966 

Denver     322,400  591,650 

Duluth     1,797,205  114,125 

Fort    Wayne    209,672  293,000 

Grand   Rapids    184,750  123,780 

Harrisburg     141,555  99,075 

Hartford     453,505  830,100 

Indianapolis     754,305  558,780 

Kansas   City    911,260  616,730 

Los   Angeles    3,034,213        1,687,780 

Manchester     91,480  73,801 

Memphis     573,321  499,000 

-Milwaukee     655,389  430,987 

Minneapolis      755. SSo        1,272,215 

Nashville      186.654  75,163 

Newark      1.173,888  790,234 

New    Haven    2S9.482  806,455 

New    Orleans    553,301  772,790 

-Manhattan      9,287,233      17,142,599 

Brooklyn     3,018,295        4.686,495 

Bronx      3.290,178        3,400,245 

New    York     15,595,706  25,229,339 

Norfolk     378,177  236, T40 

Oakland     812,394  673,146 

Omaha     265,575  254,400 

Paterson      137,187  311,245 

Philadelphia     6,206,500  3.691,895 

Pittsburg     716.817  1,517.452 

Portland     868.760  1,782,441 

Rochester     732,941  1,506,838 

San    Francisco    ...  2,171,583  2.146,011 

.•^t.   .loseph    78.370  22.085 

.St.    Paul    1,063,286  455,014 

San   Antonio    193,830  221,360 

Scranton     86,306  55,950 

Seattle     768,850  848,985 

Sioux    City     155,535  72,145 

South     Bend     33,802  38,700 

Toledo     382.255  417,271 

Wilkes-Barre     167,311  101,776 

Worce.ner     469,812  263,199 

Total     $54,266,864    $55,587,308 

Oakl.ind,  San  Francisco  and  Los  An- 
si'lOK  have  sliown  gains  for  the  past 
month  while  Portland  and  Seattle  Show 


a  slight  depression.  Insofar  as  the 
money  market  and  business  generally 
has  shown  inactivity  and  there  is  some 
uncertainty  as  to  the  tariff  situation, 
the  general  building  situation  is  just 
about  as  could  be  expected  under  the 
circumstances. 


For  getting  into  the  newspapers  with 
family  troubles  and  scandals  generally 
the  architectural  profession  seems  to 
be  in  a  class  by  Itself. 


-More  limestone  s  produced  in  the 
United  States  than  any  other  kind  of 
stone,  not  excepting  granite,  and  its 
value  is  also  greater. 

The  value  of  the  limestone  output  in 
1911,  according  to  the  United  States 
Geological  Survey,  was  $33,897,362,  a 
decrease  of  $706,316  fro.n  the  figures 
for  1910.  The  decrease  in  value  was 
chiefly  in  limestone  used  for  fluxing. 
Tliese  figures  do  not  include  the  value 
of  most  of  the  stone  that  Is  burned  into 
lime,  nor  a  large  quantity  of  limestone 
used  in  the  manufacture  of  Portland 
cement. 

The  principal  states  that  produced 
limestone  in  1911  were,  In  rank  of 
value,  Pennsylvania,  Ohio,  Indiana, 
Illinois,  New  York  and  Missouri,  each 
having  ?n  output  of  more  than  $2,000,- 
000. 


The  approval  of  the  Chronicle  and 
some  of  the  improvement  bodies  of  the 
compronise  of  the  Board  of  Super- 
visors and  the  United  States  with  re- 
gard to  the  use  of  the  lower  JIarket 
Street  tracks  seems  to  cast  suspicion 
upon  the  measure.  It  is  not  all  prob- 
able that  the  railroad  is  losing  any 
thing  or  is  not  in  fact  gaining  a  great 
deal    by    the   compromise. 

The  recommendation  of  Mr.  .\rnold 
as  to  a  forty  year  extension  of  the  rail- 
road franchises  also  meets  with  their 
approval.  It  Is  a  pretty  safe  bet  that 
if  the  people  turn  down  the  whole 
proposition  they  will  be  doing  them- 
selves a  favor  at  the  coming  election. 


The  Chronicle  sees  grave  danger  in 
the  upbuilding  of  a  political  machine 
by  the  workingmen's  compensation 
bill.  It  is  too  bad  that  the  Southern 
Pacific  machine  or  the  United  Railroads 
machine  never  inspired  the  Chronicle 
with  any  degree  of  apprehension.  If 
the  co.npensatlon  bill  Is  wrong  In 
principle  go  up  to  the  public  hearing 
and  fight  it  out  in  the  open.  If  the  poor 
unfortunate  employer  Is  to  be  pursued 
beyond  the  grave  he  certainly  ought  to 
have  a  chance  to  be  heard.  So  that 
some  of  the  tears  that  splash  over  the 
editorial  page  of  the  Chronicle  may  be 
saved  for  the  public  and  the  harrowing 
tales  of  future  woe  may  be  loosed  In 
public  forum  and  affect  the  proposed 
perpetrators  ot  this  deadly  act. 


BUILDING  AND  INDUSTRIAL  NEWS. 


Canadian  Architedlure.    Its  Development 
And  Surroundings. 


I  Iteprinli-,!     fi-oni    I'onstnutioii.  i 

Tlic  paper  read  before  tlie  Royal  In- 
■  titute  of  British  ArchlteoLs,  London. 
Januar.v  20.  by  F.  S.  Baiter,  F.  R.  I.  B. 
A.,  w-as  listened  to  with  unusual  in- 
terest. The  members  were  agreeably 
surprised  at  the  rapid  progrress  of  ar- 
chitecture as  depicted  by  the  speaker. 
Mr.  Baker  gave  his  subject  life  in 
showing  the  various  types  of  commer- 
cial and  domestic  buildings  by  means 
of  lantern  slides  and  photographs.  It 
Iras  given  us  a  better  value  of  the  ar- 
tistic character  which  is  permeating 
every  branch  of  construction  throU!?li- 
out  the  Provinces,  and  we  feel  that  the 
liasic  principles  of  true  art  are  toeing 
applied  in  a  thoroughly  wholesome  and 
practical    manner. 

The  for.iier  part  of  Mr.  Baker's  ad- 
dress dealt  with  the  general  condi- 
tions which  surround  the  architectural 
profession  In  Canada.  The  following 
extracts,  taken  from  the  paper,  may 
be  of  interest  to  ti;e  readers  of  "Con- 
struction" as  a  summary  of  m.any 
phases  already  appreciated,  but  many 
which  may  never  have  been  considered 
in  their  vital  importance  to  the  future 
development  of  the  Dominion's  com- 
mercial   growth. 

After  an  expression  of  appreciation 
for  the  honor  bestowed  upon  him  by 
the  Institute.  Mr.  Baker  said:  As  in 
England,  the  system  of  "pupilage,"  but 
without  fees,  is  the  nio.st  common 
commencement  for  the  v.'ould-be-ar- 
chitect.  In  four  of  the  Provinces — 
Quebec,  Manitoba,  Saskatchewan,  and 
Alberta — the  tit'.e  architect  is  pro- 
tected by  law,  and  no  one  may  call 
himself  and  architect  unless  he  has 
complied  with  t're  law.  and  qualified 
by  passing  certain  examinations  pre- 
scribed 'hy  the  Act_.  A  fiftli  Province — 
Ontario — also  has  an  Act.  but.  owing 
to  the  insertion  of  the  word  "Regis- 
tered" before  "architect"  by  tlie  Gov- 
ernment of  the  day.  it  has  no  effect, 
and  anyone  who  pleases  may  call  him- 
self "architect."  Tl'e  remaining  Prov- 
inces are  all  organizing  witli.  a  view 
to  obtaining  legislation  similar  to  that 
in  force  in  tlie  four  Provinces  above 
named.  In  all  of  these  four  Provinces 
tlie  degree  of  Associate  R.  I.  B.  A.  is 
accepted  as  a  satisfactory  qualifica- 
tion for  admission  to  me  iibership  at 
present,  and  here  I  may  sai>-  that  the 
Royal  Institute  of  British  Architects 
is  lield  in  very  high  esteem  through- 
out the  Dominion.  Tlie  universities  of 
these  Provinces,  including  Ontario, 
i'ave'  special  courses  in  architecture, 
and  issue  degrees. 

Owing  to  the  fact  that  in  Canada  the 
I  uilder  take=  out  his  own  fiuantities. 
dr:iwings  have  to  be  made  very  com- 
plete, and  this  has  tended  to  raise  the 
([uality  of  draughtsmanship  through- 
out the  country,  and,  incidentall.v. 
gives  tile  student  a  chance  to  learn 
details  of  the  work  which  an  English 
student  cioes  not  come  in  contact  with. 
If  this  can  bo  said  in  f:ivor  of  the  lack 
of  riuantitics.  the  opposite  must  bo 
^ai.i  in  the  difllculties  occasioned  the 
practicing  architect  in  dealin.g  with 
builders,  owing  to  the  lack  of  the  sys- 
tem in  vogue  in  England. 

At    present    there    are    no    traveling 


scholarsbi))s  in  architcitnie,  and  the 
necessity  for  these  is  becoming  more 
and  more  apparent.  Private  "ateliers," 
in  wbicli  practicing  architects  of  the 
younger  school  mostly  are  patrons,  are 
available  for  the  students  in  many  of 
tlie    larger    towns   during    the    winter. 

It  has  lieen  said  tliat  "the  ne.xt  fifty 
years  will  decide  the  character  and 
t.\  pe  of  Canadian  arcliitecture,"  but 
liaving  regard  to  the  extreme  youth  of 
the  country,  sucli  an  event  would  seem 
to  be  most  unfortunate,  and  I  for  one 
would  like  to  feel  that  the  students  of 
fifty  years  hence  will  have  something 
to  strive  for  in  creating  a  greater  ex- 
cellence than  the  art  will  then  have 
reached  in  Canada.  It  should  be  said, 
however,  that  the  Classic  orders  are 
fairly  well  understood,  the  value  of 
proportion  appreciated,  and  the  appli- 
cation of  ornament  and  mouldings 
handled  in  a  conservative  way. 

Mr.  Baker  showed  how  the  extreme 
changes  in  the  climatic  conditions  ne* 
cessitate  careful  precautions  in  all 
l-'ranches  of  the  building  trades.  In  re- 
ferring to  the  natural  products,  the 
vast  resources  of  the  Provinces  were 
brought  vividly  to  our  attention  and 
considerable  emphasis  was  laid  on  the 
fact  that  Canada  would  soon  be  able 
to  supply  all  her  needs  in  this  direc- 
tion. The  reference  to  marbles,  stones, 
etc.,   was  as  follows; 

Splendid  marines  arc  now  procur- 
able, suitable  for  almost  any  purpose, 
and  I  will  not  be  surprised  if  when 
these  quarries  are  fully  opened  mar- 
'bles  will  be  found  which  equal  an.v 
which  liave  been  produced  on  the  con- 
tinent of  Europe.  In  the  eastern  part 
of  the  country  very  fine  granite  is  ob- 
tained, and  also  in  Central  Ontario. 
Good  limestones  are  quarried  in  the 
Eastern  Province".  and  throughout 
Ontario,  and  tlie  A\'est  in  many  parts. 

The  Portland  ce  iient  produced  in 
Canada  is  excellent:  every  wliere  fine 
grit  sand  is  obtainable,  and.  good  limes 
are  burnt  in  nearly  all  districts.  Cana- 
dian bricks  are  well  known  for  their 
excellence,  but  the  production  of  terra 
cotta,  other  than  hollow  blocks  for 
fireproof  construction  work,  is  limited, 
steel  sections  are  rolled  from  Canadian 
ore  in  nearly  all  the  large  centers. 
Castings  in  metal  of  good  quality  are 
easily  obtainable.  Canadian  woods  are 
well  known:  white  pine,  red  pine,  and 
spruce,  white  and  red  oak,  birch,  maple, 
walnut,  cherry,  butternut,  white-wood, 
and  cedar  are  tlie  commonest  varieties. 
Wood  of  all  kinds  is  becoming  more 
and  more  difficult  to  obtain,  and  the 
price  is  advancing,  with  tlie  result 
that  what  is  known  as  "fireproof  con- 
struction" is  becoming  more  and  more 
popular.  Sheet  metal,  galvanized  iron, 
and  copper  are  almost  entirely  i  nport- 
ed.  Slieet  lead  is.  of  course,  scarcely 
used  for  flashing  purposes,  owing  to 
tlie  large  ran.ge  of  temperature  which 
prevails.  Paints  and  oils  are  produced 
on  a  Inr.go  scale  and  of  excellent  qual- 
it\%  but  the  iiigli  grades  of  glass  are 
as  yet  mostly  imported.  Sanitary 
pilies  and  fittings,  as  well  as  fixtures, 
are  manufactured,  but  a  large  quantity 
is  a'so  Imported.  Gas  and  electric 
pipe,     Attings,     and     fixtures,     with     all 


kinds    of    glassware,    are    maile    in    iiinsl 
localities. 

Considerable      interest      was      sliowii 
to    Mr.    Baker's    answer    of    the    article 
on      "Imperialism      and      Architecture. 
(Printed  in  "Construction,"  Xov..   191;  i 
He   referred   to   the   statement   that   ti- 
ll.  S.   American   "ideals  and  methods  of 
expression"    are    being   appropriated    by 
Canadians   and   granted   that   the   Cana- 
dian   architects    have    been    experient- 
ing   along   U.   S.   American    lines   in    tli.- 
designs     lof     all     classes     of     buildiim- 
Mr.  Baker  qualified  this  point  with    i 
following   comiient:      "I    can    say    rlii 
nitely,    however,    that    American    ideal 
and   methods  of  expression  are  not   ije- 
ing    adopted    any    more    than    those    r,f 
any  other  country,   except  in   so  far  as 
they    apply    more    conveniently    to    con- 
ditions   in    Canada.      In    the    matter    of 
design.   I   believe   I   am   right   in   sayina: 
that   the   British    influence   is   much    tie 
strongest    one    affecting    Canadian      ai - 
cliitects.    who.    generally    speaking,    av' 
strong   Imperialists."      As   tor   the    f,it 
that   "in  Vancouver,   Toronto   and   Jbn:- 
treal.    the      largest      and      handsome^- 
buildings    are    the    works    of    Amerii   i 
arcliitects"  it  was  forcibly  denied.     T 
statement  brought   forth   the   foUowii  - 
TWO      itarch      27  HOTT 

comment:      "I  know   of   only   two   lai - 
buildings  in  Montreal  which  have  l-i  ■  - 
erected   in  the  last  twenty  years  uti  : 
U.  S.   .■\merican  architects.     In  Toroi,; 
strange   as    it   may   seem,   the   Anglii  in 
Cathedral     of     St.     Alban     is     the     only 
building    I    know    of    which    is    in    ti  e 
hands    of  a   U.   S.    American      architert. 
Winnipeg   has   one   bank   and   one   rail- 
way   terminal    designed    by    New    York 
architects.       Vancouver    may    have 
building    wliich    has    been    designed 
a    V.    S.    American    architect,    but    I    a  r 
not   aware  of  its  identity.     There  is   i  > 
reciprocity    between    the    architects    < 
tlie     United     States     and    Canada,     ai    ' 
botli    are    subjected   to    practically    pi 
liibltive   customs   tariffs.      In   the   ab.i-, 
I    do    not    include   architects    who    hii 
permanent  offices  in  Canada  as  well 
in    New    York:    tiut    if    they    were     is 
eluded,    and    1   say    It    with    all    mode    i 
the    works    of    Canadian    architects    i 
away    surpass       those       few       buildin- 
which    have    been    erected    by    foreu 
architecl!?.      Canadian    statesmen,    li 
efiting'   'by    past    experiences    of    Gi-   ^ 
Britain   and    other   nations,    liave   tah 
precautions    which    make    it    practical 
impossible     for     forei.gners     to    expl 
the    opportunities    which     C:^nada    pr 
sents    in    any    way    except    that    wi  i 
will    most   benefit    Canada.      Thus    it 
that    many    manufacturers    of    buildii 
materials  residing   in   foreign   counlii' 
and   wishing  to  avail  themselves  of  t 
Canadian      iiarket     have     found     it     il 
sirable    to   e  lablish    a    factory    in    C    • 
a  da. 

Reference     was     then     made     to     t 
work    already   done    in    the    field   of   ai 
chitoclure.   Among  otb.er   notable  stnn 
tures   were   described    the   Federal   Goi 
i;rnment     Buildings      at       Ottawa,       an.i 
those    which    house    the    Legislatures    in 
each    Province:    the    Provincial      buibl 
ings  at  Victoria,   city   halls,   post  olflees 
court  houses,  public  li'braries,  liospltaN 
art   galleries,   churches,   etc. 
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Till-  riiniiwliiK  t.viiu.s  of  luiildltigs 
worf  llu-ii  taken  up,  wliirli  deinoii- 
striilp  clciirly  tlie  laplj  progress  tliat 
is  Ijoiiis  iiuule  ill  the  various  pliases 
iif  coVniiieroial   life. 

Cnnndlan  shops  are.  generally  speak- 
ing, of  a  fairly  lilsli  class,  and  show  a 
>{ooiI  deal  of  skill  in  their  planning 
.ind  arrangement.  In  contra-fllslinc- 
tlon  to  the  English  custom,  the  author- 
ities In  Canada  permit  huge  shops  to  he 
erceted  as  one  room  to  each  floor,  and 
the  effect  of  tliLs  in  tlie  large  stores, 
with  their  wealth  of  stock,  Is  bewild- 
ering. The  newest  of  these  shops  are, 
'of  course,  of  fireproof  construction. 
nd  are  fitted  with  automatic  sprink- 
er  installations,  and  every  known  pre- 
aiition   asralnst   Are   is   taken. 

The    wholesale    warehouse    is   a    very 
llstinct  type  of  huilding,  and  is  usually 
fine    structure.       Lately    the?e    have 
leen    built     of    fireproof    construction, 
einforced     concrete,     or    steel       frame 
vltli    tile   or   concrete   casing.     Most   of 
hem  are   fitted  with   automatic  sprink- 
stallations  and  every  other  known 
netiiod     of    preventing    fire.       In     this 
ray  the  cost  of  insurance  on  buildings 
nd  tlieir  contents  lias  been  reduced  to 
nominal   sum,   even   in   the   most  con- 
efted   districts   of   the   large   cities. 
Perhaps    the    most    ornamental    build- 
igs   througliout  Canada   are   the  banlts 
nd    tlieir    branches.      There    are    some 
lirty   chartered  banks   in   Canada,   and 
lany    of    these    have    upwards    of    300 
ranrlies  each.     The  designing  of  these 
has   brought   perhaps   more   good 
lure    than    any    otlier    type    of 
u-    In    the    country,    as    so    mucli 
f  high  class  is  involved, 
iithor  also  referred  to  Canadian 
iniildings,        railway      stations. 
itcis,     houses,     theatres,       educational 
illdings.  and   dwellings  of  the  people. 
I  f  ilweliings  of  the  people  are  mostly 
Me.     Although  Canada  is  a  wood 
wooden    houses    do    not    pre- 
le:    they   are   mostly    of  brick   or 
Many   of   those   which    are   ap- 
tly   brick    have     a     wood     frame, 
itli    a    brick    veneering    of    the    thiek- 
if   a   halt   lirick.    and    tliis    type    of 
is   a    wholesome   and    satisfactory 

This    report    would    not    he    complete 

ithout    the    valuable    discussions    en- 

into     by     the     members       present 

are  presented  herewith,  in  which 

1  Imperial   note  is  evidenced. 

President.     Mr.    Reginald    Rlom- 

Id.    .\.    I{.    A.,    said    they    had    had    a 

!-t    vivid    and    interesting   paper   from 

.    linker,   and   were   fortunate   in   hav- 

f    present    two    distingiiished    gentle- 

n   whom  he  would  call   upon   to  pro- 

•  t'  and   second  a   vote   of   thanks.   One 

>■     Mr.    Herliert     Raker,     who     had    a 

lliant    reputation     in     .South     Alfrlca 

virtue     of    his    distinguished     work. 

1   wlio  had  also  had   the  courage  and 

'    generosity   to   establish    a   student- 

p  at   the   British   School   at  Rome   for 

■     future     South     African       architect 

cy  had  also  with   them  Mr.  J.  G.  Col- 

.     a     very     dist  inguislied     Canadian. 

had   done  a  great  deal   for  Canada 

Ills    country.       lie    would    therefore 

upon  Mr.   Herliert  Baker  to  propose 

itc    of    Hanks,    and    Mr.    Colnier      to 

nd    it. 

r.  H..rberl  Baker  (F.)  rcplie.l  that 
ad  given  him  very  great  pleasure 
'C  present  to  hear  the  most  inter- 
ig  lecture  just  delivered  to  them, 
foil  as  to  proptiso  a  vote  of  thanks 
his   namesake   from   across  the   seas. 


.Mr.  Baker  had  shown  most  ably  how 
very  progressive  Canadians  were  In 
their  architecture.  But  tills  was  only 
to  lie  expected  by  those  who  knew  how 
very  up-to-date,  energetic  and'  pro- 
gressive Canadians  were,  and  how 
they  had  as  their  Immediate  neighbors 
the  most  energetic  of  all  nations,  who 
had  shown,  particularly  in  their  archi- 
tecture, such  Titanic  powers.  But  he 
was  glad  to  hear  from  Mr.  Baker  that 
tlie  Canadians  had  no  more  intention 
of  being  swallowed  by  these  Titanic 
neighbors  in  their  architecture  than 
in  their  nationality.  He  was  one  of 
those  who  thought  that  the  principle 
■'.■\rt  for  Art's  .sake"  was  a  very  dan- 
gerous one;  It  might  take  them  along 
the  "primrose  path  of  dalliance,"  but 
would  not  carry  them  far  up  the 
"steep  and  thorny  road  to  heaven." 
And  that  heaven  or  ideal  before  them 
was  to  interpret  or  give  expression  to 
the  highest  national  feelings  of  their 
race  and  nationality.  And  if  Imperial 
Federation  sliould  ever  become  a  real 
fact — and  Canada  had  recently  shown 
by  her  great  gift  of  Dreadnoughts  how 
very  earnestly  she  was  striving  to  this 
end — then  architects  all  over  the  Em- 
pire must  be  prepared  by  study  to  give 
expression  to  those  ideals.  If  they 
were  to  have  the  same  unity  in  their 
arcliitecture  as  they  hoped  to  have  in 
their  federation  of  nations,  it  did  not 
,mean  that  either  in  politics  or  archi- 
tecture they  must  give  up  their  sepa- 
rate national  individuality;  indeed  that 
would  be  quite  impossible.  Climatic 
reasons'  -alone  forbade.  He  did  not 
think  that  it  was  generally  sufficiently 
realized  in  this  northern  climate  how- 
great  the  effect  of  climate  was  upon 
architecture  He  did  not  think  that 
sufficient  Importance  had  been  given 
to  it  in  the  text  books.  They  knew 
tile  saying  of  Italians  tliat  "only  dogs 
and  Englishmen  walk  in  the  sun."  He 
thought  that  in  the  books  one  reads  on 
architecture  the  authors  had  not  got 
lieyond  "the  walking  in  the  sun"  stage: 
they  looked  upon  the  sun  as  simply  a 
thing  of  enjoyment,  and  did  not  real- 
ize that  most  .soutliern  nations  had 
worshipped  the  mid-day  sun  as  an  evil 
deity.  When  one  lived  and  worked 
under  a  semi-tropical  sun  one  realized 
the  dominant  influences  it  had  upon 
arcliitecture.  To  his  mind  Gothic  ar- 
chitecture was  not  developed  so  much 
as  text  books  made  out  through  the 
special  characteristics  or  the  "crusad- 
ing spirit"  of  nortliern  nations,  al- 
though these  no  doubt  had  a  large  ef- 
fect, but  also  entirely  by  the  demand 
for  letting  sun  and  warmth  into  build- 
ings. So  that  the  effect  of  climate, 
liarticularly  in  tlie  southern  domin- 
ions— perhaps  less  in  Canada — to- 
gether with  the  special  needs  and  in- 
dividuality of  the  people,  would  give 
a  distinctness  and  individuality  to  its 
architecture.  The  ciuestlon  was  how 
best  to  get  this  Imperial  unity  and 
spirit  into  our  architecture.  He  thought 
it  could  be  done  largely  In  two  ways; 
first,  through  their  Mother  Institute, 
wliich  liad  come  .to  be  the  real  mother 
to  nurture  all  its  children:  and,  sec- 
ondly, through  the  British  School  aj 
Rome.  He  should  like  Mr.  Baker  to 
take  back  to  Canada  an  idea  of  the 
\alue  of  that  school.  Some  four  or 
five  architectural  students  from  South 
Atric.i  had  been  receiving  the  advice 
and  hospitality  of  the  sdiool.  Any 
Britisli  subject  who  was  a  genuine 
student  of  art  could  he  made  a  member 
of   tht    school,   but   although    there   had 


been  tour  or  live  Soutli  African  stu- 
dents there,  there  had  been  no  Cana- 
dians; and  he  hoped  Mr.  Baker  would 
take  back  this  tact  and  explain  It  to 
his  brother  architects  In  Canada.  The 
best  way  was  to  get  at  the  students, 
and  he  should  like  to  see  scholars  from 
all  parts  of  tliel  E.npire  coming  to 
study  in  Europe — tliey  must  often  come 
to  the  Old  World — under  the  direction 
of  the  Mother  Institute  and  of  the 
allied  British  Schools  at  Rome  and 
Athens.  And  it  would  be  good  for  all 
architects,  young  and  old,  to  pay  a 
pilgrimage  every  tew  years  to  St. 
Paul's  and  then  to  the  Pantheon,  to 
stand  under  those  majestic  domes,  so 
as  to  adjust  their  sense  of  scale.  He 
hoped,  therefore,  tliat  Mr.  Baker  would 
take  back  this  message,  and  that  In  a 
few  years  tliey  should  hear  of  Canada 
making  a  present  to  the  Mother  Coun- 
try of  three  fine  young  architectural 
student   Dreadnoughts! 

Jlr.  .1.  &.  Colmer,  C.  M.  G..  in  second- 
ing the  vote  of  thanks,  said  he  liad  no 
hesitation  in  expressing  his  satisfac- 
tion at  the  piece  of  work  wliicli  had 
been  presented  to  them  that  evening 
by  Mr.  Baker.  It  gave  a  very  admir- 
able illustration  of  what  architecture 
had  done  and  was  doing  In  Canada, 
and  he  believed  it  would  give  as  much 
satisfaction  in  Canada  as  it  had  done 
in  that  room.  Canada,  it  was  true, 
was  a  very  young  country,  but,  as  they 
had  seen  in  Mr.  Baker's  illustrations, 
Canada  had  reason  to  be  pround  of  its 
buildings.  No  one  could  go  there  and 
travel  from  east  to  west  without  being 
impressed  with  the  character  of  the 
buildings,  both  public  and  private; 
they  would  be  found  to  compare  favor- 
able with  the  buildings  in  towns  and 
cities  of  similar  size  whether  In  the 
United  States  or  in  the  United  King- 
dom, and  that  was  saying  a  great  deal 
for  a  country  whose  history  was  so 
recent  as  that  of  the  Canadian  Domin- 
ion. Mr.  Baker  had  spoken  of  the  op- 
portunities for  architects  in  Canada. 
That  was  a  matter  about  which  lie  had 
had  some  experience;  he  had  known 
many  young  architects  go  from  this 
country  with  letters  of  introduction, 
who  had  seemed  to  fall  on  their  feet 
at  once,  and  liad  not  been  long  In  mak- 
ing reputations  for  themselves  and  in 
making  money,  which  was  sometimes 
more  favorably  regarded  even  tlian 
reputation.  What  he  liked  in  Canada 
was  that  tliere  was  no  professional 
jealousy  there.  If  a  young  architect 
went  there  he  was  welcomed,  and  given 
every  assistance,  counsel,  and  advice, 
and  was  regarded  as  an  additional 
factor  in  helping  the  building  up  of 
the  country  of  whicli  tlie  Canadians 
were  so  proud.  Mr.  Baker  had  men- 
tioned the  absence  of  art  galleries. 
Tliat.  unfortunately,  was  true,  but  in 
a  young  and  vigorous  community  like 
Canada,  where  they  were  busily  en- 
gaged in  making  money  and  develop- 
ing their  country,  they  had  not  so 
much  time  to  devote  to  what  they  re- 
garded as  luxuries  as  people  in  older 
countries.  But  they  had  art  galleries, 
and  Mr.  Baker  would  confirm  him.  that 
botli  in  Montreal  and  Toronto,  as  well 
as  in  some  of  the  other  cities,  tliere 
were  magnificent  collections  of  pic- 
tures held  by  private  persons.  Many 
masterpieces  were  now  in  Canada:  and 
he  sliould  like  to  think  that  those  pic- 
tures, being  there,  would  not  only  re- 
main there,  but  would  increase  In  num- 
bers, and  that  they  would  form  by  and 
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liy    a    spleiuiid    niuleus    for   a    Ri-eat    art 
collection    In    Canada. 

Mr.  T.   H.   Mawson   (Hon.  A.):     In  the 
;natter   of   work    I   may   claim   to   be   as 
niucli    Canadian    as    an    Englistiman.      I 
am     therefore    delishted     to    meet    Mr. 
Uaker  on   this  side  of  the   Atlantic,   for 
1  know  from  personal  experience  what 
a   salutory   influence   his   work,    his   en- 
thusiasm, and.   may  I  add,  his  personal 
charm    exercise    over    the    arch.itecture 
of    Canada.      Great    art,    it    is    said,    is 
only    possible    when    great    ideas      are 
patent   and   the   prevailing   atmosphere. 
Our   lecturer   is   a   man    of   great    ideas, 
and    tor   this   reason    I    regret   that    his 
overmastering    modesty     has    led     him 
to    withhold    views    of    his    own    work. 
Canada  is  truly  a  country  of  pulsating 
energy,    here    men    of    vision,    the    true 
pioneers,    are    ever   building    castles    in 
tlie   air,   while   others   are   laying  broad 
foundations   upon    which    these   dreams, 
materialized,  may    firmly  and  safely  rest. 
Do    you    remember    that    fervently    elo- 
quent   address   which    Mr.   Forbes   Rob- 
ertson  delivered   some   time   ago  before 
the  X/ondon   Society   in   which    he   men- 
tioned   the    Artist    Cardinal    who    bad 
told    him     that     Greece    developed     her 
highest    forms    of    architecture    in    her 
colonies?      History,    he    said,    promised 
to  repeat  itself  in  our  colonies.  I  think 
Mr.    Robertson's   statement    was    meant 
as   a   warning   and   yet   as   a .  hope.      So 
far    as    Canada    is    concerned,    there    is 
great    Vope.   but   1   a  bound    to    confess 
that  I   detected   in   Mr.   Baker's  address 
a  disturbing  element  when  be  spoke  of 
preference   for   English    ideals.     I   won- 
der  if   I   mis^inderstood   him?     Does  he 
mean  the  ideals  of  today,   or   the  Eng- 
lish  traditions  we   so  easily  laid  aside? 
I  am  sure  that  every  I  nperialist  (if  he 
be   also  a   patriot)    would   desire,   above 
all     things,     that     Canadian    architects 
should   go   tor  their  inspiration   to   that 
whicJi    exhibits    the    most    consummate 
skill  in  it.s  planning,  the  most  scientific 
form   of   construction,   the   ripest  schol- 
arship,    and     tl-e     highest     Imaginative 
qualities    rythmically    expressed.    These 
are  qualities   which   are  not  necessarily 
and   wloUy   British   possessions.     Cana- 
dian arcliitect.s  are  to  be  trusted,  how- 
ever,    for    every     office     of     recognized 
standing     possesses      its     well-selected 
and    well-ordered   library,   housed    in    a 
separate    room,    which    is    the    common 
room  for  principals  and  staff.     Any  of- 
fice   wl  icli    centers      round      so      much 
learnin.Ev   is   sure   to   turn,  out   excellent 
and    inspiring    work.      Speaking    as    an 
onlooker    and     without     that    wide     ex- 
perience   possessed    by    Mr.    Baker,      I 
should    l^ave    thought    the    influence    of 
the    McKim    and    the    Ecole    des    Beaux- 
Arts   traditions   were   stronger   than   he 
seems  to  adniit.   and   tliat  the   work   of 
American      architects.      including      the 
large    number    of    railway    stations    de- 
signed   by    New    York    architects,    and 
also  the  Gothic  work  of  Cram  and  Fer- 
■guson,    especially  ■  in    the    cathedrals   at 
Halifax,    Nova    Scotia,    and    at    Toronto, 
were    also    strong    infiuences.      I    admit, 
however,   that   it   was   a   perfect  joy   to 
m.e  to  see  our  Collegiate  Gothic  handled 
in   such    a   masterly    way   by   firms   like 
Sproatt    &    Rolph,      of      Toronto,      and 
Brown   &   Val'ance,    of   Montreal,   in   the 
Universities   of  Toronto  and  Saskatoon. 
Also   In  see  the  fine  work   of  tlie  broth- 
ers   Maxwell   at    liie   Regina   Pnrliament 
lUiildings.    and    the    line    domestic    work 
being    done    by    Mr.    Baker    himself    and 
otliers,    like    Mr.    Meredith,    oE    Ottawa, 
and   Mr.   McClure,    of   Victoria,    and   our 
friend  Mr.   Lawrence  Gotch   in   Calgary. 


Mr.    Baker   and    I   are    mutual   admirers 
of   the   strongest   of   all   Influences   now 
operating  in  Canada.     I  mean  the  work 
of   that   delightful   man   and   great   art- 
ist,    Mr.     Frank     Darling,     of    Toronto, 
one  of  wliose  banks  has  been  shown  on 
the      screen      and       met       with       your 
applause.        It        is        by    -    work        of 
this       high       excellence       that       Cana- 
dian     architects     are      wresting      com- 
missions   from    American    competitors: 
and,   may   I   add,   it   is  by   ability    to   do 
equally   good   work    that   young  English 
architects    will    find    a    foothold    in    the 
Dominion    of    Canada.    Just    one    word 
about    the    craftsmanship    of    Canada.    I 
do  not  any   country  where  one   can   see 
such    perfectly    beautiful   brickwork    or 
where   patent   stone   is    treated    in   such 
an    honest   an   inoffensive   way.      Wood- 
work   is    most    excellent;      half-timber 
work,    however,,   has    never    seemed    to 
me    to    reach    the    quality    of    English 
work,    but    this    is    probably    more    the 
fault   of   the  architect  than   the   crafts- 
man.     I    think    metal    casements      are 
rapidly   coming  into   use   in   Canada;   in 
fact  I   know  of  one  firm  alone   who   have 
paid    an    English    firm    $78,000    for    case- 
ments   alone    during    the      last      three 
years.      Westmoreland    slate    is    begin- 
ning to  be  used   and   should  eventually 
oust  tl'ie  American  slates.     Much  of  the 
metal    work    is    cliarming,   "both    in    de- 
sign   and    craftsmanship;    sanitary    fit- 
tings,    central    heating      and      vacuum 
cleaners,    and    every      domestic      labor- 
saving  appliance   has  reached  a   higher 
degree    of    excellence    than     at     home. 
Garden     design,    "the     greater     perfec- 
tion," as  Lord  Bacon  says,   is  little  un- 
derstood:    but-  now     that    Canada    has 
grown   "to  the   age   of  civility  and   ele- 
gance."  the  art   of  garden-making   will 
soon   take   its  place   and   give   the   ideal 
setting    to     many     truly     ideal!    homes. 
Mr.     Baker    says    that    everywhere     in 
Canada    great    interest   is    being    taken 
in   city   planning.     I.   together  with   my 
friends     Mr.     Unwin     and     Mr.     Vivian, 
have   had   some  little   share   in   foment- 
ing   an    anxiety    for    civic    'betterment, 
and    I    am,    therefore,    delighted    to    be 
able   to   eongrm   his   statement;   and   let 
me  say  in  this  connection  that  the  Do- 
minion  owes  a  great  debt  in  this  mat- 
ter to   the   influence  and  active  support 
given    to    the    movement    by    the    late 
Governor-General     Earl       Grey.       They 
are    also    most   fortunate    in    having   H. 
R.   H.   Field-Marshal   the   Duke   of  Con- 
naught   another   Governor-General   who 
is    deeply    interested    in    city    planning 
and   everything   which   has   to    do    with 
the    development    of    a      national      and 
characteristic    architecture.      May    I,    in 
conclusion,    suggest    that    this   Institute 
might  organize  a  trip  to  Canada     They 
would   find   true  British  hospitality  and 
nuch     to     encourage     them.       In     short, 
the   trip   would   prove   *he   most  perfect 
mental    tonic. 

The  President  said  they  had  had  a 
most  interesting  paper  from  Mr.  Baker, 
and  wer«-  very  grateful  to  him  for 
having  crossed  the  Atlantic  to  tell 
them  about  the  architecture  of  their 
.kinsmen  beyond  the  seas.  It  was  clear 
from  his  account  of  what  was  being 
done  in  Canada  that-  their  colleagues 
there  were  addressing  themselves  to 
the  problem  of  architecture  in  a  very 
practical  and  •  strenuous  spirit:  they 
were  going  into-  the  essentials  of  the 
matter.  In  their  hanks,  their  public 
buildings,  tlieir  lospitals,  they  were 
determined  to  liave  sometiiing  which 
would    answer    the    purpose,    and    that 


after    all,    was    what   architects    liad    to 
strive   for,   wliether   in   the   old   country 
or  in  the  new.     He  gathered  from  what 
Mr.    Mawson    tiad    said    that    Mr.    Bake,r 
was  liimself  responsible  for  so.iie  beau- 
tiful  buildings  whicli   his   modesty   pre- 
vented  him  from   showing   illustrations 
of.      There    was    of    course    a    point    at 
whicli    such   a   country   as   Canada,   with 
all    its    splendid   promises,    must   be,   to 
use  a  vulgar  phrase,  "hung  up"  because 
it  had  not  the  tradition  of  architecture, 
and    it    was    there    that    we    of    the    old 
country     might    be     able     to    help.       Of 
course,    we    ourselves    were    rather   like 
the  Prodigal  Son;   we  had  not  only  one 
tradition,    but     several,     and     we     have 
squandered    them    all.      And    now    our 
1  usiness  was  to  build  up   this   tradition 
of   architecture.      But    even    though    wo 
were    prodigals    and      bankrupts.      and 
several    other    things,      we      could      not 
escape    the      consciousness    of     a     great 
historic    past    in    architecture.      It    was 
in   that   consciousness   that  the  h.ope  of 
the  future  of  architecture  in  this  coun- 
try     rested:      and     he      was      sanguine 
enough    to    think    that    that    hope    was 
not  without  foundation,     Mr.  Baker  had 
said    many    things      which      they      had  | 
listened     to     with     great    interest,    and  I 
some    which     they    all    welcomed    very 
heartily.     He   told   them — and  Mr.   Her- 
bert   Baker    of    South    Africa    had    con- 
firmed   him    on    that    point — tliat    their 
Institute   was  regarded  with   very   high 
esteem,  and  even  affection,  in  those  twoi 
great    countries,      Canada      and      Soutli 
South   Africa-     That  was  very  Avelcome 
to    them,   because   the   Institute    had  to 
weather   many  storms,   and  might  have 
to  weather  many  more;  but  tliis  loyalty 
of  far-away   countries,   from   those   who 
were   gone   from    them   and   were   prac-l 
ticing  architecture  across  the  seas,  was 
one  of  the  most  encouraging  things  he 
knew.      Mr.   Baker   also   told   them   that 
in   his   opinion    the   most  pre.lominatini 
influence   in   Canadian   architecture  wai 
the  British   influence.     That,  again,  was 
very    encouraging.      It    was    very    sig 
iiiflcant    that    both    Mr.    Baker    and    Mr 
Nobbs,    the    professor    of    McGill    Uni 
versify,    should    have    urged    the    sani- 
appeal,  for   some   collections   of   replica 
and    reproductions     of    the     lest     worl 
that  had  toeen   done   in   this   country  ii 
the   past,    something   sucli   as    they  hai 
in  the  'Trocadero  in  Paris  of   tlie   grea 
French    works.      That    was   a    very   ini 
portant   appeal.     We   had   the   -ir,  hitcf 
tural     Museum    at    Tufton    st:e-t,    bii 
every    one    would    admit   that    i       •    "i 
inadequate,   and   he   tliought   w.         oul 
do    what    we    could    in    our   own    "ly   i 
help    this    appeal.      Jlr.    Herbert 
had  pointed  out  the  splendid  pnt 
and  genuine  feeling  in  Canada   " 
gard  to  the  Mother  Country.     '11 
more   than   we   thought    possil.l. 
years  back,   but  now   it   was  a   n 
cent    tact,    and    tliey    should     d> 
they   could   to   help   in   this   matt 
he    hoped    the    appeal    would    n' 
unheeded      at      Whitehall.      Ti  • 
lieard     Mr.     Baker     throw     out 
speculations  as  to  the   future   >■' 
dian      architecture      during      tii. 
twenty  years.     He  regretted  t.> 
he   differed    from   one   of   the    >! 
h    did   not   think    the   path    imli. 
that   speaker    was    one    he   shon 
to    see    in    the    future    archite. 
one  great   member  of  this   Empire 
thought  tlic  nei.ghliors  of  the  grea' 
minion      had      possibly        over-re 
themselves,   and   had   fallen   a  litU 
impetuously    into    the    net 
French    arcliitecture,   because,   he 
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ih     point    oul,     liiiKluni    French    ar- 

liirc    was   not    (lie   same   tiling-  as 

I  lencli  architecture.     It  was  a  very 

III.  lint   thing,   althoug-h   he   should   he 

ill.     last   to   disparage    the   work   of   his 

i'|lr:iKues      and       friends      across      the 

niel.    some    of    wliom    did    splendid 

But    the    modern    vernacular   of 

li    architecture    was    not    a    thing 

adopted  as   tlie   hasis   of  a   great 

lion.      They    liopcd    that   future   ar- 

i  lure  of  Canada   would   lie  founded 

an   old    tradition;    whether  Frencli 

111,'lish   was   for   their   colleagues   in 

il;L  to  determine.     If  tliey  followed 

lines,  he  did  not  think  they  would 

any    difflculty,     with     their    great 

i\    and    force      of      character      and 

iilid     possibilities,     in     establishing 

'■at    tradition    of    architecture.      Mo 

iMt  doubt  that  that  tradition  would 

iii'rfectl.\'    elastic    and    adaptable    to 

ill    Ihe    requirements    of    modern    civili- 

Mion.       And     he       would       draw       Mr. 

I  r's    attention     once     more,     as     Mr. 

■rt    Baker    had    done,    to    tlie    Im- 

I    aspect    of   the   case — viz.,    to    the 

Hritish    Scliool    at    Rome.      It    was 

of    the    most    important    departures 

I  hitectural   tuition  in  the  last  fifty 

because    if      propei'ly      iiandled 

might    come    out    of    it,    and    they 

1  hope  to  see  so.ne  brilliant  young 

'Mans    at    work    there, 

F.  S.  Baker,  in  reply,  said:  I 
ik  you  for  Canada  and  for  myself 
\'"f  the  kind  jand'  hearty  reception 
which  you  have  given  my  paper.  If  I 
have  been  able  to  tell  you  anything 
about  the  count^y  which  is  so  faraway 
from  you,  and  which  probably  thinks 
more  about  you  at  home  here  than  you 
have  time  to  think  of  it.  I  shall  feel 
very  glad.  I  commend  it  to  your  study, 
because  it  is  a  large  district,  and  there 
is  no  doubt  its  development  will  go 
along  the  lines  that  the  people  who 
go  to  live  there  outline  for  it.  It  has 
been  most  interesting  for  me  tonight 
to  meet  Mr.  Herbert  Baker  from  South 
Africa.  I  am  sorry  I  cannot  claim  liim 
as  a  kinsman,  but  I  feel  very  proud 
that  a  man  of  the  name  of  Baker 
should  be  such  a  distinguished  gentle- 
n.  He  comes  direct  from  Rome, 
where  he  has  been  closely  in  touch 
with  the  new  British  School  of  Archi- 
tecture, and  I  shall  certainly  make  it 
my  duty,  on  going  back  to  Canada,  to 
ing  full  particulars  of  the  scholar- 
ships and  the  opportunities  presented 
by  that  school  to  the  members  and 
students  of  the  profession  in  Canada. 
You  must  realize  tliat  our  students  are 
few  in  number,  and  are  not  w^ell  off: 
and  it  is  not  easy  for  them  to  contem- 
plate the  spending  of  a  few  years  in 
Rome.  Most  of  them  are  boys  who  are 
making  their  own  way,  and  are  not 
the  sons  of  rich  men.  I  am  afraid  the 
■ons  of  rich  men  in  Canada  look  for 
5ome  easier  work.  What  Mr.  Baker 
said  about  climatic  conditions  is  true. 
It  would  be  absurd  to  see  a  delicate 
Sl)anish  cornice  hanging  with  great 
icicles  or  piled  up  with  snow:  and  there 
are  many  things  possible  in  Spain  and 
South  Africa  which  would  not  be  pos- 
sible in  Canada.  And  I  think  that  is 
what  most  impressed  Mr.  Richardson 
after  his  studies  in  France  and  Spain, 
namely,  tlie  necessity  of  using  mate- 
rials in  America  in  a  way  suitable  to 
the  climate.  That  is  why  we  have 
those  unufual  works  which  were  de- 
signed by  hi.n.  Mr.  Mawson  spoke  of 
the  McKim,  Meade  &  White  office  and 
Its  effect  on  Canadians.  But  while  the 
highest   tribute   must   be   paid    to    them 


indiviiluully  and  as  a  linn  for  tlie  won- 
derful buildings  wliicli  they  have  pro- 
duced, there  is  not  in  Canada  a  feeling 
that  the  school  of  McKiin,  Meade  & 
White  is  an  altogether  desirable  one. 
There  is  cei'tainly  there — and  our  pres- 
ident's remarks  have  hrouglit  it  to  my 
attention — very  clearly  the  desire  to 
follow  the  tradition  that  goes  back 
beyond  any  result  which  .McI'Cim,  -Meade 
&  White  have  attained.  There  is  aris- 
ing now  in  Canada  a  collegiate  Gotliic 
art-liitecturo — and  there  are  some  plio- 
tographs  amongst  those  I  brought  over 
wliich  show  its  commencement,  and  I 
iiope  indicate  a  good  future  for  it — 
whicli  undoubtedly  is  based  upon  the 
sound  tradition  of  perhaps  the  best 
period  of  English  architecture,  I 
think  many  Canadians  accept  tlie  idea 
that  not  only  in  architecture,  but  in 
almost  everything,  Kngiand  lias  ex- 
peri.nented,  and  finally  arrived  at  a 
conclusion  which  might  be  called  a 
conlservative  conclusion,  and  having 
tried  all,  has  adopted  which  seemed 
some  good  private  art  collections,  but 
liest     to     her.        We     have       iindoulitedl.\- 


Ihpy  are  not  available  for  the  student, 
and  I  do  not  hesitate  to  say  that  ade- 
'luatc  Ijuildings  will  be  forthcoming 
when  the  collections  can  be  obtained. 
1  think  we  have  to  loolc  to  Kngiand 
for  assistance  in  obtaining  these  col- 
lections. Tlie  Kcolc  des  Beaux-Arts 
has  been  spoken  of  tonight  as  if  Cana- 
dians were  strongly  Influenced  by  it.  I 
think  it  is  largely  owing  to  the  work 
of  Professor  Nobbs  that  that  school, 
the  excellence  of  which  is  universally 
accepted,  is  not  held  in  higher  esteem 
in  Canada  in  its  results  than  is  the 
sound  training  obtainable  in  England. 
It  is  recognized  that  while  the  old 
French  work  was  magnificent,  the 
modern  French  work  is  not  so  much  to 
be  admired,  nor  are,  in  my  humble 
opinion,  the  modern  French  methods 
of  draughts.nanship.  Something 

straightforward,  something  plain  and 
useful  and  sensible  is  what  the  Cana- 
dian is  always  looking  for.  If  he  can 
get  the  direct  result  in  a  direct  way, 
that  will  convey  without  loss  of  art 
the  correct  idea  to  his  critic,  that  is 
wliat    lie    want.s. 
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APARTMENT  HOUSES, 

.SAX  FKAXCl.Si-ii— Apart  iieiit  house. 
3  story  and  base,  frame,  $50,000.  Ar- 
chitects, Falch  &  noil,  Hearst  Bldg., 
S.  F.  Owner,  Miss  D.  Loaiza.  This 
liuilding  will  be  erected  at  the  south- 
w'est  cornel'  of  Taylor  and  Washington 
streets  and  will  cover  an  area  of  55x 
13714  feet.  The  two  first  floors  will 
contain  a  total  of  17  large  apartments, 
arranging  from  two  to  four  ro'onis 
each.  There  will  be  steam  heat,  an 
automatic  elevator  and  a  v.acuum 
cleaning  system.  Interior  flnish  will 
be  of  pine  and  hardwoods.  All  suites 
will  have  private  baths  and  w'all  beds. 
.V  hot  water  system  will  be  installed. 
The  first  floor  is  to  be  fitted  up  for  the 
owner's  residence  and  will  contiain  in 
the  neighborhood  of  15  rooms.  Inte- 
rior trim  will  be  of  pine,  oak  and  ma- 
hogany Bath  rooms  will  be  finished  in 
tile.  The  exterior  of  the  building  will 
lie  covered  witli  cement  plaster  on 
.netal  lath.  Plans  are  complete  and 
Hgures  are  being  taken. 

ALAMEDA,  ALAMEDA  CO.,  CAL.— 
-apartment  house,  2  siory  and  base, 
frame,  $15,000,  Architects,  National 
.Architectural  and  Engineering  Co., 
Foxcroft  Bldg',  S.  F.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed on  a  lot  with  tn-o  street  frontages. 
Only  preliminary  plans  have  been  pre- 
pared and  details  of  the  construction 
'.ire  not  available.  The  interior  will  be 
arranged  for  two  and  three  room 
suites.  The  exterior  will  probably  be 
faced  with  cement  plaster.  Complete 
details  will  be  given  as  the  plans  pro- 
gress. 

OAKLAND.  CAL. — Apartment  house, 
I  story  and  base,  brick  and  steel,  $67.- 
onn.  Architect,  C.  W.  McOall,  Central 
Bank  Bldg.,  Oakland.  Owner,  Dr.  R. 
B.  Ayres  The  building  will  be  erected 
at  the  corner  of  14th  and  Oak  streets, 
and  will  contain  a  large  number  of  two 
and  three  room  suites  with  all  modern 
conveniences.  Interior  will  be  finislied 
in    pine   and    liardwoods.      Plans   provide 


for  steam  heat,  vacuum  cleaning  sys- 
tc  11  and  elevator  service.  Bath  rooms 
will  have  cement  floors  and  tile  wain- 
scot. All  suites  will  have  private  bath 
rooms  and  will  be  equipped  with  wall 
beds.  The  exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
ale  complete  and  figures  are  being 
taken. 

3  story  and  base,  frame,  $30,000.  Ar- 
chitects, A.  F.  and  O.  M.  Rousseau,  Mo- 
nadnock  Bldg.,  S.  F.  Owner,  Mrs.  Wil- 
lielmeina  Street.  The  upper  two  floors 
of  the  building  will  be  arranged  for 
sixteen  suites  of  two  and  three  rooms 
each  with  private  baths  and  wall  beds. 
The  first  floor  will  contain  two  modern 
stores.  Interior  flnish  will  be  of  pine 
and  some  hardwood.  Bath  rooms  will 
have  tile  floors  and  the  baths  and 
kitchens  will  be  wainscoted  with  Kee- 
nen's   cement.      There   w'ill   be  a   central 

OAKLATMD,  CAL. — .'Apartment  house. 
heating  system.  The  exterior  of  the 
building  w-ill  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and   flgiires  are  being  taken. 

BERKELEY,  ALAMEDA  CO,,  CAL. — 
Apartment  house,  5  story  and  base, 
brick,  $100,000.  Architects,  A.  F.  and 
O.  M.  Rousseou,  Monadnock  Bldg.,  S. 
F.  Owner's  name  withheld.  The  build- 
ing will  be  erected  at  the  corner  of 
Telegraph  and  Durant  V.'ey,  and  will 
cover  and  area  of  90x100  feet.  Plans 
sliow  a  total  of  100  guest  rooms,  which 
are  arranged  in  suites  of  two  and  three 
rooms  each  with  bath.  Interior  will  be 
finished  in  pine  and  hardwoods.  Bath 
rooms  will  have  tile  floors  and  wain- 
scot. A  unique  feature  of  the  building 
will  be  open  air  sleeping  porches  in 
connection  with  all  apartments.  There 
will  he  steam  heat,  elevator  service,  a 
vacuum  cleaning  system  and  hot  water 
supply  system.  The  exterior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans   are   being  prepared. 

PORTLAND,  ORE.  —  Apartment 
house,  4  story  and  base,  brick.  Cost 
not  stated.  Architects,  Claussen  & 
riaussen,  McCleay  Bldg..  Portland. 
Owner,   Dr.   W.  L.   Wood.      The   building 
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will  i-over  an  nie<i  of  S2xinn  feci,  ami 
win  eontalii  33  iiparliiients  of  two  ami 
three  rooms  each.  All  suites  will  have 
private  bath  roo;ns  f";!  will  be 
equipped  with  wall  b>  fnterlors  will 

be  Hnlslied  in  pine  and  hardwood  with 
tile  ainscot  and  cement  floors  In  the 
bath  rooms.  There  will  me  steam 
heat,  elevator  service  and  vacuum 
cleaning  system.  The  exterior  of  the 
building  will  he  faced  with  pressed 
brick.  Segregated  bids  are  being 
taken. 

SAX  FRANCISCO — Apartment  house, 
3  story  «nd  base,  frame,  $12,000  Ar- 
chitects. A.  F.  and  O.  M.  Rousseau,  Mo- 
nadnock  Bldg..  S.  F.  Owner,  William 
Busli.  The  building  is  to  be  erected 
on  a  corner  and  will  be  arranged  for 
one  store  on  tlie  first  floor  and  five 
apartments  of  two  and  three  rooms  on 
the  upper  floors.  Interiors  will  be  fin- 
ished in  pine  and  so.ne  hardwood.  Tile 
will  be  ufed  in  the  bath  rooms  and 
kitchens.  A  water  heating  system  will 
be  installed.  The  exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter and  brick  veneer.  All  suites  will 
have  wall  beds  and  private  baths. 
Plans  are  being  prepared. 

SAN  FRAXCISCO— Apartment  house, 
5  story  and  base.  Class  C  construc- 
tion, $50,000.  Architects.  A.  F.  and  O. 
M.  Rousseau,  Monadnock  Bldg.,  S.  F. 
Owner,  P.  J.  Gartland,  The  building 
is  to  be  erected  on  Geary  street  and 
will  have  a  frontage  of  42  feet  and  a 
depth  of  120  feet  There  will  be  two 
stores  on  the  first  floor  besides  the 
entrance.  Upper  floors  will  be  divided 
into  88  roomia,  which  are  to  be  ar- 
ranged in  two  and  three  room  suites 
with  private  baths  and  wall  beds. 
There  will  be  stea/m  heat,  elevator 
service  and  a  vacuum  cleaning-  system. 
Interiors  will  be  finished  in  pine  and 
hardwood.  Bath  rooms  will  have  ce- 
ment floors  and  tile  wainscot.  The  ex- 
terior of  the  building  will  be  faced 
with  pr^^ssed  brick.  Plans  are  nearly 
comple'3  and  figures  will  be  called  for 
si  ortly. 

S.AN  FRANCISCO — Apartment,  house, 
3  story  and  base,  frame,  $11,000.  Ar- 
chitect, John  J.  Foley.  46  Kearny  St., 
S.  P.  Owner,  Mr.  Solari.  The  building 
will  be  erected  at  a  corner  and  will 
contain  six  apartments  of  four  rooms 
and  bath  each  Interior  finish  will  be 
of  pine  with  some  hardwood.  Each 
apartment  will  have  a  large  open  fire 
place  and  tile  or  brick  mantel.  A  hot 
water  system  will  be  installed.  Tile 
will  be  uised  in  the  baths.  Wall  beds 
are  s>pecified.  The  exterior  of  the 
building  will  be  covered  with  shiplap 
and  rustic.  Plans  are  complete  and  fig- 
ures   will    be    taken    shortly.    • 

OAKLAND,  CAL. — Apartment  house, 
2  story  and  base,  frame,  $12,000.  Ar- 
chitect, W.  H.  Judson.  Albany  Bldg., 
Oakland.  Owners.  Davis  Estate.  The 
building  will  be  erected  on  Hudson 
street  and  haJs^  been  designed  to  con- 
tain 24  apartments  of  2  rooms  each 
with  bath.  Interior  will  be  finished 
in  pine  and  redwood.  A  central  heat- 
ing system  will  be  installed.  All  suites 
will  have  wall  beds.  Tile  will  be  used 
in  the  bath  rooms.  The  exterior  of 
the  buiding  will  be  covered  with  brick 
veneer  and  rustic.  Plans  are  being 
prep.",  red. 

SACRAMENTO.  CAL.  —  Apartment 
house,  5  story  and  bai^e,  reinforced  con- 
crete. $180,000.  Architects,  Smith  & 
Stewart.  24  4  Kearny  St.,  S.  F.  Owner, 
Dr.  Paris,  This  ibuilding  hajs  been 
mentioned  here  a  number  of  times  be- 


Inro.  Till-  lot  is  situ.ikd  on  a  corner 
<uul  the  building  will  contain  over  200 
rooms.  All  apartments  will  be  pro- 
vided with  a  sleeping  porch.  Mechan- 
ical plans  provide  for  steam  heat,  ele- 
vator u'ervice,  hot-  and  ccjid  running 
water  supply,  refrigerating  plant,  vac- 
uum cleaning  sy.stem  and  all  other 
modern  equipment.  Suites  will  contain 
from  two  tJD  five  rooms  each.  All 
apartments  will  have  connecting  baths 
and  wall  beds.  The  exterior  of  the 
building  will  be  faced  with  pressed 
l^rick  and  terra  cotta.  Plans  are  now' 
out    for    figures. 

PORTLAND,  ORE.    —    Apartment 

house,  4  story  and  base.  Clasisr  C  con- 
struction. $70,000.  Architects,  W.  B. 
Bell  and  T.  J.  Wilding,  Worcester  Bldg., 
Portland.  Owner,  A.  C.  Ruby.  The 
building  will  be  arranged  for  stores 
on  the  first  floor  and  45  apartments  of 
two  and  three  rooms  each  on  the  upper 
floors.  Plans  include  steam  heat,  ele- 
vator service  and  a  vacuum  cleaning 
rystem.  All  suites  will  have  connect- 
ing baths  and  wall  beds.  Bath  rooms 
will  have  cement  floors  and  tile  wain- 
scot. The  exterior  of  the  building  will 
be  faced  with  cement  plaster  and 
pressed  brick.  Plans  are  being  pre- 
pared. 

PORTI^^ND,  ORE.    —    Apartment 

house,  3  story  and  base,  reinforced  con- 
crete. Cost  not  stated.  Aj-ch'*ectSi 
Horandt  &  Anderson,  Worcester  Bldg.. 
Portland.  Owner,  A.  E.  Trump.  The 
two  upper  floors  of  the  building  will 
be  divided  into  two  and  three  room 
suites  with  connecting  baths  and  wall 
beds.  First  floor  will  be  arranged  for 
stores.  There  will  be  steam  heat.  In- 
terior will  be  finished  in  pine  through- 
out. The  exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are  complete  and  figures  have  been 
taken. 

REDONDO  BEACH,  LOS  ANGELES 
CO.,  CAL. — Apartment  house,  3  story 
and  base.  Class  C  construction.  Cost 
not  stated.  Architects.  Arthur  L.  Ack- 
er and  Otta  J-anssen.  Story  Bldg.,  L.  A. 
Owner's  name  withheld.  The  building 
will  be  erected  on  one  of  the  principal 
corners  of  the  city,  and  has  been  ar- 
ranged to  contain  53  rooms,  which  will 
be  divided  into  two  and  three  room 
(suites  -with  private  baths  and  wall 
beds.  Interior  will  be  finished  in  pine 
and  hardwood  veneer.  Some  oak  floors 
will  he  used.  Plans  provide  for  steam 
lieat,  hot  and  cold  water  service  and 
an  automatic  elevator.  The  exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  being  pre- 
pared. 

OCEAN  PARK,  LOS  ANGELES  CO., 
CAL. — Apartment  house,  3  and  4  story 
and  base,  brick,  $50,000.  Architect,  J. 
William  Roberts,  2530  4th  Ave.,  L-  A. 
Owner.  Mr.  Crosby.  The  building  will 
cover  an  area  of  50x110  feet,  and  will 
be  arranged  in  suites  of  two,  three  and 
four  rooms  each.  Interior  finish  will 
be  of  pine  and  hardwood  veneer.  Ce- 
ment floors  will  be  used  in  the  baths. 
There  will  be  steam  heat  and  auto- 
matic elevators.  .The  exterior  of  the 
building  will  be  faced  with  pressed 
brick.     Plans   are   now   being   prepared. 

LOS  ANGELES.  CAL.  —  Apartment 
bouse,  4  story  and  .base.  Class  C  con- 
struction. Cost  not  stated.  Architect, 
Frederick  Noonan,  Wright  apd  Callen- 
der  Bldg.,  L.  A.  Owner,  William  Mc- 
Cartney. The  building  will  be  erected 
on  a  corner  and  will  cover  an  area  of 
60x160  feet.  Interior  has  been  ar- 
ranged   for    150    rooms    which    will    be 


divided  inlo  l«o  and  three  room  .-uit.- 
with  private  baths'  and  wall  1,  . 
Plans  provide  for  steam  heat,  elexitor 
service  and  a  vacuum  cleaning  system. 
Interior  will  be  finished  in  pine  and 
liardwood.  Tile  will  be  used  in  all 
bath  rooais.  Tlie  exterior  of  the  build- 
ing will  be  faced  -n-ith  pressed  brick. 
Plans  are  being  prepared. 

LOS  ANGELES,  CAL.  —  Apartment 
house,  4  story  and  base,  brick  and  steel, 
$90,000.  Architects,  Union  Realty  Co., 
Realty  Board  Bldg.,  L.  A.  Owner,  Will- 
iam A.  Hammell.  The  building  will 
contain  SO  guest  rooms,  amusement 
room,  large  lobby  and  social  hall. 
.Suites  will  be  arranged  in  two  and 
three  room  apartments  with  wall  beds 
and- private  baths.  Interior  finish  will 
be  of  pine  and  hardwood.  Bath  rooms 
"n'ill  be  wainscoted  with  tile  and  will 
liave  marble  floors.  There  will  he 
steam  heat,  elevator  service  and  a  vac- 
uum  cleaning  syste.-n.     The   exterior  of 

the  building  will  be  faced  -with  pre i 

brick.     Plans   are   complete  and   fit' 
are   being  taken. 

Contracts  Awarded. 

LOS  ANGELES.  CAL.  —  Apartment 
house.  4  story  and  base.  Class  C  con- 
struction, $70,000.  -Architect,  C.  C.  Rit- 
tenhouse,  Wilcox  Bldg.,  L.  A.  Owner, 
M  E  Blaiser.  Contractors,  Los  Ange- 
les Investment  Co.,  Sth  and  Broadw.ay, 
L,   A.     Contract   price,   $70,000. 


BANKS, 

O.'VKLAND.    CAL.— Bank    and    oflie 
!1    story   and   base.      Class   A   const ri 
tion.      Cost    not    stated.      Architects. 
B.  Dutton  &   Co.,   Chronicle  Bldg.,   .s 
Owners,  First  Trust  and  Savings  Pai 
The    building    is    to    be    erected    at    i 
southeast    corner    of      16th       and      .■* 
Pablo,    and    will    cover   a    large    grnii 
area.       The     entire     first    floor    and 
large   portion   of   the   basement   will 
occupied     by     the    bank.       Construe  ti 
will    be    fireproof    throughout    witli 
complete  steel  frame,  exterior  wal- 
brick     faced     with     pressed     brick 
terra  cotta.     Interior  partitions  wil 
of    hollow      tile,      floors      of      con   r 
Metal   trim   and    tile   and   marble    %\ 
scot  will  be  used.     There  will  be  st. 
heat,    elevator    service,    mail    chutes, 
vacuum  cleaning  system  and  hot  w.-it 
system.      Interior   of    the   bank    will 
finished    in    tile,      marble,      ornamcni 
plaster   and    bronze.      Special    bank    li 
tures.  coin  and  safe  deposit  vaults   « 
be    installed.      A      contract      has      In 
awarded    to    the    Pacific    Rolling    Mi 
for    the    structural    steel    work   at    $" 
844.   .  A    general    contract    for    the    !>: 
ance  of  the  work  will  be  let.     Worki 
drawings  are  nearly  complete  and   i  i 
will   be   called   for   on   tlie   general   .■■ 
tract  with  a   week  or  ten  days. 


BRIDGES,  DAMS  AND  HARBOR 
WORK, 


LONG    BEACH,    LOS    ANGELES    C. 
CAU — Pier,    concrete   and    wooden    pi 
$400,000.     Engineers,   Mercereau   Hi  i 
and    Construction    Co.,    Pacific    Rb  . 
Bldg.,     L.     A.       Owners,    City     of    i  . 
Beach.      Plans   and    specifications    f  ■ 
pier  at   the   foot   of   American   and    r 
avenues    have    been    submitted    for 
proval   to   the  city   trustees.     Accoi.l  i 
to   the   plans   the   structure   will   bi>    ' 
feet   long  and   50   feet   wide.     Final     i 
proval    will   be   given   to   the   plans 
specifications    at    the    next    nicetin:; 
the  council. 


CHURCHES. 
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BAKERSFIKLl).  KKR.V  CO.,  CAL._ 
'■■liurcli,  2  s-lory  ami  hase,  lirick,  $23  000 
Mcliiteot.  Tlinmiis  B.  Wiseman,  Pro- 
liioers-  Bank  Bhltr.,  Baker.sHeld.  Own- 
ers, First  Presliyterian  Church  of 
Bakerstteld.  A  site  at  tlie  corner  of 
litli  anil  H  street.?  has  been  secured 
and  preliminar.v  plnns  have  been  pre- 
pared. These  plans  show  a  building 
SOxSo  feet  with  a  main  auditorium 
I'eatina-  2.i0  people.  Interior  Hnish  will 
he  of  pine  and  orna:nental  plaster.  A 
central  heating  s.vstem  will  be  in- 
stalled. The  exterior  of  the  building 
will  be  faced  witli  pressed  brick.  Plans 
liave  not  been  approved  b.v  the  Build- 
ing Committee. 

FACTORIES  &  WAREHOUSES. 

SAN  FRANCISCO— Factory,  3  story 
and  hase,  frame,  $.3,200.  Architect, 
none.  Owner,  C.  H.  Gisli,  257  Falcon 
St.,  S.  F.  The  building  has  been  de- 
signed for  an  electric  light  plant. 
There  will  be  no  interior  finish.  The 
luiildin.g  will  cover  an  area  of  44x52 
feet.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  'the 
work    by    I>ay    Labor. 

TACDMA,  WASH.  —  Warehouse.  4 
i'tory  and  base,  brick,  $50,000.  Archi- 
tect, I.  C.  Irwin.  Chamber  of  Commerce 
Bldg.,  Tacoma.  On^ners,  California 
Wine  Co.  This  work  has  been  men- 
tioned in  these  columns  before.  The 
structure  will  cover  an  area  of  90x110 
feet,  and  will  be  of  the  heavy  mill  type 
of  construction.  There  will  be  an  auto- 
matic sprinkler  system,  metal  window 
frames  and  sasli.  The  exterior  of  the 
I'uilding  will  be  faced  witli  stock  brick. 
Plans  are  co.nplete  and  figures  will  be 
taken   at   once. 

Contracts  Awarded. 

PORTLAiVD,  ORE.— Laundry  build- 
ing, 2  story  and  base,  brick  and  con- 
crete, $75,000.  Architects,  Ellis  F. 
I-iwrenee  and  William  G.  Holford. 
Ciiamber  of  Commerce  Bldg.,  Portland. 
Owners,  Troy  Laundry  Co.  Contrac- 
tors, Hurley-Mason  Co.,  Board  of  Trade 
Bldg.,  Portland.  Contract  price,  $7.i  - 
000. 


FLATS. 

.'iAN  FRANCISCO— Flats,  3  story  and 
l)ase,  frame,  $7,000.  Architect,  none. 
Owner,  J.  F.  Wyman,  1959  Hayes  St., 
S.  F.  The  building  will  cover  an  area 
of  23x80  feet,  and  is  to  contain  six 
apartment  flats.  Interior  will  be  fin- 
i-'hed  in  pine  with  hardwood  floors 
and  so  lie  hardwood  veneer.  There  will 
be  open  fire  places  and  tile  mantels.. 
Some  tile  will  be  used  in  the  baths 
and  kitchens.  Exterior  of  the  building 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  in  the  liands  of  the  owner  who 
will   do   the   work   by   Day    Labor. 

SAN  FRANCISCO- Flat  alteration, 
frane  construction,  $4,000.  Architect, 
Oliver  Everett,  1940  Webster  St..  S.  F. 
Owner,  .1.  A.  Bergerot.  The  work  will 
consist  of  raising  the  present  building 
an<I  conftructing  and  additional  story 
underneath.  The  other  floors  will  be 
completely  rearranged  and  the  work 
will  require  new  plastering,  plumbing, 
electric  work,  painting  and  inteiior 
flnish.  Exterior  of  the  building  will 
also  undergo  extensive  changes.  Plans 
are  complete  and  figures  have  been 
taken. 


.s.\.\  l-|;A.NCI.SCt.-l.|..,,s.  2  storv  and 
l>-isc,  Ira  me.  $3,00«.  Architect,  Paul 
l>c  .Martini,  451  Columbus  Ave,  S.  F. 
Owner,  N.  Guneo.  The  building  has 
been  .lesigned  to  contain  four  modern 
flats  of  Jour  and  five  rooms  each.  In- 
terior finish  win  be  of  pine  and  red- 
wood, .-^onie  hardwood  floors  will  be 
used.  Tile  will  be  used  in  tlie  Imths. 
iCxterinr  of  tlie  building  will  be  covered 
witli  shiphip  and  nislir.  Plan*-  are 
being   prepared. 

SAN  FANCISCO— Flats,  3  storv  and 
base,  frame.  $7,ono.  Architect.  J.  C. 
Flugger,  Crocker  Bldg..  S.  F.  Owner-s 
na.iie  withheld.  The  building  will  be 
erected  on  29th  avenue,  and  lias  been 
arranged  for  three  modern  residential 
flats  of  five  and  six  rooms  eacli.  In- 
teriors will  be  handsomely  finished  in 
pine  and  liardwoods.  Batli  room.«'  will 
have  tile  wainscot.  Tile  will  also  be 
used,  in  the  kitchens.  There  will  be 
open  fire  places  and  brick  mantels.  Oak 
floors  are  to  be  used  in  the  principal 
rooms.  Exterior  of  the  builijing  will 
lie  covered  with  brick  veneer  and  ship- 
lap.     I'lauf.  are  being  prepared 

SAN  FRANCISCO— Flats,  3  story  and 
base,  frame.  $6,000.  Architect,  Paul  De 
Martini.  431  Columbu.'s  Ave.,  S.  F.  Own- 
er, Paul  De  Martini.  Tlie  building  will 
be  erected  on  Broadway  west  of  -Mason, 
and  will  contain  three  flats  of  four, 
five  and  six  rooms.  The  building  will 
have  a  frontage  of  27^4  feet  and  a 
depth  of  61  feet.  Interior  will  be  fin- 
ished in  pine  and  redwood  with  some 
oak  floors.  There  will  be  open  flre 
places  and  brick  mantels.  Tile  will  be 
used  in  the  bath  rooms  anid  kitchens. 
Exterior  of  tlie  building  will  be  cov- 
ered with  brick  veneer  and  sliiplap. 
Plans  are  complete  and  the  work  will 
be  done  by    Day  Labor. 

OAKLAND,  CAL.— Flat,  1  story  and 
base,  frame.  $2,000.  Architect,  W.  H. 
.Judson,  Albany  Bldg.,  Oakland.  Own- 
er, Mr.  Hume.  The  building  will  con- 
tain one  flat  of  flve  roo  ns.  Interior 
win  be  finished  in  pine  throughout. 
Hardwood  floors  are  specified  in  two  of 
the  rooms.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic. There  will  be  an  open  fire  place 
and  brick  mantel.  Plans  are  being 
prepared. 


^  "I'm  I.  pier  and  drcdglnx  c.mpleli-: 
-.  pier  work  only;  3.  price  for  dredg- 
ing over  entire  area;  4.  deduct  from 
Items  1  and  2  for  eacli  interior  bay  of 
30  feet  deducted  from  length  of  pier;  n. 
price  per  cubic  yard  for  dredging  be- 
tween west  .«lde  of  pier  and  entrance 
c.uiiinel  to  dry  dock  No.  2:  item  fi,  price 
per  cubic  yard  for  dredging  area  cov- 
ered by  concrete  section  of  pier  to  72- 
fool  contour. 

Penn  Bridge  Co..  W'ashington.  D.  C 
Item    2.    $176,739;    4,    $10,000. 

Parson  Construction  Co.,  .N'ew  York 
Building,  Seattle.,  Wash.,  item  1  $177- 
22S;   4,   $9,936. 

International  Contract  Co..  Central 
Kuildlng.  Seattle.  Wash.,  item  1,  $196- 
683;  2,  $181,533;  3,  00c;  4.  $9.3S7  60-  's 
and   6,    90c. 

CJrar  Construction  Co.,  Seattle 
Wash.,  item  I.  $233,909  and  $175  000- 
4,    $7,500. 

Erickson  Conl.  truction  Co.,  Downs 
Building,  .-Seattle,  Wash.,  item  1  $166- 
•■!31.60. 


Canal   Work. 

The  director  of  tlie  Reclamation 
.■service  is  asking  tor  proposals  for  the 
construction  of  the  Pishkun  reservoir 
supply  canal,  the  Sun  River  slope 
canal,  and  tunnels  No.  2  and  No.  3  in 
connection  with  the  Pishkun  reservoir 
supply  canal,  in  connection  with  the 
Sun  River  irrigation  project,  Mont. 
The  work  involves  the  excavation  of 
about  2,400,000  cubic  yard's  of  material 
and  the  construction  of  about  3,215 
linear  feet  of  concrete-lined  tunnel.  It 
is  located  on  the  north  side  of  Sun 
River,  23  to  70  miles  west  of  Great 
Falls,  Mont.  The  bids  will  be  opened 
at  tlie  office  of  the  Reclamation  Serv- 
ice.   Great   Falls,    Mont.,    on   April   30. 


GARAGES. 

0.\KI,AXD,  CAL. — Garage,  1  story, 
brick.  Cost  not  stated.  Architects,  A 
F.  and  O.  M.  Rousseau,  Monadnock 
Bldg,  S.  F  Owners,  Girard  Investment 
Co  The  building  i.-  to  be  erected  at 
the  corner  of  Broadway  and  Orchard 
street,  and  is  designed  for  a  commer- 
cial garage  and  sales  rooms.  Interior 
of  the  sales  rooms  will  be  handsomely 
finished  in  pine  and  hardwoods  and 
tile.  There  will  be  large  display  win- 
dows and  patent  store  fronts.  The  ex- 
terior of  the  building  will  be  faced 
with  cement  plafeter.  Plans  are  being 
prepared. 


Electric  Power  Shovels. 

The  director  of  the  Reclamation 
Service  is  advertising  for  bids  for 
furnishing  five,  more  or  l€i.'«,  70-ton 
electric  power  shovels  for  use  on  the 
-Milk  River  and  Sun  River  irrigation 
projects,  .Montana.  The  bids  will  be 
opened  at  the  office  of  the  Reclamation 
Service  at  Great  Falls,  Mont.,  on  April 
30. 

Steam  Shovels. 

The  director  of  the  Reclamation 
Servict  is  advertising  for  bids  for 
two.  more  or  less,  steam  shovels  for 
use  on  the  Milk  River  irrigation  proj- 
ect in  Montana.  The  bids  will  be 
opened  at  the  office  of  the  Reclamation 
Service  at  Babb,  Mont.,  on  April  28. 


Seattle,  AVash..  Repalrx. 

The  contract  f^r  making  gene'ral 
repairs  and  painting  the  old  U.  .S.  post 
office  at  Seattle,  Wash.,  has.  been 
awarded  by  the  supervising  architect, 
Washington,  D.  C,  to  P.  W.  I.#ighton, 
Seattle,    Wasli..    at    $4,767. 


GOVERNMENT     WORK      AND 
SUPPLIES, 

I'uget    Sound,   Wash.,   Pier  Work. 

Tl'e  followin.g  bids  W'ere  received  by 
the  il-ief,  luireau  of  yards  and  dock'. 
Navy  Department,  Washington.  D.  C. 
March  29  for  the  construction  of  pier 
No.  4  at  the  navy  yard,  Puget  .Sound, 
Wash.: 


Electric  Traveling  Bridge  Cmneii. 

An  advertisement  appears  elsewhere 
in  this  issue  calling  for  bids  to  be 
opened  May  3  at  tlie  bureau  of  yards 
and  docks.  Navy  Department,  for  four 
electric  traveling  bridge  cranes  and 
two  electric  traveling  wall  cranes^  for 
the  general  foundry,  navy  yard,  Puget 
Sound.  Wash.  The  installation  will  re- 
quire one  20-ton,  4-motor,  with  5-ton 
auxiiiiry:  two  5-ton,  l-niotor:  one  3»4 
Ion,  3-motor  traveling  bridge  cranes 
and  two  5-ton,  3-motor  traveling  wull 
cranes  with  trolley  wires  and  supports 
complete  of  the  foHowing  dimensions: 


;8 
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Veneered  Panels  of 
unexcelled  quality — 
Sold  only  at 


168  Varieties 

That's  the  long  list  of  "Wybro"  Panels 
you  will  find  at  White  Brothers. 

Each  variety  is  the  most  superior  of  its 
kind— -each  variety  suitable  for  a  distinct 
purpose. 

Ask  for  our  list  of  WYBRO  Panels— it 
is  free. 


Wliite  Bpotlieps 


5th  and  Brannan  Streets 


San  Francisco 


20-toii  crane.  j-p.Tii,  ."jl  feet  7  inches; 
lieig-ht  from  floor  to  crane  rails,  41 
feet.  0-ton  bridge  crane,  stand,  27  feet 
S  inclies,  heigiit  from  floor  to  crane 
rails,  18  feet  3  inches.  3% -ton  bridge 
crane,  span,  27  feet  8  inches;  height 
from  floor  to  crane  rails,  18  feet  5 
inciies.  0-ton  wtill  cranes,  outside 
clearance,  23  feet  6  Inches;  trolley  ra- 
dius from  3  feet  to  20  feet  6  inches; 
ma.ximum  hoist,  19  feet  6  inches;  height 
from  floor  to  crane  rails,  20  feet  5% 
inclies;    length   of   runways,   335   feet. 

Pearl  Harbor,  General   Set. 

The  bid  of  the  General  Electric  Co., 
Schenectady,  N.  Y.,  $6,249  in  amount, 
has  been  accepted  for  furnishing  one 
200-K.  W.  motor  generator  set  and 
switchboard  accessories  for  delivery  at 
the   naval  station,   Pearl   Harbor.   H.   T. 


Irrigation   in   Oregon 

Practical  conservation  and  business- 
like co-operation  between  State  and 
Nation  is  initiated  by  Secretary  Frank- 
lin K  Lane,  of  the  Department  of  tlie 
Interior,  in  a  contract  approved  by 
him  March  27  between  the  United 
tatels  and  the  State  of  Oregon.  At  a 
conference  held  in  his  office,  at  which 
were  present  Secretary  Lane.  Director 
P.  H.  Newell,  of  the  Reclamation  Serv- 
ice; Senator  Chan>)3erlain  and  John  H. 
Lewis,  State  Engineer  of  Oregon,  a 
formal  agreement  was  presented  which 
provides  for  co-operation  between  the 
Federal  Government  and  the  State  of 
Oregon  in  the  investigation  of  irriga- 
tion and  power  subjects.  Tlie  Secretary 
agrees  to  withdraw  the  necessiary  land 
and  tlie  State  Engineer  agrees  to  hold 
the  necessary  water  for  the  irrigation 
of  projectlsi  under  investigation.  Any 
project  or  uniit  may  be  released  for 
construction  by  private  capital  upon 
payment  of  the  cost  of  preparing  plans 
provided  such  development  will  be  car- 
ried out  in  harmony  with  the  public 
plan  for  the  highest  utilization  of  the 
waters  of   the   State. 

Tlie  sum  of  $100,000  is  now  available, 
one-half  of  which  is  contributed  by 
eacli  party,  and  will  be  expended 
largely  on  the  investigation  of  the 
300,000-aere  Deschutes  River  project, 
starting  immediately  on  the  Tumalo 
Creek  unit  of  35,000  acres.  The  State 
liat.  appropriated  $450,000  for  the  par- 
tial construction  of  this  unit,  and  Sec- 
retary Lane  has  agreed  to  allot  an 
equal  amount  for  the  construction  of 
the  entire  project  in  co-operation  with 
the  State. 

The  Oregon  Legislature  has  sub- 
mitted a  constitutional  amendment  for 
the  vote  of  the  people,  authorizing  the 
issuance  of  bonds  for  the  construction 
of  Irrigation  and  power  projects.  To 
complete  the  Deschutes  project  will  re- 


50    Church    street, 
Broadway,    New 


Miiire  al.out  $<S,000.000.  .-Secretary  Lane 
stated  that  he  was  in  sympathy  witli 
tile  entire  plan  of  co-operation  and  if 
the  State  of  Oregon  would  put  up  $4,- 
000,000  toward  the  construction  of  this 
project  it  was  his  opinion  that  an  equal 
amount  of  money  could  he  alloted  from 
tlie  Reclamation  fund  by  that  time  for 
this    work    in    Oregon, 

Tile  joint  construction  of  the  Tumalo 
Creek  unit  will  serve  as  an  experi- 
ment in  co-operation  and  will  prove 
useful  in  perfecting  an  organization 
before  taking  up  the  larger  and  more 
important    work. 

Prospeetive    Bidders, 

The  following  firms  liave  applied  for 
]>lans  and  specificationls'  of  the  work  to 
be  done  at  Pearl  Harbor  under  the  di- 
rection of  the  bureau  of  yards  and 
docks.  Bids  will  be  opened  in  Wash- 
ington, D.  C,  on  the  dates  indicated 
below: 
Pearl    Harbor,    Coal    Toners,    April    1». 

C.  W.  Hunt  Co.,  West  New  Brighton, 
.S.    I.,    N.    Y, 

The    Hayward   Co., 
New    York    city. 

Link     Belt    Co.,     2£ 
York    city. 

Brown  Hoisting  Machinery  Co.,  50 
Church    street.   New   York   city. 

Carnegie   Steel   Co.,   Philadelphia,    Pa. 

Midland  Bridge  Co.,  Midland  Build- 
ing,   Philadelphia,    Pa. 

Des  Moines  Bridge  and  Iron  Co., 
Curry    Building,    Pittsburg.    Pa. 

Exeter    Machine   Works,   Pittston,    Pa. 

Wern  Machinery  and  Engineering 
Co.,  30  Church   street.  New  York  city. 

Mead-Morrison        Mfg.        Co.,     Singer 
Building,    New    Y'ork    city. 
Bergen     Point     Iron     Works,     Bayonne, 
N.   J. 

P.  H.  Kinden,  411  Bakewell  Building, 
Pittsburgh,    Pa. 

Hallberg  Construction  Co.,  50  Churcli 
street.  New  York  city. 

Richard  Marton,  Equitable  Building, 
Baltimore,   Mr. 

Maine   Electric  Co.,  Portland,  Me. 

George    Haiss    Mfg.    Co.,    14ilst    street 
and  Rider  avenue.  New  York  city. 
Pearl   Harbor,   Hospital,   May   10. 

Ed.  O.  Hamilton,  24th  and  Farnam 
streetl-',    Omaha,    Neb. 

Conners  Bros.  Co,,  Lowell,  Mass. 

W.  N.  Concannon  Co.,  ■  Monadnock 
Building,   San    Francisco,    Cal. 

Crane  Co.,  Washington,   I>.  C. 
■  Keas'by   &   Mattlson   Co.,   Ambler,    Pa. 

Sound  Construction  and  Engineering 
Co.,    Seattle,    Wash. 

Soulliwestern  t'onstniction  Co.,  I-os 
Angeles,    Cal. 

Pearson  Conistruction  Co.,  754  New 
York    Block,    Seattle,    W<ish. 

Federal-Huber    Co.,    Clilcago,    111. 


E.  H.  Williams 


Clulmer  Mimdtjr 


Munday  &,  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Caiei 

Telephone  Kearny  2622 

616  Phelan  Building,        San  Frinolsoo 


HOSPITALS. 


Contracts  Awarded. 

TAFT.  KERN  CO..  CAL.— Hospital,  2 
story  and  base,  brick.  Cost  not  stated. 
Architect's  name  not  given.  Owner,  Dr. 
M.  W.  Pascoe.  Contractor,  H.  E.  Mess- 
Imer,  Taft.  Contract  price  not  given. 
Note;  The  building  will  contain  14 
private  rooms,  two  wards  and  an  oper- 
ating   room. 


HALLS  &  SOCIETY  BLDGS. 


OAKLAND,  CAL  —  Auditorium.  3 
story  and  base.  Class  A  construction, 
$500,000.  Architects.  Palmer  &  Horn- 
bostel.  New  York,  as.sociated  with  J. 
J.  Donovan,  Security  Bank  Bldg.,  Oak- 
land. Owners,  City  of  Oakland.  This 
iiuilding  lias  been  mentioned  here  be- 
fore. Plans  for  the  structural  steel 
work  are  complete  and  an  advertise- 
ment calling  for  bids  on  thisi  portion 
of  the  work  appears  in  another  column 
of  tills  issue.  Bids  will  be  opened  on 
.\pril  24th.  Plar.^.  and  specifications 
can   be  secured  from  the  architect. 

RICHMOND,  CONTRA  COST.A.  CO., 
CAL- — Lodge  Hall.  4  story  and  base, 
brick  and  steel,  $60,000.  Architect. 
James  T.  Narbett,  La  Selle-Sellers 
Bldg.,  Richmond.  Owners,  Richmond 
Elks'  Hall  Association.  The  building 
will  be  centrally  located  and  is  to 
cover  a  large  ground  area.  The  first 
floor  will  be  arranged  for  stores.  Upper 
floors  will  contain  the  lodge  rooms, 
banquet  hall  and  ofllces.  There  will 
be  steam  heat  and  elevator  service. 
Interior  finish  will  be  of  pine  and 
hardwood.  The  exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are  complete  and  figures  arc 
being   taken. 

NEWBBRG,  ORE.— Town  hall,  2 
story  and  base,  brick  and  concrete. 
Cost  not  stated.  Architect,  E,  E,  Mc- 
Claren,  Lumber  Exchange  Bldg.,  Port- 
land. Owners,  Town  of  Newberg.  Be- 
sides the  city  offices'  and  council  room, 
tlie  first  floor  will  be  arranged  for  fire 
and  police  departments.  Bt.sement  will 
contain  the  jail.  Tlie  second  floor  of 
the  building  will  be  fitted  up  for  the 
use  of  the  Commercial  Club.  There 
will  be  steam  heat,  hardwood  and 
pine  trim  and  metal  window  sash  and 
frames.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

LENTS,  ORE. — Lodge  liall.  2  story 
and  base,  brick  and  concrete.  Cost 
not  stated.  Architects,  Herandt  &  .An- 
derson, Worcester  Bldg.,  Portland. 
Owners,  Lents  Odd  Fellows'  Hall  As- 
sociation. The  building  will  cover  an 
area  of  50x100  teet.     The  Drst  floor  Is 
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In  r.iiit.iili  sloirs  .(11,1  (ho  ii]i|iri-  donr 
Hill  lie  iuraiiKcl  for  a  laifju  baiuiiiol 
hall  and  lodge  inonis.  Interior  will 
Ipe  liiilslird  in  pine  and  hardwoods.  A 
leiili'al  lieating-  .-ystem  will  be  in- 
shilled.  Kxteiior  of  the  buildinpr  will 
he  faced  with  eement  plaster.  Plans 
are    out    for    figures. 


HOTELS. 

SAN  FRANCISCO— Hotel,  2  stor.v-,ind 
base.  Class  C  construction,  Ji.i.OOn.  Ar- 
ohltects-'.  McDoug^all  Bros.,  Russ  Bldg., 
S.  F.  Owner,  I.  Stelnhart.  The  build- 
ing is  to  be  erected  on  Sutter  street 
near  L.eavenwortl>  and  will  contain 
stores  on  tlie  first  floor  and  rooms 
above  .\  central  heating  system  will 
be  installed.  Store  fronts  will  be  of 
the  patent  type.  Interior  finish  will 
be  of  pine  and  hardwood.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are  being   taken. 

SAN  FRANCISCO— Hotel.  r,  story 
and  base.  Class  C  construction.  Cost 
not  stated.  Architect,  L.  M.  Gardner, 
Phelan  Bldg.,  JS.  F^  Owner,  .Emile 
Lange  This  building  is  to  be  erected 
at  the  southeast  corner  of  6th  and 
Minna  streets.  The  first  floor  will  be 
arranged  for  stores  and  the  hotel  en- 
trance and  lobby.  Upper  floors  will 
contain  in  the  neighborhood  of  70 
rooms  and  several  baths.  Interior  fin- 
ish will  he  of  pine  throughout.  There 
will  be  steam  heat,  elevator  .^-ervice 
and  a  hot  water  supply  system.  Ex- 
terior of  tile  building  will  be  faced 
with  pressed  brick.  Patent  store  fronts 
will  be  used.  Plans  are  being  pre- 
pared. 

SAN  FRANCISCO— Hotel,  3  story 
and  base,  reinforced  concrete.  $11,000. 
Architect.  Joseph  Cahen.  45  Kearny  St., 
S.  F.  Owner,  Nathan  Haas.  The  build- 
ing will  be  erected  on  Jones  ."'treet, 
near  O'Farrell.  The  entrance  and  lobby 
will  occupy  the  first  floor  and  upper 
floors  will  be  arranged  for  single  rooms 
and  baths.  Plans'  provide  for  a  hot 
water  system  but  no  heat.  Interior 
win  be  finished  in  pine  throughout. 
The  exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
complete  and  figures  will  he  called  for 
at    once. 

SAN  FRANCISCO — Hotel  alterations 
r.I.d  addition,  frame  construction.  Cost 
not  stated.  Architect,  C.  C.  Dakin,  110 
Sutter  St.,  S.  F.  Owners,  Frederick  H. 
i^nd  C.  C.  Dakin,  Thi.s  work  will  con- 
sist of  the  alteratlor  of  and  old-time 
n  Hdence  on  California  street  west  of 
Pivisadero  into  four  stores  and  a  mod- 
ern family  hotel  Considerable  tile  and 
marble  work  will  be  uned.  There  will 
b«  a  central  heating  sy  'tern,  roof  gar- 
den and  patent  store  fronts.  New 
plumbing,  plastering  and  electric  work 
will  be  installed.  Plans  are  now  being 
prepared. 

PORTLAND.  ORE. — Hotel,  1  story 
and  base,  reinforced  concrete.  Cost 
not  ftated.  Architect,  Aaron  H.  Gould. 
Worcester  Bldg..  Portland.  Owner.  W. 
^..  Margulis.  The  building  will  cover 
m  area  of  2.".xI00  feet.  Interior  of 
the  building  will  be  arranged  for  70  or 
Ml  .-single  rooms  and  a  number  of  baths. 
There  will  be  siteam  heat  and  elevator 
service.  Interior  finisli  will  he  of  pine 
ibrniighout.  The  exterior  will  he  faced 
wiib  cement  plaster.  Exterior  walls 
will  be  of  reinforced  concrete  and  in- 
Urior   of   mill    construction.      Plans   are 


.1     hi. Is 


will    shortly 


beiiiK     inopai 
be    c-allcd. 

WILMINGTON.  LOS  ANGELES  CO., 
t'.SL. — Hotel,  3  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Ar- 
chitect, Thornton  FItzhugh,  Pacific 
Electric  Bldg.,  L.  A,  Owner,  G.  D. 
Potter.  The  building  will  be  erected 
at  the  corner  of  13th  and  Canal  streets. 
The  first  floor  will  contain  six  stores 
and  the  liotel  lobby.  Upper  floors  will 
be  arranged  for  45  guest  rooms  and 
several  baths.  Plans  provide  for  steam 
heat,  elevator  service  and  a  hot  and 
cold  water  supply  system.  The  exte- 
rior of  the  building  will  be  faced  wilh 
pressed  brick.  Plans  are  now  being 
prepared    for   the   work. 

LOS  ANGELES,  CAL. — Hotel.  3  story 
and  base,  brick  and  frame.  Cost  not 
stated.  .\rcbiteet,  O.  N.  Dennis.  Fay 
Bldg.,  L.  A.  Owner.  Louis  S.  Lehman. 
The  building  will  cover  an  area  of  50x 
92  feet  and  will  contain  52  guest  rooms 
besides  a  number  of  batlis.  There  will 
be  steam  heat  and  a  hot  and  cold  water 
supply  system.  Interior  finish  will  be 
of  pine  and  some  liardwood.  Bath 
roo.iis  will  be  finished  in  tile.  The  ex- 
terior of  the  building  will  be  faced 
with  brick  veneer.  Plans  are  com- 
plete and  figures  are  being  taken. 

LOS  ANGELES,  CAL. — Hotel,  4  story 
and  base.  Class  C  construction.  $40,- 
000.  Architect,  Joseph  F.  Rhodes,  Cen- 
tral Bldg.,  L.  A.  Owner,  Joseph  F. 
Rhode?  The  building  will  be  erected 
on  a  corner  lot  and  will  cover  an  area 
of  SoxllO  feet.  There  will  be  a  total 
of  70  guest  rooms,  a  number  of  which 
will  have  private  baths.  Plans  pro- 
vide for  elevator  service,  steam  heat 
and  a  hot  and  cold  water  system.  There 
will  be  metal  window  frames  and  sash. 
The  exterior  of  the  b\iilding  will  be 
faced  with  pressed  brick.  Interior 
finish  will  be  of  pine  throughout.  Plans 
are    b",ins    prepared. 

Contracts  Awarded. 

LOS  ANGELES.  CAL. — Hotel,  5  story 
and  bas'e,  reinforced  concrete,  $40,343. 
Architect.  F.  L.  Stiff,  Grosse  Bldg.,  L.  A. 
Owner,  F.  R.  Towsley.  Contractor.  F. 
L.  Spaulding.  1460  Dana  St.,  L.  A.  Con- 
tract  price.   $40,243. 


RESIDENCES. 


SAN  FRANCISCO — Residences,  4,  2 
story  and  bas  frame,  $2,250  each.  Ar- 
chitect, none.  Owner,  E.  E.  Manseau, 
164  Parnasisus  Ave.,  S.  F.  These  houses 
will  be  erected  on  35th  avenue  north  of 
I  street,  and  each  will  contain  six 
rooms  and  bath.  Interior  finish  will  be 
largely  of  pine.  Some  hardwood  floors 
will  be  used.  Each  of  the  houses  will 
have  a  large  open  fire  place  in  the 
living  room  with  a  brick  or  tile  man- 
tel. Bath  rooms  will  have  tile  wain- 
scot. The  exteriors  will  be  covered 
Willi  cement  plaster  on  metal  lath  and 
brick  veneer.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
tlie  work  by  Day  Labor.  He  is  now  in 
the  market  for  all   materials. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame.  Cost  not  stated. 
Architect,  G.  Albert  Lansburgh,  709 
Mission  St.,  !?.  F.  Owner,,  Andrew- 
Jacob.  Tlie  dwelling  wiU  contain  nine 
rooms,  two  baths  and  sleeping  porch. 
Interior  will  be  fini-'hed  in  pine  and 
some  hardwoods.  Oak  floors  will  bo 
used  in  the  principal  rooms.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick.  Tile  will  be 
used    in    tlie   bath    rooms   and    kitchen. 


The  exterior  of  tlie  dwelling  will  be 
ciivered  with  cement  plaster  on  metal 
l':itli.  A  garage  will  also  be  erected  on 
the  lot.  Plans  are  being  prepared  and 
the  work  will  go  out  for  figures  by  the 
end    of   this   month. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $4,000.  Architect,  J. 
A.  Leonard,  Phelan  Bldg.,  S.  F.  Own- 
ers, Urban  Realty  Co.  The  dwelling 
will  be  erected  on  De  Sota  north  of 
Holloway  street,  and  will  contain  seven 
rooms,  bath  and  sleeping  porch.  A 
garage  will  occupy  part  of  the  baste- 
ment.  Interior  finish  will  be  of  pine 
and  hardwood.  Floors  will  be  of  oak 
in  the  living  and  dining  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  .A.n  automatic  water  heater 
will  be  Installed.  The  exterior  of  the 
dwelling  will  be  covered  with  cement 
plastr  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Dey  Labor. 

SAN  PRANCISCO— Residence".  2  story 
and  base,  frame,  $4,000.  Architects, 
National  Architectural  and  Engineer- 
ing Co.,  Poxcroft  Bldg.,  S.  F.  Owners, 
Stephen  A.  and  Charles  V.  Maschio. 
The  dw'elling  has  been  designed  for  an 
eight  room  house  and  will  be  erected 
at  the  corner  of  Caselli  and  Eagle 
streets.  Interior  will  be  finished  in 
pine  and  some  liardwood.  Oak  floors 
will  be  used  in  tlie  living  and  dining 
rooms  and  reception  hall.  There  will 
lie  an  open  fire  place  in  the  living 
room  with  a  brick  mantel.  Bath  and 
kitchen  will  have  tile  wain.scot.  The 
exterior  of  the  house  will  be  covered 
witli  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  have 
been    taken    under    advisement. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residenct,  2  story  and  base,  frame. 
Cost  not  stated.  Architect.  John  Hud- 
son Thomas.  First  National  Bank  Bldg., 
Berkeley.  Oner,  Miss  Lindel  Hoskins. 
The  dwelling  will  be  erected  In  North 
Cragmont,  and  lias  been  designed  for 
an  eight-room  house  with  bath  and 
sleeping  porch.  Interior  finisli  will  be 
of  pine  and  some  hardwood.  Oak  floors 
will  be  used  in  several  of  the  principal 
rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  There 
will  be  an  automatic  water  heater.  The 
exterior  of  the  dwelling  will  be  cov- 
ered itii  shingles  and  shakes.  Open 
fire  place  and  brick  mantel  will  be  used 
in  the  living  room.  Plans  are  com- 
plete  and   figures!  arc   being  taken. 

BERKELEY.  ALA.MEDA  CO.,  CAL.— 
Residence.  2  story  and  base,  frame, 
$20,000.  Arcliitect.  John  Hudson  Thom- 
as. First  National  Bank  Bldg..  Berke- 
ley. Owner's  name  withheld.  The 
dwelling  will  be  erected  in  Clarcinont 
and  has  been  designed  for  one  of  the 
most  handsome  dwellings  in  that  tract. 
Plans  provide  for  In  the  neighborhood 
of  twelve  rooms,  several  batlis  and 
sleeping  porches.  A  garage  will  also 
be  erected  on  the  property.  Interior 
finish  will  he  of  pine  and  hardwood. 
Hardwood  and  tile  floors  will  be  used 
throughout.  There  will  be  a  hot  water 
heating  system,  open  fire  places  and 
automatic  water  heaters.  Baths  will 
be  finished  in  tile.  The  exterior  of  the 
dwelling  will  be  faced  with  cement 
plastr  on  metal  lath.  Plans  are  being 
prepared  and  further  information  will 
be  given  wlien  plans  are  out  tor  fig- 
ures. 
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ciAKI/ANP,  CM..— Resilience,  2  stoij 
iiiul  liase.  frame,  $3,500.  Aicliitecl, 
none.  Owner,  P.  Lindeblad.  3S22  Han- 
dolpli  avenue,  Oakland.  The  dwelling 
lias  lieen  designed  for  a  six-room 
lioiise  witli  l»atli  and  sleeping  porch. 
Interior  finish  will  be  largely  of  pine. 
Hardwood  floors  will  be  used  in  tlie 
living  and  dining  rooms  and  reception 
liall.  There  will  be  furnace  heat  and 
open  Hre  place?^  Mantels  will  be  of 
llle  and  brick.  There  will  be  an  auto- 
matic water  heater.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  The  ex- 
terior of  tile  lioiise  will  be  covered 
with  cement  plaster  on  metal  latli. 
Plans  are  complete  and  the  work  will 
bo  done  bj-  Day  I>abor. 

HKKKELEY.  AI..AMEUA  CO.,  CAl.,— 
Residence,  2  story  and  base,  fra.ne. 
Cost  not  st-ated.  Architect,  OUn  S. 
Grove,  2911  Telegraph  Ave.,  Berkeley. 
Owner,  C.  E.  Miller.  This  work  has 
been  mentioned  here  before  when  plans 
were  first  prepared.  Bids  are  now 
being  taken  on  the  w'ork  and  a  con- 
tract W'ill  be  let  within  a  few  days. 
Tlie  iiouse  w-ill  contain  seven  rooms  and 
bath.  Interior  finish  will  be  of  pine 
and  some  hardwood.  Oak  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  furnace  lieat  and  open  fire 
places.  Mantels  will  be  of  brick.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  The  exterior  will  be  covered 
with  cement  plaster  on  metal  lath. 
Bids  are  now  l;eins  taken  by  the  archi- 
tect. 

AliA.MEDA,  ALA.MEDA  CO.,  CAL. — 
Bungalow,  1  story  and  base,  frame, 
$3,000.  Architects,  Newsom  &  Dixon, 
S12  Broadway,  Oakland.  Owner,  Mr. 
Lundheim.  The  bungalow  will  contain 
six  rooms  and  bath.  All  interior  finish 
will  be  of  pine.  Hardwood  floors  will 
be  used  in  the  living  and  dining  rooms. 
Tile  will  be  used  in  the  batli  room  and 
kitchen.  There  will  be  an  open  fire 
place  with  tile  or  briclt  mantel  in  the 
living  room.  The  exterior  of  the 
building  will  be  covered  witli  cement 
plaster.  Plans  are  complete  and  in  the 
liands  of  the  owner  wlio  will  do  the 
work   by   Day  Diboi-. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence,  2  :  tory  and  base,  frame, 
$4,500.  Architect,  none.  Owner.  E.  J. 
Grebs.  1801  E^-ancisco  St.,  Berkeley. 
The  house  will  contain  seven  rooms, 
bath  and  sleeping  porch.  Interior  will 
be  fini.slied  in  pine  and  hardwood.  Oak 
floors  will  be  used  in  the  -living  and 
dining-  rooms  and  reception  hall.  There 
will  be  furnace  lieat  and  open  fire 
pi-aces.  Mantels  will  be  of  brick.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  The  exterior  of  the 
liou?e  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
idete  and  tlie  work  will  be  done  by 
I'ay    Labor. 

BERKELEY.  ALAMED.V  CO..  CAL. — 
Residence,  2  story  and  base,  frame, 
$1,500.  Architect.  Olin  S.  Grove.  2,911 
Telegraph  Ave.,  Berkeley,  Owner,  Mr. 
G-.isman.  The  dwelling  will  be  erected 
in  Xorthbra.  and  base  been  designed 
for  a  sever.-room  house  witli  bath  and 
■■sleeping  porcli.  Interior  finish  will  be 
uf  pine  and  liardwootl.  Oak  floors  will 
lo  used  in  the  living  and  dining-  rooms 
and  reception  hull.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  lie  of  tile.  The  exterior  of 
tlie  Iiouse  will  be  covered  Willi  cement 
lila-'ter  on  metal  latli.  Tile  will  lio 
used  in  the  liath  room  and  kitclien. 
Plans  are   being-   prepared. 


i>  \|<I^A.\li,  CAI,.  — Residence,  2  story 
and  base.  frame,  $3,200.  Arcliitcu-t, 
none.  Owner,  H.  L  Wood,  2300  Semin- 
ary Ave..  Oakland.  Tlie  house  will  con- 
lain  seven  rooms,  bath  and  sleeping 
porc-li.  Interior  flnisli  will  be  of  pine 
witli  some  hardwood  veneer.  Tliere 
will  be  furnace  heat  and  open  fire 
place".  Mantels  will  be  of  brick  or 
tile.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  The  exterior  of  the 
Iiouse  will  be  covered  with  cement 
plaster.  Plan;-,  are  in  the  iiands  of  the 
owner  and  tlie  work  will  be  done  b.\' 
Day    Lalior. 

BERKELEY,  AI^AMIiDA  CO.,  C.\L.— 
Residence,  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  Jolin  Hud- 
son Tlionas.  First  National  Bank 
Bldg.,  Berkeley.  Owner,  R.  H.  Nad- 
dan.  The  dwelling  is  to  be  erected  in 
Berkeley  Square  and  will  contain  seven 
room^.  bath  and  sleeping  porch.  All 
interior  finish  will  be  of  pine  or  hard- 
wood. Oak  floors  will  be  used  in  the 
living  and  dining  rooms  and  reception 
liall.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
brick.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  The  exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures  are   being  taken. 

MILL  VALLEY,  MARIN  CO.,  CAL. — 
Residence,  2  story  and  base,  frame, 
$9,000.  Architects,  Faleh  &  Knoll, 
Hearst  Bldg..  S.  F.  Owner,  Dr.  C.  A. 
Kern  The  dwelling  hah  been  designed 
for  a  nine-room  house  -with  baths  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine  and- hardwood.  Oak  floors 
will  be  used  in  all  of  the  principal 
rooms.  Baths  will  be  finished  in  tile. 
Provision  will  be  made  for  a  hot  water 
system  of  heating,  which  -will  be  in- 
stalled at  a  later  date.  A  feature  of 
tie  bouse  will  be  the  dressing  rooms 
oft  of  each  bed  chamber.  An  automatic 
water  heater  will  "be  installed.  Exte- 
rior will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  co  nplete 
and   figures  are  being  taken. 

SAN  JOSE,  -SANTA  CLARA  CO.,  CAL. 
— Residences,  frame  construction.  Cost 
not  stated.  Architect,  none.  Tlie  fol- 
lowing Day  Labor  jobs  have  been  or 
are  about  to  be  started  in  San  Jose: 
J.  P.  Clark.  30S  So.  11th  St.,  San  Jose, 
one-tetory  six-room  cottage,  $2,000;  S. 
Linndberg,  174  Hobson  St.,  San  Jope, 
one-sitory  frame  five-room  cottage. 
cost,  $2,000,  and  Hyde-'Shaw  Co.,  East 
4  th  St.,  San  Jose,  one-story  frame 
wareliouse.    $2,000. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitects, Bakewell  &  Brown,  251  Kear- 
ny St.,  S.  F.  Owner.  Linda  C.  Avenali. 
The  dwelling  will  be  erected  on  Green 
street  near  Taylor,  and  -n'ill  be  de- 
signed for  a  liandsome  city  home.  In- 
terior finish  will  be  of  pine  and  hard- 
wood with  hardwood  floors  In  all  of  the 
principal  rooms.  There  -will  be  fur- 
nace beat  and  open  fire  places.  Man- 
tels will  be  of  brick.  Tile  will  he  used 
in  the  bath  rooms.  Tlie  exterior  of  the 
hou'-e  will  be  covered  with  brick  ve- 
neer and  cement'  plaster.  Plans  are 
I'eing    prepared. 

BERKELEY,  ALAMEDA  CO.,  CAL. — 
Residences,  3,  2  story  and  base,  frame, 
$3,500  each.  Architects.  Patrick-Nelfon 
Co..  2035  Addison  St..  Berkeley.  Owners. 
Npwell-Murdock  Co.  These  houses  will 
lip  erected  on  tlie  Thousand  Onks  Tract 
and  eacli  will  be  desigr  c- 1  to  contain 
seven   rooms  and   liatli.     Interior   flnisli 


will  be  of  pine  am!  hardwood.  Oak 
floors  will  be  used  in  the  principal 
rooms.  Tliere  will  be  furnace  heat  and 
open  fire  places.  Mantels,  will  be  of 
brick  and  tile.  Tile  will  be  used  in 
tlie  bath  rooms  and  kitchens.  Exterim.s 
will  be  covered  with  cement  plaster. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor.  Patrick-Nelson 
Co.    will    superintend    all    construction. 

BERKELEY.  ALAMEDA  CO..  CAL— 
Sorority  house,  2  story  and  base,  frame, 
$9,000.  Architect.  Harris  Allen.  2514 
Hiliegass  Ave..  Berkeley.  Owners, 
.Mplia  Phi  Sorority.  The  interior  of  the 
liuilding  will  be  arranged  for  large 
social  rooms,  library,  dining  room  and 
I<itchen.  There  will  also  be  a  number 
of  sleeping  rooms.  Plans  provide  tor 
furnace  lieat  and  open  fire  places.  Man- 
tels will  be  of  brick.  Tile  will  be  used 
in  the  bath  rooms,  which  will  he 
equipped  with  fhowers  as  well  as 
tubsi  The  exterior  of  the  building  will 
be  covered  -with  shingles  and  cement 
plaster  on  metal  lath.  Interior  finish 
will  be  of  pine  and  hardwood  witli 
hardwood  floors  in  the  principal  ronms. 
Plans  are  conplete  and  figures  are  be- 
ing  taken. 

BERKELEY,  ALAMEDA  CO.,  CAI,— 
Residence,  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  A.  W.  Cor- 
nelius, Jlerchantsi  National  Bank  Bldg., 
S.  F.  Owners,  Waterhouse  Estate  Co. 
The  dwelling  will  contain  7  rooms  and 
batli.  Interior  finish  will  be  of  pine 
-witli  hardwood  floors  in  the  living  and 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  lire 
places!.  Mantels  will  be  of  tile  ni- 
brick.  Tile  -will  be  used  in  the  l-ii;; 
room.  The  exterior  of  the  dwelliim- 
will  be  covered  with  cement  pl-astei-. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

VAiLLEJO,  NAPA  CO.,  CAL.— i;nn- 
galow.  1  story  and  base,  frame,  S-.-'iH". 
Architect,  Paul  De  Martini,  451  Colnm- 
Inis  Ave.,  S.  F.  Owner,  Mrs.  Costa,  ri  . 
bungalow  will  contain  four  room^, 
bath  and  sleeping  porch.  Interior  \'  ill 
I  e  HnisOied  in  pine  and  redwood  witli 
some  l.-ardwood  floors.  There  -will  be 
a  large  open  fire  place  in  the  lixint;- 
room.  .Mantel  will  be  of  brick.  ii 
will    le    used    in    the    bath    room  i 

kitchen.  Exterior  of  the  house  will 
covered  with  rustic  and  shiplap.  PI 
are     being     prepared. 

LOS  ANGEL,ES,  CAL.— Residence  J 
story,  attic  and  base,  reinforced  - 
Crete,  $40,000.  Architect,  Arthur 
Heineman,  San  Fernando  Bldg..  1  ^ 
Owner.  Charles  S.  Henry.  The  dwell- 
ing has-  been  designed  for  a  IS-i-enm 
house  with  several  baths.  sleepiTig 
porches  and  a  garage.  There  will  le 
steam  lieat  and  open  Hre  places.  Inte- 
rior will  be  finished  In  pine,  redwnc.l. 
mahogany  and  other  liardwonds. 
Hardwood  floors  will  be  used  tliroun'i- 
out.  All  baths  will  be  finislied  in  tile. 
The  exterior  of  the  dwelling  and  l;  i- 
rage  will  be  faced  with  cement  plasii  i-. 
Plans  are  complete  and  the  work  will 
lie  done  by  Day  Labor  under  the  dii-i  ,  - 
tion  of  the  architect.  .-Ml  niati<M;ils 
are  now  being  purchn>ed. 

LIBRARIES. 


TORKANCM.  LOS  ANGELES  CO| 
CAL. — I>ibrary.  1  story  and  base,  brich 
Cost  not  stated.  Arcliilcct.  Robert 
Fariiuhar.  Van  Nuys  HIdg..  L.  A.  Own^ 
ers.  City  of  Torrance.  Tlie  building 
will    be    Six  110    feet    and    will    contain 
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the  iisiuil  tw;i  riMilliiK  lodiiis.  liliiii- 
li'iaiis'  dIMi'o.  stack  room  ami  an  audi- 
lorliiin.  There  will  lip  pine  and  liaril- 
Hood  trim,  metal  stacks  and  some  tile 
and  marble.  Tlie  exterior  of  tlio  l>iiilcl- 
iiig  will  be  fticed  with  pressed  brirl^, 
[Plans   are    lieins   prepared. 

RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 


j  SAX  FKANCISCO— Passenger  .statiiui 
and  traek  con.struetion,  $1,000,000.  Ar- 
clilteets.  Engineering  Dept.  S'juthern 
Paeiflc  Co.,  Flooil  Bldg.,  S.  P.  Own- 
er!-',  Southern  Paeiflc  Co.  Application 
has  been  made  to  the  Hoard  ot  Super- 
visors by  the  Southern  Pacific  Railroad 
Coinpany  tor  extensive  franchises  or 
rights,  which  W'ill  permit  a  complete 
re-arrangement  of  its  tracks  and  de- 
nots.  This,  upon  the  granting-  of  the 
termit.'*,  will  mean  the  im.mediate  ex- 
lenditure  of  more  than  half  a  million 
iollars,  and  the  construction  of  a  pas- 
senger depot  at  Third  and  Townsend 
streets  after  the  Mission  style  of  ar  ■ 
■hitecture.  The  building  will  be  an 
irnament.  and  answer  tlie  purposes  of 
Exposition    year. 

The  track  changes  to  be  made,  ex- 
ept  where  streets  are  crossed,  are  all 
m  property  owned  by  the  company 
ind  are  designed  to  be  of  benefit  to  the 
■ompany  in  liandling  Its  freight  and 
lassenger  business  to  the  .greater  con- 
enience  of  the  g-eneral  public  and  its 
atrons. 

[  The  territory  embraced  is  between 
■Third  and  Kighth  and  Townsend  and 
fhannel  streets  and  it  will  be  so 
thonged  as  to  facilitate  the  volumes  of 
constantly  increasing  business. 
I  The  passen.ger  business  as  in  tlie 
^ast  will  be  l.andled  at  Third  and 
S'ownscnd  streets  where  the  new  depot 
s  to  be  huilt  after  plans  and  specifl- 
i.-itions  which  have  already  been  pre- 
pared, i  iimediately  aftei  action  is 
taken  by  the  Supervisors  on  the  appli- 
[ation  which  has  been  made  hy  the 
ompany. 

I  It  is  the  intention  to  liandle  all  of 
me  passenger  business  between  Tliird 
|na  Fifth  and  King  and  Townsend 
[treets,  and.  as  the  volume  of  business 
li  expected  to  be  so  great  <it  times, 
Plat  Fourth    street   may   be   temporarily 

I  locked  in  making  up  trains,  the  com- 
any  lias  announced  its  intention  to 
pen  up  at  its  own  expense  a  street 
75  feet  west  of  Fourth  street  which 
■ill  enable  teams  and  auto  trucks  a 
lear  thoroughfare  to  the  freight  de- 
its   and    sheds   to    the   south. 

The  freight  business,  when  the 
lianges  are  made  will  all  be  concen- 
■ated  between  King  and  Channel, 
'bird    and    Eighth    streets,    which    will 

ean  tliat  the  present  buildings  are  to 
e  moved  furtlier  south,  to  be  recon- 
tructed  and  cMuipped  to  handle  the 
olume    of   constantly    increasing   trade. 

While  the  figure  set  for  improve- 
ents.  in  the  api>Iicat!on  .iiade  to  the 
lupeivlsors.  i?  but  $400,000,  it  is  un- 
Sfflcially  stated  that  when  tlie  re-con- 
tructlnn  and  re-arrangement  is  finally 
pmplctcd,  the  outlay  will  run  close  to 
jiie  million  dollars,  as  it  is  the  inten- 
ion  of  the  company  to  not  stop  in  its 
inprovcments   until    it   has   satisfied    all 

te    demands    which     will    eiia!ile    it    to 
pcdlte    its    business    witli    the    pulilic 
Ji  a   manner  satisfactory   to  all, 


I'uolc  .\lixcr  on  street  pa\ing 
in  Chico,  California 

There's  a  Foote  Mixer  for  every  job! 
Carried  ia  Stock  by 

EDWARD  R.  BACON  &  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 
FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  NATOMA  ST.,  S.  F. 

Edward  B.  Bacon  is  positively  not  connected  with  any  other  firm. 


Contracts  Awarded. 

TACOMA  AM>  TBNENO,  WASH.— 
Stations,  etc,  frame  and  concrete  con- 
struction. $.50,000.  ETngineers,  Engi- 
neering Department  Pacific  Northern  R. 
R.  Co.  Owners-,  Pacific  Northern  Rail- 
road Co.  Contractors,  E.  J.  Rounds 
Construction  Co.,  Walker  BIdg.,  Seattle. 
Contract    price,    $50,000. 


Le 


SCHOOLS, 


BERKELEY,  ALAMEDA  CO.,  C.U^.— 
Convent.  3  story  and  bafe,  frame,  $35,- 
000.  Architect,  John  J.  Foley,  46  Kear- 
ny St.,  S.  F.  Owners,  St.  Joseph's  Con- 
vent. The  building,  which  is  to  be 
erected  on  the  grounds  now  occupied 
by  the  institution,  will  cover  an  area 
of  100x90  feet.  There  will  be  a  large 
music  room,  study  halls,  art  room, 
dining  room  -and  dormitories.  Plan.s 
include  steam  heat  and  hot  and  cold 
water  supply.  Interior  will  be  finished 
in  pine  throughout.  The  exterior  of 
tlie  building  will  be  covered  with 
shiplap,  sanded.  Plans  are  being  pre- 
pared. 

OAKLAND,  CAL.— School.  2  and  3 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architect.  J.  .L  Don- 
ovan. Security  Bank  Bldg.,  Oakland. 
Owners.  City  of  Oakland.  The  follow- 
ing firms,  in  addition  to  the  list  pub- 
lished previously  in  these  reports,  have 
applied  for  plans  for  the  work  on  the 
Commercial  High  School  in  Oakland. 
P.ids  are  to  be  opened  on  .April  21st. 
Lewis  Hicks,  Williams  Bros.  &  Hen- 
derson. Van  Sanl-Houghton  Co.,  Thurs- 
ton   &    Co.,    Lange   &   Bergstrom,      Mc- 


<fc  Peterson,  Frederick  Amweg, 
C.   Christensen.   Wold  &  Kolin. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL. 
— Convent,  3  story  and  base,  brick  or 
concrete,  $S0,000.  Architect,  Walter 
King,  Elks'  Bldg.,  Stockton.  Owners. 
Ro.nan  Catholic  Convent.  The  institu- 
tion has  recently  secured  a  new  site 
at  the  corner  of  San  Joaquin  and  Flora 
streets  and  have  liad  preliminary  plans 
prepared.  No  details  of  the  building 
have  befen  decided  upon  and  it  will  be 
some  time  before  full  particulars  can 
be    printed. 

ORLAND,  CLENN  CO..  CAL.— School. 
1  story  and  base,  reinforced  concrete, 
$37,300.  Architect,  W.  H.  Weeks,  75 
Post  St.,  S.  P.  Owners,  Orville  School 
DiS'trict.  The  building  has  been  de- 
signed for  a  six-room  scliool  with  prin- 
cipal's office,  teachers'  rooms  and  li- 
brary. A  central  heating  system  will 
be  installed.  Interior  finish  will  be  ot 
pine  with  some  maple  floors.  There 
will  be  composition  blackboards  and  a 
lirogram  clock  system.  The  exterior  of 
the  building  will  be  faced  with  cement 
pla.'ter.     Plans  are  now  being  prepared. 

HUNTl.VGTON  PARK,  LOS  ANGE- 
LES CO..  CAL— School,  1  story  and 
base,  brick  and  concrete,  $25,000.  Ar- 
chitects, Train  &  Williams,  Exchange 
Bldg.,  L.  A.  Owners,  Huntington  Park 
School  District.  The  building  will  cov- 
er and  area  of  70x168  feet,  and  will 
cont-ain  six  standard  size  class  rooms, 
an  auditorium  seating  JOO  people  and 
principal's  room.  Interior  finish  will 
be  of  pine  and  hardwood.  A  plenum 
heating  system  will  be  installed.  The 
exterior  of  tlie  building  will  be  faced 
with  cement  plaster.  Plans  are  being 
prepared. 
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SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


SAN  PKANOISCO — Tunnel  construc- 
tion. $:!37.0OO,  lOnsrineer,  City  Engi- 
neer. Temporar;-  City  H«ll  Bldg.,  S.  F. 
Owners,  City  and  County  of  San  Fran- 
I'isco.  Bids  were  opened  at  the  last 
meetlns-  of  the  Board  of  Public  Works 
for  the  construction  of  the  Stockton 
Street  Tunnel.  Jacobsen  &  Bade  of 
Portland  submitted  the  lowest  figure 
and  have  been  awarded  the  contract. 
A  coiiplete  list  of  all  bids  appears 
under  the  headin.ar  of  San  Francisco  vi 
this    issue. 


STORES  AND  OFFICES. 


S.\.\  J'^K.WCISCD-licpartiiicut  store, 
!!  story  and  base.  Class  A  construction, 
$200,000  or  more.  Arcliitect,  Albert 
Pissli.  Flood  Bldg-.,  S.  P.  Owners,  Em- 
porium. The  property  in  the  rear  of 
the  present  building:  and  located  on 
Mi.=sion  street  betw'een  4tli  and  5th 
streets  will  be  improved  with  a  large 
building  practically  covering  the  en- 
tire area.  Architecture  will  be  similar 
to  that  of  the  present  building.  When 
complete  the  new  addition  will  make 
the  Emporium  the  largest  department 
store  on  the  coast.  Plans  provide  for 
a  complete  .-teel  f ra  lie  and  fireproof 
construction  throughout.  Jfaiiy  of  the 
department^-  in  the  present  building 
will  be  rearranged  and  the  interior 
will  be  somewh-at  altered.  Plans  are 
being   prepared. 

SAN  FRANCISCO— -Xicbolodeon.  1 
story,  brick.  Cost  not  stated.  Archi- 
tect, Alfred  I.  Coffey.  Humboldt  Bank 
Bldg.,  S..  F.  Owner's  name  withheld. 
The  building  is  to  1-e  erected  in  the 
Mission  District,  and  will  have  a  front- 
age of  28  feet  and  a  depth  of  7S.  In- 
terior will  be  finished  in  pine  and  or- 
namental plaste^.  .Cori'sid'erable  tile 
and  marble  will  he  u'^ed.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.      Plans    are    being    prepared. 

SAN  FRANCISCO— Store  fronts  and 
alterations,  tralne  construction.  Cost 
not  stated.  Ar.-hitect.  C.  C.  D^kin,  110 
Sutter  St.,  S.  F.  Owner's  name  not 
given  Three  new  store  fronts  and 
considerable  interior  altepcition  will  be 
made  to  the  building  on  the  north  line 
of  O'Farrell  street  west  of  Fillmore. 
T!ic  work,  will  include  new  plaster- 
ing, wiring  and  some  plumbing.  Mar- 
ble and  tile  %vill  he  used.  Plans  are 
now    being    preoared. 

SAN  FRANCISCO — Stores  and  offices. 
2  story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architects,  O'Brien  & 
Werner,  Foxcroft  Bldg.,  S.  JF.  Owners 
represented  by  Kern-Neilan  Co.  This 
building  has  been  mentioned  here  be- 
fore when  plans  were  first  started.  The 
building  has  a  frontage  on  East  street 
of  150  feet  and  50  feet  on  Howard. 
The  first  floor  will  contain  a  nu  uber  of 
stores  and  upper  floor  will  be  arranged 
for  oflices.  Interior  finish  will  be  of 
pine  tbrou,ghout.  There  will  be  metal 
window  sash  and  frames.  The  exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  complete  and 
figures    are    l)eing    taken. 

SAN  FRANCISCO — Stores,  1  or  2 
story  and  base,  brick  or  concrete.  Cost 
not  ftated.  Architects,  Ross  &  F.er- 
gren,  DIO  California  St..  S.  F.  Owners, 
S.  and  C.  Foi'bes  This  building  will  he 
namental  plaster.  Considerable  tile 
and    Rose  avenue,   a   site   recently   pur- 


i  liasd  liy  S.  and  C.  Forbes,  The  build- 
ing will  cover  a  ground  area  cf  2,940 
siiuare  feet.  Leases  are  now  being 
made  and  until  these  are  complete  the 
height  of  tlie  building  cannot  be  de- 
termined. The  exterior  will  probably 
be  faced  with  pressed  brick.  Founda- 
tions and  walls  w-ill  be  of  suflicient 
rtrength  tg  carry  several  other  stories. 
Complete  particulars  will  be  given  as 
tlie  plans  progress. 

SAN  FRANCISCO — Stores,  2  story. 
Class  A  addition  to  two-story  building. 
Cost  not  stated.  Architect,  Oscar 
Haupt,  Phelan  Bldg.,  S.  F.  Owner,  O. 
D.  Baldwin.  The  building  at  the 
soutliwest  corner  of  Grant  avenue  and 
Harlan  Place  will  be  altered  and  two 
more  stories  adder,  A  contract  for  the 
structural  steel  work  has  been  award- 
ed to  Mortensen  Bros,  tor  $3,450.  Bids 
for  the  balance  of  the  work  have  been 
taken  under  advisement  in  the  archi- 
tect's  oflices. 

SAN  FRANCISCO — Department  store 
fixtures.  Cost  not  stated.  Architect, 
C.  C.  Dakin,  110  Sutter  St.,  S.  F.  Own- 
ers, Emporium  Preliminary  plans  are 
now  being  made  for  the  many  new  fix- 
tures which  will  be  required  for  the 
new  addition  to  the  Emporiuiu.  Mr. 
Dakin  is'  making  a  study  of  the  old 
building  as  well  as  of  the  new  floor 
plans,  and  will  design  new  fixtures 
for  many  of  the  departments  in  the 
present  building.  It  is  estimated  that 
between  $75,000  and  $100,000  Trill  be 
expended    on    fi.xtures'. 

SAN  FRANCISCO — Stores,  1  story, 
frame.  $5,000.  Architect,  Paul  De  Mar- 
tini, 451  Columbus  Ave,,  S.  F.  Owner, 
Mr.  Eagleson.  Tlie  building  will  be 
erected  on  48th  avenue  and  will  con- 
tain six  stores.  There  will  be  patent 
store  fronts  and  plate  glass  windows. 
Interiors  will  be  finished  in  pine 
throughout.  The  exterior  of  the  build- 
ing will  be  covered  w-ith  cement  plaster 
on  metal  lath.  Plans  are  being  pre- 
pared and  when  complete  the  work  will 
probably   be    done   by   Day   L/abor. 

ALAMEDA,  ALAMEDA  CO.,  .  CAL.— 
Stores,  1  story,  frame.  Cost  not  stat- 
ed. -•Architects,  National  Architectural 
and  Engineering  Co..  Foxcroft  Bldg.. 
S.  F.  Owner's  name  not  given.  The 
I'uilding  will  contain  eight  stores  each 
of  20  feet  frontage  and  a  depth  of  34 
feet.  Interiors  will  be  finished  in  pine. 
There  will  be  plate  glass  display  win- 
are  being-  prepared  and  figures  will  be 
called    for   shortly. 

dows.  The  rear  of  the  luiilding  will 
te    fitted    up    for    living    roo  ns.      Plans 

SACRAMENTO,  SACRAMENTO  CO., 
CAL. — Stores  and  oflices,  10  story  and 
base.  Class  A  construction,  $200,000. 
Architect,  Charles  S.  Kaiser,  Mechan- 
ics' Institute  Bldg.,  S.  F.  Owners, 
George  W.  Peltier  and  associates.  This 
building,  wbicli  is  to  be  erected  at  the 
southwest  corner  of  4th  and  .1  streets, 
w-ill  be  know'n  as  the  Fruit  Asisociation 
Bldg.  Construction  will  be  fireproof 
throughout,  with  a  complete  steel 
frame,  brick  and  concrete  walls,  faced 
with  terra  cotta.  There  will  be  steam 
heat,  elevator  service,  a  vacuum  clean- 
ing system,  metal  window  .sash  and 
frames  and  metal  irini  and  mail 
chutes.  Halls  will  be  wainscoted  with 
tile  and  marble.  Six  floor.s  have  al- 
ready been  leased.  Working  drawings 
are  bein.g  prepared  and  bids  will  be 
called    for   at    once. 

LOS  ANGELES,  CAL.— Stori'S  ami 
lofts.  10  story  and  base,  reinforced  con- 
crete. Cost  not  stilod.  Arcliitect,  W. 
.1.    Saunilers,    Inlernational    Bank    Bldg., 


L.  A.  Owner,  F.  W.  Braun.  The  build- 
ing will  cover  an  area  of  50x154  feet. 
Construction  will  he  fireproof  tlirough- 
out  with  reinforced  concrete  walls, 
floors  and  hollow  tile  interior  parti- 
tions. There  will  be  metal  window 
sash  and  frames  and  fireproof  doors. 
Plans  provide  for  elevator  service,  an 
automatic  sprinkler  system  and  spiral 
chutes.  The  exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  are  now 
being  taken. 

LOS  ANGELES,  CAL, — Department 
store,  S  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  Architects, 
Morgan.  Walls  &  Morgan,  Van  Nuys 
Bldg.,  L.  A.  Owners,  W.  H.  Perry 
Estate.  The  building  is  to  be  ere'jted 
at  the  corner  of  5th  and  Broadway,  and 
will  coved  a  ground  area  of  150x160 
feet.  The  entire  structure  has  been 
leased  to  the  Fifth  Street  Store.  Con- 
struction will  be  fireproof.  There  will 
be  a  complete  steel  frame  and  exterior 
walls  faced  with  pressed  brick  and 
terra  cotta.  Interior  finish  will  be  of 
metal  and  hardwood.  A  steam  heating 
system  will  be  installed.  Plans  are 
only  in  a  preliminary  stage  and  full 
particulars   will  be   given   later. 


SEALED  PROPOSALS. 


PHOPOSALS    FOR    CANAL    WORK. 

CANAL  WORK — Department  of  the 
Interior.  U.  S.  Reclamation  Service, 
Washington,  D.  C. — Sealed  proposals 
will  be  received  at  tlie  office  of  the 
United  States  Reclamation  Service  at 
Newell,  S.  D.,  until  4  o'clock  i>.  in.  May 
S,  1»13,  for  the  construction  of  about 
four  miles  of  the  North  Canal  and 
about  ten  miles  of  laterals.  Belle 
Fourche  project,  S.  D.  The  work  In- 
•volves  the  excavation  of  about  117,000 
cubic  yards  of  material  and  is  situated 
north  and  west  of  Newell,  S.  D.  For 
particulars  address  the  United  States 
Reclamation  Service,  Washington,  D. 
C. :  Denh-er,  Colo.,  or  Newell,  S.  D, 
MORRIS    BIEN,    acting   director. 


PROPOSALS    FOR    CANAL    WORK. 

CANAL  WORK — Department  of  ilie 
Interior,  U,  S.  Reclamation  Sc.viie. 
Washington,  D.  C. — Sealed  pniiH'sala 
will  be  received  at  the  office  i>f  the 
United  States  Reclamation  Scr\  ice, 
Fabb,  Mont.,  until  3  o'clock  p.  in.  .\i>rll 
3»,  1»13,  for  the  construction  oC  22 
miles  of  the  St.'  Mary  Canal. 
River     pi-o.iect,     Mont.       The     work 


Milk 
in- 


volves the  excavation  of  about  I.L'ni,- 
000  cubic  yardsi  of  material  anil  ex- 
tends along  St,  Mary  River  from  Lriwer 
St.  Mary  Lake  to  the  north  fork  of 
:MiIk  River  in  the  northwest  portion  of 
the  Blackfeet  Indian  Reservation, 
Mont.  For  particulars  address  the 
United  States.  Reclamtion  S.r\iii\ 
Washington,  D.  C;  Helena,  Mom  ,  r 
lUihb,  .Mont.  MORRIS  BIEN,  acting  ai- 
rector. 


PROPOSALS     FOR     STE.VM     SHOVKLS. 
..STKAM    SHOVKLS    —    ncpnrtllieiit    Ot 

the  Intrri.ir.  U.  S.  Ueclamattion  Serv- 
ice. Wusliin.gton.  I).  C. — Sealed  io.m"^- 
sals  will  be  received  at  the  oili  ■  "' 
the  United  States  Reclamation  s.  i  . . 
Kabh.  Mont.,  until  S  o'clock  p.  in.  \iii1l 
28,  lU!,  for  the  constnu'tion 
•.*.s,  l<M:t,  feu-  furnishlns-  two,  mn;c  or 
U'ss.  7(i-ton  .'team  shovels  fin-  u--c  on 
ihc  Milk  Uiver  pro,iect,  Montana.  Vor 
particulars  address  U.  .S.  Reclaniaiion 
Service,  Wa.^.hinglon.  D,  C,  or  II.  1  n' 
Mont,      .MOUUIS    BlI'lN,   acting  din 


BUILDING  AND   INDUSTRIAL  NEWS 


13 


sll<>^  loi.s. 

KLKCTK I  (,'  SI  h  I  \'  !•;  i  .H — Do|ki  it  tiicii  t 
of  the  Interior,  V.  R.  RiM'la.nation  Serv- 
ice. Washinston,  1).  C. — Sealed  propo- 
sals will  be  received  at  the  offloe  of  the 
United  States  Rei-hunation  Service, 
(Jreal  Fall.s,  Mont.,  unlil  2  o'oloi-k  p.  ni. 
April  30,  l»i;t,  for  furnishing  five,  more 
or  les.s.  70-ton  electrlp  power  shovels 
for  ure  on  the  Milk  River  and  Sun 
Uiver  projects,  Jlontana.  For  partic- 
ulars address  U.  S.  Reclamtion  Serv- 
ice. WashfrvKton,  |D.  |C.,  or  Helena,. 
AFont.      MORIilS   BIKiV,   acting   director. 
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PROPOSALS    FOR    CANAL    WORK. 

CANAI>  WORK — Department  of  the 
Interior.  U.  S.  Reclamation  Service. 
\Val?'hing:ton,  D.  C. — Sealed  pi-ioposals 
will  be  received  at  the  office  of  the 
United  States  Reclamation  Service, 
Oreat  Fails.  Mont.,  until  2  o'clock  p.  m. 
April  ao,  liUS,  for  the  con.struction  of 
the  Pishkun  Reservoir  Supply  Canal, 
the  Sun  River  Slope  Ca-.al  and  Tunnels 
No.  2  and  No.  3,  of  the  Poshkun  Reser- 
voir Supply  Canal,  involving  tl]e  exca- 
vation of  about  2,400,000  cubic  yards 
of  material  and  the  construction  of 
about  3,215  linear  feet  of  concrete 
lined  tunnel.  The  work  is  situated  on 
the  north  side  of  Sun  River,  2.5  to  70 
miles  west  of  Great  Palls,  Mont.,  and 
near  the  line  of  the  Sun  River  branch 
of  the  Great  Northern  Railway.  For 
particula!i3  address  the  United  States 
Reclamation  Service.  Washington,  D. 
C.  Helena,  Mont.,  or  Fort  Chaw,  Mont. 
MORRIS    BIEN,    acting   director. 


PROPOSALS     FOR     DRAIN. 

DRAIN — Office  of  Constructing  Quar- 
termaster, Fort  Worden,  Wash. — 
Sealed  proposals,  in  triplicate,  for  the 
construction  of  230  lineal  feet  of  10- 
inoh  drain  and  of  extension  to  a  sewer 
manhole  at  Fort  Worden,  Wash.,  w^ill 
be  received  at  this  office  until  11  a.  ni. 
April  1«,  1913,  and  then  publicly 
opened.  A  deposit  of  $5  will  be  re- 
quired for  return  of  plans.  Information 
upon  application  to  Captain  J.  R. 
POURIE,    constructing      quarter.nai.=  ter. 


PROPOSALS    FOR    HUILIJING. 

BUILDING — OlBce  of  the  Quarter- 
master, Fort  Yellowstone.  Wyo. — 
Sealed  proposals,  in  triplicate,  for  re- 
rooHng  the  poht  exchange  building  at 
Fort  Yellowstone,  Wyo.,  will  be  re- 
ceived at  this  office  until  a  p.  m.  April 
a«,  lOlS,  at  which  time  and  place  they 
will  be  opened  in  the  presence  of  bid- 
ders. The  Government  reserves  the 
right  to  reject  or  accept  any  or  all 
bids  or  any  portion  thereof.  Pro- 
posals muls.t  be  signed  by  the  bidders, 
inclosed  in  sealed  envelopes,  addressed 
to  the  quartermaster  and  marked 
'•Proposals  for  Roofing  Post  Exchange 
Building,  to  Ije  Opened  April  28,  1913." 
Blank  proposals,  specifications  and 
plans  will  be  furniteihed  upon  applica- 
tion to  the  quartermaster,  HKRBP.RT 
KOKBE,  second  lieutenant,  1st  cav- 
alry, quartermaster.  By  FRANK  KEL- 
LKR,  first  lieutenant.  1st  cavalry, 
charge   of  office. 


PROPOSALS    FOR    TRAVELING 
CRANES. 

TRAVELING  CRANES— Sealed  pro- 
posals, indorsed  "Proposals  for  Electric 
Traveling     Cranes,"    will     be     received 


ilincnl.  Washington.  I).  C„  until 
11  o'clock  II.  III.  »ia.v  ».  lin:i,  and  then 
and  there  ]>ublicly  opened,  for  four 
electric  traveling  bridge  cranes  <ind 
two  electric  traveling  wall  cranes  for 
the  general  foundry,  navy  .viird.  Puget 
Sound,  Wash.  Plans,  and  speclHcations 
may  be  obtained  on  application  to  the 
burwiu  or  to  the  comuiMnd.iiit  of  llie 
navy  ^■ard  named.  II.  i;,  S'lW.N  ii'Oltn. 
cliicf    of    bureau. 

♦- 

PROPOSALS  FOR  STRHCTirRAL 

STKEL     AND    IRON     WORK. 

PURSUANT  to  Resolution  No.  51CS 
N.  S.,  passed  April  S,  1913,  the  Council 
of  the  City  of  Oakland,  will  receive 
liids  for  furnishing  of  all  materials, 
labor  and  workmanl--.hip  required  in 
connection  with  the  fabrication,  erec- 
tion and  completion  of  all  structural 
cast  iron  and  steel  for  the  Auditorium, 
to  be  erected  on  the  grounds  of  Peral- 
ta  Park,  located  on  tlie  southerly  side 
of  Twelfth  street,  between  Fallon 
street  and  Lake  Sliore  avenue  or  the 
proposed  extension  of  said  avenue,  in 
Ih   City  of  Oalcland,  California. 

All  proposals  shall  be  made  upon 
and  conform  to  the  requirements  of  the 
forms  of  proposals,  prepared  and  fur- 
nislied  by  tlie  City,  tlirough  the  Super- 
vising Architect,  and  shall  be  en- 
cIa^5ed  in  sealed  envelopes  endorsed 
"Bid  for  the  fabrication,  erection  and 
completion  of  all  Structural  Cast  Iron 
and  Steel  for  the  Auditorium,"  ad- 
dressed to  the  Council  and  deposited  by 
the  bidder,  or  hiis  agent,  with  said 
Council  wiiile  in  session,  between 
eleven  o'clock  a.  ni.  and  twelve  o'clock 
noon,  Pacilic  Time,  on  tlic  24tli  day  o£ 
April,  181S,  in  the  room  of  tlie  Council 
in  the  City  Hall,  Fourteenth  and  Wash- 
ington streets,  Oakland,  and  at  the 
expiration  of  the  time  named  tlie' bids 
will  be  opened,  examined  and  publicly 
declared  in  open  session  of  the  Council. 
No  proposal  of  bid  will  be  received 
or  considered  which  is  not  acco.npa- 
nied  by  a  check,  certified  by  a  respon- 
i.-ible  bank,  payable  to  tlie  order  of  H. 
10.  Magill,  City  Clerk,  in  an  amount  not 
less  than  ten  per  centum  (10%)  of  the 
aggregate  amount  of  the  proposal.  Said 
ilieck  shall  be  forfeited  to  and  be  re- 
tained by  the  City  if  the  successful 
bidder  fails  or  refuses  to  execute  the 
contract  in  the  required  form  and  fur- 
nish bonds  of  the  forms  to  be  provided 
by  the  City  and  as  required  by  the 
Charter  of  the  City  of  Oakland,  within 
twenty  (20)  dayt-.  after  receiving  notice 
of  the  award. 

After  the  award  and  upon  the  exe- 
cution of  the  agreement,  the  contrac- 
tor shall  at  the  same  time  execute  to 
tlie  City  of  Oakland  and  deliver  to  the 
Auditor  a  bond  guaranteeing  to  the 
City  of  Oakland  the  faithful  perform- 
ance of  the  contract,  and  in  an  amount 
equal  to  twenty-five  per  centum  (25%) 
of  the  amount  named  in  the  agree- 
ment. He  shall  likewise  execute  and 
deliver  at  the  same  ti.ne  another  and 
separate  bond  to  protect  any  and  all 
per.-ionj  performing  labor  upon  or  f ur  • 
ni.sbing  materials  to  be  used  upon  the 
said  work,  and  in  an  amount  equal  to 
fifty  per  centum  (50%)  of  the  amount 
named    in    said    agreement. 

A  bound  <et  of  the  Forms  of  Propo- 
sal, and  of  the  required  -Affidavits, 
-Agreement,  Bonds,  Acknowledgements 
and  Specifications  will  be  furnished 
contractor..--  on  demand  at  the  office  of 
Supervising    Architect    of    the    City    of 


iMkbuid,  Sicurlly  Bank  Building,  cor- 
ner lllh  and  Broadway.  Tlie  plans 
and  drawings  may  be  had  at  the  said 
ollice  of  ihe  Supervising  Architect  after 
April  nth.  1913,  within  a  reasonable 
llir.e  after  application,  and  upon  the 
deposit  of  Twenty-five  Dollars  ($25.00); 
vvbich  deposit  will  be  returned  to  the 
applicant  when  the  said  plans  and 
drawings  are  returned  to  the  Archi- 
tect in  good  condition;  one  complete 
set  of  plans  and  drawings  required  for 
the  work  will  be  furnished  each  appli- 
cant co.npiying   witli   the  above. 

Each  bidder  shall  submit  a  formal 
Did  in  strict  accordance  and  without 
deviation  from  tlie  plans  and  specifica- 
tions, unless-,  such  deviation  shall  liave 
been  previously  authorized  by,  and 
written  permission  therefor  obtained 
from  the  Supervising  -Architect;  in  case 
any  such  deviation  shall  be  allowed 
as  afores-aid  for  the  submission  of  tlie 
bid  or  award  of  contract  notice  thereof 
will  be  served  upon  all  of  tlie  bidders 
by     tlie    architect. 

-All  information  relative  to  the  re- 
quirements, for  bidding,  and  all  direc- 
tions necessary  to  explain  and  make 
definite  any  of  tlie  provisions  of  the 
specifications  or  drawings  will  be 
given  by  the  Supervising  Architect 
upon   application   at  liis  office. 

The  right  is  reserved  to  the  Council 
in  accordance  witli  the  provisions  of 
the  Charter  of  the  City  of  Oaklend  to 
reject   any   or   all    bids   submitted. 

By    order    of    the   Council. 

H.    E.    -MAGILL.    City    Clerk. 

Ry    K.    F.    HOLLAND.    Deputy. 


PROPOSALS    FOR    BOILERS. 

OFFICE  OF  THE  BOARD  OF  PUB- 
U(  Works  of  the  City  and  County  of 
.■■'.■in    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
r'Clock  p.  ni.  and  3  o'clock  p.  ni.,  on 
Wednesday,  the  IWtli  day  of  .April,  191:1, 
for  doing  the  following  work,  includ- 
ing the  furnishing  of  the  necessary 
labor   and   materials  therefor,    to   wit: 

The  furnishing  and  installing  of 
boilers,  boiler  auxiliaries  and  piping, 
etc.,  in  the  -Academic  Building,  Poly- 
teclinic   High    School. 

Progressive    payment^    will    be    made. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fi.\ed  at 
$6,000. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible hank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the  aggregate   of  the  proposal. 


PROPOSALS    FOR    C.AN.AL    SUPPLIES. 

CAN-AL  CIRCULAR  763— Proposals 
for  Furnishing  and  Erecting  Coal- 
Handling  Machinery  and  Accessories 
for  Two  Coaling  Plants. — Sealed  pro- 
posals will  be  received  at  the  office  of 
the  general  purchasing  officer.  Isth- 
mian Canal  Commission.  Washington. 
D.  C.  until  10:30  a.  ni.  May  14,  1913,  at 
which  time  they  will  lie  opened  in  pub- 
lic, for  furnishing  the  aliove  mentioned 
articles.  Blanks  and  general  infor- 
mation relating  to  this  circular  (Nc. 
763)  may  be  obtained  from  this  office 
or  the  office  of  the  assistant  purchas- 
ing agent.  1086  North  Point  street,  San 
Francisco.  Cal.;  also  from  the  U.  .«. 
engineer  offices  in  the  following  cities 
Seattle,  Wash.;  Los  -Angeles,  Cal.  F 
C.  BOGGS.  major,  corps  of  engineers. 
U.   S.   army,   general   purchasing  officer. 
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APARTMKNT  HOUriK— 3  story  and 
base,  fixime,  S.'iO.OOO.  San  Francisco. 
Architects,  Falch  &  Knoll,  Hearst 
Bldg.,  S.  F.  Owner,  Miss  n.  Loalza. 
This  huilding  will  be  erected  at  the 
southwest  corner  of  Taylor  and  Wash- 
ington streets  and  will  cover  an  area 
of  5."ixl37>4  feet.  The  two  first  floors 
will  contain  a  total  of  17  large  apart- 
ments ranging  from  two  to  four 
rooms  each.  Tliere  will  be  steam  heat. 
an  automatic  elevator  and  a  vacuum 
cleaning  system.  Interior  finish  will  be 
of  pine  and  h«rdwoods.  All  suites  will 
have  private  baths  and  wall  beds.  A 
hot  water  system  will  be  installed. 
The  first  floor  is  to  he  fitted  up  for  the 
owner's  residence  and  will  contain  in 
the  neighborhood  of  15  rooms.  Inte- 
rior trim  will  be  of  pine,  oak  and  ma- 
hogany. Bath  rooms  will  be  finished 
in  tile.  The  exterior  of  the  building 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
figures   are   being   taken. 

RESIDENCES — 4.  2  story  and  base, 
frame,  $2,250  each.  San  Francisco.  -Ar- 
chitect, none.  Owner,  E.  E.  Manseau, 
164.  Parnassus  Ave.,  S.  F.  These  houses 
will  be  erected  on  35th  avenue  north  of 
I  street,  and  each  will  contain  six 
rooms  and  bath.  Interior  finish  will 
be  largely  of  pine.  Some  hardw-ood 
floors  will  be  used.  Each  of  the  houses 
will  have  a  large  open  fire  place  in  the 
living  room  with  a  brick  or  tile  mantel. 
Bath  room  will  have  tile  wainscot.  The 
exteriors  will  be  covered  with  cement 
plaster  on  metal  lath  and  brick  veneer. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  He  is  now  in  the  market 
for   all   materials. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  San  Francis- 
c  Architect,     G.     Albert     Lansburgh, 

709  Mission  St.,  S.  F.  Owner,  Andrew 
Jacob.  The  dwelling  will  contain  nine 
rooms,  two  baths  and  sleeping  porch. 
Interior  will  be  finished  in  pine  and 
some  hardwoods.  Oak  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick.  Tile 
will  be  used  in  the  bath  rooms  and 
kitchen.  The  exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  A  garage  will  also  be 
erected  on  the  lot.  Plans  are  being 
prepared  and  the  work  will  be  out  for 
figures  by  the  end  of  this  month. 

RESIDENCE  —  2  story  and  base, 
frame.  $4,000.  San  Francisco.  Archi- 
tect, J.  A.  Leonard.  Phelan  Bldg..  S.  F. 
Owners,  Urban  Realty  Co.  The  dwell- 
ing will  be  erected  on  De  Soto  north  of 
Holloway  street,  and  will  contain  seven 
rooms,  bath  and  sleeping  porcli.  A 
garage  will  occupy  part  of  the  base- 
ment. Interior  finish  will  be  of  pine 
and  hardwood.  Floors  will  be  of  oak 
in  the  living  and  dining  rooms.  There 
yill  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick.  Tile 
yill  be  used  in  the  b.ath  rooms  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  The  exterior  of  the 
dwelling    will    be   covered    with   cement 


pla.stcr  oil  metal  lalli.  Plans  are  com- 
plete and  tlie  wnrk  .\ill  be  done  by  Day 
Labor. 

RIOSIDKNCE  —  2  story  and  base, 
frame,  $4,000.  S:in  Francisco.  Archi- 
tects. National  Architectural  and  Engi- 
neering Co.,  Foxcroft  Bldg.,  S.  F. 
Owners,  Stephen  A.  and  Cliarles  Mas- 
i-liio.  Tlie  dwelling  lias  been  designed 
for  an  eight-room  house  and  will  be 
erected  at  the  corner  of  Caselli  and 
Eagle  streets.  Interior  will  be  finished 
in  pine  and  some  hardwood.  Oak  floors 
will  be  used  in  the  living  and  dining 
rooms  and  reception  hall.  There  will 
lie  an  open  fire  place  in  the  living 
room  with  a  brick  mantel.  Bath  and 
kitchen  w-ill  have  tile  wainscot.  The 
exterior  of  the  house  will  be  covered 
witli  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  have 
been   taken   under  advisement. 

PASSENGER  STATION  AND  TRACK 
CONSTRUCTION— $1,000,000  San  Fran- 
cisco Arcliitects,  Engineering  Dept. 
Southern  Pacific  Co.,  Flood  Bldg.,  S.  F. 
Owners.  Southern  Pacific  Co.  Applica- 
tion has  been  made  to  the  BoarKi  of 
Supervisors  by  the  Southern  Pacific 
Railroad  Company,  for  extensive  fran- 
chises or  rights,  which  will  permit  a 
complete  re-arrangement  of  its  tracks 
and  depot."?.  This  upon  the  granting 
of  the  permits  will  mean  the  immediate 
expenditure  of  more  than  half  a  mil- 
lion dollars,  and  the  construction  of  a 
passenger  depot  at  Third  and  Town- 
send  streets  after  tlie  Mission  style  of 
architecture.  The  building  will  be  an 
ornament,  and  answer  tlie  purpose  of 
Exposition   year. 

The  track  changes  to  be  made,  ex- 
cept where  streets  are  crossed,  are  all 
on  property  owned  by  the  company, 
and  are  designed  to  be  of  benefit  to  the 
company  in  handling  it*  freight  and 
passenger  business  to  the  greatest  con- 
venience of  the  general  public  and  its 
patrons. 

The  territory  embraced  is  between 
Third  and  Eighth  and  Townsend  and 
Channel  streets  and  it  will  be  so 
changed  as  to  facilitate  the  volumes  of 
constantly   increasing  business. 

The  passenger  business  as  in  the  past 
will  be  handled  at  Third  and  Townsend 
streets  where  the  depot  is  to  be  built 
after  plans  and  specifications  which 
have  already  been  prepared,  immedi- 
ately after  action  is  taken  by  the  Su- 
pervisors on  the  application  wliich  has 
been  made  by   the  company. 

It  is  the  intention  to  handle  all  of 
the  passenger  business  between  Third 
and  Fifth  and  King  and  Townsend 
streets  and  as  the  volume  of  business 
is  expected  to  be  so  great  at  times, 
that  Fourth  street  may  be  temporarily 
blocked  in  making  up  trains,  the  com- 
pany has  announced  its  intention  to 
open  up  at  its  own  expense  a  street 
375  feet  west  of,  Fourth  street  which 
will  enable  teams  and  auto  trucks  a 
clear  thoroughfare  to  the  freight  de- 
pots and  sheds   to   the  siouth.' 

The  freight  business,  when  the 
changes  are  made,  will  all  be  concen- 
trated between  King  and  Channel, 
Third  and  Eighth  streets  which  will 
mean  that  the  present  buildings  are  to 
be  moved  further  south,  to  be  recon- 
structed   and    equipped    to    liandle    the 


vciUituu  uf  i-un.staiiliy  increasing  trade. 
While  the  figure  set  for  improve- 
iiu-iitS',  in  the  application  made  to  the 
Supervisors  is  but  $400,000,  it  is  un- 
iilflcially  stated  that  when  the  re-con- 
struction and  re-arrangement  is  finally 
completed,  the  outlay  will  run  close 
to  one  million  dollars,  as  it  is  the  in- 
tention of  the  company  to  not  stop 
in  Its  improvements  until  it  has  satis- 
licd  all  the  demands  which  will  enable 
it  to  expedite  its  business  with  the 
public  in  a  manner  satisfactory  to  all, 
APARTMENT  HOUSE— 3  story  and 
base,  frame,  $12,000.  San  Francisco. 
Architects,  A.  F.  and  O.  M.  Rousseau, 
Monadnock  Bldg.,  S.  F,  Owner,  William 
Bush.  The  building  is  to  be  erected 
on  a  corner  and  will  be  arranged  for 
one  store  on  the  first  floor  and  five 
apartments  of  two  and  three  rooms  on 
the  upper  floors.  Interiors  will  be  fin- 
ished in  pine  with  ."rome  hardwood. 
Tile  will  be  used  in  the  bath  rooms 
and  kitchens.  A  water  heating  system 
will  be  installed.  The  exterior  of  the 
building  will  be  covered  with  cement 
plaster  and  brick  veneer.  All  suites 
will  have  wall  beds  and  private  baths. 
Plans    are    being    prepared. 

APARTMENT  HOUSE— 5  story  and 
base).  Class  C  construction,  J50,000. 
San  Francisco.  Architects,  A.  F.  and  O. 
M.  Rousseau.  Monadnock  Bldg.,  S.  F. 
Owner,  P.  J.  Gartland.  The  building  is 
to  be  erected  on  Geary  street,  and  will 
have  a  frontage  of  42  feet  and  a  depth 
of  120  feet.  There  will  be  two  stores 
on  the  first  floor  besides  the  entrance. 
Upper  floors  will  be  divided  into  88 
rooms,  which  are  to  be  arranged  in  two 
and  three  room  suites  with  private 
baths  and  wall  beds.  There  will  be 
steam  heat,  elevator  service  and  a  vac- 
uum cleaning  system.  Interiors  will  be 
finished  in  pine  and  hardwood.  Bath 
rooms  will  have  cement  floors  and  tile 
wainscot.  The  exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  nearly  complete  and  figures,  will  be 
called   for   shortly. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  $11,000.  San  Francisco. 
-Architect.  .John  J.  Foley,  46  Kearny  St., 
S.  F.  Owner.  Mr.  Solari.  The  building 
will  be  erected  on  a  corner  and  will 
contain  six  apartments  of  four  rooms 
and  bath  each  Interior  finish  will  be 
of  pine  with  some  hardwood.  Each 
apartment  w^ill  have  a  large  open  fire 
place  and  tile  or  brick  mantels.  A  hot 
water  system  will  be  installed.  Tile 
will  be  used  in  the  bath.  Wall  beds  are 
specified.  The  exterior  of  the  building 
will  be  covered  with  sliiplap  and  rustic. 
Plans  are  complete  and  figures  will  he 
taken  shortly. 

FLATS — 3  story  and  base,  fin  me, 
$7,000.  San  Francisco.  Architect,  mine. 
Owner.  .1.  F.  Wy.nan.  1959  Hayes  St., 
F.  Tlip  building  will  cover  an  area 
25x80  feet,  and  is  to  contain  six  apar^ 
ment  flats.  Interior  will  be  finishe 
in  pine  with  hardwood  floors  and  somi 
hardwood  veneer.  There  will  be  open 
flre  places  and  tile  mantels.  Some  tilT 
will  be  used  In  the  baths  and  kitclienfl 
Exterior  of  the  building  will  be 
ered  with  cement  plaster  on  metal  latl 
Plans  are  complete  and  in  the  hand 
of  the  owner  who  will  do  the  wor| 
by  Day  Labor. 

FLAT  ALTERATION  —  Prflme  COlj 
slruction.  $4,000.  Siin  Francisco. 
c' itect,  Oliver  Everett.  1940  Webster 
St..  S.  F.  Owner,  .1.  A.  Bergerot.  The 
Vvork  will  consist  of  raising  the  pres- 
ent building  and  constructing  an  addi- 
tional   story    underneath      The    other 
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I'l.uis  will  liu  luiiipletcly  icarriUiHcil 
iiml  the  work  will  iciiuire  new  plastti- 
hig-.  plumliiiig',  electric  work,  painting' 
and  interior  finish.  Exterior  of  the 
huildingr  will  alfio  undergo  extensive 
ohanges.  Plans  «re  complete  and  fls- 
ures   have   Iieen   taken. 

FLATS — 2  story  an-d  base,  frame, 
$5,000.  San  Francisco.  Architect, 
Paul  De  Martini,  451  Columbus  Ave.,  .=!. 
F.  Owner,  X.  Cuneo.  Tlie  building 
ha.=.  been  designed  to  contain  four  mod- 
ern fiats  of  four  and  five  rooms  each. 
Interior  finish  will  be  of  pine  and  red- 
wood. Sone  hardwood  floors  will  be 
used.  Tile  will  be  used  in  the  baths. 
Exterior  of  the  building  will  be  cov- 
ered with  shiplap  and  rustic.  Plans 
are  being  prepared. 

FL,ATS — 3  story  and  base,  frame. 
$7,000.  San  Francisco.  Architect,  J. 
I'.  Flugser,  Crocker  Bldg.,  S.  F.  Own- 
■  IS  name  withheld.  The  building  will 
111-  erected  on  -Eitth  avenue,  and  has 
iieon  arranged  for  three  modern  resi- 
dential IlatS'  of  five  and  six  rooms  each. 
Interiors  will  be  handsomely  finished 
in  pine  and  hardwoods.  Bath  rooms 
will  have  tile  wainscot.  Tile  will  also 
be  u&ed  in  the  kitchens.  There  will  be 
open  fire  places  and  brick  mantels. 
Oak  floors  are  to  be  used  in  the  princi- 
pal rooms.  Exterior  of  the  building 
will  be  covered  with  brick  veneer  and 
sliiplap.       Plans    are    being    prepared. 

FL..\TS — 3  story  and  base,  frame, 
$6,000.  San  Francisco.  Architect,  Paul 
De  Martini,  451  Columbus  Ave.,  S.  F. 
Owner,  Paul  De  Martini.  The  building 
will  be  erected  on  Broadway  west  of 
Mason  and  will  contain  three  fl-ats  of 
four,  five  and  six  rooms.  The  build- 
ing will  have  a  frontage  of  27^  feet 
and  a  depth  of  61  feet.  Interior  will 
be  finisbed  in  pine  and  redwood  with 
some  oak  floors!  There  will  be  open 
fire  places  and  brick  mantels.  Tile, 
will  be  used  in  the  bath  rooms  and 
kitchens.  Exterior  of  the'  building 
will  be  covered  with  brick  veneer  and 
shipl-ap.  Plans  are  complete  and  the 
work   wHl  be- done  by  Day   Labor. 

HOTEL— 2  story  and  base.  Class  C 
coni'truction.  $25,000.  San  Francisco. 
Architects,  McDougall  Bros..  Russ 
Bldg.,  S.  F.  Owner,  I  Steinhart.  The 
building  is  to  be  erected  on  Sutter 
street,  near  Leavenworth,  and  will  con- 
tain stores  on  the  first  floor  and  rooms 
above.  A  central  heating  system  will 
be  installed.  Store  fronts  will  be  of 
the  patent  type.  Interior  finish  will  be 
of  pine  and  hardw^ood.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are   being  taken. 

HOTEI^ — 5  story  and  base.  Class  C 
construction.  Coisit  not  stated.  San 
Francisco.  Architect,  L.  M.  Gardner, 
Phelan  Bldg.,  S.  F.  Owner,  Emile 
Lange  This  building  is  to  be  erected 
at  the  southeast  corner  of  6th  and 
Minna  9treet.s.  The  first  fioor  will  be 
arranged  for  stores  and  tlie  hotel  en- 
trance and  lobby.  Upper  floors  will 
contain  in  the  neigliborhood  of  seventy 
rooms  and  several  baths.  Interior  fin- 
isli  will  be  of  pine  throughout.  There 
will  be  steam  lieat,  elevator  service 
and  a  hot  water  supply  system.  Ex- 
terior of  the  building  will  be  faced  with 
pressed  brick.  Patent  store  fronts  will 
be   used.      Plans   are  being  prepared. 

HOTEI. — 3  story  and  base,  reinforced 
concrete.  $11,000.  .San  Francisco.  Ar- 
chitect, Joseph  Cahen,  45  Kearny  St.,  S. 
F.  Owner,  Nathan  Haas.  The  building 
will  be  erected  on  Jones  street  near 
O'Farrell.     The  entrance  and  lobby  will 


...■.  iipy  I  he  lii-st  lln.ir  and  ciiiper  ll.im  s 
will  bu  arranged  for  single  rooms  and 
baths.  Plans  provide  for  a  hot  water 
system  but  no  heat.  Interior  will  be 
finished  in  pine  tliroughout.  Tlie  ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  co.n- 
plete  and  figures  will  be  called  for  <it 
once. 

HOTEL  ALTERATIONS  AND  ADDI- 
TION— Frame  construction.  Cost  not 
stated.  .San  Francisco.  Architeot,  C. 
C.  Dakin,  110  Sutter  St.,  S.  F.  Owners.. 
Frederick  H.  and  C.  C  Dakin.  This 
work  will  consist  of  llie  alteration  of 
an  old-time  residence  on  California 
street  west  of  Divisedero  into  four 
stores  and  a  modern  family  hotel.  Con- 
siderable tile  and  marble  work  will  be 
used.  There  will  be  a  central  heating 
system,  roof  garden  and  patent  store 
fronts.  New  plumbing,  plastering  and 
electric  work  will  be  installed.  Plans 
ai'e    now    being   prepared. 

RESIDENCE  —  2  story  and  base. 
frame.  Cost  not  stated.  San  Fran- 
cisco. Architects,  Bakewell  &  Brown, 
251  Kearny  St.,  S.  F.  Owner,  Linda  C. 
Avenali.  The  dwelling  will  be  erected 
on  Green  street  near  Taylor,  and  will 
he  designed  for  a  handsome  city  home. 
Interior  flnisb  will  be  of  pine  and  liard- 
wood  with  hardwood  fioors  in  all  of 
the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick.  Tile  will  be 
used  in  tlie  bath  rooms'.  The  exterior 
of  the  house  will  be  covered  with  brick 
veneer  and  cement  plaster.  Plans  are 
being    prep'ared. 

FACTORY — 3  story  and  base,  frame, 
$3,200.  San  Francisco.  Architect,  none. 
Owner,  C.  H.  Gish,  257  Falcon  St..  S.  F. 
The  building  has  been  designed  for  an 
electric  light  plant  There  will  be  no 
interior  finish.  The  building  will  cover 
an  area  of  44x52  feet.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who   will   do  the  work   by  Day  Labor. 

DEPARTMENT  STORE — 3  story  and 
base.  Class  A  construction,  $200,000 
or  more.  San  Francisco.  Architect, 
Albert  Pissis,  Flood  Bldg.,  S.  F.  Own- 
ers, Empoi'ium.  Tlie  property  in  the 
rear  of  the  present  building  and  lo- 
cated on  Mission  street,  between  4th 
and  5tb  streets,  will  be  improved  with 
a  large  building,  practically  covering 
the  entire  area.  Architecture  will  be 
fimilar  to  that  of  the  present  building. 
When  co-iiplete  the  new  addition  will 
make  the  Emporium  the  largest  de- 
partment store  on  this  coast.  Plans 
provide  for  a  complete  steel  frame 
and  fireproof  construction  throughout. 
Many  of  tlie  departments  in  the  pres- 
ent building  will  be  rearranged  and 
tlie  interior  will  be  somewhat  altered. 
Plans    are    being    prepared. 

NICHOLODEON — 1  story,  brick.  Cost 
not  stated.  San  Francisco.  Architect. 
Alfred  L  Coffey,  Humboldt  Bank  Bldg., 
.S.  F.  Owner'.?'  name  withheld.  The 
liuilding  is  to  be  erected  in  the  Mis- 
sion District,  and  will  have  a  frontage 
of  2S  feet  and  a  depth  of  78  feet.  In- 
terior will  be  finished  in  pine  and  or- 
namental plaster.  Considerable  tile 
and  marble  will  be  used.  Exterior  of 
tlie  building  will  be  faced  with  cement 
plaster.      Plans   are    being    prepared. 

STORE  FRONTS  AND  ALTERA- 
TIONS— Frame  construction.  Cost  not 
stated.  San  Francisco.  Architect,  C. 
C.  Dakin,  110  Sutter  St.,  S.  F.  Owner's 
name  not  given  Three  new  store  fronts 
and  considerable  interior  alteration 
will    be    made    to    the    building    on    the 
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north  line  of  O'Farrell  street  west  of 
Fillmore.  Tlie  work  'R'ill  include  new- 
plastering,  wiring  and  some  plumbing. 
Marble  and  tile  will  be  used.  Plans 
are   now   being   prepared. 

STORES  AND  OFFICES— 2  story  and 
ba:*,  reinforced  concrete.  Cost  not 
stated.  San  Francisco.  Architects, 
O'Brien  &  Werner,  Foxcroft  Bldg.,  S. 
F.  Owner  represented  by  Kern-Neilan 
Co.  This  building  has  been  men- 
tioned here  before  when  plans  were 
first  started.  The  building  has  a 
frontage  on  East  street  of  150  feet 
and  50  feet  on  Howard.  The  first 
floor  will  contain  a  number  of  stores 
and  upper  floor  will  be  arranged  for 
oflSces.  Interior  finish  will  be  of  pine 
throughout.  There  will  be  metal  win- 
dow sash  and  frames.  Tbe  exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are   being  taken. 

STORES— 1  or  2  story  and  base, 
brick  or  concrete.  Cost  not  stated.  San 
Francisco.  Architects,  Ross  &  Ber- 
gren.  310  California  St.,  S.  F.  Owners. 
S.  and  C.  Forbes.  Tliis  building  will 
be  erected  at  the  gore  corner  of  Mar- 
ket and  Rose  avenue,  a  sdte  recently 
purchased  by  S.  and  C.  Forbes.  The 
building  win  cover  a  ground  area  of 
2,940  square  feet.  Leases  are  now  be- 
ing made,  and  until  these  are  complete 
tb.e  height  of  the  building  cannot  be 
determined.  The  exterior  will  prob- 
ably be  faced  with  pressed  brick.  Foun- 
dations and  walls  will  be  of  suflcient 
strength  to  carry  several  other  stories. 
Complete  particulars  w'ill  be  given  as 
the  plans  progress'. 

STORES— 2  story.  Class  A  addition 
to  two-story  building.  Cost  not  stat- 
ed. San  Francisco.  Architect,  Oscar 
Haupt,  Phelan  Bldg.,  S.  F.  Owner,  O. 
D.  Baldwin  The  building  at  the  south- 
west corner  of  Grant  avenue  and  Har- 
lan Place  will  be  altered  and  two  more 
stories  added.  A  contract  for  the 
structural  steel  work  has'  been  award- 
ed to  Mortensen  Bros,  for  $3,450.  Bids 
for  the  balance  of  the  work  have  been 
taken  under  advisement  in  tbe  archi- 
tect's  offices. 

DEPARTMENT  STORE  FIXTURES 
— Cost  not  staled.  San  Francisco.  Ar- 
chitect. C.  C'  Dakin.  110  Sutter  St..  S. 
F.  Owners,  E  nporium.  Preliminary 
plans  are  now  being  made  for  the 
many  new  fixtures  which  will  be  re- 
quired for  the  new  addition  to  the 
Emporium.  Mr.  Dakin  is  making  a 
study  of  the  old  building  as  well  as 
of  the  new  floor  plans  and  will  design 
new  fixtures  for  many  of  the  deprirt- 
ments  in  the  present  building.  It  is 
estimated  that  between  $75,000  and 
$100,000    will    be    expended    on    fixtures. 

STORES — 1  story,  frame,  $5,000.  San 
Francisco.  Architect,  Paul  De  Martini, 
4  51    Columbus   Ave.,   S.    F.      Owner,    Mr. 
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Issued  Daily,  $1.00  Per  Month. 
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Issued  Weekly,  $3.00  Per  Year. 


The 

L  A.Larsen  Construction 
Reports. 

Issued  Daily.     Terms  on  application, 

560  Mission  St.    San  Francisco 


Frank    Neidick 

Carpenter  and   Builder 

Phone  Mission  5126 


2669A  Howard  St..  Bet.  22  nd  and  23rd 

San    Francisco 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstraiion  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


Bind  your  copies  of  the  Building  and  Industrial 
News  in  PERMANENT  BOOK  FORM 

We  have  succeeded  at  last  in  securing  a  really  practical  binder. 
The  Building'  &nd  IndustriiJ  News  conti^ins  a  great  deal  of  technical  and 
statistical  information   that  many  of   our  readers  find  worth  saving'  for 
future  reference.  There  is  no  better  way  of  p.eserving'  it  than  using'  the 
"BIG  BEN"  BINDER 
which    preserves   the   magazine   in   permanent   book    form.      This   binder   is  .liand.--t)me    and    durable,    and    makes 
the    permanent    filing   of    magazines  as  easy  as  filing  ordinar.v  papers.     Itopens   flat   like  a  regular  book,   and 
comes    in    fine   art    cloth    with    the    name  of  our  Journal  stamped   in  gold  on    the    front    cover    and    back.      For 
persons  who  desire  to 

Sa-ve  These  Valuable  Articles 
this  binder  is  just  the  thing,  as  it  holds  several  numbers  of  our  Journal  and   can   be   used   again   indefinitely 
year  after  year,   simply  by  taking  out   the   old   Journals  and   inserting   the  new  ones  as  they  come  to  you. 

By    making    special    arrangement   with   the   manufacturers  of   this  he.-t   binder   that   has  ever  been   put   on 
the   market,    we    are   able    to   furnish    them    to    you    for    ONLY  Sl.OO  EACH, 

Merely   send   us  your  nai'ne   and   addres.s  and   say:      "Send    us   .\  our   binder.      I    enclose    $1.00,"    and    we    will 
send   tlie  binder  promptly  all   charges  prepaid. 

Send   in   >'Our  orders  nt>w  and  begin   saving   the   statistical   and    technical    inforni.ition.    articles    and    valu- 
able  data,    that   will   be   published    in  The    Building    and    Industrial    News  this  year. 
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S60  IVIission  St.,  San  Francisco 

Gentlemen:    Herewith  find  check  or   Postal  Order  for  three  dollars,  for  which  send  your 
paper  for  one  year  to 
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Sacramento. 
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San  Francisco 


Building  and  Industrial  News 
April  15tli,  1913. 


PLATE  A 


ioY'i  -  Plat  -  -^f^n 


I  *    H'jiy^^^ ^^^^I^#-^ 


GiDi-j    Pi-Ay    Yacd 


BASEMENT  PLAN  FIRST  PRIZE  SACRAMENTO  SCHOOL  COMPETITION 

Sacramento 


Shea  &  Lofquist,  Architects 
San  Francisco 


Building  and  Industrial  News 
April  15th.,  1913 


PLATE  B 


FIRST  FLOOR  PLAN  FIRST  PRIZE  SACRAMENTO  SCHOOL  COMPETITION. 

Sacramento 


?hea  &  Lofquist,  Architects 
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ROOF  PLAN  FIRST  PRIZE  SACRAMENTO  SCHOOL  COMPETTIION. 

Sacramento 


Coof      \ 


?\ 


Building  and  Industrial  News 
April  15tli,  iyi3 


Shea  iS  Lofquist.  Architects 
San  Francisco 
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K«Klfsuii.  Tlic  l.iiihIiiiH  will  l,c  fi-.Tl-  '■■■-■J 
ed  on  J,stii  avenue,  and  will  eontain  IH^ 
six   stores.     There   will   be   patent   store       1328 

1329 
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Same 


fronts  and  plate  glass  windows.  In- 
teriors will  be  finished  in  pine  through- 
out.  The  exterior  ot  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  being  prepared 
and  when  complete  the  work  will  prob- 
ably  be  done  liy  Day   I^abor 

TUNNEL  CONSTRUCTION— $337  000 
San  Francisco.  Engineer,  Citv  Engi- 
neer, Temporary  City  Hall  BIdg  S  F 
Owners,  City  and  County  of  San  Fran- 
cisco. Bids  were  opened  at  the  last 
meeting  of  the  Board  of  Public  Works 
tor  the  construction  of  the  Stockton 
Street  Tunnel.  Jacobsen  &  Bade  Port- 
land, submitted  the  lowest  figure  and 
Have  been  awarded  the  contrac'  A 
complete  list  of  tlie  bids  appears  under 
the  heading  of  San  Fran 
Issue. 


in    this 


rures 
bid    was 
and    was    for 
taken    under 
for    the    removal 


City  Bids  Opened. 

six  Sets  of  Figures  Received  For  Con- 
struction of  Stockton  Street  Tunnel 
No  Award   Made. 

Bids  for  the  construction  of  the 
Stockton  street  tunnel  were  opened  by 
the  Board  of  Public  Works  at  their 
meeting  held  Wednesday  afternoon  at 
the  Temporary  City  Hall.  Six  sets  ot 
figures  were  submitted,  the  lowest 
tender  coming  from  Tacobson  &  Bade 
a  Portland,  Oregon  firm.  Their  n- 
were  $337,000.  The  highest 
presented  by  F.  Rolandi 
J487,950.  All  bids  were 
advisement.  No  bids 
of  the  safety  station  at  O'Farrell'a'nd 
Market  streets  were  considered  The 
following  is  a  list  of  the  figures  sub- 
mitted for  the  construction  of  the 
Stockton  street   tunnel. 

Stockton    Street    Tunnel. 

Grant  Smith  &  Co $455,800 

?;•   Rolandi    457  350 

Tacobson   &   Bade,   Portland  337,000 

State    Constr.    Co 419  000 

^-   Malley    ^^gg^f^ 

R.   C.   Storrie   &   Co 394,000 

BVILDINu    SCPBRINTEINDKNT 

°'?;?J?f"'  F^?''-  E-  General  building 
^"Pf'nt'ndent,  architectural  anf 
structural:  supervision  of  any 
class  of  building  construction.  Ex- 
pert in  reinforced  concrete.  In- 
oSd,'"fua;i?i^   s^V%y,^n|^'^e?i     T/. 
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13S5 
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13S7 

1388 
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1391 
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1394 

1395 
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1397 


Hyde 

Hilp 

f;""^     Sjogren 

y>',';.l<',y     Butterworth 

*i'f'eld     Anderson 

P  G  &  E  Co Dyer 

^'ewart     Bernstein 

^ame     Sutton 

banie    Haus 

^'I'ne     '.Sutton 

Lacliman     .  . .  Witzelberger 

W&wara     Cab  ill 

^!.'»Pel      Coffey 

;\.",  states   Adv Owner 

L.itchheld     Burns 

Channing     Channing 

Bruguiere    Owner 

taiverson     Jensen 

Ue   Martini    Owner 

Ratto     Ratto 

Sorensen    Owner 

Urban    RIty    Owner 

Wankowskl    ...Mtl   Constr 

G"mP,    Otis 

Do'"t5-     Johnson 

Goldberg     Weinberg 

I'erraro    Bacchini 

Mancuso     Heckenroth 

Hecht    St.    Denis 

game    Natl    Elec 

S^ine    Sutton 

o'ame     Fislier 

Rimlinger     ".'.■.Martin 

^reyn     Malloch 

Lassus     Gardner 

Alien     Whitney 

g?v>s    Ratt'o 

Figone    Sarraille 

^°!"n«-a"     Garden 

Cath    Archb     JlcCarthy 

%l\^y     Duebe'l 

CpUms     Collins 

"O""!,,. Porderer 

Cancilli      Agrusa 

Pucotey     Ducotev 

Stewart     Sibber 

garble     Johnson 

Peters      Munster 

Manion     Van    Herrick 

C,uneo     Cuneo 

Roifoni     Segale 

Strauss     Robinson 

Michelsen     Michelsen 

H'nd     Sibley 

l^i"!*'     Peterseh 

|ame     Butler 

i^auss      Nelson 


1397 

I  830 

5348 

2S1U 

7000 

2580 

2660 

3450 

5420 

2955 

9759 

8150 

400 

600 

400 

500 

1000 

1000 

6000 

6000 

450 

4000 

40000 

2500 

1920 

740 

714 

4563 


il.lui;)  E  TWENTV-FIKTU  AVE  I5ll  ,\ 
Irving.  Two-story  and  basenienl 
frame  residence. 

owner....  E.  E.  Manseau,  164  Parna.ssus 
Ave.,  San   Francisco. 

Ardiltect  .  .  .None. 

I>uy's    work. 


(1307)  E 
One-stor 
dence. 

Owner. . . . 

Arciiitect  . 
Contractor 


.MOSCOW 
and    base 


CO.ST,    $2250 


135      .V      Geneva. 
Tient   frame   r«sl- 


F.   W.  DakIn  &  R.  L.  Kern. 

310  California,  S.  F. 


.  R.  U  Kern,  3C4G   1 7th,  S.  F. 
COST,  $2000 


Bau 
Roge 


.  Murrav 
.  Ploeger 


249S 
4840 
540(1 
3965 
4225 
1800 
1350 
9300 
1900 
14355 
11885 
4581 
1500 
500 
1200 
1000 
400 
3000 
500 
2000 
1700 
2000 
5000 
2000 
2150 
6370 
3700 
2400 
30SI 
15000 


(130S)  E  FORTY-THIRD  AVE  150  S 
Geary.  Move  and  erect  concrete 
foundation. 

Owe"" A.   Krause,   353   Bush,  S    F 

Architect  .  .  .None. 

Contractor.. Edw.    H.    Egguist,    531    43rd 
Ave.,  San  FYancisco. 

COST,    $1930 


(1309)      NO.   466   PARIS, 
one    story. 

Owner Chas.  Benson.   I 

-Architect  . .  .None. 
Contractor.. p.    H.    McKinna 
San    Francisco. 


Raise  and  add 


COST,    $1560 


Ma- 


(1310)  N    BROADWAY    182- 
son.     Concrete  foundation. 

Owner p.      f.      De      .Maitini,      451 

Columbus  Ave..  S.  F. 

Architect  ...G.  Delucci,  2123  Powell, 
San    Francisco. 

Day's  work.  COST,  $400 

(1311)  NO.  341  BOCANA  AVE.     Install 
Premises. 


(1301)      NE    FIFTH    AMD    TOWNSEND. 
Replace  joists  and  lay  concrete  floor 

Ower California     Winery   &     Dist. 

Co.,   Premises. 
None. 

T.      P.    Frost,      ISO      Jessie, 
San  Francisco. 

COST,    $400 


Owner J.    Soulie 

Architect  . .  .None. 
Day's  work. 


COST,   $400 


--Architect  . 
Contractor 


(1302)      NE      FULTON     AND      EIGHTH 
Ave.     Repair  residence  and   grill. 

Owner Peter   Catsifters,    Premises 

Architect  . .  .None. 

Contractor.. Leigh     &    Schultz,    330    8th 
Ave.,  San  Francisco. 

COST,    $650 


Building  Contracts  Awarded 
San  Francisco. 


1301 
1302 
1303 
1304 
1305 
1306 
1307 
1308 
1309 
1310 
1311 
1312 
1313 
1314 
1315 
1316 
1317 
131S 
1319 
1320 
1321 
1322 
1323 
1324 


oil   JJ""y    Frost 

Catsifters    Leigh 

Manseau     Manseau 

fame    Same 

fame    game 

Sam?    Same 

Dakin     Kern 

Sjause    Egguist 

Penson       McKinna 

De  Martini    De  Martini 

fotilie'-     Soulier 

Keating      Leibocher 

Montrouil     Owner 

^"cich     Dighero 

P^f.'-son    Sihon 

*!'"«      Mills 

Schroder     Allis 

ganerl     SteTanini 

P-\*ierg     Sterner 

Spigelman    Abrahams 

Harrington     ..Harrington 

^^"     ■ Nan 

riallahan     Reed 

Buckley    Anderson 


400 

650 

2250 

2500 

2250 

2250 

2000 

1950 

1560 

400 

400 

1500 

1200 

1125 

1250 

1400 

2250 

12720 

1300 

800 

2000 

1000 

450 

500 


(1303)  E  TWENTY-FIFTH  AVE  125  N 
Irvlnir.  Two-story  and  basement 
frame  residence. 

Owner.  . .  .E.  E.  Manseau,  164  Parnassus 
Ave.,    San   Francisco. 

Architect  . .  .None. 

Day's    work.  coST,    $2250 


(1304;  E  TWENTY-FIFTH  AVE  175  N 
Irving.  Two-story  and  basement 
frame  residence. 

Owner.  . .  .E.  E.  Manseau.  164  Parnassus 
Ave.,  San  Francisco. 

Architect  . .  .None. 

Day's   work. 


(1312)  W  ELLSWORTH,  bet.  Jarboe 
and  Tompkins.  One-story  and  base- 
ment frame  dwelling. 

Owner D.     Keating,     600     Andover, 

San  Francisco. 
Architect  . .  .None. 
Contractor.  .Jacob  Leibocher,   140  Swiss 

Ave.,  San  Francisco. 

COST,    $1500 

(1313)  W  MOULTRIE  125  S  Eugenia. 
One-story  and  basement  fi-ame  dwlg. 

Owner P.  w.  Montrouil,  255  Moul- 
trie, San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $1200 

(1314)  E  NEWELL  80  N  Lombard. 
One-story  and  basement  frame  shop. 

Owner John  Kucich. 

Architect  ..  .Paul     F.  De     Martini,     451 
Columbus  Ave.,  S.  F. 

Contractor.  .John     Dighero,     354     Lom- 
bard, San  Francisco. 

COST,    $1125 


COST,    $2250 


(1305) 


E  TWENTY-FIFTH  AVE  200  N 
irving.  Two-story  and  basement 
frame  residence. 

Owner E.  E.  Manseau,  164  Parnassus 

Ave.,  San   FYancIsco. 
Architect  . .  .None. 
Day's  work.  COST,  $2250 


(1315)  S  RICHLAND  AND  S.  P.  Right 
of  Way.  One-story  and  basement 
frame  dwelling. 

Owner John    Pearson.    1    Richland 

Ave.,   San    Francisco. 
Architect  ..  .H.      Dittrick.    25      Richland 

Ave.,   San   Francisco. 
Contractor.  .Jos.    Schon.    250    Bosworth, 
San  Francisco. 

COST,    $1250 


(1316)      E  ELEVENTH  AVE  150  N  Anza 
One-story   and    basement   frame   dwlg. 
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l)\vner.  .  .  .Hoss   H.    Mills,   425    'J5tli   Ave. 

Son   Fiandsco. 
Arclilteet  . .  .None. 
Architect  ..  .F.    N.    Sampson,    29tli    and 

Diamond,  S.  I'\ 
Day's    \York.  COST,    $H00 


(1317)  N  ROLPH  235  W  Madrid.  One 
and  one-lialf-story  and  basement 
frame  residence. 

Owner Scliroder   &    AUls,    460    Du- 

boce  Ave.,  San  Francisco. 

Arcliitect  . .  .None. 

Day's  work.  COST,   $2250 


(131 S)  S  BROADWAY  (58-9  E  Mason  B 
43-9xS  75.  All  w'ork  for  three-story 
frame  buildingr   (6  flats.) 

Owner Eugenia,      Guglielmo       and 

Emilia    Daneri,    546    Union, 
San  Francisco. 

Architect  . .  .None. 

Contractor.  .S.  Montani  and  G.  Stetanini 
1753  Greenwich,  S.  F. 

Filed  April  7,  '13.     Dated  April  5,  '13. 
Rough  frame  up  and  roof  on... $3180 

Brown    coated    3180 

Completed   and   accepted 3180 

Usual   35    days 3180 

TOTAL  COST,  $12,720 

Bond,  $0360.     Sureties,  G.  Giusti  and  N. 

Capurro.     Limit,   100   days.     Forfeit,   $5. 

Plans  and  specifications  filed. 

NOTE: — Plans     hy  Andrew      Cuneo.   133 

Jasper  Place,  San  Francisco. 


(1319)  LOT  85  JACOB  HEYMAN  SUB 
Cobb  Ti-act.  All  work  except  paint- 
ing, cement  floors,  rat  proofing,  elec- 
tric fixtures  and  shades  for  one  and 
one-half-story  frame  cottage. 

Owner Louis  Ryberg,   114  "Virginia 

Ave.,    San   Francisco. 

Architect  . .  .None. 

Contractor,   S.     J.   Sterner,      3228      19th, 
San  Francisco. 

Filed  April  7,  'IS.     Dated  April  7,  '13. 

Frame  up  and  rafters  on $327.50 

Brown   coated 327.50 

Completed     327.50 

Usual  35  days 327.50 

TOTAL   COST,    $1300.00 

Bond,    none.      Limit,    60    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(1320)      NO.    1616   SANCHEZ.      Alter   flat 
into  store. 

Owner Mr.   Spigelman,  Premises. 

Architect  ....None. 

Contractor.  .H.     Abrahams,     134     Hale, 
San   Francisco. 

COST,  $800 


(1321)  S  LINCOLN  WAY  32-6  E  llth 
Ave.  One-story  and  basement  frame 
residence. 

Owner A.      Harrington,    N^V      5th 

Ave  and  Judah,  S.  F. 
Architect  . .  .None. 
Day's    work.  COST,    $2000 

(1322)  N  FARRAGUT  25  E  Roe.  One 
story  and  basement  frame  residence. 

Owner Andrew  Nan. 

Architect  ..  .O.    E.    Evans,    2367    Mission, 

San   Francisco. 
Day's  work.  COST,  $1000 

(1323)  Nij.  618  BROADWAY.  Under- 
pin   wall. 

Owner Hallahan   &   Getz,   987  Mar- 
ket,   San    Francisco. 

Architect  . .  .None. 

Contractor.  .Reed      &      White,      Monad- 
nock   BUlg.,    S.   F. 

COST,  $450 


(l;!21)      NO.    .'.Jt;    I'KIOCITA    AVJ'J.      Move 
and  add  to  dwelling. 

Owner Maurice   Buckley,   Premises 

Arcliitect  . .  .None. 

Contractor.  .Jno  Anderson,  1620  Florida 
iSan   Francisco. 

COST,    $500 


(1325)  S  CALIFORNIA  196  W  Van  Ness 
Ave.  Three-story  and  basement 
frame   (6)   flats. 

Owner J.   F.    Wyman,    1959    Hayes, 

San    Francisco. 

Architect  .  .  .None. 

Day's  work.  COST,  $7000 


(1326)  NE  BEALE  57-6  NW  Howard 
NW  40xNE  45-10.  Furnishing  and 
driving  of  piles  for  three-story  brick 
store   building. 

Owner Henry  A.,  Wm.  C.  and  Anna 

C.     Weichhart  and     Minnie 
C.    Meyerderks,    181    Beale, 
San  Francisco. 
.Architect  ..  .J.    Chas.    Flugger,    Crocker 

Bldg.,    San     Francisco. 
Contractor.  .Hyde-Harjes      &    Co.,      110 

Market,  San  Francisco. 
Filed  April  8,  '13.     Dated  Mar.  31,  '13. 
75%   of   total   cost   when   all   piles 

are    driven     

Usual   35    days    25% 

TOTAL  COST,  $1397.50 
Bond.  $698.75.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  10 
days  after  grading  done.  Forfeit,  $5. 
Plans  and  specifications  filed. 


(1327)  CONCRETE,  FOUNDATION 
wails  and  piers,  side  walk,  etc.,  on 
above. 

Contractor.  .J.     F.    Barrett    and    H.    H. 
Hilp  Jr.,  12  Sunnyside,  S.  F. 

Filed  April  8,  '13.     Dated  Mar.   31,  '13. 
Foundation,      basement      walls, 
piers    and    walls    around    front 

side   walk   in $872.50 

Basement    floor    laid    and    front 

side   walk   roughed   in 300.00 

Concrete    work    completed    and 

accepted     200u00 

U.sual    35    days 457.50 

TOTAL  COST,    $1830.00 

Bond.     $915.       Sureties,     Margt.     Barrett 

and    Emma    H.    Hilp.      Limit,      60      days. 

Forfeit,    $5.        Plans    and    specifications 

filed. 


(1328)  ALL  WORK  EXCEPT  GRAD- 
ing,  piling  and  foundation  or  concrete 
work   and   iron   work    on   above. 

Contractor.  .F.    O.    Sjogren    and   August 

Sjogren,   110   J-essie,   S.   F. 
Filed  April  8,  '13.     Dated  Mar.  31,  '13. 

2nd   floor  ceiling  joists   on $1337 

Roof   on  and  brick   work   done..    1337 

Completed   and   accepted 1337 

Usual    35    days    1337 

TOTAL  COST,  $5348 
Bond,  $2674.  Sureties,  E.  Ross  and  G. 
S.  Turner.  Limit,  40  days  after  foun- 
dations done.  Forfeit,  $5.  Plans  and 
specifications   filed. 

(1329)  W  SEVENTH  AVE  100  S  Geary 
All  work  except  foundation,  front, 
masonry  and  gas  and  electric  flxtures 
for  two-story  and  basement  frame 
flats. 

Owner W.  H.  Hanley,  419  7th  Ave., 

San    Francisco. 
Architect  ..  .Plans  by  Contixictor. 
•  Contractor.  .Jas.    H.    Butterworth. 
Filed  April  8,  '13.     Dated  April   8,  '13. 

2nd   flood   completed    $702.50 

Brown    coated    702.50 

Completed     . '. 702.50 

Usual    35    days 702.50 

TOTAL    COST,    $2810.00 


Bond,    none.        Limit,    July    1.        Fuileit, 
none.     Plans  and  specifications   filed. 


(1330)  N  BERNARD  91-6  W  Jones  W 
23xN  60.  All  work  for  three-story 
and  basement  frame  apartments. 

Owner David    Salfleld,    500    CIr.nie 

Bldg.,  San   Francisco. 

Architect  ..  .Salfleld      &   Kohlberg,      500 
Clunie   Bldg.,   S.   F. 

Contractor.  .N.  P.  Anderson,  320  Market 
San  Francisco. 

Filed  April   S.  '13.     Dater  April  8,  '13. 

Frame    up    $1000 

Roof  on  and  floors  laid 1000 

Brown    coated     1000 

Standing    finish    on 1250 

Completed   and   accepted 1000 

Usual    35    days 1750 

TOTAL  COST,  $7000 

Bond.    $3500.      Sureties.   R.   G.    Folte   and 

R.    Ringrose      Limit,    80    days      Forfeit, 

$3      Plans    and   specifications    filed 


(1331)  W  MEACHAM  PLACE  74-6  S 
Post  W  56xS  40.  Steel  w^ork,  paint- 
ing and  erection  of  steel  work  for 
steam    station    (one-story    structure). 

Owner Pacific  Gas  &  Electric   Co., 

445  Sutter,  San  Francisco. 
Architect  ..  .Fredk.   H.   Meyer.   Bankers' 

Invst.  Bldg.,  S.  F. 
Contractor.  .Dyer    Bros.      Golden      West 
Iron  Works.  17th  and  Kan- 
sas,  San   Fi'ancisco. 
Filed   April    8.   '13.      Dated  April   4,    Ti. 
Payments  on  1st  and  15th  of  eacli 

month    of    75% 

Usual  35  days    25% 

TOTAL  COST,  $2580 
Bond,  $1290.  Sureties,  J.  O'Shea  and 
Wm.  Witney.  Limit,  May  1.  Forfeit, 
none.     Plans  and  specifications  filed. 


(1332)      S  GEARY  137-6  E  Mason  E  37-C 
X137-6.     Painting  and  interior   finish- 
ing   for      seven-story    and      basement 
annex  to  Stewart  Hotel. 
Owner.  ..  .Stewart  Estate  Co. 
Architect  ...Cunningham  &  Politeo,   1st 

National  Bank  Bldg.,  S.  F. 
Contractor.  .Wm.    Bernstein,    1325    Ful- 
ton, San  Francisco. 
Filed  April  8,  '13.     Dated  April  5,  "13. 
On  1st  and  15th  of  each  month.      75% 

Usual  35  days 25% 

TOTAL  COST,  $2660 
Bond,  $1330.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit,  40  days  after  noti- 
fication. Forfeit,  $50.  Plans  and  speei- 
specifications   filed. 


(1333)      TILE  WORK  ON  ABOVE. 

Contractor.  .John      G.   Sutton      Co. 

Minna,   San  Francisco. 

Filed  April  8,  '13.     Dated  Mar.  31, 

Payments    same    as    above 

TOTAL   COST, 
Bond,    $1725.        Surety,      Pacific      i 
Casualty  Co.     Limit,  30  days  after 
flcation.   Forfeit,   $50.     Plans  and   .-= 
fications   filed. 


ON 


(1334)      ORNAMENTAL         IRON 

above. 
Contractor.  .A.   Haus,   16th   and    1! 

San  Francisco. 
Filed  April  8,  '13.  Dated  Mar.  31, 
TOTAL  COST, 
Bond,  $2710.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit,  30  days  after  noti- 
fication. Forfeit,  $."iO.  Plans  anj  spr.l- 
tications  filed. 


$,-,420 


(1335)      STEAM   HEATING   ON   AR(>\K. 
•Contractor.  .John     G.    Sutton    Co.,     24S 

Minna,    San    Frani'lsw^o. 
Filed  April  8,  '13.     Dated  Mar.  31.    13. 
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Piiymuuts    same    .is    aljovc 

TOTAL  COST,  $.'95S 
Bond,  $1477.50.  Surety.  Pacific  Co<ist 
Casualty  Co.  Limit,  50  day.-!  after  notl- 
flcatlon.  Forfeit,  $50.  Plans  and  specl- 
lications  filed. 


(1336)  N  GEARY  109  E  Van  Ness  Ave 
N  120xE  29.  All  work  for  two-story 
brick  stores  and  lofts. 

Owner Gustave   Lachman. 

Architect  ..  .A.    F.    &    C.    M.    Rousseau, 
Monadnock    Bldg.,   S.    F. 

Contractor.  .J.         Witzelsberger,         126 
Rousseau,  San  Francisco. 

Filed  April  8,  '13.     Dated  April  7,  '13. 

1st  floor  joists  on $2439.75 

Brown    coated     2439.75 

Completed    and    accepted 2439.75 

Usual  35  days 2439.75 

TOTAL    COST,    $9759.00 

Bond,    $4879.50.      Surety,    Massachusetts 

Bonding   &    Insurance      Co.      Limit,      50 

days.     Forfeit,   none.     Plans  and  sipeci- 

fications  filed. 


11337)  E  MISSION  215  N  22nd  N  88xE 
122-6  MB  64.  Carpenter,  mill,  com- 
position flooring,  glazing,  marble 
work,   etc.,   for   theatre  building. 

Owner Wigwam   Amusement  Co. 

Architect  ...W.   H.   Crim   Jr.,    425    Kear- 
ny,   San    Francisco. 
Contractor.  .J.  R.  Cahill. 
Filed  April  S,  '13.     Dated  April  4,  '13. 
1st  and   15th   of  each   month....      75% 

Usual  35  days,  25% $2037.50 

TOTAL  COST,  $8150.00 
Bond,  $4200.  Surety,  Globe  Indemnity 
Co.  of  New  York.  Limit,  as  fast  as  re- 
quired Forfeit.  $15.  Plans  and  speci- 
fications filed. 


(1338)      NO.       2351       MARKET.         Alter 
front. 

Owner Gimpel    Estate,    Premises. 

Architect  . .  .None. 

Contractor.  .M.     Coffey,   337   31st     Ave., 
San    Francisco. 

COST,   $400 


(1339)  SE  MISSION  AND  SIXTEENTH 
Erect  electric  roof  signs. 

Owner Western    States    Adv.    Co., 

370   Valencia,   S.  F. 
Architect  .  .  .None. 
Day's  work.  COST,  $600 

(1340)  S  FAIRFAX  125  E  Marshall. 
Raise  dwelling,  concrete  foundation 
and  cement  floor. 

Owner Chas.    Litchfield,    1450    Gal- 

vez   Ave.,   San   Francisco. 

Architect  . .  .None. 

Contractor.   J.   W.   Burns,   101   Thornton 
Ave.,    San    Francisco. 

Cost,   $400 


(1341)     NO.  340  TWELFTH  AVE  (rear) 
One-story  and  basement  frame  dwig. 

Owner F.  M.  Channing,  Premises. 

Architect  . .  .None. 

Day's   work.  COST,    $500 


(1342)      NO.    372    CALIFORNIA.      Install 
electric  side  walk  elevator. 

Owner Bruguiere    Co.,    133    Geary, 

San   Francisco. 
Architeci  .  .  .None. 
Day's    work.  COST,    $1000 


(1343)      NO.     2041    GROVE.       Move    and 
repair   dwelling. 

Owner Mr.    Siversen,    Premises. 

Architect  .  .  .None. 

Contractor.   John      Jensen,       12    Middle, 
San  Francisco. 

COST,  $1000 


il:;il)  .\  KKdADW.W  IS2-11  W  .M.is.jii 
Tlnee-.-itory  and  baseniuiit  frame  (3) 
flats. 

Owner Paul      F.    De    .Martini,      451 

Columbus   Ave.,   S.   F. 

Architect  . .  . None. 

Day's  work,  COST,  $6000 


(1345)      E  VALENCIA   110  S   19th.      Add 
2   concrete  stories  to  present  factory. 

Owner G.  Ratto,   4401   18th.  S.  P. 

-Architect  ...Righetti   &  Headman,   Phe- 

lan  Bldg.,  San   Francisco. 
Day's  work.  COST,  $6000 


(1346)  NO.  464  THIRTY-FIRST  AVE. 
One-story  concrete  store. 

Owner R.   Sorensen,   Premises. 

Architect  . .  .None. 

Day's    work.  COST,    $450 

'1347)  E  DE  SOTO  90  N  Holloway. 
Two-story  and  basement  frame  resi- 
dence. 

Owner Urban  Realty  Imp.  Co.,  903 

Phelan  Bldg.,  S.  F. 

Architect  .  .  .None. 

Day's    work.  COST,    $4000 


(1348)  N  GEARY  il2-6  W  Jones  W  25 
xN  137-6.  All  wcrk  for  five-story 
and  basement  reinforced  concrete 
hotel. 

Owner Florentina   and   Wm.   Wan- 

kowski,    16    Eddy,    S.   F. 

Architect  ..  .A.   F.   and   O.   M.   Rousseau, 
Monadnock    Bldg.,    S.    F. 

Contractor.  .The     Mutual     Constr.     Co., 
Monadnock    Bldg.,    S.    F. 

Filed  April  9,  '13.     Dated  April  5,  '13. 
1st   story   joists   on  and   concrete 

filled  up  to  that  point $  6500 

3rd    story,    same    5000 

Structural      concrete      done      and 

asphalt    roof    on 5000 

Ready   for   lathing 5000 

Standing  trim   on 5000 

Completed   and   accepted 3500 

Usual    35    days 10000 

TOTAL   COST,    $40,000 

Bond.    $20,000.       Surety,    New    England 

Casualty  Co.     Limit,  150  days.     Forfeit, 

$10.      Plans   and    specifications    filed. 


(1349)  NE  GEARY  AND  JONES.  One 
passenger  elevator  for  seven-story 
and  basement  Class  "C"  lodging  house 

Owner S.    &   G.    Gump   Realty   Co., 

268    Post,   San   Francisco. 
Architect  ..  .Milton      Llchtenstein,      111 

Ellis,   San   Francisco. 
Contractor.  .Otis  Elevator  Co.,  Beach   & 

Stockton,   San    Francisco. 
Filed  April  9,  '13.     Dated  April   8,  '13. 

Engine    delivered    $1250 

Engine   in    position 625 

Elevator    completed     625 

TOTAL  COST,  $2500 
Bond,  none.  Limit,  Oct.  15.  Forfeit, 
none.      Specifications  only    filed. 

(1350)  W  PENNSYLVANIA  AVE  425 
N  22d  N  25xW  100.  Excavation,  con- 
crete, plumbing,  plaster  and  painting 
for  one-story  and  basement  frame 
cottage. 

Owner John    Doherty,     940     Penn- 
sylvania Ave.,  S.  F. 
Designer  ..  .M.    W.    Johnson. 
Contractor.  .M.    W.    Johnson    and    J.    M. 
Jansen,      495    Staples      Ave., 
San  Francisco. 
Filed   -April    9,   '13.      Dated   April   5,    '13. 

Ceiling  joists   in   place $384 

Ready    for    plaster 384 

Door  jambs  set   384 

Completed   and   accepted 384 

Usual    35   days 384 

TOTAL   COST,    $1920 


lie.      Limit,    111)   il.ijs  allei-   .\i)ill 
it,    none.      I'laiis  and   speeiMca- 


lions    liled. 


(1351)  NO.  209  NEY  100  E  Congdon. 
Concrete,  carpentering,  plaster, 
plumbing  and  painting  for  alterations 
and  addition  to  one-story  frame  cot- 
tage. 

Owner P.   Goldberg,   Premises. 

Arcliitect  . .  .None. 

Contractor.  .1.    Weinberg,    SO    Lakeviaw 

Ave.,   San  Francisco. 
Filed  April  9,  '13.     Dated  April  8,  '13. 

Roof   on    $200 

Brown    coated    200 

5  dayn   after   completion 340 

TOTAL  COST,  $74  0 
Bond,  none.  Limit,  50  days  after  April 
14.  Forfeit,  none.  Plans  and  specifica- 
tions filed. 


(1352)  SE  THIRTY-THIRD  AVE  250 
SB  "J"  25x100.  All  work  for  one- 
story  frame  cottage. 

Owner Frank  Ferraro,   2G10A   21st, 

San   Francisco. 

Architect  .  .  .None. 

Contractor.  .Adolph  Bacchini. 

Filed  April   9,   '13.      Dated  Mar.    17,   '13. 

-At    signing    of    contract $204 

Balance  at  rate  of  $12  per  month 
on    17th    of    each    month,    interest 

4%     

TOTAL  COST,  $714 

Bond,    none.      Limit,    30    days.      Forfeit, 

none.      Plant    and    specifications,    none. 


(1353)  S  IRVING  57-6  W  Tenth  Ave 
25x100.  All  work  for  two-story  frame 
store    and    fiats. 

Owner P.      Mancuso,      838      Irving 

San  Francisco. 
Architect  ..  .Theo.      W.    Lenzen,      Hum- 
boldt Bank  Bldg.,  S.  F. 
Contractor.  .Heckenroth     &    Schell,     110 

Jessi,^,    San    Francisco. 
Filed   April  9,  '13.     Dated  April  8,  '13. 
Frame  up,  enclosed  and  roof  on. $1140 

Brown    coated    1141 

Completed  and   accepted 1141 

Usual   35   days 1141 

TOTAL  COST,  $4563 
Bond,  $22S5.  Sureties,  A.  Leaf  and  N. 
F.  Nielsen.  Limit,  70  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


(1354)  NW  VAN  NESS  AVE  AND  POST 
N  120xW  159.  Painting,  tinting  and 
white  washing,  etc.,  for  three-story 
Class  "B"  building  (for  Heald's  Busi- 
ness  College). 

Owner The   Hecht  Investment  Co., 

Kohl    Bigs.,    S.    F. 
Architect  . .  .Sylvain    Schnaittacher,    Ist 
National    Bank    Bldg.,   S.    F. 
Contractor.  .J.    St.    Denis      &    Co.,      1045 

Sutter,  San   Francisco. 
Filed  April  9,  '13.     Dated  April   1,  '13. 

On   1st   of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $3100 
Bond,  $1550.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  154  days. 
Forfeit,  $25.  Plans  and  specifications 
filed. 


(1355)    ELECTRIC  WIRING  ON  ABOVE 
Contractor.  .National    Electric    Co.,    103 

Turk,   San   Francisco. 
Filed  April  9,  '13.     Dated  April   ),  '13. 

All   conduit  in   place $1249 

Completed   and   accepted 624 

Usual    35    days 625 

TOTAL  COST,  $2498 
Bond,  $1249.  Surety,  Globe  Indemnity 
Co.  Limit,  138  days.  Forfeit,  $25. 
Plans  and  specifications  filed. 
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(i3o)G    mkatinl;    wouk  on  ai^ovk 

Contractor.  .John      O.    Sutton    Co.,      243 
Minna,  San   Francisco. 

Filed  April  3,  '13.     Dated  April   1,  '13. 

Rouglied    In     t2420 

Completed  and  accepted 1210 

Usual   35   days 1210 

TOTAL   COST,    $4S10 

Bond,     $2420.      Surety,       Pacific       Coast 

Casualty  Co.     Limit,   13S  days.     Forfeit. 

$25.      Plans   and    specifications    filed. 


(1357)      PLUMBING    ON    ABOVE. 

Contractor.  .Fisher     &     Wolfe,     20     Te- 
hama,   San    Francisco. 

Filed  April  9,  '13.     Dated  April  1,  '13. 

Roughed    In    $2700 

Completed   and  accepted 1350 

Usual   35    days 1350 

TOTAL    COST.    $5400 

Bond,    $2700.      Surety,    Globe    Indemnity 

Co.      Limit.      13S    days.        Forfeit,      $2.^. 

Plans  and  specifications  filed. 


(135S)      W    FORTY-SIXTH    AVE    125    N 
Fulton.      All    work      except     lighting 
fi.xtures,    lamps   and    shades    for   two- 
story  frame  residence. 
Owner Daniel  Rimlinger,  730  Har- 
rison,   San    Francisco. 
Architect  ..  .National     Architectural     & 

Eng.   Co.,   68  Post,  S.  P. 
Contractor.  .W.    H.      Martin,    1278      21st 

Ave,  San  Francisco. 
Filed  April  9,  '13.     Dated  April  5,  '13. 

Frame  up    $991.25 

1st  coat  plaster  on  and  roof  on  991.25 

Completed    and    accepted 991.25 

Usual    35    days 991.25 

TOTAL  COST,  $3965.00 
Bond.  $19.82.50.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  90 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 

(1359)  W  LEXINGTON  AVE  210  N 
20th  N  25xW  SO.  All  work  for  two- 
story  and  basement  frame  flats. 

Owner Harry    and    Eva    Meyn,    24S 

San  Carlos   Ave.,   S.   F. 
Architect  .  .  .None. 
Contractor.  .J.   S.     Malloch,   110     Jessie, 

San  Fnancisco. 
Filed  April  9,  '13.     Dated  April   8.  '13. 

Frame    up     $1056.25 

Brown   coated    1056.25 

Completed      1056   25 

Usual  35  days 1056.25 

TOTAL  COST,  $4225.00 
Bond,  $2113.  Surety.  Globe  Indemnity 
Co.  of  New  York.  Limit.  90  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


(ISb'O)  3  HUDSON  AVE  (Sth  Ave  So) 
360  E  Keith  E  50xS  100  Ptn.  Lot  222 
Blk  163  Central  Park  Association.  All 
work  except  gas  and  electric"  fixtures 
and  shades  for  one  story  and  base- 
ment   frame    cottage. 

Owner Anna  Lassus. 

Architect  ...None. 

Contractor.  .K.    C.   Gardner,      335     Ray- 
mond  Ave.,   S.  F. 

Piled  April  10'  ,13.     Dated  April  9,  '13. 
$15   per  month   when   house   com- 
pleted,  interest  at  S% 

TOTAL  COST,   $1800 

Bond,   none.     Limit,   SO   days.        Forfeit, 

none.      Plans   and   specifications   filed. 

11362)  NW  PINE  AND  MIDDLE  W  27x 
N  87-6  WA  313.  All  work  for  three- 
story  and  basement  frame  flats. 

Owner Israel  Davis,  922  Ellis,  S.  F. 

Architect  ...C.  O.  Clausen,  Phelan  Bldg. 

San  Francisco. 
Contractor.  .Ratto      &      Giannini,        232 
Hartford,   San   Francisco. 


I'ilcd  Aiiril    10,  ■!:!.      Dalcd  April  7,  'i:;. 

Frame    up    $3300 

Urown    coated    2300 

Completed   and   accepted 2300 

Usual   35   days 2300 

TOTAL   COST,    $9200 

Bond,   $4600.     Sureties,  O.   Giannini   and 

G.  Ratto.     Limit,  90  days.     Forfeit,  none 

Plans  and  specifications  filed. 


(136;!)  N  FILBERT  95  W  Mason  21-6x 
114-6.  All  work  except  window 
shades,  gas  fixtures  and  finish  hard- 
ware for  two-story  frame  building 
with    basement    (flats.) 

Owner August     Figbne,     taH     Filf 

bert,  San  Francisco. 
Arcliitect  . .  .None. 
Contractor.  .A.     Sarraiile,  2115     Powell, 

San  Francisco. 
Filed  April   10,   '13.     Dated  April   7,  '13. 

Frame    up    $475 

Brown    coated    475 

Completed   and   accepted 475 

Usual   35   days 475 

TOTAIL  COST,  $1900 
Bond,  $950.  Sureties,  B.  Cuneo  and  N. 
Capurro.  Limit,  60  days  after  April 
14.  Forfeit,  none.  Plans  and  specifica- 
tions  filed 


(1364)  S  ROSE  110  E  Gough  E  27-6  S 
to  NW  Market:  SW  to  Rose  Ave  th  N 
to  beg.  Excavation,  concrete,  rein- 
forced concrete,  brick,  iron  and  steel, 
carpenter,  mill,  tin  and  galvanized 
iron,  glazing,  etc.,  for  five-story  and 
basement  reinforced  concrete  room- 
ing house  and  stores. 

Owner Bruce        Cornwall,         Mills 

Bldg.,  San  Francisco. 
Arcliitect  ..  .W.   H.    Crim   Jr.,    425   Kear- 
ny, San  Francisco. 
Contractor.  .Frank  M.  Garden  &  Co.,  251 

Kearny,    San    Francisco. 
Filed  April  10,  '13.     Dated  April  8,  '13. 
Concrete  poured   in  to   top   of  1st 

floor   joists    $1500 

Structural    concrete     poured    and 

roof   boards    on 2700 

Ready  for  lath   and   plaster 3282 

Completed   and   accepted 32S2 

Usual    35    days- 3591 

TOTAL  COST,  $14,355 
Bond.  $7500.  Surety,  Massachusetts 
Bonding-  .&  Insurance  Co.  Limit,  120 
days.  Foifeit,  $15.  Plans  and  specifi- 
cations  filed. 


(1365)      E    DIAMOND    74    S   Elizabeth    E 
lOOxS  40.    All  work  for  two-story  and 
basement   frame    with   concrete   foun- 
dations  (pastoral  residence.) 
Owner The  Roman  Catholic  Arch- 
bishop of  S.  F.,  1100  F'rank- 
lin,  San  Francisco. 
Architect  ...Welsh  &  Carey,  Merchants 

National  Bldg.,  S.  F. 
Contractor.  .Jas.       F.       McCarthy,       432 

Eureka,    San    Francisco. 
Filed  April  10,  '13.     Dated  April  9,  '13. 

Frame  up  and  enclosed $3037 

Inside   plaster   finished 3036 

Completed   and   accepted 2840 

Usual   35   days 2972 

T.OTAL  COST,  $11,885 
Bond,  $5943.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  100  days. 
Forfeit,  $10,  Plans  and  specifications 
fijed. 


1.1379)  E  FIRST  SO  S  Howard  76-8iAx 
84.  Finishing  of  foundations,  walls, 
ceilings,  floors,  roofings  and  other 
work  for  warehouse  annex  to  main 
building. 


in\  iicr Suiby  Sniulting  Ai  Lead  Co., 

1st  and  Howard,   S.   F. 
i-cbitect  .  .  .None. 
Contractor.  .Charles    Deubel,    244    First, 

San  Francisco. 
Filed  April  12,  '13.     Dated  April  11,  '13. 

One-half   completed    25% 

Fully    completed    50% 

Usoial    35    days 25% 

TOTAL  COST,  $4581 
Bond.  none.  Limit,  45  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


(1380)  NO.  372  RICHLAND  AVE.  One 
and  one-half-story  and  basement 
frame    dwelling. 

Owner James  E.  Collins,  Prem. 

-A.rchitect  . .  .None. 

Day's    work.  COST,    $1500 


(1381)  SE  ANNA  LANE  AND  ELLIS. 
Erect    marquise. 

Owner J.   Hohn. 

Architect  ...Cunningham  &  Politeo,  1st 
National    Bank   Bldg.,    S.    F. 
Contractor.  .Forderer     Cornice     Works, 
269   Potrero   Ave.,   S.   F. 

COST,  $500 

(13S2)  E  MANCHESTER  362-6  N 
Stevenson.  One-story  and  basement 
frame   dwelling. 

Owner Vincent  and  Rosie  Cancilli. 

59   Manchester,   S.   F. 
Architect  ..  .L.  Molinari,   661   Greenwich 

San  Francisco. 
Contractor.  .iSam    Agrusa,    2080    Powell, 
S.  F.  COST,  $1200 


(1383)  NW  FALCON  45-5  NE  Argent 
Alley.  One-story  and  basement  and 
attic  frame  residence. 

Owner Frank  Ducotey,   135  Henry. 

San  Francisco. 

Architect  . .  .None. 

Day's   work.  COST,    $l(iiin 


(13S4)      NO.    2505    PACIFIC    AVE.      R, - 
pair   garage.  . 

Owner James  Stewart,  2511  Pacific 

Ave.,  San  Francisco. 
Architect  . .  .None. 

Contractor.  .Harry      Sibler,      978      Ellis, 
San    Francisco. 

COST,    $4(1(1 


(1385)      E  SIXTH  AVE   50  S  Anza.  Two 
story    and    basement    frame    (2)    fiats. 

Owner Airs.    Emma    E.   Carlyle,   512 

Sixth   Ave.,   San   Francisco. 
Architect  ..  .A.     R.     Carlyle,     512     Sixth 

Ave,   San   Francisco. 
Contractor.  .J.  H.  Johnson,  732   9th  Ave. 
San    Francisco 

COST.    $311(1(1 


(1386).    SW    CENTRAL    AND    GOLDEN 

Gate  Aves.     Alter  front. 
Owner Henry     Peters,     109     Doug- 
lass, San  Francisco. 

Architect  . .  .None. 

Contractor.  .Munster  &  Bornholdt,   I.".::" 
Broderick,  San  Francisco. 

COST,    $5110 


(1387)  NO.  1902  WEBSTER.  Remove 
front  and  extend  same  to  street  line: 
concrete  basement  floor  and  passage 
way   and   rear   yard. 

On-ner Ellas  Manion,  137  23rd  Ave- 

San   Francisco. 
.A,rchitect  . .  .None. 

Contractor.  .Wm.  Van   Herick,   218   23riV 
Ave.,  San  Francisco. 

COST,   $200(1' 


113SS)  SW  CHILD  AND  LO.MBARI> 
(rear).  Two-story  and  hasenient 
frame  dwelling;. 


i 
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i'"iior Ki;uik  Ciinco,  373  I^nmharil, 

6ctn  Franclaco. 

Arciiilect  .  .  .None. 

I>ay'.s    woi-k.  COST.    $1700 


I'.nnd.    none.      I.lmit,    50    days;      Forfeit, 
none.     Plans  .ind  speeiflcntlons  Tiled. 


(13S9)  NW  DELANO  792  NE  Ocean 
Ave.  One-story  and  "basement  frame 
residence. 

Owner David    Ronconi. 

..rchltect  . .  .F.  Hanson,  155  Delano  Ave 

San  Francisco. 
Contractor.  .De    Martini    &    Segale.    274 
29tli,    San    Francisco. 

COST,  $2000 


11390)  W  VALENCIA,  bet  Clinton  Park 
and  Bronsan.  Remove  mud  sills  and 
replace  same  with   brick  foundation. 

Owner Levi      Strauss     &    Co.,     SE 

Pine   and   Battery,   S.   F. 
Arcliitcct  . .  .None. 

Contractor.  .Robinson   &   Gillispie,    1051 
Sutter,    San    Francisco. 

COST,   $5000 


<I3;U) 
Noe. 
flats. 

Owner 


S     TWENTY-SEVENTH     SO 
Two-story  and  basement  fram 


E 


.Chas.    Miclielson,    416    27tli. 
San    Francisco. 
Architect  .  .  .None, 
l-lay's  work.  COST,   $2000 


(1392)  N  CALIFORNIA  77-6  W  Front 
W  60-8^4xN  127-6  SO  V  3.  E.xcava- 
tion  and  pumping-  for  six-story  and 
basement  building. 

Owner The    Hind    Estate    Co.,    310 

California,   San    Francisco. 
Architect  ..  .John    Reid    .Tr,    Merchants' 

Exchange  Bklg.,   S.   F. 
Contractor.  .Sibley   Grading  &  Teaming 

Co..  ISO  Jessie,  .S.  F. 
Filed  April   12,  '13.     Dated  April   3.  '13. 
On    15st   of   each    month   as   work 

progress/es     75% 

Usual    35    days 25% 

TOTAL  COST,  $2150 
Bond,  none.  Limit,  30  days  from  April 
3.  Forfeit,  $10.  Plans  and  specifica- 
tions filed. 

(1393)  CONCRETE.  DRAINAGE  TILE, 
sump  and  pipe,  grouting  under  cast 
iron  base  side  w-alk  and  granite  curb 
on  above. 

Contractor.  .H.      L.    Petersen,    62      Post. 

San   Francisco. 
Filed   April   12,  '13.     Dated  April   4,  '13; 

Payments    same    as    above 

TOTAL  COST,  $6370 
Bond,  $31S5.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  15  days 
after  erection  of  steel  frame.  Forfeit, 
$10.     Plans  and  specifications  filed. 


(1394)      PILE    DRIVING    ON    ABOVE. 
Contractor.  .McGowan     &     Butler,      l.SO 

Jessie,    San    Francisco. 
Filed  April  12,  '13.     Dated  April  4,  '13. 

Payments    same    as    above 

TOTAL  COST,  $3700 
Bond.  $1S50.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  30  days  after  lot  is 
excavated.  Forfeit,  $10.  Plans  ami 
specifications   filed. 


(1395)  W  CASTRO  25  S  Twenty-first 
S  25xW  75.  All  work  tor  two-story 
and  basement  frame  residence. 

Owner E.    L.    and    Dora    Fauss. 

Architect  .  .  .None. 

Contractor.  .H.    Nelson    &   C.   Nelson 

Filed  April   12.  '13     Dated  April   7.  'I.T. 

Frame    up    $610 

Plaster    on    610 

Completed    and    nrrepted 610 

Usual    35    days 61  n. 

TOTAL  COST,    $21  10, 


11396)  S  "H"  (Sunset  Di.-t.)  57-6  K 
4Slh  Ave  E  50xS  100.  All  work  for 
one-story  basement  and  attic  frame 
residence. 

Owner Eliza   Baum. 

-Arcliitect  . .    Herman    Bartii.    12    Geary, 
San  Francisco. 

(^^ntrac•tor.  .T.     Roy     Mui-ra'y.     116     lOlli 
Ave.,   San    Francisco. 

Filed   April    12.  '13.     Dated  April   4,  '13, 

Fram   up   and   braced $700.00 

Brown   coated    SOO.OO 

Completed    and    accepted 810.50 

Usual    35    days 771.00 

TOTAL   COST,    $3081.50 

B(ind,   $1542.     Surety,   Elizabeth   Murray 

and  Louis  Heipner.  Limit,  60  days  from 

recording.  Forfeit,   $5.  Plans  and  speci- 

Hootions  filed. 


(1397)  NW  PACIFIC  AND  MASON  N 
59-6xW  97-6.  All  work  for  three- 
story  and  basement  frame  storefs, 
flats   and  garage. 

Owner I.       Rogers,       1533       Mason. 

San  Francisco. 

Architect  ..  .A.   F.   and  O.   M.   Rousseau, 
Monadnock    Bldg.,    S.    F. 

Contractor.  .J.   M.     Ploeger,   3265      26th, 
San  Francisco. 

Filed  April   12,  '13.     Dated  April  10,  '13. 

3rd    story    joists   up $2250 

Frame  up  and  root  on 2250 

Brown    coated 2250 

Standing    finish     on 2250 

(Completed   and   accepted........    2250 

Usual    35    days 3750 

TOTAL  COST,   $15,000 

Bond.   $7500.     Sureties.  J.   R.   Billington 

and    H.    Freese.      Limit,    100    da.vs    after 

April     14.       Forfeit,     none       Plans     and 

specifications    filed. 


COMPLETION  NOTICES. 


San  Francisco. 


April  5.  1913— S  GEARY  112-6  E  Polk 
S  120xE  72-6.     John  Sheehy  Co.,  Inc 

to  The  Turner  Co April   5,    1913 

\pril  5,  1913— N  PAGE  106-3  W 
Steiner  W  25  N  137-6  E  21-3  S  30-7 
E  3-9  S  106-11.  Michael  Dempniak 
to  whom  it  may  concern. April  2.  1913 

April  5,  1913— SW  O'FARRELL  AND 
Carlos  Place  S  57-6  E  2-6  S  40  W 
60  N  97-6  B  57-6.  The  Levy  Real 
Estate  Co  (cpn)  to  The  California 
Concrete  Co  and  Ralston  Iron  Wks 
Mar.    27,    1913 

April  5,  1913— COMG  137-6  E  Polk 
and  134  N  Lombard  N  29xE  68-9. 
Saverio  and  wf  Sylvia  Autere  to  L 
Del    Carlo April    5,    1913 

April  5,  1913— N  GREENWICH  232-6 
E  Stockton  E  20xN  90.  Mrs  B 
Calderoni  to  Luigi  Segale.Apr  5,   1913 

April  5.  1913— N  GREENWICH  212-6 
E  Stockton  E  20xN  90.  Arthur  F 
and  Mary  Calderoni  to  Luigi  Segale 
April    5,    1913 

April  7.  1913— SE  MARKET  &  ECK'ER 
(.'rocker  Estate  Co  to  R  McLelland 
April    3,    1913 

April  7,  1913— SE  BRYANT  AND  SW 
Zne  SW  125x'SE  160  Shreve  &  Co 
cpn  to  The  Lillcy  &  Thurston  Co.. 
Mar.    28,    1913 

April  7,  1913— SW  CLIPPER  AND 
Castro  S  26-6xW'  SO.  Wm  Hurley 
to   Mager  Bros April   7,   1913 

April  7,  1913— SE  BRYANT  AND  SW 
Zoc  SW  125xSF  160.  Slirevc  &  Co 
to  The  P-aratfine  Pairit  Co. Mar.  28.    13 

April     7,     191.3— NW    GOLDEN    GATS 


Ave  and  Jones  N  137-6xW  137-G.  W 
H  Taylor  Co  to  Central  Elec  Pl'jmb- 
ing  &  Heating  Co,  April  4;  Klernan 
&   O'Brien   Inc,   April   4;   Connell    & 

La  Rue   April  4,  1913 

April  7,  1913— NW  GREEN  &  HAMLIN 
25x66.     Hansen  &  Jacobsen  to  C  W 

Hansen    April    5,    1913 

April  7,  1913— E  MONTGOMERY  51  N 
Washington  26-11/4x62.  G  Cuneo  & 
L  Mastropasqua   to  J   Del  Tavero.. 

April  5,   1913 

April    7,    1913— 'SE    MARKET    100-0% 

NE  Seventh  NE  50-0 %xSE  165.    J  D 

Phelan  to  C  C  Morcliouse.  .Mar.  28,  '13 

April   7,   1913— S  BAY   126-3   W  Taylor 

W   SOxS   137-6.     California  Mills   Co 

to  G  Trevia  and   G   Pasqualetti 

April  1.  1913 

April  7,  1913— W  SEVENTH  AVE  50 
N  Irving  N  25xW  95.  Eugene  B 
Hallett    to    whom    it    may    concern 

April    4,    1913 

April  8,  1913— FILLMORE  NO.  1415, 
bet  Ellis  &  O'Farrell.  Joe  Schoong 
Co,  lessee  to  R  A  Crothers.  .Apr  4,  '13 
April  8,  1913- W  TEXAS  100  N  18th 
N  25xW  100.  Tliomas  and  Mary 
Corridan    to    Frank    Bonaccorso. . . . 

April    5,    1913 

April  S,  1913 — "W  TWENTY-FIRST 
-Ave  200  S  Clement  S  25xW  120. 
Jeanette    Yates    to    whom    it    may 

concern April   7,   1913 

April    8,    1913 — SANCHEZ      NO.    1403. 

Cntheriu   McCarthy   to  E  Helms 

April    5,    1913 

April  8,  1913— S  HOWARD  125  E  2nd 
E  50xS  165.  Thomas  Crellin  Estate 
Co  to  Sibley  Grading  &  Teaming 
Co,    March    31;    Thos    H   Day's    Sons, 

March    31,    1913 

April  8,  1913— S  BUSH  S2-6  W  Powell 
S  par.'illei  to  Powell  137-6xW  par- 
allel with  Bush  27-6.     I  B  Mouser  to 

Bishop  &  Duarte April  3,   1913 

April  8,  1913— SE  UNION  &  LEAVEN- 
w-orth  S  24xE  8T-6.  Catherine  M 
Fugazi  to  Guiseppi  Cavaglieri,  E  C 
Curtis  &  Otto  Norwall.  .  .April  7,  1913 
.Vpril  S,  1913— W  FILLMORE  30  N 
Lombard   N   30xW    110.      N   Cervelli 

to   V   Pera April    8,    1913 

April  9,  1913 — N  JACKSON  200  W 
Taylor  W  50xN  137-6.  Martin  S 
Siiow   to   whom  it   may  concern.... 

April    8,    1913 

.\pril  9,  1913 — N  SEVENTEENTH  210 
\V  Giierero  W  25  N  152-3%  NE 
25-6  to  a  pt  157-4  N  17th  S  157-4. 
Carolina  T  Blaettler  to  John  Casty 

April    5,    1913 

April  10,  1913— SE  MISSION  223  SW 
Fourth  SW  52xSE  160.  Rose.  W 
Walter,  and  Alfred  W  Norwell  trs 
Est  O  W  Nordwell  dec'd  and  Rose 
Nordwell  to  Clias  Wright. April  10,  '13 
April  10,  1913— NW  JONES  &  O'FAR- 
rell  N  43  W  75  N  22  W  62-6  S  65  E 
137-6.  Alice  Pease  to  G  P  W  Jen- 
sen    ....April   10,   1913 

April  10,  1913 — W  WEBSTER  75  N 
Suttei-  N  66-8xW  100.  Mathilde 
Propfe  to  Wm  Hohro...Mar.  31,  1913 
Anril  11.  1913- SW  SIXTH  72  NW 
Howard  NW  48  SW  75  NW  45  SW  50 
SE  75  NW  50  SE  IS  NE  75.  R  D 
McElroy   to  McGowan  &  Butler.... 

..'..; April    10,    1913 

April  11,  1913— SE  MARKET  100-0% 
NE  7th  NE  50-0%  SE  165  SW  50-0%- 
NW  165.     J  D  Plielan   to  Fibrestone 

&    Roofing   Co April   5,    1913 

April  11.  1913 — N  TWENTY-SECOND 
50  E  Cliattanooga  tb  25  N  100  W  25 
.S  100.  Wm  J  T'.irner  to  Stephen- 
son .<t  Parry   April  5.  1913 

Ai)ril  II,  1913— LOT  9  BLK  "Y"  Park 
T.iiie    Tinct    No.    3.      James    M    Mc- 
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lieoi-K<>  lo   II   LoKuh '.piil    II.    MIK!  Aiciiitrcls,    A.    I'',    ami    O.    iVI.    Rousseuii,  i  num.      I'lans   Hie    complete    and    figui-es 

Apiil    II,    1J13 — NK    VAN    NEtiS    A.NU  .Monaiinotk    Hlils.,    S.    V.      Onncr,    .Mrs.  are    lieing    taken. 

Kern   Aves  N   aC-l.sE   58-10.     Grant-  Wlllienicna  Street  The   upper  two  floors            IlEiSIDENCE  —   2     story      and     base, 

land    H    Voorliies    to    Fidelity    Con-  of    the    hnilding    will    he    arranged    tor  frame,    $20,000.      Berkeley,   .\lanieda   Co., 

.strutllon   t:o April    10,    1913  sixteen   suites   of   two   and   three   rooms  Cal.      Arcliitect.    John    Hudson    Tliomas, 

April     II.     191.1 — N\V     EUCl.lU     A.\l)  caili    with   private  baths  and  wall   beds.  First    National     Bank    BIdg.,    Berkeley. 

Parker    Aves    W    72-GxN    100.      Fred  The   first   floor  will   contain  two   modern  Owner's   name   withheld.      The   dwelling 

L    Helnier    to    whom    it    may    con-  stores.      Interior    finish    wiJI   be   of   pine  will    be    erected    in    Claremont   and    has 

cern -April    4,    1913  and   some   hardwood.      Bath    rooms   will  been     designed     for    one    of    the     most 

.\pril    II,    1913 — S\V    GREENWICH    &  lave    tile    floors    and    tlie      baths      and  liand.'ome    dwellings       in       that       tract. 

Leavenworth     VV     ITl-IO^ixS    137-G.  kitihens   will   be   wainscoted   with    Kee-  Plans  provide   for  in   the   neighborhood 

Greenwich     Terrace     Householders'  nen's   cement.     There   will   be  a   central  of     twelve     rooms,     several     baths    and 

A'S.s'n  to  Kiernan  &  O'Brien iieating    system.      The    exterior    of    the  sleeping   porches.      A   garage    will    also 

.'^pril  5,   1913  building    will    be    covered    with    cement  be    erected    on    the    property.      Interior 

-^  . ^ plaster   on   metal   lath.      Plans   are   com-  finish    will    be    of    pine    and    hardwood. 

LIENS  FILED.  plete  and   figures  are   being  taken.  Hardwood    and    tile    floors    will    be    used 

"  APARTMENT     HOUSE — 5     story     and  throughout.      There    will    be    hot    water 

San   Prancisro  ^'ase.     brick,     $100,000.       Berkeley,     Ala-  heating    system,     open.    Are    pl'aci!S    and 

OdU  r  I  (tiii/ibi/U.  nieda    Co.,    Cal.      Architects,    A.    P.   and  automatic    water    heaters.      Baths    will 

,„,.,,    .     ,„,,     „,,,   p,^„    .    ^  .^TTVTi  O-  ^I-  Rousseau,  Monadnock  Bldg.,  S.  F.  be  finished  in  tile.     The  exterior  of  the 

w   «-'r    s  9-       A   V         ri  ni     ■  t  Owner's   name   withheld.      The   building  dwelling    will     be    faced    with     cement 

.    ""r  "a'   p     ,,   """^         uiiisten-  ^.jj   ^^   erected   at   the   corner   of   Tele-  plaster    on    metal    lath.      Plans    are    be- 

sen    vs    K    A    Li  others    and    George  graph    avenue    and    Durant    Way,    and  ing    prepared    and    further    information 

Aprir's,    igi's-E'jONEs'sTle's   El'lis   '  ^■'»     cover  an  area  of  90x100  feet.     Plans  will   be   given    when   plans   are   out    for 

30x82-6.     J  S  Guerin  &   Co  vs  Ber-  ^''°^'  ^  *"*«!  of  100  guest  roofTis,  which  figures. 

nard  Altube  G  Trevia  G  B  Pas-  '^'''^  arranged  in  suites  of  two  and  RESIDENCE  —  2  story  and  base, 
qualetti  and'll  J  Terranova... $538.25  three  rooms  each  with  bath  Interior  f,.ame.  $3,500.  Oakland,  Cal.  Architect. 
April  S  1913— W  VAN  NESS  AVE  115  "'"'  ^^  finished  in  pine  and  hardwoods.  ^o^e.  Owner,  P.  Jjindeblad,  3822  Ran- 
N  Pine  N  40  W  133*  S  40  E  15  along  ^'"'^  rooms  will  have  tile  floors  and  ^jQip,^  ^^ve.,  Oakland.  The  dwelling  has. 
alley  E  US.  Loop  Lumber  Co  vs  wainscot.  A  unique  feature  of  the  ^een  designed  for  a  six-room  house 
Northern  Constr  Co  and  Mutual  building  will  he  open  air  sleeping  .^^jy,  b^th  and  sleeping  porch.  Interior 
Land  &  Investment  Co  $50  Poi^ches  in  connection  with  all  apart-  f^„^g^^  .„,iij  1,^  largely  of  pine.  Hard- 
April  11  1913— E  PETERS  AV  (which  ments.  There  will  be  steam  heat,  ele-  ^^^^  floors  will  be  used  in  the  living 
E  line  is  fixed  as  follows-  S^W  Fair  ''''''°''  service,  a  vacuum  cleaning  sys-  ^^^  dining  room  and  reception  hall. 
Ave  1490  E  Mission  SW  parallel  tem  and  hot  water  supply  system.  The  ^here  will  be  furnace  heat  and  open 
with  Mission  178)  dist  78  SW  Fair  exterior  of  the  building  will  be  faced  fl,.^  pjaces.  Mantels  will  be  of  tile  or 
Ave  SW  lOOxSE  73-6.     J  H  Kruse  vs  '^'"^    pressed    brick.      Plans    are    being  brick.       There     will    be    an    automatic 

J  C  Strom'swold $2317.50  Prepared.                    ^„.,„„     ,,      ,         "      .,  water  heater.     Tile  will  be  used  in  the 

April  n  1913— SE  M.\RKET  150-1  ^i  BANK  AND  OFFICES— 11  story  and  ^,^41,  room  and  kitchen.  The  exterior 
NE  7th  SE  165-lxNE  75  Cunning-  ^'^^^^  "-"''^^^  ""^  construction.  Cost  not  ^j  j,,g  i,ouse  will  be  covered  with  ce- 
ham  &  Politeo  $1531  'S-  Frank  stated.  Oakland,  Cal.  Architectsv  L.  ^^„^  plaster  on  metal  lath.  Plans  are 
Klimm,  $2328.50 'vs  Boston'and  S  F  ^-  Dutton  &  Co.,  Chronicle  Bldg.,  S.  F.  complete  and  the  work  will  be  done  by 
Amusement  Co  Owners.  First  Trust  and  Savings  Bank.  jy^^  Labor. 
April  11,  1913-E  JONES  87-6  S  Ellis  The  building  is  to  be  erected  at  the  RESIDENCE  -  2  story  and  base, 
S  50XE  82-6.  Robert  Balzke  vs  southeast  corner  of  l&th  and  San  Pablo  ^^^,^^  ^^^^  ^^^  ^^^^^^  Berkeley,  Ala- 
Bernard  Altube  and  M  .1  Terranova  ='"'i  ■«'"  <'°'^^  ^  laige  giound  area.  ^^^^  ^  ^^^  Architect.  Ol'n  S.  Grove, 
ijoQ  -1-  The   entire    first   floor  and   a    large   por-  „„,,    ™  ,             .      ,           01,            r^ 

$499. Jo  .     ,       ,_                .       .,,   ,                  .J  2911  Telegraph   Ave.,  Berkeley.     Owner. 

t  on    of   the   basement   will   be   occupied  ^    ^    ,,-,,  „,,  .  ,  . 

* ,        ,      ,       ,       ^        .        »•           •,,  ,,     c  C.  E.  Miller.     This  work  iias  been  men- 

bv  the  bank.     Construction  will  be  fire-  ..         ,     ,  ,     ,  ,  , 

.  ^,  ,       ..       -1,  ,   t       »     1  tioned    here    before    when    plans    were 

_  .  T7-T  * -KT-n     •  .•T.r^     . -r  . -^^-^-^  .  proof  throughout  with  a  complete  steel  _     ^                     ,        ^.,                            .     . 

OAKLAND    .AND    ALAMTilDA  I                   .     ■              ,,         <.    ^   ■  ■      r     „,  fii^st    prepared.       Bids    are     now    being 

\jrx±i.jjn.i.-t±j    i-iii/    iijj/iiuilijjii  frame,     exterior    walls     of     brick    faced            ,                   ,               ,           ^               ^        »       •,. 

ff\1TKlT'\T  ■  .                  J     1    •  1           .at                 ♦*„  taken  on   the  work  and  a  contract  will 

t/OUJNlY.  with     pressed     brick     and     terra     cotta.  .,....,.            .          ,              mi,      , 

Interior    partitions    will    be    of    hollow  "e   let   within   a   few   days.      The   house 

APARTMENT    HDUSE-2     storv     and  tile,  floors,  of  concrete.     Metal  trim  and  f'"    .^°"'«'."     ^^^'f"     '°°"'^     ""^^  '"""■   ' 

,,.,„„      -, ,,.  „.„         .,              ■  ..,           ^           ,,           •          .      .-,,   1         „  J  Interior  finish  will  be  of  pine  and  some 

base,     frame.     $l.i,000.       Alameda.     Ala-  tile   and   marble   wainscot   Will   be   used.  ,        ,          j       ,^  ,      „                 ■,,    , 

„,,  .       „         „   ,         .     ,  ..     ,         "     .  ,„,  .,,    u  .  >       t         i„      * hardwood.      Oak    floors    will    be   used   in 

nieda     Co,     Cal.       .Architects,     Nat  onal  Tliere    will    be      steam      heat,      elevator                   ...                   ™,              -,,,,» 

4,.„>,;f,^„.,.  „i           ^      T^      ■           "ni'uiirti  .,      ,     »                                 ,„„  the  principal  rooms..     There  will  be  fur- 

.Architectural      and      Engineering      Co  service,    mail    cliutes,    a   vacuum    clean-                  ,                ,                .,          , 

T7'.,,-„,.„ft    r>i.q         OT^^  ,  ■  »  jv,»i  . „      T„  nace   heat   and    open    hre   places.      Man- 

Foxcroft    Bldg.,    S.    F.      Owner's    name  ing  system  and  hot  water  system.     In-                    .               „  ,    .   ,       m-,         •,,   , 

Withheld.      The   building   Will    be   erect-  terior   of    the   bank    will   be    flnished   in  tels  w.i    be  of  brick.     Tile  will  be  usc.l 

ed    on   a    lot   with    two   street   frontages  tile,     marble,     ornamental     plaster     and  '"    "\«    bath    rooms    and    kitclien.      lli. 

Only   preliminary   plans  have  b*en   pre-  bronze.       Special    bank       fixtures,      coin  ^^^^^i"'^    will    be    covered    w_itb    cenuni 

pared    and    details    of    the    construction  and    safe    deposit    vaults    will      bei     in-  Plaster    on    metal    latli.      «"!»    aie    iiou 

are    not    available.      The    interior    will  stalled.     A   contract   has  been   awarded  »e'n=    taken   by    the   architect. 

he    arranged    for    two    and    three    room  to     the     Pacific     Rolling    Mills    for     the            BUNGALOW   —   1      story      and      ba.-e. 

.«uites.      The    exterior    will    probably    be  structural     steel     work     at     $35,844.       A  frame.    $3,000.      Alameda,    Alameda    t'u  . 

faced    with    cement    plaster.      Complete  general  contract   tor  the  balance  of  tlie  CT^l-      Architects,    Newsom   &    Dixon,    SU' 

details  will   be   given   as   the  plans  pro-  work    will    be    let.      Working    drawings  Broadway,   Oakland.     Owner,  Mr.  Lund- 

gress.  are    nearly    complete    and    bids    will    be  helm.      The    bungalow    will    contain    six 

APARTMENT    HOUSE— 4     story     and  called    for"     on     the      general      contract  rooms     and     bath.       All     interior     finish 

base,     brick    and     steel,     $67,000.       Oak-  within  a  week   or  ten  days.  "'>"   be  of   pine.      Hardwoods   floors   will 

land.     Cal.       Architect,     C.     W.     McCall,  RESIDENCE  —   2      story      and      base,  ^^  used  in  the  living  and  dining  rooms 

Central    Bank    Bldg.,    Oakland.      Owner.  frame.     Cost  not  stated.     Berkeley,  Ala-  Tile  will  be  used   in   the  bath    room  and 

Dr.   R.   B.   Ayres.     The  building  will  be  meda  Co.,  Cal.     Architect,  John  Hudson  kitchen.      There    w^ill    be    an    open    lire 

erected   at    the  corner   of    ]4tli  and    Oak  Thoma?,     First     National     Bank     Bldg.,  Plare    witii    tile   or    brick    mantel    in    the 

streets,  and   will   contain   a  large   num-  Berkeley.      Owner,    Miss      Lindel      Hos-  living  room.     The  exterior  of  tlie  buihl- 

ber    of    two    and      three      room      suites  kins.     Tiie   dwelling   will   be   erected   in  ing   will   be   covered   with   cement    plas- 

equipped  with  all  modern  conveniences.  North     Cragmont    and    has       been       de-  ter.       Plans    are    complete    and     in     tli  • 

Interior    will    be    finished    in    pine    and  sdgned    for    an    eight-room    house    with  liands    of    tlie    ov/ner    who    will    do    tlir 

hardwoods.       Plans    provide    for    steam  bath    and    sleeping   porch.      Interior    fin-  work   by    Day   Labor. 

heat,   vacuum   cleaning  system  and   ele-  ish   will  be  of  pine  and  some  hardwood.            RESIDENCE   —   2      story      and      has,-, 

vator    service.      Bath    rooms    will    have  Oak    floors    will    be    used    in    several    of  frame,    $4,500.      Berkeley,    Alameda    l'".. 

cement    floors    and    tile    wainscot.      All  the    principal     rooms.       There    'will    be  Cal.       Architect,     none.       Owner,     E.     J. 

suites    will    have    private    bath    rooms  furnace  heat  and   open   fire  places.  Tile  Grebs,     ISOfl     Francisco    St.,     Berkelc.v. 

and    will    he    equipped    with    wall   beds.  will    be    used    in     the    bath    room    and  The    house    will    contain    seven    rooms. 

The    exterior    of    the    huildinsr    will    be  kitchen.      There    will    be    an    automatic  hath    and   sleeping  porch.      Interior   will 

faced    with    pressed    brick.       Plans    are  water     heater.       The     exterior     of     the  |,e  flnislied   in  pine  and  hardwood.     Oak 

CO  nplete   and    figures   are   being   taken.  dwelling  will   be  covered   with   shingles  floors    will    be    used    in    tlip    living   ami 

.APARTMENT    HOUSE — 3    story    and  and    .sliakes.      Open      fire      places      and  dining  rooms  and   reception   hall.  Tlicre 

kase,    frame,      $30,000.      Oakland.      Cal.  brick  mantel   w|ll  bn  used  in  the  living  will    be     furnace     heat     and     open     lire 
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Miintrls  will  ho  nf  bi-kk.  Tile 
will  Me  iiscfl  in  the  bath  room  ami 
kiirhen.  An  auto  uatic  water  heater 
will  be  installed.  The  exterior  o£  the 
hiui.-e  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day   Lal>6r. 

IJK-SIDENCK  —  :;  slory  and  base, 
frame,  $4,500.  HerUeley,  Alameda  Co., 
Cal.  Architect,  Olin  S.  Grove,  2D11  Tel- 
egraph Ave.,  Berkeley.  Owner,  Mr. 
Gas.nan.  Tlie  dwelling:  will  be  erected 
in  Northbrae,  and  base  been  designed 
for  a  seven-room  liouse  with  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  hardwood.  Oak  floors  will 
be  used  in  the  living'  and  dining  rooms 
and  reception  liall.  There  will  be  fur- 
nace heat  and  open  (ire  places.  Mantels 
will  be  of  tile.  The  exterior  of  the 
hciiise  will  be  covered  with  cement 
plaster  on  metal  lath.  Tile  will  be  used 
in  the  bath  room  -and  kitchen.  Plans 
arc    being   prepared. 

UKSIDENCE  —  2  story  and  base, 
frame,  $3,200.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  H.  L.  Wood,  2300 
Seminary  Ave.,  Oakland.  The  house 
will  contain  seven  rooms,  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  with  some  hardwood  veneer. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  brick 
or  tile.  Tile  will  be  used  in  the  batli 
room  and  kitchen.  The  exterior  of  the 
house  will  be  covered  with  cement 
plaster.  Plans  are  in  the  hand's  of  the 
owner  and  the  work  will  be  done  by 
Day    Lalior. 

RKSIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated,  Berkeley,  Ala- 
meda Co.,  Cal.  Architect,  John  Hudson 
TlLomas,  First  National  Bank  Bldg., 
Berkeley.  Owner,  R.  H.  Naddan.  The 
dwelling  is  to  be  erected  in  Berkeley 
Square,  and  will  contain  seven  rooms, 
bath  and  sleeping  porch.  All  interior 
finish  will  he  of  pine  or  hardwood.  Oak 
floors  will  be  used  in  the  living  "and 
dining  rooms,  and  reception  hall.  There 
will     be     furnace     heat     and     open     flre 

"OS.  Mantels  will  be  of  brick.  Tile 
lie  ured  in  the  bath  room  and 
lien.  The  exterior  of  the  dwelling 
will  be  covered  with  cement  plaster. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

IIARAGE— 1    story,    brick.      Cost    not 

■1.1  led.       Oakland.    Cal.       Architects.     A. 

I'     and    O.     M.     Rousseau,     Monadnock 

I'iiU..  S.  F.     Owners,  Girard  Investment 

'    '       Tlie   building-   is    to   be    erected   at 

I"     lorner    of    Broadway    and    Orchard 

fiiict,  and   is   designed   for   a   commer- 

ii.il    garage   and   saler.  rooms.     Interior 

I    I  lie   sales   rooms   will  be   handsomely 

led  in  pine  and  hardwoods  and  tile. 

■    \i  ill    be    large    display    windows 

liatent    store    fronts.      The    exterior 

',    l!,e   building   will    be    faced   with    ce- 

111     It     plaster.       Plans    are     being     pre- 

li.T.Hl. 

-I'ARTMENT     HOITSE— 2     story     and 

frame.     $12,000.       Oakland,     Cal. 

litect,   W.   H.  Judson,  Albany  Bldg..  • 

l.ind.      Owners,    Davis    Estate.      The 

ling    will    be     erected    on     Hudson 

I.   and    has   been   designed   to   con- 

24   apartments    of   two   rooms   each 

ii    bath.      Interior  will  be   finished   in 

1     and    redwood.      A    central   heating 

1   n     will     be     installed.       All     suites 

have  wall  beds.     Tile   w-ill   be  used 

le  bath   rooms      The  exterior  of  the 

ling  will   be   covered    with   brick   ve- 

1    and   rustic.     Plans  are   being  pre^ 

-il. 


FI.,.\T — 1  story  and  base,  frame,  $2,- 
000.  Oakland,  Cal.  Architect,  W.  If. 
Judson,  Albany  Bldg.,  Oakland.  Own- 
er, Mr  Hume.  The  building  will  con- 
tain one  flat  of  five  rooms.  Interior 
will  be  flnislied  In  pine  throughout. 
Hardwood  Moors  are  specified  in  two 
of  the  room?'.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic. There  will  be  an  open  fire  place 
and  brick  mantel.  Plans  are  lieing 
prepared. 

RESIDENCES — 3,  2  story  and  base, 
frame.  $3,500  each.  Berkeley,  Alameda 
Co.,  Cal.  Architects,  Patrick-Nelson 
Co.,  2035  Addison  St.,  Berkeley.  Own- 
Newell-Murdock  Co.  These  houses  will 
be  erected  on  the  Thousand  Oaks  Tract 
and  each  will  be  designed  to  contain 
seven  rooms  and  bath.  Interior  finish 
will  be  of  pine  and  hardwood.  Oak 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
brick  and  tile.  Tile  will  be  used  in  the 
bath  rooms  and  kitchens.  Exteriors 
will  be  covered  with  cement  plaster. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor.  Patrick-Nelson 
Co.    will    superintend    all    construction. 

SORORITY  HOUSE  —  2  story  and 
ba?e.  frame.  $9,000.  Berkele.v.  Alameda 
Co..  Cal.  Architect,  Harris  Allen,  2514 
Hillegass  Ave.,  Berkeley.  Owners. 
Alpha  Phi  Sorority.  The  interior  of 
tile  building  will  be  arranged  for  a 
large  social  room,  library,  dining  room 
and  kitchen.  There  will  also  be  a 
number  of  sleeping  rooms.  Plans  pro- 
vide for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick.  Tile 
will  be  used  in  the  bath  rooms,  which 
will  he  equipped  with  showers  as  well 
as  tubs.  The  exterior  of  the  building 
will  be  covered  with  shingles  and  ce- 
ment plaster  on  metal  lath.  Interior 
finis'h  will  be  of  pine  and  hardwood 
with  hardwood  floors  in  the  principal 
rooms.  Plans  are  complete  and  figures 
are    being    taken. 

RESIDENCE  —  2  story  and  base, 
fra.iie.  Cost  not  stated.  Berkeley.  Ala- 
meda Co.,  Cal.  Architect,  A.  W.  Corne- 
lius. Merchants'  National  Bank  Bldg., 
S.  F.  Owners,  Waterhouse  Estate  Co. 
The  dwelling  will  contain  seven  rooms 
and  bath.  Interior  finish  will  be  of 
pine  with  hardwood  floors'  in  the  living 
and  dining  rooms  and  reception  hall. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels'  will  be  of  tile  or 
brick.  Tile  will  be  used  in  the  bath 
room.  The  exterior  of  the  dwelling 
will  be  covered  with  cement  plaster. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

AUDITORIUM— 3  story  and  base. 
Class  A  construction,  $500,000.  Oak- 
land, Cal.  Architects,  Palmer  &  Horn- 
bostel.  New  York,  associated  with  J.  J. 
Donovan.  Security  Bank  Bldg.,  Oak- 
land. Owners',  City  of  Oakland.  This 
building  has  been  mentioned  here  be- 
fore. Plans  for  the  structural  steel 
work  are  complete  and  an  advertise- 
ment calling  for  bids  on  this  portion  of 
the  work  appears  in  another  column  of 
this  issue.  Bids  will  be  opened  on 
April  2-Ith.  Plans  and  specifications 
can  'be  secured  from  the  architect. 

CONVENT — 3  story  and  base,  frame, 
$35,000.  Berkeley,  ■  Alameda  Co.,  Cal 
Architect.  John  J.  Foley.  4G  Kearny  St.. 
.'<.  F.  Owners.  St.  .loscph's  Convent. 
The  building,  whicli  is  to  be  erected  on 
the  grounds  now  occupied  by  the  insti- 
tution,   will    cover    an    area     of    100x90 


sanded. 
SCIKI 
inferred 
Oakland 
Security 


feet.  There  will  be  a  large  nnusic 
room,  study  halls,  art  room,  dining 
room  and  dormitories.  Plans  Include 
steam  heat  and  a  hot  and  cold  water 
supply.  Interior  will  be  finished  in 
pine  throughout.  The  exterior  of  the 
building  will  be  covered  with  shlplap. 
Plans  are  being  prepared. 
>L — 2  and  3  story  and  base,  re- 
concrete.  Cost  not  stated. 
Cal.  Architect,  J.  J.  Donovan, 
Bank  Bldg.,  Oakland.  Own- 
ers, City  of  Oakland.  Tile  following 
firms  in  addition  to  the  list  published 
previously  in  these  reports  have  ap- 
plied for  plans  for  the  work  on  the 
Commercial  High  School  in  Oakland. 
Kids  are  to  be  opened  on  April  21st. 
Lewis  Hicks,  Williams  Bros.  &  Hen- 
derson, Van  Sant-Houghton  Co.,  Thurs- 
ton &  Co.,  Lange  &  Bergstrom,  Mc- 
Leran  &  Peterson,  Frederick  Amweg, 
C.   Christensen,  Wold  &  Kohn. 

STORES — 1  story,  frame.  Cost  not 
stated.  Alameda,  Alameda  Co.,  Cal. 
Architects.  National  Architectural  and 
Engineering  Co.,  Foxcroft  Bldg.,  S.  F. 
Owner's  name  not  given.  The  building 
will  contain  eight  stores,  each  of  20 
feet  frontage  and  a  depth  of  34  feet. 
Interiors-  will  be  finished  in  pine.  There 
will  be  plate  glass  display  windows. 
The  rear  of  the  building  will  be  fitted 
up  for  living  rooms.  Plans  are  being 
prepared  and  figures  will  be  called  for 
shortly. 


OAKLAND'S  BUILDING  RECORD. 


of    niilldins    Ferinlts    Applied 
the    Bureau   of   Permits    and 

Oaklnnil,  Cal.,  For  tlie 
Month  of  March,  1913. 


Classifications  No. 

of  Bldgs.  Permit; 

l-st    dwellings 

1-st  dwlgs  with  stores. 

IVs-st     dwellings...... 

2-st    dwellings 

2-st  dwlgs  with  stores. 

2-st    flats    

2-st  flats   with   stores.. 

2-st   apartments    

3-st    apartments    

5-st    brick    apartments. 

7-st   brick    hotel 

l-st  stores   

3-st   brick   school    bldg. 

Reinforced   con   school. 

l-st    oflice    buildings... 

Cor,   iron   work   shop... 

Brick   store   room 

Cor.   iron   garages 

Steel  frame  and  con- 
crete  meter   house... 

Steel  frame  and  con- 
concrete   pump   house 

Nickelodeon     

Steel  frame  and  con- 
crete office&machine 
shop 

Freight    office     

Factory     

Warehouses     

Green   houses    

Work  shops,  tank 
frames   and   barns.... 

t'laragei'.  Eheds  and 
and    stables     

Racing  coaster  (Con- 
cession.   Idora    Park) 

Alterations,  additions 
and   repairs   


of 


166 


sued         Cost 

I      $214,089.00 

i  4,800.00 

44,554.00 

;  88,354.00 

1,600.00 

1  18,100.00 

4,500.00 

10,000.00 

131.570.00 

50,000.00 

55,000.00 

I  4,400.00 

60,468.00 

48,800.00 

I  1,575.00 

250.00 

60.00 

!  550.00 

6,960.00 

2,293.00 
2,200.00 


15,000.00 

2.000.00 

700.00 

1,600.00 

750.00 

3,573.00 

6,795.00 

20,000.00 

110.481.30 


Tiitnl     407      $917,022.30 

PAl-     MIMBER     OV     PERMITS     AND 
TOTAI,    COST.  4  f- 

V    construction    241      $806,541.00 
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Alterations,       iiilJilinns 

iiiid     ivpairs Ififi        IIO.ISI.SO 


407     $iJi7,o:;j.3u 


Building  Contracts  Awarded 
Oakland. 


109S 
109!» 

no:! 

1103 
1104 
1105 
1106 
1110 

nil 

1112 
1113 
1114 

ni.i 

1116 

ni7 

11  IS 
1119 
1120 
1121 
1122 
1125 
112S 
1129 
1130 
1131 
1132 
1135 
1136 
1137 
113S 
1139 
1140 
1141 
1143 
1144 
1145 
11  16 
1149 
1150 
1151 
1152 


ToilJ      Chiise 

Limlebluil    LrinJeblaii 

Wicks     Griffin 

Greenhood     Schraeder 

Hansen      I.aughland 

lirown      Mollett 

SliatliK-k      Shattuck 

Lim   Ben    Enos 

Pitkin     Woods 

Alencaster     Brown 

White      Ostbern 

Wliitc     Ostbern 

Paisley     Paisley 

Umplired     Stewart 

Conipiss    Wilde 

Sr  lienk      SWenson 

1st  T  &  S  Bk..Pac  Rolling 

Hall     Swalley 

Wood    Wood 

McMillan      Legault 

Davalle     Bradhoff 

Ev     Frankf  ord 

Dalton      Thorp 

Eiferle     Stahl 

Henry     Thomson 

Ftvle    Pyth    Hall  .Gutleben 

Miller     Whitmore 

Phillips      Rose 

Briggs     Atkinson 

St.    Mary    St.   Mary 

Austin    Goldman 

Tiezens     Hugmes 

Mierson      MacGregor 

Wurts      .Cook 

Collins     Collins 

Sorrick    Peake 

Legris      I..egris 

Leo-ris     I.,egris 

McArthur     Owner 

McClov     McCloy 

Mcntour     .Nail 

D'Askquitli     Sullivan 

.Joseph     Joseph 

Leonard!     Benasslni 

Silva      Webb 

Dalziel      Hicksc 


1500 

500 

1600 

500 

1550 

400 

400 

400 

4550 

1000 

400 

35S44 

9362 

3200 

ISOO 

3000 

2000 

2800 

1500 

400 

500 

4o0 

1000 

450 

2000 

30600 

400 

400 

1000 

2500 

1400 

2200 

2200 

2500 

2500 

3000 

2816 

550 

450 

450 

137260 


(1092)      W   DOUGLAS   110   W   79th    Ave., 
Oakland.      One-story    6-room   dwlg. 

Owner Fuller  Todd  &  Co.,   7920  E- 

14th,  Oakland. 
.\rchitect  .  .  .None. 

Contractor.  .A.   B.     Chase,   5310     Dover, 
Oakl.and. 

COST,  $3000 


(1093)      E    EVERET     AVE    27   S     Vista, 

Oakland.      Two-story    6-room   dwlg. 
Owner P.     Lindeblad,     3822     Ran- 
dolph  Ave.,   Oakland. 
Ai'chitecl.  .  .  .None. 
Day's  work.  COST,   $3500 


(10951      NO.     721     MADISON,     Oakland, 
Alter  dwelling  to   flats. 

Owner H.  Wicks,   579   27th,   Okd 

Architoct  . .  .None. 

Contractor.  .C.    M.   Griffin,   746    5th    Ave., 
Oakland.  COST,  $2900 


(1098)  NW  MONTE  AVE  AND  PARK 
Way  N  along  Monte  Ave  50.xW  125, 
Piedmont.  All  work  tor  t\vo-story 
and  bafement  frame  dwelling. 

Owner Edward  J.   Greenhood,   3301 

Telegraph    Ave.,     Oakland. 

.•\r(liitect  ..  .Joseph    Cahen,    45    Kearny. 
San    Francisco. 

Contractor.  .W.   F.   Scliroeder. 

Filed   April   7,  '13.     Dated  April  5,  '13  . 

Fv:tme    up    $1346 

Brown  coated    1330 

Completed      and      accepted      and 

notice    tiled     1350 

Usual    35    days 1350 

TOTAL  COST,    $5396 

Bond,    $2700.      Surety,    U.    S.    Fidelity    & 

(Juaranty  Co.     Limit,  100  days.     Forfeit, 

none.     Plans  and  specifications  filed. 


(1099)  SE  EIGli'l'II  AND  WEBSTER  S 
along  Webster  125  E  75  N  25  E  25  N 
100  W  to  pt  of  beg,  Oakland.  Repair 
alter  and  add  to  two-story  frame  bldg 

owner Hansen    &    Kohler      Realty 

Company. 
Architect. .  .Chas.       Mau,      Macdonough 

Bldg.,  Oakland. 
Contractor.  .John        I^aughland,         2363 

Broadway,   Oakland. 
Filed  April  7,  '13.     Dated  April  7,  '13. 

As     work     progresses 75% 

Usual   35  days 25% 

TOTAL  COST,  $6925 
Bond,  $3463.  Sureties,  E.  N.  Walter  and 
Wm.  Laughland.  Limit,  60  days.  For- 
feit, none.  Plans  and  specifications  filed 


(1102)     NO.  3763  SHAFTER  AVE.,  Oak- 
land.    Alterations  and  additions. 

Owner Mrs.   M.   E.     Brown  ,  Prera. 

Architect  . .  .None. 

Contractor.  .L.   B.     Moffett,   5259   Manila 
Ave.,   Oakland. 

COST,   $1500 


(1103)      NO.      1627      E-TWENTT-FIRST, 
Oakland.      Addition. 

Owner O.  W.   Shattuck,   Premises. 

Architect  . .  .None. 

Day's  work.  COST,  $500 


(1104)     S   SIXTY-FIRST   240   W   Grove, 
Oakland.     Two-story  5-room  laundry. 

Owner Lim   Ben,   601   20th,    Okd. 

Architect  . .  .None. 

Contractor.  .Antonio   Enos,   1834   E-16th, 
Oakland.  COST,    $1600 


(1105)      NO.        1619       EIGHTY-EIGHTH 
Ave.,  Oakland.     Addition. 

Owner Robt.  Pitkin,  Premises. 

Architect  . .  .None. 

Contractor.  .A.     E.    Woods,      1709      89th 
Ave.,  Oakland. 

COST,   $500 


(1106)  N  E-TENTH,  bet  7th  and  8th 
Aves.,  Oakland.  One-story  five-room 
dwelling. 

Owner A.  J.     Alencaster,     928     E- 

10th,  Oakland. 
Architect  . .  .None. 

Contractor.  .M.  Brown,  1922  E-14th,  Okd 
(X)ST,  $1550 


(1110)   S  NINETEENTH  120  W  Cypress, 
Oakland.      Tank    frame. 

Owner H.    S.    White,     931    Filbert, 

Oakland. 
Architect  . .  .None. 

Contractor.  .F.  E.  Ostbern,  1340  Linden. 
Oakland. 

COST,    $400 


(1111)      NOS.        lSl'5-17-19        CYPRESS, 
Oakland.     Alterations. 

Owner H.    S.    White,    931    Filbert, 

Oakland. 
Architect  .  .  .None. 

Contractor.  .F.  E.  Ostbern,   1304   Linden, 
Oakland.  COST,    $400 


'1112)  NW  NICOL  AND  PLEITNER 
Xve..  Oakland.  One-story  4-room 
dwelling. 

Owner A.    J.    Paisley.     3148     Nlcol 

Ave.,    Oakland. 

.Xrchitect  .  .  .None. 

Day's    work.  ■  COST,    $400 


(1113)      N      ELCELSIOR      200   'B     Lake 
Shore.    Oakland.      One    and    one-half- 
•     story    6-room    dwelling. 

Owner Allan    L.    Umphred.    28th    & 

Telegraph   Ave.,  Oakland. 
.\rclutect  . .  .None. 

Contractor.  .B.     A.    Stewart,    616      41st, 
O^klaiid.  COST,  $4560 


(1114)  NO.    3S9    TWELFTH,      Oakland. 
Alterations. 

Owner The   Compass   Cafe,   Prem. 

Arcliitect  .  .  .None. 
Contractor.  .W.  Wilde. 

COST,    $1000 

(1115)  NO.     1209      WILLOW,     Oakland. 
Addition. 

Owner Miss  Eugenie   Schenk,   1610 

Oxford,   Berkeley. 
Arcliitect  . .  .None. 
Contractor.  .P.   A.  Swensen. 

COST,   $400 


(1116)        SE 
Oakland, 
iron     and 
brick    and 

Owner 

Architect  . . 

Contractor. 

Filed  April 
As  work 
Usual    35 

Bond,  $17,92 
Casualty  Co 
$100.  Plans 
steel  work. 


SAN  PABLO  AVE  &  16TH, 
Structural    steel    and    ca-st 
erection     work     for     steel, 
concrete   building. 
.First      Trust      &      Savings 
Bank,  Oakland. 
.L.  B.  Dutton  Co.,  Chronicle 
Bldg.,    San    Francisco. 
.Pacific     Rol'ling     Mill     Co., 
Sharon   Bldg.,   S.  F. 
S,   '13.     Dated  Mar.   31,  '13. 

progresses 75% 

days 25% 

TOT.\L  COST,   $35,844 

;2.      Surety,      Pacific      Coast 

Limit,  Sept.   30.     Forfeit, 

and  specifications  filed  for 


(1117)  N  WALA  VISTA  AVE  40.84  E 
Arimo  Ave  frontage  75  being  ptn 
Lots  5  and  6  Blk,  East  Piedmont, 
Oakland.  All  work  for  two-story  and 
baseent    dwelling    and    garage. 

Owner E.   M.   Hall,   Oakland. 

-Architect  . .  .None. 

Contractor.  .H.  M.  Swalley,  5442  Shafter 
Ave.,  Oakland. 

Filed  April  8,  '13.     Dated  April  7,  '13. 

Sides   and   roof   sheathed $2340 

1st   coat  plaster   on 2340 

Interior  finish  ready  for  paint..   2340 

Completed   and   accepted 2342 

TOTAL  COST,  $9362 

Bond,    none.     Limit,    110   days.     Forfeit, 

none.      Plans    and    specifications    filed. 


(inS)  NE  EVERETT  AVE  420  SE 
13th  Ave.,  Oakland.  Two-story  8- 
room  dwelling. 

(Twner H.  L.  Wood,  2300  Seminary 

Ave.,    Oakland. 

.Architect  .  .  .None. 

Day's    work.  COST,    $32UU 


(1119)  N  CENTRAL  AVIC  79S>^  E  Park 
E  30.50  N  100.27  W  26.81  S  100,  Okd. 
All   work  for  one-.'^tory   5-room  dwlg. 

Owner P.    D.    McMillan,    724    26th, 

Oakland. 

-Architect  .  .  .None. 

Contractor.  .Oliver   Legsiult,    3136   West, 
Oakland. 

Filed   April  9,  '13.     Dated   April   9,  '13. 

Frame   up    '/4 

Brown    coated    Vi 

Completed   and   accepted V4 

Usual    35    days M 

TOTAI-    COST.    $ISOfl 

Bond.    none.      Limit,    70    days.      Forfeit. 

$1.      Plans  and   specifications   filed. 


(1120)      W   CASTRO   63   N   7th,   Oakland. 
.\lter   dwelling   into   flats. 

Owner Albert    Davalle. 

Architect  . .  .None. 

Contractor.  .C.    O.    Bradhoff,    5502    .Mar- 
ket,   Oakland. 

COST.    $3000 


I  1121)  S  THIRTY-NINTH  189%  B 
West,  Oakland.  One  and  one-h.ilf- 
story   6-room   dwelling. 
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)wncr ]I.  K.  Ky,    llllG   PciiUlH   Av,-.  (Il:;7l      No.     llisr,     SIXTllOTII,    Uaklaiul. 

Oakland.  Addition   . 

Architect  ..  .None.  Owner Agnes  Tlezens,   Premises. 

Honti-HCtor.  .Ben  Franktord,  3817  Grove  Architect  ..  .None. 

Oakland.              COST,    |2000  Contractor.  .De  Hug-lies,  845  Main,  Okd. 

COST.   $400 

(1122)      W   IRVING   AVE   299   N  Talcott  • 

Ave.,     Oakland.       Two-story     9-room  (1138)     NO.   2059   FRANKLIN,   Oakland, 

dwelling.  Fire    repalrt. 

3v;ner Herbert   L.    Dalton,    2420    E       Owner J.    Mlerson,    Premises, 

21st,    Oakland.  Architect  ..  .None. 

Arcliltect  . .  .None.  Contractor.  .C.  M.   MacGregor,   470   13th, 

Contractor.  .Thorp    &    Asmuasen.    Hay-  Oakland. 

ward.                       COST,   $2800  COST,    $400 


(1125)     E   CROSBY   200    S   Helen,   Oak- 
land.    One-story   4-room  dwelling. 
Owner Louisa  Eiferle,   3016  Boule- 
vard,   Oakland 
.None. 

Chas.      Stahl,      1534      Park, 
Oakland. 

COST,  $1500 


Architect  . 
Contractor 


(1139)  N  E-THIRTY-THIRD  150  E 
14th  Ave..  Oakland.  One-story  tour- 
room   dwelling. 

Owner M.    L.    Wurts.    Commercial 

Bldg.,    Oakland. 
Architect  . .  .None. 

Contractor.  .L.  T.  Cook,   543  30th,  Okd. 
COST,  $1000 


(1128)  NOS.  424-428  NINTH,  Oakland. 
Fire  repairs. 

Owner A.  C.  Henry  Co.,  1439  Har- 
rison,   Oakland. 

Architect  . .  .None. 

bontractor. .  Alen  Thomson,  276G  Grove, 
Oakland  COST,   $400 


kll29)      FRUITVALE    AVE    &    E-14TH, 

I    Oakland.      Addition. 

Owner. . .  .Frultvale    Pythian    Hall    As- 

i  .=ociation,  3306  E-14th,  Okd. 

.Architect  . .  .Nont. 

bontractor.  .Gutleben      Bros.,    907      Mo- 

[  nadnock  Bldg.,  S.  F. 

I  COST,    $500 


1^1130)      NO   1209   COUNTY   ROAD,   Oak- 
'    land.     Concrete  store  room. 

Owner Mrs.    J.    Miller. 

.Architect  .  .  .None. 

Contractor.  .W  N.  Whitmore,  331  B-17th 
Oakland.  COST,  $450 


(1131)      NO    1713    THIRTEENTH    AVE.. 
Oakland.      Alterations  and  additions. 

Owner Frank    Pliillips,    Premises. 

,\r.  Iiitecl  .  .  .None. 

'..jitr.Tctor.  .A.    H  Rose   &   Co..   545    17th 
Oakland  COST.  $1000 


(11321      S    VIRGINIA    AVE    300    E    62iid 
Ave.,  Oakland.     Addition. 

>\\  iiei- Jas.    Briggs. 

.\i-thitect  .  .  .None. 

JuEitractor.  .W.       J.       Atkinson.       3906 
Mlchell   Ave.   Oakland. 

COST,   $450 


:;:.  I     S  LYON  AVE  400  E  Lelse  Aye., 
iikland.      One-story   5-rQom   dwlg 

ner Joe     St.   Mary,      .2203      92nd 

Ave.,  Oakland. 
'  hitect  .  .  .None. 
y  s   work.  COST,  $2000 


i'.ii)  iS'E  ELEVENTH  AND  JEFFE'R- 
un  50x70.  Oakland.  All  work  for 
iree-story  reinforced  concrete  build- 
\g  (6  apartments  and  4  stores.) 

ner Geo.       W.       Austin.         1422 

Broadway,    Oakland. 
■Iiiteet  . .  .Hladik    &    Thayer,    Monad- 
nock  Bldg.,  S.  F. 
iiractor..J.  Goldman,   1330  Buchanan 

San   Francisco. 
I'd   April   10,   '13.      Dated   Mar.   20,   '13. 

..s    work    progresses 75% 

'siial    35    days 25% 

TOTAL  COST,   $30,600 
1.    none.      Limit.    150   days.      Forfeit, 
iixed  and  liquidated  damages.     Plans 
i   speclflcatlons  filed. 


(1140)      NE    WELLINGTON    &    EVANS. 

Oakland.     One   and   one-half-story   6- 

room  dwelling. 

Owner Collins  Bros,  825  57th.  Okd. 

Architect  .  .  .None. 

Day's   work.  COST,    $2500 


iiion    Court.    f)aklyncl 
Filed  April   11,  '13.     Dated  April  9,  '13. 

Fi'ame    up    Vi 

Brown    coated    '4 

Completed    '4 

Usual   35   days 'A 

TOTAL  COST.  $2816 
Bond,  $1408.  Surety,  American  Surety 
Co.  Limit,  70  days.  Forf'.'it,  none. 
Plans  and  specifications  Hied. 

(1131)      NO.     2009     E-TWENTY-SIXTH. 
Oakland.      Addition. 

Owner M.   .Joseph,   Premises. 

Architect  .  .  .None. 

Day's   work  COST,   $550 

(1152)      S  FORTY-THIRD   200  W   West, 
Oakland.      One-story     3-room    dwlg. 

Owner Peter     Leonardl,     837     43rd, 

Oakland. 
Architect  .  .  .None. 

Contractor.  .Pio  Benassini,  3S77  Shafter 
Ave.,  Oakland. 

COST.   $450 


(1142)  S  FORTY-FOURTH  490  E  Grove 
Oakland.     One-story  5-room  dwlg. 

Owner L.  H.  Legri.=,  612   44th.  Okd 

Architect  .  .  .None. 

Day's   work.  COST,    $22,00 

(1143)  0  FORTY-FOURTH  490  E  Grov« 
Oakland.     One-story   5-room   dwlg. 

Owner L.  H.  Legrls,   612   44th,  Okd 

Architect  . .  .None. 

Day's   work.  COST,    $2200 


(1144)    S  FORTY-FOURTH  450  E  Grove 
Oakland.     One-story   5-r,oom   dwlg. 

Owner L.  H.  Legris,  612   44th,  Okd 

Architect  .  .  .None. 

Day's   wcrk.  COST,   $2200 


(114,5)  N  FORTY-FOURTH  100  W 
Webster,  Oakland.  One-'S'tory  6-room 
dwelling. 

Owner Chas.    McArthur,     392     51'St, 

Oakland. 

Arcliitect  .  .  .None. 

Day's    work.  COST,    $2500 


(1146)      N  THIRTY-FIFTH  200  E  West, 
Oakkind.      One-story    6-room    dwlg. 

Owner H.  McCloy,  623  33rd,  Okd. 

Architect  . .  .None. 

Day's  work.  COST,   $2500 


(114,9)  N  FIFTY-FIFTH  151  E  Grove 
E  40xN  111,  Oakland.  All  work  for 
two-story  frame  flat  building. 

Owner Laura  Montour,  Oakland. 

Architect  . .  .None. 

Contractor.  .Geo.  C.  Nail,  912  41'st,  Okd. 

Filed  April  11,  '13.     Dated  April  9,  '13. 

Frame    up M 

Ready    for    plaster M 

Plastering  and    outside    work   com- 
pleted       Vi 

Completed     % 

TOTAL  COST,  $3000 

Bond,  none.      Limit,   75  days  after  April 

20.      Forfeit,    none.      Specifications    only 

filed. 


(1153)      NO.         1458        FORTY-EIGHTH 
Ave.,  Oakland.     Alterations. 

Owner A.    G.   Silva,    Premises. 

Architect  . .  .None. 

Contarcator.  .G.      A.    Webb,      1919      San 
Pablo     Ave,     Oakland. 

COST,   $450 


(1154)  N  FIFTEENTH  60  E  Clay  E 
120  N  93%  NW  14  ft.  1.7  in.  W  110  S 
103%,  Oakland.  Excavation,  bulk- 
heading,  pumping,  wood  forms,  con- 
crete w'ork,  cement  floors  and  side- 
walk, sidewalk  lights  and  doors,  car- 
pentry and  mill  work,  stairs,  rous.h 
hardware,  brick,  masonry,  terra  cotta 
cut  stone,  metal  lath,  plastering  and 
cementing,  dampprooflng,  glass  and 
glazing,  ornamental  metal  work, 
elevators,  marble  and  tile,  roofing, 
painting  and  tinting  for  six-story  and 
basement  reinforced  concrete  office 
building. 

Owner Robert  Dalziel  Co.,  218   1st, 

San   Francisco. 

Architect  ..  .Milwain         Bros.,         Delger 
Bldg.,  Oakland. 

Cei  tractor.  .Lewis  A.  Hicks  Co.,  Rialto 
Bldg.,    San    Francisco. 

Filed  April  12,  '13     Dated  April  12    '13. 

15th    of   each   month 75% 

Usual  35   days  after  notice  of  com- 
pletion and  acceptance  filed....      25% 
TOTAL   COST,    $137,260 

Bond,    $68,630.        Surety,      Pacific     Coast 

Casualty  Co.     Limit,   150  days.     Forfeit, 

$50.     Plans  and  specifications  filed. 


Building  Contracts  Awarded. 
Berkeley. 


:094  West    Co    Kalsomin. Owner  2500 

1096  Umhalt    Sclimitt  2000 

1097  Persons     Scott  .1500 

lUiO      How^ard     Heyer  4060 

1101      Hughson      Donnoll  1500 

1123  Palmer     Palmer  35(.^ 

1124  Dull      Texdahl  5560 

1126  Roof    OUis  500 

1127  Kocher    Kocher  400 

1133  Green     Lorenzen  2000 

1134  Penke     Peakc  2500 

1142     Legrls     Legris  2200 

1147     Peake     Pinkerton  1450 


11150)  LOT  10  BLK  2  Map  McKee  Tct 
in  Plot  No.  46  V  &  D  Peralta  Rancho, 
Oakland.  All  work  for  two  one-story 
five-room    dwellings. 

Owner.... E.  D'A.skquith,  5866  Occiden- 
tal St.,  Oakland. 

Architect  . .  .None. 

Contractor.  .H.    E.    SuUlvan,    6441    Har- 


(1994)      S  GRAYSON   GOO  W  Fifth,   Ber- 
keley.     Three-story    factory. 

Owner West  Coast  Kalsomine  Co., 

Premises. 
Architect  . .  .None. 
Day's  work.  COST,  $2500 


(1096)     S  WARD  125  W  California,  Ber- 
keley.     One-story    5-room    dwlg. 
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Dwnci- Julius    Umlialt,    255    Henry, 

San  Fi'ancisco. 
Arcliitect  . .  .1*    Boelim,      Hewes      Bldg., 

San  Francisco. 
Contractor.  .Carl     Schniitt,   1614     Ward, 

Berkeley.  COST,   $2000 


BUILDING  AND  INDUSTRIAL  NEWS. 


(1097)     W  ARCH   135   N  Virginia,   Ber- 
keley.    Two-story   6-room  dwlg. 
Owner P.     S.  and     B.   S.     Persons, 

1618   Arch,    Berkeley. 
Architect  ..  .F.     M  May,      2145     Center, 

Berkeley 
Contractor.  .Jas.   Scott,    2401      Hillgard, 

Berkeley.  COST,   J3500 


(1100)  LOT  7  PAKK  SIDE,  CL,ARE- 
mont,  Berkeley.  All  work  for  two- 
story    and    basement    frame    dwlg. 

Owner H.    JI.    Howard,    304S    Ben- 
venue   Ave.,    Berkeley. 
Architect  ..  .Sidney  B.  Newsom.   Nevada 
Bank   Bldg.,   San   Francisco 
Contractor.  .Anthony   &  Heyer. 
Filed  April  7,  '13.     Dated  Mar.   29,  'IS. 

Frame   up    $1000 

Brown    coated    1000 

Completed   and   accepted 1000 

Usual   35   days 1060 

TOTAL  COST,  $4060 
Bond,  $2050.  Sureties,  M.  C.  Anthony 
and  C.  W.  Heyer.  Limit,  90  days.  For- 
feit, $5.     Plans  and  specifications  filed. 

(1101)  W  BAKER  240  N  Oregon,  Ber- 
keley.     One-story    o-room    dwelling. 

Ownor Hughson   &   Donnolly,   160S 

Stuart.  Berkeley. 
Architect  . .  .None. 
Day's  work.  COST,   $1500 


(1123)      W    MARIPOSA    300    S    Los    An- 
geles,   Berkeley.      Two-story    9-room 
dwelling. 
Owner. .;..  .Mabel      E.      Palmer,      2000 

Durant    Ave..    Berkeley. 
Architect  . .  .None. 

Contractor.  .A.   J.   Palmer.    2000   Durant 
Ave.,    Berkeley. 

COST.    $3500 


(1124)      BERKLEY.      All    work    for    two 
story  frame   store  and   flats. 

Owner C.    D.    Dull,    2219    Woolsey, 

Berkeley. 
Architect  ...Wm.  C.  Helms,  1634  Felton 

Berkeley. 
Contractor.  .C.     Texdahl,     2035     Harper, 

Berkeley. 
Piled   April   9,   '13.     Dated  April  7,   '13. 

Frame    up    : $1390 

Roof   on,   rougs   plumbing   in   and 

1st   coat  plaster   on 1390 

Completed   and   accepted 1390 

Usual    35    days 1390 

TOTAL  COST.  $5560 
Bond.  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications   filed. 


(1126)N  ASHBY   150   W   Piedmont,   Ber- 
keley.    Alterations. 

Owner Mr.  Root. 

Architect  . .  .None. 
Contractor.  .Chas    B    Ollis. 

COST,    $500 


(1127)      S    DELAWARE    150.2    E    Curtis, 
Berkeley.    One-story    3-room   dwlg. 

Owner Wesley      H.      Kocher,      906 

Bristol,  Berkeley, 
-ircliitect  .  .  .None. 
Day's  work.  COST,   $400 


(1133)      SE   SEVENTH   AND  GRAYSON. 

Berkeley    One-story  4-room  store  and 

dwelling. 

Owner Miss   Green,  Premises. 

Architect  .  .  .None. 


Coiitrai'loi-.  .F.    N.    Lorcnzen,    0145    Frc- 
imomI,   Berkeley. 

COST,  $2000 


(1134)      W      GROVE    190   N     Berryman, 

Berkeley.      One-story    5-room    dwlg. 
Owner F   R   Peake    Co.,    2127   Uni- 
versity Ave.,  Berkeley. 
Arclhteet  . .  .None. 
Day's  work.  COST,  $2500 


(1141)      N    VIRGINIA    33%     W    Eighth, 
Berkeley.     One-story  5-room  dwlg. 

Owner I.    Sorrick,    2127   University 

Ave.,    Berkeley. 
Architect  . .  .None. 

Contractor.  .F.  R.  Peake  Co.,   2127  Uni- 
versity  Ave.,    Berkeley. 

COST,   $1400 


(1147)     W    SACRA.MENTO    100    N   Ban- 
croft,  Berkeley.        One-story      5-room 
dwelling. 
Owner F.   R.   Peake  Co.,  2127   Uni- 
versity Ave.,  Berkeley. 
.-Architect  .  .  .None. 

Contractor.  .J.  A.  Pinkerton,  1931  Berry- 
man,   Berkeley. 

COST,  $1450 


Building  Contracts  Awarded 


Alameda. 

1107  Pond      MacGregor        1800 

1108  Pond      MacGregor        1800 

1109  Pond      MacGregor        ISOri 

1148      Neudeck     Sorensen        2725 

(1107)      NO.    1546    FOURTH,      Alameda. 

One-story   dwelling. 

Owner C.  P.  Pond,  1210  Grand,  Ala 

Architect  . .  .None. 

Contractor.  .C.   M.   MacGregor,   470    13th, 
Oakland.  COST,    $1800 


(llOS)      NO.    1550    FOURTH,      Alameda. 
One-story    dwelling. 

Owner C.  P.  Pond,  1210  Grand,  Ala 

Arcliitect  .  .  .None. 
■  Contractor.  .C.   il.  MacGregor,   470   13th, 


Oakland. 


COST,    $1800 


(1109)      NO.    1554    FOURTH,      Alameda. 
One-story   dwelling. 

Owner C.  P.  Pond,  1210  Grand,  Ala 

Architect  .  .  .None, 

Contractor.  .C.   M.   MacGregor,   470   13th, 
Oakland.  COST.    $1800 


(1148)  LOT  30  BLK  "A"  Map  Bay 
Park  Tract,  Alameda.  All  work  for 
one-story   dwelling. 

Owner George    W.    Neudeck,    Hay- 
ward. 

Arcliitect  . .  .None. 

Contractor.  .Sorensen    Bros..    Hayward. 

Filed  April  11,  '13.     Dated  April  10,  '13. 
Frame   completed,   roof   sheathed. $681 
1st    coat  plaster    on    interior   and 
exterior    and    exterior    mill    work 
placed,  rough  plumbing  and  elec- 
tric   work    in    place 681 

Completed  «nd   accepted 681 

Usual   35   days , 682 

TOTAL  COST,   $2725 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications   filed. 


XOTI'JE      OF      NON-RESPONSIBILITY. 


April  11,  1913— LOT  15  BLK  12  Map 
Northbrae,  Bkly.  J  H  Spring  as  to 
improvements    on    leased    property. 


SCHOOL     SITE     SELECTED. 

ELY  (Nev.),  April  9.— After  heated 
discussion  the  Trustees  of  the  High 
School  have  selected  a  site  between 
Ely  and  East  Ely.  The  building  will 
cost  $50,000. 


Pacific  IVIanlei  and  Tile  Co. 

F.  W.  CRINNION.  Manager 

Mantels,  Grates  and  Tiles.   Fire  Sets,  Andirons  i 

Portable  Baskets  and  Grates,     Floor  and 

Wall  Tiling  in  Origional  Designs. 

1727   TELEGRAPH    AVE. 

OAKLAND,    GAL. 


Compleuon  Noi-ces. 


Alameda. 

April    J,    1913 — E    50    LOTS    1    AND    2 

Blk  24  Daley's  Scenic  Park.  Bkly. 
Bessie  Gallagher  to  Wm  Livingston 
April    1,    1913 

April  1,  1913- -PTN  PLOT  73  Viucente 
and  Domingo  Peralta  Rancho  and 
ptn  Lot  "O"  Map  Eucalyptus  Hill, 
Okd  Claremont  Ho.-ne  Bldg  & 
Realty  Co  to  whom  it  may  con- 
cern  Mar.    31,    1918 

April  1,  1913— E  50  LOTS  11  AND  12 
Blk  24  Daley's  Scenic  Park,  Bkly. 
Bessie  Gallagher  to  Wm  Livingston 
April  1,  igij 

April  1  ,1913 — E  CALIFORNIA  45  N 
Ashby  Ave  N  45xE  100,  Bkly.  Wm 
T  Hale  to  Frank  A  BJrnsberger  and 
Verne   Dildine Mar.    31,    191S 

April  2.  1913^S  E-THIRTY-FIRST 
99  ft.  11  in.  E-14th  Ave  th  SW  35  to 
pt  of  beg  SW  33  W  109  1-3  NE  33 
SE  104  ft.  7%  in.,  Okd.  C  E  Charles- 
ton to  whom  it  may  concern 

April    2,    191» 

April  2,  1913— LO.TS  1  AND  2.  Oak 
Park  Tract,  Okd.  Magnus  Smith  to 
George  W  Eliassen Mar.  31.  1913 

April  3,  1913 — W  TWELFTH  or  Mar- 
shall 242%  N  55th  N  27HxW  100, 
Okd.  W  R  Emery  to  W  H  Judson 
April  2,  1911 

April   3.    1913— LOT  7   BLK    10.   North- 
brae  NW    Cor.    Sonoma   and    Colusa  • 
Aves,    Bkly.      L  A   Rally   to    Peake- 
Munro    Co Mar.    29,    191S 

April  3,  1913— PTN  LOT  52  BLK  "C" 
Map  of  a  part  of  Berkeley  Ppty, 
Bkly.  Bertha  Newell  to  Junk- 
Riddell   Co April   2.    191S 

April  4,  1913— LOT  64  and  N  halt  Lot 
63  Blk  10  Regents  Park  No.  4,  Al- 
bany. Peake-Munro  Co  to  J  A 
Pinkerton Xorll,    3.    191J 

April  7,  1913 — LOT  9  BLK  6  Map  East 
Piedmont    Heights    Extension.    Okd. 
W   A   Dow    to   Patrick   Nelson    Bldg  l 
Co April    2,    191! 

April  7,  1913— LOT  16  BLK  4  Kellogg 
Tract,  Bkly.  Mrs  Eugenie  L  Carver 
to  Peake-Munro  Co April  5,  1918 

April  7,  1913— LOT  15  BLK  1  Fair- 
view  Park.  Bkly.  Mrs  H  N  Rowell 
to  H  D  Koch April   u,   1913 


VlMil  S.  ID1S_N  SlXTEKNTIl  AND 
Uood,    Ok,i.       J    B    Coryell    to    Chas 

W  Gompertz April   5.   1913 

April  S,  1913— FAIRMOUNT  NO  644 
Oakland.      A    W    Palmer    to    L    E 

'-'"'Pi"    April    7     1913 

M;.-n  S.  :913_LOT  25  BLK  9  Map 
i'ourth  Avenue  Heights,  Oakland. 
^amuel   E  Jackson   to  Junk-Riddell 

iMvst   Co April   S,   1913 

Apnl  9.  1913_LOT  24  BLK  1,  Ber- 
keley Heights,  Bkly.  Norman  D 
Kelley  to  Peake-Munro  Co.  .Apr  5,  '13 
April  10,  1913— NW  BROADWAY  & 
26th  W  along-  26th  153.63  N  233  "O 
E  199^94  S  52.13  SW  187,  Oakland. 
The  First  Presbyterian  Church  of 
Oakland    to    Reardon-Crist     Constr 

,  ^?;  ■  • Marcl;    25,    1913 

April  11,  1913-E  35  LOT  50  Lawton 
Avenue  Tract,  No.  3S6  50th  St.,  Okd 
Margaret    McArthur    to    Chas    Mc- 

.  ^l',"'"'-   April   11,   1913 

April  11,  1913-LOT  27  BLK  6  Map 
East  Piedmont  Heights  E.xtension 
Okd.      Cora    H   Shores   to    whom    it 

may   concern April   7,   1913 

April  r,  1913— N  B.4NCR0FT  WAY 
66  W  Sacramento  34x90,  Bkly.  p  R 
Peake  Co  to  J  A  Pinkerton. Apr  11  '13 
SW  513?4  NW  292  ft.  7  in  NW  459  ft 
April  10,  1913— CENT  LINE  E-14TH 
5  in.  SE  2S7  2-3,  Okd.  Little  Sisters 
of    the    Poor    of    Oakland    to    A    J 

.  ™'^"„ April  8  ,1913 

April  9,  1913— SE  BUENA  VISTA  AVE 
and  Foley  E  along  Buena  Vista  Ave 
lOOxS  100,  Ala.  L  Gottheim  to 
whom   it   may   concern.  .Feb.    15,    1913 


BUILDING  AND  INDUSTRIAL  NEWS. 


■'■IIN  .So.  I  I  til  St.,  .Sail  .lose,  1  stcir\'  1; 
n'u.n  cottage,  »2,(((I0:  .s.  Limidherg  '  1  7  I 
Hohson  St.,  San  Jose.  1  story  frune  ", 
room  cottage.  Cost,  J3.000,  and  Hvde- 
Sliaw  Co.,  East  4th  St.,  S.an  Jose,  1  i.torv 
rrame     wareliniise,     $2.00n. 
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LIENS  FILED. 
Alameda. 

I  Mar.  22,  1913— W  SPRUCE  320  S  Cedar 
S  50xW  150,  Bkly.  W  Hosttler  vs 
Charles    R    McNulty    and    Giles    M 

1       ^rig-gs     ,28 

I  Mar.    29,    1913- W   PTN  LOT   9  "and   E 

Ptn    Lot    8    Blk    3    May    Oak    Lawn, 

Okd.        Berkeley    Lumlber      Co      vsi 

Minnie    and    Anthony    Beck    &    C    J 

(       Peterson     ^50^  2„ 

I  April  1,  1913— LOT  31  BLK  "J"  Map 
I  4th  Ave  Terrace,  Okd.  Maxwell 
■      Hardware    Co    vs   Lolke   Zwall    and 

i      Jane   Doe  Zwall J55  70 

j  April  4,  1913— S  LAKE  140  E  Madison 
E  50xS  100,  Okd.     Pacific  Mfg  Co  vs 

I,      Laura    Johnson     $593  25 

t  April  4,  1913— EIGHTY-SEVENTH 
;      Ave  No.  1215  35x100,  Okd.  A  G  Lock- 

i      liart  vs   Joseph   Camazzi $62 

.April  9,  1913— LOT  3S  BLK  19  Resub- 
I  dvn  Peralta  Park,  Bkly.  W  P 
,      Fuller   &   Co   vs    George   H   S   Haly 

,  ••.; $192.20 

April  9,  1913— N  H  LOT  37  BLK  119 
Re  Sbdvn  Peralta  Park,  Bkly.  W 
P  Fuller  &  Co  vs  George  H  S  Haly 

,■■.;■• $196.25 

April  9,  1913— S  %  LOT  37  BLK  119 
Resubdvn  Peralta  Park,  Bkly.  w 
P  Fuller    &Co  vs  George  H  S  Haly 

I,    ■■••• I $2,14.50 

•April    9,    1913— LOTS    26    TO    38    INC 

.     Blk    "D"    Amended    Map    Fairview 

Tct,   Piedmont.      W    P   Fuller   &   Co 

vs  George  H  S  Haly JI99O 

.{, — 

SAN  JOSE  AND   THE   SANTA 
CLARA  VALLEY. 

RESIDENCES— Frame       construction 

oat  not  stoted.     San  Jose,  Santa  Clara 

l-'o..  Cal.      Architect,   none.     The  follow- 

ng  D:iy  Labor  jobs  have  been  or  about 

o  be  started  in  San  Jose:     J.  F.  Clark 


Building  Contracts. 

SANTA   CLARA    COUNTY 

W  STATE,  bet  .^IlTI^^King,  San  Jose. 
*ive-room   cottage. 

""■""'■ f«"'«^a  Daub,   933   Prospect 

San  Jose. 
Architect  .  ..None. 

°'-'""    ^■°'-'^- COST,    $1800 

W    SEVENTEENTH,      2nd    Lot      W      of 
cotUge"""'""'      '^"    '°''-        ^'— •-- 

°""^'' Howard   Bufflngton,    235    S- 

10th,   San  Jose. 
Architect... Ye      Plan      Shop,      Theatre 

Bklg.,    San    Jose. 
Contractor.. L.    E.    Slaght,      725      S-9th 

NO.440N-ErE"4°;^H,San7o'sr^::e° 
room   cottage. 

°'^""'' W.  F.   Blakeslee,   436   South 

6  th,  San  Jose. 
-Architect  ..  .None 

^'^'''^  ^°'-'^- COST,  $1850 

""EmnT™^™'    S^t-~^-a^hington    and 
Empire,   San   Jose.     Six-room   cottage 

°«'"" E.  Krausch,  San  Jose. 

Architect...  Ye      Plan      Shop.      Theatre 

BIdg.,    San   Jose. 

Contractor.. R.   E.   Carter,   4   Northridge 

Ave.,    San   Jose. 

COST,   $1800 

SW  FIRST      AND     JULIAN,  San      Jose. 
Repairs   on    brick    building 

°"'"^'' Maybury    Estate,    Prem 

Architect  ...None. 

Contractor.. R.   o.  Summers,   17  N-First 
San  Jose. 

COST,  $1000 
— — ♦ . 

MARDf^  CONTRA  COSTA  AND 
SONOMA  COUNTIES. 

RESIDENCE  -  2  story  and  base 
frame  $9,000.  Mill  Valley,  Marin  Co 
bTL  ^^"•^;*^^t^'  Falch  &  KnoM,  Hearst 
Bldg.,  s.  F.  Owner,  Dr  C  A  K^vn 
The  dwelling  has  been  designed  fo"  a 
nine-room  house  with  baths  and  sleen- 
'ng  porcli.  Interior  will  be  finished  fn 
pine  and  hardwood.     Oak   floons  will  be 

nTn-.  '"  -n' l  °'  ""^  P'-'""Pal  rooms. 
Baths  will  be  finished  in  tile.  Provi- 
sion will  be  made  for  a  hot  water  sys- 
tem of  heating  which  will  be  installed 
at  a  later  date.  A  feature  of  the  house 
will  be  the  dressing  rooms  off  of  each 
bed  chamber.  An  automatic  water 
heater  will  be  installed.  Exterior  will 
be  covered  with  cement  plaster  on 
metal  lath.  Pianis  are  complete  and 
ngures   are    being   taken. 

BUNGALOW  -  1  story  and  base, 
frame.  $2,.i00.  Vallejo,  Napa  Co.  Cal 
Architect,  Paul  De  Martini,  451  Colum-' 
bus  Ave.,  S.  F.  Owner.  Mrs.  Costa.  The 
bungalow  will  contain  four  rooms 
bath  and  sleeping  porch.  Interior  will 
be  finished  in  pine  and  redwood  with 
some  hardwood  floors.  There  will  be 
a  large  open  fire  place  in  the  living 
room.  Mantels  will  be  of  brick.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  house  will  be 
<overed  with  rustic  and  shiplap.  pi.ans 
are   being  prepared. 


,•„„,,         ,,  ■'■     »'i"-"u<'.       iilchmond. 

Jnn  es  T  "v"  ,  '^°-  """■  Architect. 
Kldl-       „?-,  •^'"•"<'".      '-a      Selle-Sellers 

'L""  J",'^^'""°"<1.  Owners.  Richmond 
Llks  Hall  .Association.  The  building 
«i  1  be  centrally  located  and  Is  to  cover 
a    large    ground    area.      The    first    Moor 

vill     be    arranged     for    stores.       Upper 

ban.iiet  hall  and  offices.  There  wll 
be  s  eam  heat  and  elevator  serv  c" 
nterlor  finish  will  be  of  pine  and 
bardwood.  The  exterior  of  the  bulld- 
"ig  will  be  faced  with  pre.-sed  brick. 
Plans  are  complete  and  figures  are 
l)eing   taken. 


FRESNO.    MODESTO,    STANIS 

LAUS  AND  CENTRAL 

CALIFORNIA. 

J^o^^'"''^-^'  ^^^iTInd  base,  brick. 
$-=,000.  Bakers-field,  Kern  Co..  Cal 
Architect,     Thomas     R      -n-i„  ^ 

,  J,  i"i)inds  a.  \\  iseman.  Pro- 
ducers Bank  Bldg..  Bakersfleld.  Own- 
ers First  Presbyterian  Church  of 
Bakersfield^  A  site  at  the  corner  o 
17th  and  H  street.,  has  been  secured 
and    preh.ninary   plans   have    been   pre- 

80x85  feet  with  a  main  auditorium 
seating  250  people.  Interior  finish  will 
be  of  pine  and  ornamental  plaster  A 
central  heating  .system  will  be  in. 
stalled.  The  exterior  of  the  bulldln- 
will  be  faced  with  pressed  brick.  Plans 
bave  not  been  approved  by  the  Build- 
ing  Committee. 

Contracts  Awarded. 

H0SPITAI_2  ..tory  and  l,ase,  brick. 
Cost  not  st-ated.  Taft,  Kern  Co.,  Cal 
Architect's  name  not  given.  Owner 
Dr.  M.  W.  Pascoe.  Contractor,  H  E 
Messimer.  Contract  price  not  given" 
Note:  The  building  will  contain  14 
private  rooms,  two  wards  and  an  oper- 
ating room. 


Building  Contracts. 

FRESNO   COUNTY. 

FRESNO    CITY     (exact      location      not 
g-iven.     All   work   for   16-room   dwlg 

0"'"er Esther   Koplan.    Fre.^no 

Architect  .  .  .None. 

Contractor.. R.  C.  Blackwell.  Fresno 

Filed  April  5,  'IS.     Dated  April   2,   '13. 

Frame  up  and  roof  on $2500 

Building  completed    4550 

TOTAL    COST,    $7050 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications    filed. 


DEL  REY.  All  work  tor  frame  addi- 
tion to  the  NE  side  of  A;nerican  Vine- 
yard   Company's    packing   house. 

O^^ner American    Vineyard    Co. 

Architect  . .  .None. 

Contractor.  .Frandsen   &  Lorts,  Fresno. 

Filed  April  5,  '13.     Dated  April  4,  '13. 

Completion    of    building $1587 

Usual    35    days 529 

TOTAL  COST,  $2116 

Bond.    none.      Limit.    May    15.      Forfeit. 

none.      Plan.s    and    specifications,    none. 

Building  Contracts. 

CONTRA    COSTA   COUNTY. 

ON  PTN.  BLK.S  92  AND  91.  City  of 
Richmond.  All  work  to  complete 
building   according   to   plans. 

Owner Pacific      Carbon    Mfg.      Co., 
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San   Francisco. 

Designer  ...Geo.  H.  Arthur. 

Contractor.  .W.   A.   Stratton,   Rlclimond. 

Filed  April  5.  "IS.     Dated  April  2,  "13. 
Convpletlon    of   frame    with    sides 

and   roof    25% 

Completed  and  accepted 50% 

Usual    35    days 25% 

TOTAL  COST,    $1784 

Rond,    none.      Limit,    21    working    days. 

Forfeit,   plans   and   specifications,    none. 

DRSCRIBED      TRACT      IN      CONCORD. 
All   work  for  remodeling  building. 

Owner Bank   of   Concord.   Concord. 

Aroliitect  ...G.      A.      Applegarth,      Call 

Bldg.,   San   Francisco. 
Contractor.  .Yager      Sheet    Metal      Co., 

3501   Chestnut,   Oakland. 
Filed  April  7,  '13.     Dated  Feb.  13,  '13. 

TOTAL  COST,  $1035 
Bond,  none.  Limit,  50  working  days. 
Forfeit,   plans   and    specifications,    none. 


library.  A  central  heating  system  will 
be  Installed.  Interior  flni.'h  will  be 
of  pine  with  some  maple  lloors.  There 
will  lie  composition  blackboards  and  a 
program  clock  systenv.  The  exterior 
of  tlie  building  will  be  faced  with  ce- 
ment plaster;  Plans  are  now  lieing 
prepared. 


SACRAMENTO,    STOCKTON 
NORTHERN  CALIFORNIA. 


LUT    7    BLK   36   B,   Stockton.      Itemodel 

dwelling  into  flats. 
Q„.„er L.     E.     Bianchard,     1045     N- 

Californla,    Stockton. 
Architect  ..  .Walter       King,     309       Elks' 

Bldg.,   Stockton. 
Day's  work  COST,   $4000 


APARTMENT  HOUSE — 5.  story  and 
base,  reinforced  concrete.  $180,000.  Sac- 
i-amento,  Cal.  Architect?,  Smith  & 
SteVart.  244  Kearny  St..  S.  F.  Owner, 
Ur.  Faris.  Thiisi  building  has  (been 
mentioned  here  a  number  of  times  be- 
fore. The  lot  Is  situated  on  a  corner 
and  the  building  will  contain  over  two 
hundred  rooms.  All  apartments  will  be 
provided  with  a  sleeping  porch.  Me- 
chanical plans  provide  for  steam  heat, 
elevator  service,  hot  and  cold  water 
supply,  refrigerating  plant,  vacuum 
cleaning  system  and  all  other  modern 
equipmen-^  '  Suites  will  contain  from 
two  to  five  rooms  each.  All  apart-nenta 
will  have  connecting  baths  and  wall 
beds.  The  exterior  of  the  building 
will  be  faced  with  pressed  brick  and 
terra  cotta.  Plans  are  now  out  for 
figures. 

CONVENT — 3  story  and  base,  brick 
or  concrete,  $80,000.  Stockton,  San 
Joaquin  Co.,  CaL  Architect,  Walter 
King.  Elks'  Bldg.,  Stockton.  Owners, 
Roman  Catholic  Convent.  The  insti- 
tution has  recently  secured  a  new  site 
at  the  corner  of  San  Joaquin  and  Flora 
streets  and  have  had  preliminary 
plans  prepared.  No  details  of  the 
building  have  been  decided  upon,  and 
it  will  be  some  time  before  full  partic- 
lars    can    be    printed.     ■ 

STORES  AND  OFFICES— 10  story 
and  base.  Class  A  construction,  $200.- 
000.  Sacramento,  Sacramento  Co.,  Cal. 
Architect,  Charles  S.  Kaiser,  Mechan- 
ics' Institute  Bldg.,  S.  .F.  Owner. 
George  W.  Peltier  and  associates.  This 
building,  which  is  to  be  erected  at  the 
southwest  corner  of  4th  and  J  streets, 
will  be  known  as  the  Fruit  Association 
Building.  Construction  W'ill  be  flre- 
pvoot  throughout,  with  a  complete 
steel  frame,  brick  and  concrete  walls, 
faced  with  terra  cotta.  There  will  be 
steam  heat,  elevator  service,  a  vacuum 
cleaning  system,  metal  window  sash 
and  frames  and  metal  trim  and  mail 
chutes.  Halls  will  be  wainscoted  with 
tile  and  marble.  Six  floors  have  al- 
ready been  leased.  Working  drawings 
are  being  prepared  and  bids  will  he 
called   for  at   once. 

SCHOOL — 1  story  and  base,  rein- 
forced concrete,  $37,500.  Orland,  Glenn 
Co.,  Cal.  Architect,  W.  H.  Weeks,  75 
Post  St.,  S.  F.  Owners,  Orland  School 
District.  The  building  has  been  de- 
signed for  a  six-room  school  with 
principal's    office,    teachers'    rooms    and 


Building  Contracts. 

SACRAMENTO    COUNTY. 

LOT  107  West  Curtis  Oaks.  All  work 
for    six-room    residence. 

Owner R.    H.    and    Ella    Lambert, 

1916    11th    St.,    Sacramento. 
Plans    hy...W.    T.    Feagan. 
Contractor.. W.   T.   Feagan. 
Filed   April   S,   '13.      Dated   April    S,   '13. 
COST,    $3650 

TOWN  OF  CITRUS  (now  called  Jura), 
a  station  on  the  Folsom  branch  of  the 
S.  P.  about  8  miles  from  Sacramento 
■  (exact  location  to  be  determined  by 
engineer's  party  of  first  part.)  Con- 
crete work  for  two-story  frame  hotel. 

Owner Natomas     Consolidated      of 

California,  Forum  Building, 

Sacramento. 

Architect  ..  .G.        Albert       Landsburgh, 

Gunst  Bldg.,  San  Francisco. 

Contractor.  .Ernest   G.   Johnson,    2822   H 

St.,   Sacramento. 
Filed  April  4,  '13.     Daaed  Mar.  24,  '13. 

COST,   $10,465 


NO.  1113  THIRD  ST.,  Sacramento. 
Alterations  and  additions  to  two- 
story   and   basement   brick    building. 

Owner Fong  Chang. 

Aroliitect  . .  .None. 

Contractor.  .L.   G.   Barton   &  L.   E.   Rite, 

1812    L   St.,    Sacramento. 
Filed  April  7,  '13.     Dated  April  7,  '13. 

COST,    $6450 


Completion  Notices. 

SACRAMENTO    COUNTY. 

RECORDED  ACCEPTED 

April    10,    1913— S    75    FT.    OF    LOT    8 

and  W  2  ft.  of  South  75  ft.  of  Lot  7 

J,   K,   14th   &   15th  Sts..   Sacramento 

c'hauncev    H    Dunn    to    Murcell    & 

Haley April   9,   1913 

April  3,  1913— N  %  of  5,  K,  L,  2ND  & 
3rd  Sts.,  Sacramento.  John  L  White 
to   Barton   &  Hite April   2,   1913 


Building  Contracts. 

SACRAMEXTO    COUNTY. 


Liens  riled. 


SACRAMENTO    COUNTY. 


S    ^    OF   LOT    1    BLK   108   E,   Stockton. 
Frame  building. 

Owner Mrs.   Hickenbothan,   623   E- 

Market,   Stockton. 
Architect  . .  .None. 
Day's  -ork.  COST,   $4000 


Building  Contracis. 

sAN   JOAQUIN    COUNTY. 


LOT  14   BUv  65  S  M  C,  Stockton.   Erect 
frame    building. 

Owner Louis    McGhan,    342    North 

Stanislaus,   Stockton. 
Architect  . .  .None. 
Day's   work.  COST,   $1000 


NO.    312      E-WEBER    AVE.,      Stockton. 
Build  chimney  and  inside  panel  work. 

Owner Maria     S.     Hubbard,     S4j5     N- 

El    Dorado,    Stockton. 
Architect  .  .  .None. 
Day's   work.  COST,    $500 


RECORDED  AMOUNT 
April  7,  1913— N  %  OF  E  GO  FT.  AND 
S  'A  of  E  50  ft.  of  Lot  2  and  W  % 
of  Lot  3,  I,  J,  3rd  and  4th  Sts.,  Sac-, 
ramento.  Wm  A  Thiebarh  and  P  F 
Bender  (Thiebarh  &  Bender)  vs 
Mary    E    Smith $198.50 


LOT  16  BLK  33  W,  Stockton.      Renio^    1 
frame    building. 

Owner E.    N.    Fessien,    622    E-Lat- 

ayette,   Stockton. 
Architect  . .  .None. 
Day's    work.  COST,    $400 


LOT    13    BLK   4    Survey   2999,    Stockton- 
Frame   building. 
Owner Joseph  Geiger,  125  E  Lind- 
say,  Stockton. 
Architect  . .  .None. 
Day's    work.  COST,    $3500 


LOTS  10  AND  12  and  S  30  ft.  Lot  16  Blk 
IS  B,  Stockton.  Erect  galvanized 
iron   building. 

Owner Mary   and    A-ny   Inglis,    723. 

N-San    Joaquin,    Stockton. 

Architect  . .  .None. 

Day's  work.  COST,   $3000. 


LOT     3  BLK  38   E.     Stockton.       Repair 
frame    building. 

Owner Costa    &    Campodonlo. 

Architect  . .  .None. 

Dav's  work.  COST,   $400 


DOT  16  BLK  38  S  -M  C,  Stockton.     Erect 
frame   building. 

Owner E.    W.    GUbean,    945    S-S-an. 

Joaquin,    Stockton. 
Architect  . .  .None. 
Day's    work.  COST,    $3500. 


LOT  4  BLK  185  B.  Stockton.     Erect  one- 
story  frame  building. 

Own«r J.    J.    Malloy,    1818    S-Cali- 

fornia,   Stockton. 
Architect  . .  .None. 
Dav's    work.  COST,    $2000' 


LOT   3   BLK   37   E,   Stockton.      Remodel: 
frame  building.  |l 

Owner Cramer   &   Hodith.    1421    N-      I 

Commerce,    Stockton. 
Architect  . .  .None. 
Day's   work.  COST,   $S00 


T.,OT    .")    BLK    149    E,    Stockton.      Frame 
building. 

Owner Nellie     S.     Smith,     1017     N- 

Center   St.,   Stockton. 
Architect  .  .  .None. 
Day's    work.  COST,    $3500 


LOT    16    BLK    9,      The    Oaks,      Stocklon. 
Frame   building. 

Owner E.   W.   Perkins,   719   E-Ha/.el- 

ton,   Stockton. 
Architect  .  .  .None. 
Dav's    work.  COST,    f  '  "» 


LOT   5    BLK    19   B,   Stockton.      Rt 

brick    building. 
Owner J.  Batto. 
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Ariliitcct  .  .  .None. 
Day's   work. 


COST,   $600 


.\\V  FLORA  AND  EL  DORADO  STS., 
Stockton.  All  brick  work,  setting 
iron  and  steel,  damp  proofing  tor  4- 
story  and  basement  brick  apartment 
building. 

Owner Home     Buiiders'      Security 

Co.,    39    N-San    Joaquin    St., 
Stockton. 
Architect  ..  .Glenn   Allen,   Phelan   Bldg., 

San  Francisco. 
Contractor.  .A.      W.    Cowell,      1231      N- 

Sutter  St.,  Stockton. 
Filed  April  2,  '13.     Dated  Mar.   22,  '13. 

1st  of  each  month 75% 

Usual  35  days 25% 

TOTAL  COST,    $12,125 
i3ond.      $6000  Surety,    I.    F.      Stein. 

Limit,    none.      Plans    and    specifications 
filed. 


STRUCTURAL    STEEL    FIRE    ESCAPE 
and   joist    liangers   on   above. 

Contractor.  .Ralston    Iron    Works,    20th 
and  Indiana,  San  Francisco 

Filed  April  2,  '13.     Dated  Mar.   26,  '13  . 

Paj'inents    same    as    above 

TOTAL  COST,   $6859 

Bond,    $3430.      Surety,   American    Surety 

Co.      Limit,      10    days.      Forfeit,      none. 

Plans  and  specifications  filed. 


ELECTRIC  WORK  ON  ABOVE. 
Contractor.  .Leonard  F.   Youdall  and  D. 
C.     Russell,     1319     N-Harri- 
son,   Stockton. 
Filed  April   2,  '13.     Dated  Mar.   22.  '13. 

Payments    same    as    above 

TOTAL  COST,  $2280 
Bond,  $114".  Suret.  American  Surety 
Co.  of  New  York.  Limit,  none.  Forfeit, 
none.     Plans  and  fpeciflcations  filed. 


MILL  WORK,    GLASS   MIRRORS,    ETC., 

on  above. 
Contractor.  .Totten    &    Brandt    102    W- 

Main  St.,  Stockton. 
Filed  April  2,  '13.     Dated  Mar.  22,  '13. 

Payments    same    as    above 

TOTAL  COST,  $12,398 
Bond,  $6199.  Surety,  American  Surety 
Co.  of  New  York.  Limit,  May  15.  For- 
feit,  none.   Plans  and  speciflcntions  filed 


PAINTING       AND       DECORATING       ON 

above. 
I ''iiitractor.  .(Jeo.   Fox,   625    W-FIora   St., 

Stockton. 
Filed   April    2.   '13.     Dated   Mar.    22,   '13. 

Payments    same    as    above 

TOTAL  COST.  $3100 
Bond,  $1550.  Surety,  American  Surety 
Co.  of  New  York.  Li  nit.  30  days.  For- 
feit, none.  Plans  and  specifications  filed. 


SlIKET         METAL         WORK,         .'iTEAM 
heating,  hot  water,  oil  plant,  vacuum 
and  plumbing  on  above. 
Contractor.  .Ed.    L.    Gnekow,    Main    and 

Stanislaus  Sts.,   Stockton. 
Filed  April  2,  '13.     Dated  Mar.   22,  '13. 

Payments    same    as    above 

TOTAL  COST,  $15,922 
Bond,  $8000.  Sureties,  Ed.  F.  Harris  & 
John  Raggio  Limit,  July  1.  Forfeit, 
none.     Plans  and  specifications  filed. 


LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 


.\P.\i;T.Mi:\'r  IK  iU.sk— :'.  story  and 
base.  Class  ('  construction.  Cost  not 
stated.  Rcdondo  Bench.  Los  Angeles 
Co.,  Cal.  Arcliitects,  Arthur  L.  Acker 
and  Otta  Janssen.  Story  Bldg.,  L.  A. 
Owner's  name   withheld.     The  building 


will  Ijc  creeled  on  one  of  tiie  principal 
corners  of  the  city  and  lias  been  ar- 
ranged to  contain  53  rooms,  which  will 
be  divided  into  two  and  three  room 
suites  with  private  baths  and  wall 
beds.  Interior  will  be  finished  in  pine 
and  liardwood  veneer.  Some  oak  floors 
will  be  used.  Plans  provide  for  ."team 
Ileal,  hot  and  cold  water  service  and 
an  automatic  elevator.  The  e.xterior 
of  the  building  will  be  fficed  with  ce- 
ment piaster.  Plans  are  being  pre- 
pared. 

APARTMENT  HOUSE— 3  or  4  story 
l/os  Angeles'  Co.,  Cal.  Arcliitect, 
:iiid  base,  bi'lck,  $50,000.  Ocean  Park, 
William  Roberts,  2530  4tli  Ave.,  L.  A. 
Owner,  Mr.  Crosby.  The  building  will 
cover  an  area  of  50x110  feet  and  will 
be  arranged  in  suites  of  two,  three  and 
four  rooms  each.  Interior  finish  will 
be  of  pine  and  hardwood  veneer.  Ce- 
ment floors  will  be  used  in  the  baths. 
There  will  be  stea  n  lieat  and  automatic 
elevators.  The  exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are   now   being  prepared. 

APARTMENT  HOUSE— 4  story  and 
base.  Class  C  construction.  Cost  not 
stated.  Los  Angeles,  Cal.  Architect, 
Frederick  Noonan,  Wright  and  Callen- 
der  Bldg.,  L.  A.  Owner,  William  Mc- 
Cartney. The  building  will  be  erected 
on  a  corner  and  will  cover  an  area  of 
00x150  feet.  Intea'ior  has  been  ar- 
ranged for  150  rooms,  which  will  be 
divided  into  two  and  three  room  suites 
with  private  baths  and  wall  beds. 
Plans'  provide  for  steam  heat,  elevator 
.service  and  a  vacuum  cleaning  sys- 
tem. Interior  will  be  finished  in  pine 
and  hardwood.  Tile  will  be  used  in 
all  b'ath  rooms.  The  exterior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans   are    being   prepared. 

APARTMENT  HOUSE — 4  story  and 
baEe,  brick  and  steel,  $90,000.  Los  An- 
geles, Cal.  Architects,  Union  Realty 
Co..  Realty  Board  Bldg.,  L.  A.  Owner, 
William  A.  Hammell.  The  building 
will  contain  80  guest  rooms,  amuse- 
ment room,  large  lobby  and  social  hall. 
Suites  will  be  arranged  in  two  and 
three  room  apart;nents  with  wall  beds 
and  private  baths.  Interior  finish  will 
te  of  pine  and  hardwood.  Bath  rooms 
will  be  wainscoted  with  tile  and  will 
have__marble  flooa-s.  There  will  be 
steam  iieat.  elevator  service  and  a  vac- 
uum cleaning  ss'stem.  The  exterior  of 
the  building  will  be  faced  with  pressed 
brkk.  Plans  are  complete  and  figures 
are    being    taken. 

HOTEL — 3  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Wilming- 
ton, Los  Angeles  Co.,  Oal.  Architect. 
Thornton  Fitzhugh,  Pacific  Electric 
Bldg.,  L.  A.  Owner,  G.  D.  Potter.  The 
building  will  be  erected  at  the  corner 
or  13th  and  Canal  streets:  The  first 
iloor  will  contain  six  stores  and  the 
I'.otel  lobby.  Upper  floors  will  be  ar- 
ranged for  45  guest  rooms  and  several 
bathsi  Plans  provide  for  steam  iieat. 
elevator  service  and  a  hot  and  cold 
water  supply  system.  The  exterior  of 
the  building,  will  be  faced  with  pressed 
brick.  Plans  are  now  bein.g  prepared 
for   the   work. 

HOTEL — 3  story  and  base,  brick  and 
frame.  Cost  not  stated.  I^os  Angeles. 
Cul.  Architect,  O.  N.  Dennis,.  Fay  Bldg.. 
L.  A.  Owner.  Louis  .s.  Lehman.  The 
building  will  cover  an  area  of  50x92 
feet,  and  will  contain  52  gue^t  rooms 
besides  a  number  of  baths.  There  will 
be  >tea  ii  heat  and  a  hot  and  cold  water 
supply    system.      Interior   finish    wjll    be 


of  puie  and  some  hardwood.  Bath 
rooms  will  be  finished  In  tile.  Tiie  ex- 
terior of  the  building  will  be  faced  with 
brick  veneer.  Plans  are  complete  and 
figures   are   being   taken. 

HOTEI.^ — 1  story  and  base.  Class  C 
con.structlon,  $40,000.  Los  Angeles,  Cal. 
Architect.  Joseph  F.  Rhodes,  Central 
Bldg..  L.  A.  Owner.  Jo.seph  F.  Rhodes. 
The  building  will  be  erected  on  a  cor- 
ner lot  and  will  cover  an  area  of  3ox 
110  feel.  There  will  be  a  total  of  70 
guest  rooms,  a  number  of  wlilch  will 
have  private  baths.  Plans  provide  for 
elevator  service,  ;4eam  heat  and  a  hot 
and  cold  water  system.  There  will  be 
metal  window  frame  and  sash.  The  ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Interior  finis'h  will 
be  of  pine  tliroughout.  Plans  are  being 
prepared. 

RESIDENCE  —  2  story,  attic  and 
ba.sc,  reinforced  concrete.  $40,000.  Los 
Angeles,  Cal.  Architect,  Arthur  S. 
Heineman.  San  Fernando  Bldg.,  L.  A. 
Owner.  Charles  S.  Henry.  The  dwell- 
ing has  been  designed  for  a  15-room 
house  with  several  baths,  sleeping 
porches  and  a  garage.  There  will  be 
ste-iim  heat  and  open  fire  places.  In- 
terior will  be  flnisihed  in  pine,  redwood, 
mahogany  and  other  hardwoods.  Hard- 
wood floors  will  be  used  throughout. 
All  baths  will  be  finished  in  tile.  The 
exterior  of  the  dwelling  and  garage 
will  be  faced  with  ce.nent  plaster. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor  under  the  direc- 
tion of  the  architect.  All  materials 
are   now   being  purchased. 

STORES  AND  LOFTS — 10  story  and 
ta'-e.  reinforced  concrete.  Cost  not 
stated.  Los  Angeles.  Cal.  Architect. 
W.  J.  Saunders,  Internation  Bank  Bldg., 
L.  A.  Owner,  F.  W.  Braun,  The  build- 
ins'  will  cover  an  area  of  50x154  feet. 
Construction  will  be  fireproof  through- 
out with  rciMfprced  concrete  w'alls, 
floors  and  hollow  tile  interior  parti- 
tions. There  w^ill  be  metal  window- 
sash  and  frames  and  fireproof  doors. 
Plans  provide  for  elevator  service,  an 
automatic  sprinkler  sy.'^'te  n  and  spiral 
clutes.  The  exterior  of  the  building 
will  be  faced  with  cement  plaster.  Plans 
are  complete  and  figures  are  now  being 
taken. 

DEPARTMENT  STORE — 8  story  and 
base.  Class  A  construction.  Cos-t  not 
stated.  Los  Angeles,  Cal.  Architects. 
Morgan.  Wall;-.  &  Morgan.  Van  Nu'ys 
Eldg..  I...  A.  Owners.  W.  H.  Perry  Es- 
tate. This  building  is  to  be  erected  at 
the  corner  of  5th  and  Broadw-ay.  and 
will  cover  a  ground  area  of  150x160 
feet.  The  entire  structure  has  been 
leased  to  the  Fifth  Street  Store.  Con- 
slruetion  w-ill  be  fireproof.  There  will 
1  e  a  complete  steel  frame  and  exterior 
walls  faced  with  pressed  brick  and 
terra  cotta.  Interior  finish  will  be  of 
metal  and  hardwood.  A  steam  heat- 
ing system  will  be  installed.  Plans  are 
only  in  a  preliminary  stage  and  full 
particulars  will   be  given  later. 

PXBR — Concrete  and  wooden  pile, 
$400,000.  Long  Beach.  Los  Angeles  Co.. 
I'al.  Engineers.  Mercereau  Bridge  and 
Construction  Co.,  Pacific  Electric  Bldg.. 
L.  A.  Owners.  City  of  Long  Beach. 
Plans  and  specifications  for  a  pier  at 
the  foot  of  American  and  Pine  avenues 
lave  been  sulimitted  for  approval  to 
tiie  city  trustees.  According  to  the 
plain,  the  structure  will  be  350  .feet 
long  and  50  feet  wide.  Final  approval 
win  be  given  to  the  plans  an<I  specifi- 
cations at  the  next  meeting  of  tlie 
council. 
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l.mrtAUY--!  stmy  a.ul  base.  In  iiU. 
t'n«(  iKit  stnleil'.  Tnri-aiup,  I.os  Aiinc- 
les  Oil..  Oil.  AiL-liitCH-t.  Kobei-t  1). 
I'"a:<Uiliar.  Van  Xiiys  Hlilfr.,  ly.  A.  Own- 
ers. C\ly  uf  Torrance.  Tlie  luiiUiinK 
will  lo  SlxlJO  feet  ami  will  contain  the 
w  'till  iwo  readins'  rooms,  lll)rarian^' 
iiflli'e.  stack  room  ami  an  auditorium. 
Tiiere  will  be  pine  -ind  liardwood  trim. 
metal  staiks  and  some  tile  and  mar- 
l.le.  Tiie  exterior  of  tiie  Imildius:  "ill 
he  faced  with  pressed  lirick.  Plans  are 
being"    prepared. 

SCHOOI^-1  rtory  and  base.  brick 
and  concrete.  $25,000.  Huntington  Park. 
L.OT  Angeles  Co.,  Oil.  Architects,  Train 
&  Williams,  Kxcliange  Bldg.,  L.  A. 
Owners.  Huntington  Park  Scliool  Dis- 
trict. The  building  will  cover  an  area 
of  70x168  feet  and  will  contain  six 
standard  size  class  rooms,  an  audito- 
rium seating  400  people  and  principal's 
room.  Interior  finish  will  be  of  pine 
and  hardwood.  A  plenum  heating  sys- 
tem will  be  installed.  The  exterior  of 
the  building  will  be  faced  W'ith  cement 
plaster.      Plans   are   being   prepared. 

Contracts  Awarded. 

APARTMENT  HOUSE — 4  story  and 
base.  Class  C  construction.  $70,000. 
Los  Angeles.  Cal.  Architect,  C.  C.  Rit- 
tenhouse.  ^Yilcox  Bhlg.,  I...  A.  Owner. 
.M.  E  Blai-ser  Contractors,  Los  Ange- 
les-. Investment  Co.,  8tb  and  Broadway, 
L.   A.     Contract  price.   $70,000. 

HOTEL — 5  story  and  base,  reinforced 
concrete.  $40,343.  Los  Angeles,  Cal. 
Architect.  F.  L.  Stiff,  Grosfe  Bldg..  L. 
A.  Owner,  F.  R.  Tousley,  Contractor. 
F.  L.  Spaulding.  1460  Dana  St.,  L.  A, 
Contract    price,    $40,343. 


lib     tile 


it  lie 


Bids  For  Los  Angeles 
State  Normal  School. 


iKTiires  for  General   C 

L,e«is  A.  Hicks  Co.  : 

For  Work  in 


iietiou   Shov 
lit   *oOU,000 


(By   Special    Wire.) 


Eight  sets  of  figures  for  the  general 
construction  of  the  Los  Angeles  State 
Normal  School  were  opened  in  Sacra- 
mento on  Saturday.  The  lowest  figures 
were  presented  by  Lewis  A.  Hicks  Co. 
at  $396,000.  Segregated  bids  were 
taken  on  all  parts  of  the  work,  but 
tliese  had  not  been  tabulated  at  press 
time,  and  will  be  printed  in  the  next 
issue    of    the    "Builder." 

General    ConRtriiolion. 

McLeran     &     Peterf  on $639, .500 

Somers    &    Lund 9.53,600 

C.   J.   Kubath   Co 613,00 

Lewis    A.    Hicks    Co 596.00 

P.   O.    Engstrum   Co 644,495 

Sound   Constr.   &   Eng.   Co...    684,444 
Southwestern    Constr    Co....    638.948 

J.     F.     Atkinson 612,700 

.        ♦ ■■ 

PORTLAND  AND  OREGON. 

APART.MEXT  HOU.SE— J  story  and 
base,  brick.  Cost  not  stated.  Port- 
land, Ore.  Architects.  Claussen  & 
Claussen,  McCIeay  Bldg.,  Portland. 
Owner,  Dr.  W.  L.  Wood.  The  building 
will  cover  an  area  of  62x100  feet  and 
will  contain  35  apartments  of  two  and 
three  rooms  each.  .Ml  sxiites  will  have 
private  bath  rooms  and  will  he 
equipped  with  wall  beds.  Interiors 
will    be    finished    In    pine  ami    hardwood 


tile  ball)  rooms.  There  \vill  be  steam 
heat,  elevator  service  and  a  vacuum 
cleaning  system.  The  exterior  of  the 
liuiUling  will  be  faced  with  pressed 
brick  Segregated  liids  are  being 
taken. 

APARTMENT  HOUE — I  story  and 
lise.  Ctass  C  cons'truction.  $70,000. 
I'ortbind.  Ore.  Architects,  W.  B.  Bell 
and  T.  J.  Wilding,  Worcester  Bldg.. 
Portland.  Owner,  A.  C.  Ruby.  The 
I  uilding  will  be  arranged  for  store's 
on  the  firsit  floor  and  43  apartments  of 
two  and  tliree  rooms  each  on  the  upper 
floors  Plans  include  steam  heat,  ele- 
vator service  and  a  vacuum  cleaning 
system.  Interior  will  be  finished  in 
pine  and  hardwoods.  All  suites  will 
have  connecting  baths  and  wall  bedsi 
Bath  rooms  will  have  cement  floors  and 
tile  wainscot.  The  exterior  of  the 
building  will  be  faced  with  cement 
plaster  and  pressed  brick.  Plans  are 
being     prepared. 

APARTilENT  HOUSE— 3  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  Portland.  Ore.  Architects, 
Horandt  &  .\nderson.  Worcester  Bldg., 
Portland.  Owner,  A.  E.  Trump.  The 
two  upper  floors  of  the  building  will  be 
divided  into  two  and  three  room  suites 
with  connecting  baths  and  wall  beds. 
First  floor  will  be  arranged  for  stores. 
There  will  be  steam  heat.  Interior 
will  be  flnifihed  in  pine  throughout. 
The  exterior  of  the  building  will  bs 
faced  with  cement  plaster.  Plans  are 
complete   and   figures   have   been   taken. 

HOTEL — 4  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Portland. 
Ore.  Architect.  Aaron  H.  Gould, 
Worcester  Bldg..  Portland.  Owner,  W. 
W.  Margulis  The  building  will  cover 
an  area  of  23x100  feet.  Interior  of  the 
building  will  be  arranged  for  70  or  SO 
single  rooms  and  a  numljer  of  baths. 
Tliere  will  be  steam  heat  and  elevator 
service.  Interior  finish  will  be  of  pine 
throughout.  The  exterior  will  be  faced 
with  cement  plaster.  Exterior  walls 
will  be  of  reinforced  concrete  and  In- 
terior of  mill  construction.  Plans  are 
being  prepared-  and  bids  will  shortly 
be   called. 

TOWN  HALL— 2  story  and  base, 
brick  and  concrete.  Cost  not  stated. 
Newberg,  Ore.  Architect.  E.  E,  McCla- 
ren,  Lumber  Exchange  Bldg..  Portland. 
Owners,  Town  of  Newberg.  Besides 
the  city  offices  and  council  room,  the 
first  floor  will  be  arranged  for  fire  and 
police  departments.  Basement  will 
contain  the  jail.  The  second  floor  of 
the  building  will  be  fitted  up  for  the 
use  of  the  Commercial  Club.  There 
will  be  steam  heat  and  pine  trim  and 
metal  window  frames  and  sash.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete  and    figures   are   being   taken. 

LODGE  HALL— 2  story  and  base, 
brick  and  concrete.  Cost  not  stated. 
Lents.  Ore.  Architects,  Herandt  & 
Anderson,  Worcester  Bldg..  Portland. 
Owners,  Lents  Odd  Fellows'  Hall  Asso- 
ciation. The  building  will  cover  an 
area  of  50x100  feet.  The  first  floor  is 
to  contain  stores  and  the  upper  floor 
will  be  arranged  for  a  large  banquet 
hall  and  lodge  rooms.  Interior  will  he 
finished  in  pine  and  hardwoods.  A  cen- 
tral heating  system -will  he  installed. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  out  for 
lifiuros. 


Contracts  Awarded. 

LAUNDRV  BUILDING— 2  story  and 
base,  brick  and  concrete,  $75,000.  Port- 
land. Ore.  Architects,  Ellis'  F.  Law- 
rence and  William  G.  Holford,  Cham- 
ber of  Commerce  Bldg.,  Portland.  Own- 
ers, Troy  Laundry  Co.  Contractor, 
Hurley-Mason  Co.,  Board  of  Trade 
Bldg..  Portland.  Contract  price,  $75,- 
000. 


SEATTLE  AND  WASHINGTON. 

WAREHOUSE — 4  story  and  base, 
brick.  $50,000.  Tacoma,  Wash.  Archi- 
tect. I.  C.  Irwin,  Chamber  of  Commerce 
Bldg.,  Tacoma.  Owners,  California 
Wine  Co.  This  work  has  been  men- 
tioned in  these  columns  before.  Tlie 
structure  will  cover  an  area  of  90-xllO 
feet  and  will  be  of  the  heavy  mill  type 
of  construction.  There  will  be  an  au- 
tomatic sprinkler  system,  metal  ^vin- 
dow  frames  and  sash.  The  exterior  of 
the  building  will  be  faced  with  stock 
brick.  Plans  are  complete  and  figures 
will  be  taken  at  once. 

Contracts  Awarded. 

STATIONS,  ETC.— Frame  and  con- 
crete construction.  $30,000.  Tacona. 
and  Teneno.  Wash.  Engineers.  Engi- 
neering Department  Pacific  Northern 
R.  R.  Co.  Owners,  Pacific  Northern 
Railroad  Co.  Contractors,  E.  J.  Rounds 
Construction  Co.,  Walker  Bldg.,  Seat- 
tle.     Contract   price,    $50,000. 


PROGRESS   OP  THE  FAIR. 


Dredges  are  now  deepening  the  Yacht 
Harbor  of  the  Panama-Pacific  Interna- 
tional Exposition,  in  preparation  for 
the  incoming  ships  loaded  with  lumber 
for  the  Palace  of  Education  and  the 
other  Exhibit  Buildings. 

Silt  is  also  being  pumped  fro.-n  the 
Harbor  to  fill  in  the  open  space  between 
the  piling  and  the  shore  line.  A  tem- 
porary plank  road  has  been  built 
through  the  Exposition  grounds  and 
it  is  now  possible  for  visitors  to 
traverse  the  site  from  Va:;  Ness  Ave. 
to  the  Presidio. 

The  progress  of  the  World's  Fair  is 
now  visible.  The  work  is  farther  ad- 
vanced at  the  present  time  than  at  any 
other  previous  E.\position  two  years 
before    its    formal    opening. 

The  preliminary  work  includes  the 
filling  in  of  lands  at  Harbor  View  and 
the  Presidio.  The  construction  of  .i 
rock  sea-wall:  construction  of  the  en- 
closing fence,  SO  per  cent  complete;  the 
erection  of  green  houses  and  potting 
houses  at  the  Presidio;  the  moving  of 
buildings  from  the  acquired  site:  the 
improvement  of  Fulton  Basin,  now  90 
per  cent  complete;  the  construction  of 
roadways:  the  grading  of  sites  for  tlie 
various  buildings;  the  installation  of 
sanitary  and  storm  sewer  systems 
throughout  the  grounds;  the  prelimi- 
nary work  of  installation  of  the  higii- 
pressure  water  syste.n;  the  driving  of 
piles  for  the  freight  ferry  slips  at  tlie 
toot  of  Buchanan  street,  and  the  liun- 
dreds  of  other  necessary  undertakings 
which  of  themselves  gave  no  visililc 
evidence  of  the  enormous  work  already 
being   accomplished. 

Seven  thousand  men  will  be  at  work 
on  the  Exhibits  Palaces  of  the  Pan- 
ama-Pacific International  Exposition 
before  the  summer  is  over.  As  high  as 
ten  thousand  men  will  be  employed 
when  the  labor  peak  is  reached.  This 
number  is  exclusive  of  those  ^^■ho  \\  ill 
be     employed     in     the     constnielion     of 
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Stnlc  luiihlint,--s  an. I  forclKii  pavilions. 
The  states  and  foreign  nations.  It  Is 
expciteii,  will  confoiMii  to  the  pace  set 
by  tlie  exposition  company  In  the  work 
of  construction 

The  plans  of  the  mag-niflcent  courts, 
the  designs  for  the  linposinir  sculpture 
ind  the  sketches  of  the  mural  painting-s 
and  decorations  are  nearing  comple- 
ilon.  Contracts  for  many  of  the  groups 
of  statuary  and  for  many  of  the  mural 
paintings  have  already  lieen  let  to 
prominent  artists  and  sculptors  in  San 
Francisco,  New  York  and  other  cities 
of  the  United  States.  ;rhe  direction  of 
the  color  work  has  heen  entrusted  to 
.Tules  Guerin.  and  Karl  Bitter  has 
charge  of   the   sculpture. 

One  of  the  horticultural  features  at 
the  IDl.")  Universal  Exposition,  will  be 
"Callt'crnia  Canyon"  whicli  will  be  lo- 
.-•ated  between  the  Japanese  Gardens 
md  Horticultural  Building  or  North  of 
Lombard  street  between  Baker  and 
L.yon    streets. 

It  will  be  six  hundred  feet  long  and 
|;wo  liundred  feet  wide.  It  will  be 
lidorned  with  one  thousand  red  woods, 
nadrones,  California  lilac,  mazanltas. 
iind  California  wild  flowers. 
!  A  model  of  this  beautiful  canyon  has 
iieen  made  by  the  landscape  department 
vhich  is  in  charge  of  John  McLaren, 
Landscape  Engineer.  The  Landscape 
department  has  heen  extremely  active 
luring  th  past  month.  The  nursery  in 
I'ennessee  Hollow,  whicli  covers  four- 
een  thousand  square  feet,  is  being  used 
:reat  advantage.  There  are  tw-o 
undred  and  fifty  thousand  small  plants 
hich  liave  been  raised  fron  seeds  and 
uttings  in  the  six  green  houses  and 
is  number  is  being  rapidly  increased 
ifery  day. 

Governor  Tasker  L.  Oddie  of  Nevada. 
as  approved  the  bill  for  one  hundred 
lousand  dollars  for  that  states  parti- 
pation  in  the  lal5  Univ'ersal  Exposi  • 
on. 

Nevada  was  tlie  second  state  to  select 
site  at  the  Exposition.  This  adjoins 
e  Oregon  State  site.  The  Silver  State 
ans  to  erect  a  handsome  building  and 
I  pr^nii'icnt  showing  at  tlie  com^ 
'liJ's  Fair. 


fjilOJECTING     A     SPHERE     ON     TO     A 
PLANE. 


nnection   with   the  annual  meet- 

ilie  Pacific  Association  of  Scien- 

i'ieties.   Mr.    B.    J.   S.    Cahill    will 

the    Technical    Society    on    the 

1     of     "Methods     of    Projecting    a 

Mi.  n_    onto  a   Plane,   or   The   Evolution 

<  a  X.w  Projection  for  a  World's  Map" 

:    K.Niin   109   California   Hall.   Berkeley, 

.iiday  cvi-ning.  April  11,  at  S  P.   M. 

IKIGATION       PROM       HONEY    LAKE 
FORBIDDEN. 

A'ASHINGTON  (D.  C),  April  9. — A 
ti-'ision  of  importance  to  residents  of 
Issen  who  are  using  or  intend  to 
M'  water  from  Honey  Lake  for  irri- 
fe|.ion  purposes  was  handed  down  by 
tr    Department    of    the    Interior   when 

t^refused  the  entry  of  John  M.  Ram- 
•  on  IGO  acres  in  tlie  vicinity  of  the 
Jiie,  because  the  lake  is  not  a  flow- 
Irf  body  of  water.  Tlie  decision  af- 
f«;ts  many  others  in  the  same  situa- 
fVi. 

right  to  use  running  water 
in  a  river  or  streain  or  down 
•  11    or    ravine    may    be    .acfiuired 


by  appropriation,  and  it  was  under 
this  tliat  the  Lassen  people  wanted 
to  use  the  waters  of  Honey  Lake. 
Tlie  department  holds,  however,  that 
this  section  does  not  apply  to  Honey 
Lake  and  that  the  Legislature  must 
pass  the  remedial  bill  now  before  it 
or  the  department  will  be  forced  to 
deny    the   entries. 

The  Attorney  General  of  California 
has  been  written  to  find  out  if  the 
legislation  has  passed  the  bill  or  not. 
and  on  that  will  depend  tlie  rulings  of 
file  department. 


NEW   DIXON   BUILDING. 


DIXON  (Solano  Co.),  April  9. — G.  D. 
Schuitze,  the  locall  jeweler,  (has  let 
the  contract  for  his  new  building  and 
work  will  begin  at  once  on  the  struc- 
ture. The  building  will  be  a  two-story 
brick,  50  by  35,  with  a  cement  facing. 
The  lot  on  which  it  is  to  be  erected 
is  one  of  the  choicest  business  prop- 
erties in  town  .having  a  frontage  on 
First   street   of   50   feet. 


SCHOOL    BOND    ELECTION. 

SUISUN  (Solano  Co.),  April  9.— The 
Trustees  of  Armijo  Union  High  School 
have  issued  a  call  for  a  special  election 
to  be  held  on  May  17th  to  vote  upon  the 
proposition  of  issuing  bonds  in  the 
sum  of  $70,000  to  erect  a  new  building. 

The  Union  District  '  consists  of 
Suisun  and  Fairfield  and  eight  other 
elementary  school  districts.  Tlie 
present;  building  is  inadequate  for 
the  purpose,  being  not  only  too  small 
but    inconvenient    and    unsanitary. 

The  plans  for  the  proposed  new 
building  call  for  a  two-s*ory  and 
basement  structure,  fire  proof  through- 
out, the  material  to  be  reinforced  con- 
crete for  the  outer  walls  and  hollow 
tile  for  the  partition  walls.  It  will  ac- 
commodate  about   SCO    students. 


GERMANY'S         GRE.VT        INDUSTRIAL 
EXPANSION. 


Ger.nan  growth  in  manufactures 
and  commerce  in  the  last  thirty  years 
has  heen  remarkable  but  it  is  not 
nearly  so  well  known  that  the  agricul- 
tural growth,  particularly  in  the  line 
of  intensive  culture,  has  been  very 
great.  The  population  has  increased 
52  per  cent  in  thirty-five  years,  wli'ile 
that  of  England  has  increased  37  per 
cent  and  tliat  of  France  only  S,  a  fact 
of  which  the  young  Frenchmen,  who 
are  shouting  for  a  militarist  policy, 
would  do  well  to  take  notice. 

In  twenty  years  the  death  rate  has 
been  reduced  one-third,  which  is  very 
much  more  than  the  reduction  in 
other  European  countries.  The  figures 
compiled  by  the  Dresden  Bank  show- 
that  the  population  engaged  in  agri- 
culture has  decreased  from  42  to  2S 
per  cent,  while  the  population  engaged 
in  industry  and  mining  has  increased 
from  35.5  to  42. S  per  cent.  But  the 
production  of  wheat  per  acre  has  in- 
creased in  twenty-flve  years  57  per 
cent,  of  rye  73.5  per  cent,  of  potatoes 
()1.4  per  cent  and  of  hay  52.8.  It  will 
be  noticed  that  the  production  per 
acre  has  increased  faster  than  the  in- 
crease of  tlie  total  population. 

In  less  than  fort.v  j'ears  the  pro- 
duction of  sugar-hcet  pulp  has  in- 
cieased  about  six  times,  while  the 
amount    of   beet   reiiuired    to   produce   a 


given  w,  igi.t  of  sugar  has  been  re- 
duced one-half  and  the  productic-  of 
beet  per  acre  has  increased  a  gotd 
deal  over  50  per  cent. 

In  about  thirty  years  the  wages  of 
mechanics  in  Berlin  have  more  than 
doubled,  and  the  wages  paid  by  tlie 
Krupp  concern  have  increased  nearly 
70  per  cent.  The  average  consumption 
per  capita  ot  breadstuffs  has  Increased 
nearly  24  per  cent  In  twenty-five  years. 
of  potatoes  SO  per  cent,  of  sugar  188 
per  cent,  and  of  tea,  coffee  and  cocoa 
44  per  cent.  The  increased  consump- 
tion of  meat  is  given  only  in  the  case 
of  Saxony,  where  It  has  been  44  per 
cent.  The  savings  banks  deposits  have 
increased  tenfold  In  thirty-five  years 
and  more  than  half  the  taxpayers  pay 
on  incomes  of  between  $1500  and  $5000. 

The  wealth  of  Germany  is  estimated 
to  be  about  that  of  England  and  very 
much  more  tlian  that  of  France. 
Thirty  years  have  made  a  new  Ger- 
many.— Philadelphia  Record. 
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NE^V  INVENTIONS. 


Reported  especially  for  this  paper  by 
H.  B.  Willson  &  Co..  Patent  Attorneys. 
715  Eighth  Street  N.  W..  Washington 
D.  C. 

A  Complete  Copy  of  any  of  these 
patents  will  be  forwarded  to  any  per- 
son by  Messrs.  Willson  &  Co.,  on  re- 
ceipt of  ten  cents.  Persons  ordering 
Copies  must  give  Number  of  Patent. 


1.056,775.  Circular  Slide  Rule.  David 
W.  Brunton,  Denver,  Colo. 

1,056,788.  Sash  Operating  Device. 
Elija  P.  Harris,  Chicago,  111.,  assignor 
to  The  Payson  Mfg.  Co.,  Chicago  III. 

1,056,808.  Molding  Machine.  R.  F. 
Marsh   Delphos.   Ohio. 

1.056,810.  Tile  Construction.  Wni.  P. 
McDonald,  Cincinnati,  Ohio,  assignor  to 
The  Rookwood  Pottery  Co..  Cincinnati. 
Ohio. 

1. 056. SIS.  Bench  Clamp.  Harry  R. 
Mitchell  and  I.  L.  Sloan,  Seattle,  Wash. 

1.056,917.  Carpenter's  Tool.  Erie  H. 
Len  Los  Angeles.  Cal. 

1.056,948  Construction  ot  Building 
Walls.  H.  J.  Schubert.  Hackensack. 
New    Jersey. 

1.056,973.  Metal  Window  Frame  and 
Sasli.  Andrew  J.  Connell  and  Jno.  W. 
Rapp,  New  York,  N.  Y.,  said  Connell  as- 
signor to  said  Rapp. 

1,057.095.  Block  for  Building  Con- 
struction.    F.  V.  Schiller,  Oakland,  Cal. 


WOODLAND      MAY      H.VVE     FEDERAL 
Hl'ILDING. 

W.ASHINGTON  (D.  C).  .\pril  4.— 
Woodland  W'ill  probably  have  a  new 
Post  Office  In  the  near  future  for 
Representative  Curry  is  f ra  iiing  a  bill 
for  that  purpose  now  and  it  will  be 
one  of  the  first  he  will  introduce  when 
the  Congress  is  ready  for  general 
legislation.  The  exact  cost  of  a  build- 
ing needed  to  fill  the  requirements  has 
not  yet  been  determined,  but  it  will 
probably  be  between  $75,000  and 
$100,000. 

The  receipts  of  the  Woodland  of- 
fice last  year  from  the  sale  of  post- 
age stamps  was  $16,734.30.  an  amount 
much  larger  than  the  average  of  the 
receipts  of  the  offices  which  received 
new  buildings  in  the  Public  Build- 
ing hill  passed  in  the  last  Congress. 
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KOIOIATIOK     Of     IM»'I'ASII     nKPOSITS. 

Ill  tcuiiK-clioii  wllh  llio  search  for 
|Hi(a.>-li  III  tlip  Wpst  wliuh  is  being;  niaile 
i'.v  tlie  lliiileil  States  UeoIoKlcal  Survey 
a  srrat  lUimler  of  localities  have  lieen 
vlsltrd  hy  the  survey  geologists,  espe- 
cially In  the  Great  hasln.  Shallow  des- 
ert lake  beds,  fo-called  dry  lakes  or 
|ila;.as,  are  extensively  distrlhuted 
tliroughout  this  region.  Most  of  these 
lilayas  contain  salts  to  a  gi'eater  or  less 
extent,  and  nearly  all  these  salts  .-how 
.in  analysis  from  1  to  4  per  cent  or 
more  of  potash.  Few  of  these  lake  beds 
show  evidence  of  having  ever  been  sub- 
merged to  a  considerable  depth,  and  the 
deposits  that  lie  in  the  lowest  parts 
of  moet  of  them  are  probably  only  al- 
ternating strata  of  clays  and  saline 
muds,  with  thin  salt  cru=ts  produced  by 
periodic  flooding  and  drying  up.  Large 
and  massive  deposits  of  crystalline  salts 
can  hardly  be  expected,  except  as  the 
result  of  tlie  drying  up  of  a  very  ex- 
tensive and  deep  saline  lake,  or  as  rep- 
resenting the  continuous  accumulation 
of  saline  matter  in  a  water  body  during 
a  very  long  period  of  time.  Record  of 
tlie  existence  of  such  lakes  in  prehis- 
toric times  is  to  he  found  in  certain 
parts  of  the  Great  Basin  region.  Con- 
trary to  the  general  assumption,  how- 
over,  the  extensive  lake  basins  are,  in 
fact,  relatively  few.  It  is  evident, 
tnerefore,  that  tlie  search  for  the  im- 
portant salt  bodies  of  this  type  has  of 
necessity  been  narrowed  to  a  relatively 
few   localities. 

The  areas  in  Searies  lake  and  the 
Panamint  Valley.  Cal..  of  public  land 
witlidrawn  from  entry  on  account  of 
their  potash  content  are  the  lowest 
parts  of  two  ancient  lake  basins,  whose 
waters  at  their  highest  stage  probably 
connected  through  a  narrow  strait.  Both 
basins  were  filled  by  overflow  frotn  the 
drainage  of  Owens  river,  and  in  both 
the  salts  are  believed  to  have  accumu- 
lated by  natural  concentration  of  the 
normal  drainage  waters  from  that 
source.  The  salt  body  in  Searies  lake 
lies  at  the  surface  of  the  ground  and 
was  located  in  claims  for  the  soda  it 
contained  before  interest  in  potash  had 
been  seriously  awakened.  The  mud  flat 
that  forms  the  bottom  of  the  Panamint 
valley  has  recently  been  located  in 
"potash"  claims,  but  without  any  evi- 
dence that  can  be  taken  to  indicate  the 
existence  there  of  a  valuable  saline 
mass.  The  salt  that  shows  on  the  sur- 
face in  the  Panamint  valley  is  relatively 
insignificant  in  amount,  and  tests  for 
potash  in  the  surface  salts  or  ground 
waters  of  this  valley  do  not  run  higher 
than  the  average  of  such  salts  in  mud 
flats  and  dry  lakes  generally.  The 
lands  have,  therefore,  been  withdrawn 
on  evidence  of  a  more  general  charac- 
ter, the  theory  being  that  the  former 
larger  lake  of  the  Panamint  valley, 
when  it  dried  up,  might  have  deposited 
a  bed  of  salt  as  large  as  or  larger  than 
that  now  existing  on  the  surface  in 
Searies  lake.  The  Panamint  valley  is 
relatively  narrow-,  and  the  streams 
from  the  rugged  mountain  slopes  that 
border  it  have  spread  their  fans  far 
into  the  center  of  the  valley.  Drilling, 
possibly  to  a  considerable  depth,  will  be 
needed  to  test  the  possibility  of  buried 
salt  deposits  in  this  valley,  and  if  such 
deposits  are  found  to  be  present,  it  is 
believed  that  they  will  be  essentially 
like    those    of    the    Searies    deposit. 

Columbus  marsh,  Nevada,  is  the  evap- 
oration pan  of  a  shallow  lake.  Analyses 
of  clays  obtained  in   this  deposit   have 


.■^liown  some  exceptionally  higli  per- 
ccntaga  of  potash.  No  Important  beds 
of  clear  crystal  salts  have  yet  been 
found  in  the  marsli,  and  the  possible 
rommercial  value  of  such  a  deposit 
still  remains  a  subject  for  further  in- 
vestigation. Pending  such  work  these 
lands  also  have  been  withdrawn  from 
entry. 


On  March  19tli  last  there  started  an 
expedition  from  Philadelphia  to  ex- 
plore the  Amazon  river.  A  body  of  men 
selected  for  their  peculiar  fitness  were 
aboard  the  ship  Pennsylvania  which 
had  for  its  destination  the  City  of  Para 
on  tlie  Amazon  and  they  will  there  em- 
bark on  a  specially  built  boat  that  will 
take  them  to  the  head  of  navigation  on 
the  largest  river  in  the  world  which  is 
2300  miles  from  the  mouth  of  the  steam. 

While  men  are  losing  their  lives 
hunting  the  geographical  poles  of  the 
earth  and  spending  time  and  treasure 
in  the  exploration  of  inhospitable  ice 
fields  that  have  little  or  no  value  to 
the  world,  such  fields  as  the  Amazon 
lay   entirely  unexplored. 

The  'ba.cin  of  this  mighty  river  covers 
more  than  2,000,000  square  miles  and  Is 
undoubtedly  the  richest  country  in  the 
world.  So  abundant  is  the  heat  and 
moisture  of  that  great  region  that  life 
is  so  rank  and  luxuriant  that  it  is 
impenetrable.  Dense  forests  covers 
the  ground  so  completely  as  to  shut 
nut  the  rays  of  the  sun  and  to  keep 
the  ground  in  perpetual  shade.  Insects 
and  birds  innumerable  inhabit  the 
place  not  to  mention  the  reptiles  and 
animals  that  live  in  the  trees.  There 
are  the  great  forests  of  the  world,  the 
rubber  tree  in  wild  profusion  and  the 
tropical  hardwoods  which  are  so 
valuable  in  building  and  cabinet  work. 

This  expedition  is  a  scientific  one.  It 
w'ill  ascend  the  river  as  far  as  possible 
in  the  ship  and  tlien  proceed  by  canoes. 
Xo  doul  t  a  great  deal  will  be  added  to 
the  scientific  knowledge  of  the  country, 
10  its  fajina  and  flora  and  many  facts 
be  ascertained  as  to  conditions  ex- 
isting there. 

Perliaps  less  is  known  of  the  Amazon 
region  than  any  country  in  the  world. 
The  most  fertile  and  productive  land 
under  the  sun  it  is  yet  as  little  known 
as  the  Sahara  desert.  When  the  out- 
posts of  civilization  advance  into  this 
region  and  science  conquers  the 
dangers  of  disease  a  producing  country 
will  be  added  to  the  world's  agricul- 
tural area  that  will  be  the  greatest  in 
tile   history   of   the  human   race. 


Tiic  Chronicle  says  that  Governo 
.lohnson  needs  the  San  Francisco  wate 
front  in  his  business  and  that  lie  i 
going  to  keep  it.  It  further  mention 
that  six  members  of  the  assembly  froi 
this  city — Ryan,  McDonald,  Nolai 
Scott,  Canepa  and  Collins  voted  agains 
their  city  and  there  are  those  that  wl. 
see  to  it  that  they  are  not  forgotten  . 
Those  that  will  see  to  it  are  prt 
sumably  the  Chronicle,  the  Souther 
Pacific  and  all  the  bunch  of  buccaneei 
for  which  it  stands.  For  that  mattf 
the  assemblymen  should  be  proud  < 
their  recor^i  and  of  the  enemies  the 
have    made. 

It  matters  little  to  the  general  publ 
just  who  is  working  on  the  wat< 
front  or  who  has  the  distribution  < 
the  jobs.  It  does  matter  a  whole  b 
how  the  water  front  is  administere 
whether  or  not  it  is  a  free  port  ai 
wliether  or  not  it  is  controlled  by  tl 
Southern  Pacific  or  a  transcontinen^ 
railroad  and  run  in  the  interest  i 
special   privilege. 

It  is  certainly  worthy  of  commei 
that  of  all  the  years  before  while  tl 
Southern  Pacific  had  control  it  nev 
once  occurred  to  the  patriotic  Chronic 
to  agitate  the  acquisition  of  the  wall 
front  by  the  City.  As  soon  as  tl 
government  is  restored  to  the  peopi 
and  a  man  is  elected  governor  who  ' 
his  own  political  boss  and  acknoi 
ledges  soverignty  to  no  special  intere 
the  Chronicle  and  all  the  other  boo 
licks  are  out  with  the  big  noise  t 
local  self  government.  And  this 
only  in  the  hope  that  the  railroa 
would  be  able  to  build  up  a  politic 
machine  in  San  Francisco  that  won 
grant  special  privileges  to  the  few  a: 
plunder    the    public    generally. 

The  bill  to  acquire  the  San  Francis 
water  front  was  championed  by  A 
semblyman  Milton  Schmitt,  who  h 
always  been  identified  with  the  speci 
interests.  To  assume  that  this  measu 
is  championed  for  the  good  of  the  ci 
and  the  welfare  of  the  state  genera! 
is  to  ask  one  to  believe  the  incredlb 
Governor  Johnson  has  said  that  wh' 
lie  is  governor  the  San  Francisco  Ht 
bor  will  remain  the  property  of  t 
State.  For  this  the  people  of  the  Stt 
and  of  San  Francisco  can  be  tri 
thankful. 


In  the  death  of  Gustav  de  Laval  the 
world  has  lost  a  benefactor  and  a  great 
inventor.  He  was  a  native  of  Sweden, 
but  of  French  ancestory.  as  his  name 
implies.  His  life  was  one  of  discovery 
in  the  realm  of  science  and  applied 
mechanics  and  like  Edison  he  solved 
I)roblems  because  it  was  'his  nature  so 
to  do.  What  the  people  of  this  country 
will  remember  him  tor  most  particu- 
larly is  the  cream  separator  which  has 
saved  millions  of  dollars  to  the  dairy 
products  of  the  country.  The  sewing 
madliine,  the  cotton  gin,  and  the  grain 
harvester  are  the  great  landmarks  in 
the  line  of  industrial  invention.  Along 
with  modern  develop^nent  in  dairy 
farming  the  cream  separator  Is  an  im- 
portant step  in  the  line  of  progress. 


Electric  power  in  contracting  wc 
is  an  Important  factor  in  modern  bm 
ing.  A  recent  issue  of  the  Scien: 
-4merican  states  tlie  advantage  deri 
from  using  this  form  of  power  hi  ! 
following  language: 

"In  contracting  work  in  whi^h  pov 
pumps,  ventilating  fans,  wood 
metal-working  tools,  air  compress 
hoi.-'ts,  concrete  mixers,  etc.,  are  li- 
the electric  motor  has  been  adi 
tageously  e  nployed.  The  flexibility 
versatility  of  this  form  of  power  I 
especially  commended  it  for  tlie  i' 
porary  applications  characteristic 
contracting  work.  A  Scotch  contr 
ing  concern  having  a  piece  of  resci' 
work  on  hand  recently  made  usi 
electric  power  by  installing  its  own 
engine  and  suction-gas  prodiuor  ^ 
erating  plant.  During  eighteen  moi 
operation  this  isolated  plant — eomi' 
ing  a  40-kilowatt  generator  bolteu 
the  gas  engine,  supplying  vaii 
motors  on  the  work  and  an  install.T 
of  electric  lights — consumed  0'''> 
Ions  of  anthracite  coal," 


Issued  Weekly,  $3.00  Per  Year 


Thirteenth  Year,  No.  16. 


BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Indu^ial  Activities  of  the  Pacific  Coa^ 


Successor  to: 

California  Architect. 

Industrial  News  of  Alameda  Co. 
Builder  and  Contractor. 

Western  Builder. 


THIS  WEEK'S  ILLUSTRATIONS: 


Modern  Office  Building  For  A.  B.  McCreery, 
San  Francisco.  Designed  By  Charles  Paff, 
Architect. 

Gilroy  High  School,  Gilroy,  Calif.  Designed 
By  W.  H.  Weeks,  Architedl,  San  Francisco. 

Woodland  High  School,  Woodland,  Calif.  De- 
signed By  W.  H.  Weeks,  Architect  of  San 
Francisco. 


TUESDAY,  APRIL  22,  1913. 

SAN  FRANCISCO  AND  OAKLAND,  CALIFORNIA 


BUILDING  AND  INDUSTRIAL  NEWS 


Contractors  Equipment 
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Steafn  Shovels 

Locomotives 

Locomotives 
Cranes 

Dump  Cars 

Tractors 

Crushers 

Screens 

Elevators 


Concrete  Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Clam  Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


nsley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


We  are  also  West  Coast  Distributors  for 
I-.aufti-«Jurgens 

1,  2,  3  and  S  Ton 

IVIotor  XpucR 

Equipped  with  a-^y  style  bodies  including 
side  or  end  dump. 

Immediate  Deliveries 


Lauth-Juergens 
1  Ton  Truck 


Ail  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 

aaiJWW^^^  '■■''.■.  -       ■■    -.  ."I'-.         .'.!!'!       "    ,'.  ■    "I"'...:.',.;."  "ivimuni "■■'■lin, — ^r 


aiwsiJMiaa 


INCORPORATED 


Salesrooms  215-217-219  Rralto  Building 


SAN     FRANCISCO,    CAL. 
Telephone  Douglas  1380 


Building  and  Industrial  News 

I  Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities 

of  the  Pacific  Coast. 


fuued  Weekly,  $3.00  per  year 


San  Francisco,  APRIL  22,  1913 


Thirteenth  Year  No.  16 


BUILDING  and  INDUSTRIAL  NEWS    Editorial  Comment. 


L>ted     to     the     Aroliitecluriil,     Eng 
neering,   Building  and  Industrial  Activ- 
ities of  the  Pacific  Coast. 


Entered  as  second-class  matter  at 
San  Francisco  Post  OfUce  under  act  of 
Congress   of   March   3,   1S79. 


ISSUED    EVERY    TUESDAY 

I,.    A.    LARSEN, 

Publisher  and  Proprietor. 

SAN    FRANCISCO    OFFICE. 

S«0   Mission    Street. 
Telephone — Douglas    S373. 

OAKLAND  OFFICE 
1015   Franklin   Street 

Telephone   Oakland,   790 


Regrular  Subscription — $3.00  a  year  In 
advance.      25    cents    per   cop.v. 

Adertislni;  Rates  on  application.  It 
enquirers  will  send  cop.v  of  matter  and 
state  space  required,  close  figures  will 
be  given.     Address 

BUILDING    AND    INDUSTRIAL    NEWS 

560  Mission   Street, 

San  Franelsco. 

On  sale  at 

SMITH    BROS.,    470    13th    St., 

Oakland. 

OFFICIAL    ORGAN 

of   the 

CONTRAfTOR.S'    AND     DEALERS' 

ASSOfI.\TIOi\   OF   (•AI,IFORMA. 


table  of  contents. 


Alameda     (Sec    (Oakland) 

Apurtnient   Houses    

Bunks      

Hri.liftv.   Dams  and   Harbor   Work 

Chuiches     

Court     Houses     

Editorial    Comment    

Fuctcjries    and    Warehouses 4- 

Flats      

Fr^jino,  Modesto,  Stanislaus  and 
Central    California    25-: 

G-arages      

Government    Work    &    Supplies.. 5- 

Halls   and   Societ.v    Buildings 

Hospitals      

Hotels     6 

Libraries     

Los  Angeles  and  Southern  Cali- 
fornia      27-28-; 

Marin,  Contra  Costa  and  Sono  na 
Counties      26-S 

Oakland  and  Alameda  Countv.  .  . 
20-21-22-23-: 

Panama-Pacifi'c    Exposition    work 

Portland    and    Oregon : 

Railroad  Construction,  Stations 
and    Equipment    

Report  of  Committee  on  Govern- 
ment   Architecture   A.   I.   A 2 

Residences     7-S 

Sacramento.  .'Stockton  and  North- 
ern  California    

San    Francisco    12-13-14-15 

16-17-1S-19- 

San   .lose&Santa  Clai-a   Vanej-.24- 

Schools      

Sealed    Proposals     10-11- 

Seattle  <ind    Washington 2!\- 

Sewers.  Street  Work  and  Water 
Svstems     fl- 

Stores    and    Offices 


The  Alien  Land  Law  seems  to  l)e 
stirring  up  a  merry  row  In  Japan.  So 
far  as  tlic  Japanese  are  concerned  it  is 
hard  to  see  what  kick  tliey  have 
against  this  state  insofar  as  they  get 
the  same  treatment  that  other  foreign 
nations  do.  Nor  should  the  threat  of 
war  prevent  the  enactment  of  a  just 
measure. 

Inasmuch  as  this  country  now  has 
more  people  of  foreign  races,  including 
the  negro,  than  it  can  ever  assimilate 
it  is  about  time  that  emigration  be 
limited  to  those  who  can  bear  the 
burdens  of  intelligent  citizenship.  The 
necessity  of  importing  foreign  capital 
to  develop  the  country  no  longer  exists. 
In  fact  as  a  general  proposition  foreign 
capital  is  being  used  to  exploit  the  re- 
sources of  the  state  rather  than  to 
conserve  them.  The  oil  fields  are  a 
case  in  point.  If  they  continue  to  be 
worked  and  the  product  used  at  the 
present  rate  the  time  will  soon  come 
when  the  world  will  have  to  look  for 
some  other  fuel.  Citizenship  or  the 
declaration  to  become  a  citizen  is  not 
an  unnecessary  qualificatoin  for  a  free- 
holder in  this  state.  The  only  question 
is  how  ^est  to  bring  it  about. 


Tlie  State  Engineer  has  recommend- 
eil  th-at  there  be  some  legislative  en- 
actment looking  to  the  state  supervi- 
sion of  dams.  Inasmuch  as  work  is  al- 
ready underway  providing  for  the  im- 
pounding of  vast  volumes  of  w'ater, 
greater  than  anywhere  else  in  the 
United  States,  it  is  highly  necessary 
that  there  be  some  kind  of  supervision 
of  this  construction.  The  breaking  of 
one  of  tliese  dams  in  after  years  would 
mean  a  -wholesale  destruction  of  life 
and  property.  And  aside  from  the  In- 
terest the  builders  have  in  the  con- 
struction the  people  who*  live  below 
the  level  of  these  great  reservoirs,  as 
well  as  the  people  of  the  entire  state, 
have  an  Interest  in  the  safe  construc- 
tion   of   these   great   dams. 


as  was  the  custom  in  England.  Jeffer- 
son, being  imliued  with  the  democratic 
ideas  of  the  French  republic,  a  doc- 
trinaire in  political  government,  a 
splendid  writer  and  a  poor  speaker  he 
discarded  the  custom  instituted  by  his 
preccdessors.  President  Wils-on  has 
seen  fit  to  revive  It  and  there  Is  no 
reason   why  he  shouldn't. 

Progressive  voters  have  entertained 
doubts  as  to  whether  or  not  President 
Wilson  would  be  able  to  assume  such 
leadership  in  his  administration  as  to 
effect  needed  reform  legislation.  Ap- 
parently he  has  risen  to  the  occasion 
and  has  rightly  assumed  to  be  his  own 
boss  and  take  the  leadership  of  his 
party  that  the  occasion  demands.  He 
has  come  before  the  legislators  in  the 
attitude  of  a  prime  minister  seeking 
to  enact  the  remedial  legislation  which 
lii.^  electoral  p'atform  promised.  Hearst, 
true  to  his  traditions,  seeks  to  disin- 
tegrate his  following  so  far  as  he  is 
Able,  and  play  into  the  hands  of  the 
trusts  and  special  interests  that  sought 
to  capture  the  Baltimore  convention. 
Tlie  plan  of  Hearst  and  his  trust  allies 
was  broken  at  Baltimore.  This  is  his 
first  opportunity  to  hit  Wilson  by  his 
yellow  journalism  and  he  loses  no  time 
in  turning  traitor  to  the  man  he 
ostensibly  espoused.  It  is  some  satis- 
faction to  see  Wilson  assume  this 
leadership.  It  will  exalt  him  in  the 
minds  of  all  intelligent  and  right 
iiiinking  people  to  ;  ee  that  he  lias  in- 
curred the  enmity  of  Hearst  and  all  his 
kind. 


William  Randolph  Hearst  comes  for- 
\\ard  to  defend  the  country  against  the 
federallstic  tendencies  of  President 
Wilson.  And  this  federallstic  tendency 
is  the  reading  of  his  message  to  Con- 
gress in  which  he  follows  the  custom 
instituted    by    Washington    and    Adams. 

Hearst  has  his  cartoonist,  Frank 
Opper,  depict  Bryan  as  carrying  a  mal- 
let with  which  he  is  waiting  an  op- 
portunity to  rap  the  president.  Here 
is  Willie  Hearst's  first  opportunity 
and  he  takes  it  to  criticise  the  presi- 
dent in  Ills  cowardly  way  and  raise  a 
.great  commotion  over  something  that 
is  of   relatively   little  importance. 

Washington  and  Jefferson  delivered 
their   messages    to   Congress   in   person 


The  last  issue  cf  the  Scientific  Ameri- 
can conttiins  an  article  on  the  Muni- 
cipal need  of  Technically  trained  men. 
Tile  Maj'or  of  Philadelphia  therein  sets 
out  tlie  need  of  technical  men  in  the 
several  departments  of  that  city. 
Sanitary  engineers,  civil  and  electric 
engineers  and  men  scientifically  trained 
are  demanded  in  all  the  dep«irtments. 
Efficiency  demands  the  best  men  in 
places   of   responsibility. 

Along  this  line  Professor  Boke,  of  the 
State  University,  has  introduced  a  bill 
to  provide  for  a  school  for  civil  service. 
That  is  a  department  to  train  men  for 
efficient  public  service  in  the  offices  of 
the  state  and  cities  and  give  to  the  de- 
tail of  government  tlie  same  skilled 
training  that  is  demanded  in  other 
lines  of  technical  training.  With  the 
farther  differentiation  of  labor  there  is 
increased  demand  for  men  technically 
trained   in   all   departments. 


MIGHT   JUST    AS    \VELL    H.WE   BEEN 
POOR. 


"Mr.  Morgan's  death  was  due  to  lack 
of  nourishment,"  a  Rome  dispatch  says. 
There  seems  to  be  a  lesson,  or  a  moral, 
or  a  sermon  or  something  In  the  fact 
that  the  world's  most  eminent  financier 
died  from  lack  of  food. 
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Report  Of  Committee  On  Government 
Architedture— A.  I.  A. 


-Mr.  t'rosicleiu  «iid  Members  of  tlie  In- 
stitute: 

The  American  Institute  of  Arcliitects 
stands  as  llie  recognized  cliampion  of 
arcliitecturc  in  America,  and  if  tlie  im- 
portant influence  of  tliis  great  fine  art 
In  tlie  upliuilding  of  our  national  life 
is  misunderstood,  or  is  not  appreciated 
by  the  American  public,  tlie  re.^ponsi- 
bility  rests  upon  us  and  we  have  failed 
in   our  self-a-ppoinled   task. 

That  this  is  happily  not  the  case  is 
apparent  from  the  most  casual  compar- 
ison of  the  greater  public  and  private 
works  undertaken  today  witli  similar 
undertakings  at  the  time  of  the  Insti- 
tutes  foundation,  and'  the  even  more 
significant  comparison  of  ecclesiastical, 
educational,  commercial  and  domestic 
works  of  t'lie  same  periods. 

In  all  this  the  Institute  has  played 
a  leading  part  and  has  ever,  rlirough 
its  officers  and  committees,  lent  its  aid 
and  influence  to  ever\'  effort  to  make 
the  architecture  of  this  country  a 
WT'tl'.y  monument  to  tlie  highest  stand- 
ards of  the  civilization  .  which  it  un- 
consciously   but    permanently      records. 

While  we  are  all  fa.iiillar  with  sucih 
notable  work  as  tliat  in  connection 
W"itli  the  movement  for  tlie  preserva- 
tion of  Major  L'Enfant's  plan  of  the 
city  of  Wasliington,  the  establishment 
of  the  Fine  Arts  Commission,  etc..  few 
realize  iiow  often  the  Institute,  through 
its  representatives,  has  plead  the  cause 
of  a  nobler  architecture  before  com- 
mittees of  the  National  Congress  and 
before  commissioners  in  .  charge  of 
State  and  municipal  works,  and  the 
fact  that  almost  daily  membei's  of  the 
Institute  throughout  the  country  are 
urging  the  Institute's  plea  for  tlie 
highest  type  of  pi;actice  upon  tlirse  en- 
trusted with  the  erection  of  almost 
every    type   of   structure. 

Xo  class  of  construction  is  far  more 
reaching  in  its  immediate  influence 
than  the  public  works  constructed'  for 
the  people  collectively  by  their  chosen 
representatives,  and  of  tliese-none  are 
more  important  than  those  created  by 
the  Federal  Government.  The  Ameri- 
can Institute  of  Architects  has  long 
urged  that  the  structures  should  rep- 
resent the  noblest  expression  of  Amer- 
ican civilization  in  design  and  scien- 
tific planning,  not  only  be<?ause  they 
are  enduring  evidences  of  America's 
status  in  the  world's  artistic  progress 
and  because  of  their  powerful  influence 
locally,  but  also  because  structures  so 
designed  and  planned  have  always  been 
the  most  economically  constructed  and 
maintained.  This  latter  fact  is  uni- 
ersally  recognized  in  the  construction 
and  maintenance  of  engineering  works 
and    public    utilities   generally. 

Let  us  therefore  consider  tlie  manner 
in  which  these  great  public  works  are 
conceived  and  brought  to  completion, 
as  this  is  the  particular  department  of 
the  Institute's  activities  committed  to 
your  conmittee  on  CJovernment  archi- 
tecture. 

In  the  first  place.  Congress  has  full 
auMiority  over  the  entire  question,  and 
may.  in  making  appropriations  for  any 
public  work,  specifically  set  forth  in 
detail  the  manner  in  which  the  work 
shall   be   conducted   both   in   design   and 


execution.  This  riirect  metiiod  has 
very  rarely  been  adopted,  and  if  adopt- 
ed frequently,  would  very  Shortly  dis- 
close the  necessity  of  a  carefully  de- 
visedi  system,  resulting,  througli  the 
power  of  precedent,  in  an  established 
standard  of  Government  practice. 

This  direct  method  has  been  ad- 
vanced by  the  present  Congress  as  an 
argument  for  the  repeal  of  the  Tars- 
ney  act.  and  as  a  means  for  keeping 
the  control  of  public  constructions 
more  directly  in  the  hands  of  Congress. 

The  practice  has  been  in  the  past 
and.  for  all  but  a  few  unusually  im- 
portant w'orks.  will  undoubtedly  'be  in 
the  future,  to  leave  the  administration 
of  appropriations  for  public  construc- 
tions to  tile  various  executive  depart- 
ments of  the  Government  directly  in- 
terested, unless  legislation  is  enacted, 
fixing   tlie   procedure   in  all   cases. 

In  the  absence  of  such  legislation, 
and  with  the  repeal  of  the  Tarsney  act, 
the  great  bulk  of  Government  con- 
structions will  he  directly  undertaken 
by  tile  v-arious  departments,  a  system 
which  today  results  in  the  design  and 
construction  of  buildings  for  the  Nav\- 
Department  by  the  bureau  of  yards 
and  docks  and  which  places  future 
buildings  of  the  Treasury  Department 
altogether  in  the  sripervising  archi- 
tect's office,  a  condition  very  similar 
to  that  existing  in  1S94  and  1895  when 
the  late  Mr.  John  M.  Carrere  was  under 
consideration  for  the  office  of  supervis- 
ing arcliitect.  The  conclusions  reached 
by  Mr.  Carrere  at  that  tl.iie  are  of 
especial  interest  today,  as  he  was  re- 
viewing a  condition  which  it  is  now 
proposed  to  return  to  with  the  repeal 
of  the  Tarsney  act.  The  following 
quotations  are  taken  from  Mr.  Carrere's 
letter  to  the  Secretary  of  the  Treasury 
dated   January    28,    1895: 

"I  have  had  every  opportunity  owing 
to  your  courtesy  to  investigate  the  of- 
fice and  have  been  trying  for  the  last 
two  \«eeks  to  convince  myself  that 
under  certain  conditions  which  I  asked 
for  and  which  I  understand  you  are 
prepared  to  grant.  I  miglit  accept  the 
oflice  witii  a  fair  chance  of  accomplish- 
ing the  purpose  which  both  you  and 
the  profession  have  in  mind,  namely, 
to  raise  the  artistic  standards  of  our 
public  architecture. 

"In  my  anxiety  to  respond  promptly 
and  fully  to  the  confidence  which  has 
been  placed  in  me.  I  have  at  times 
tliought  that  the  task  might  at  least 
be  attenpted,  and  have  stood  ready  to 
accept  the  office.  After  further  re- 
flection, and  after  having  fully  ex- 
plained the  situation  to  several  leading 
■irchitects  of  the  country,  and  after 
consultation  with  them  I  am  now  con- 
vinced tiiat  if  I  shoVild  accept  the  office 
and  meet  with  even  partian  success,  I 
would  be  defeating  the  true  object 
whicli  both  you  and  the  profession  have 
in  view  To  our  minds  the  undertaking 
is    n     physic.Tl     impossibility    and     must 

f;lil 

'■.■\ny  man.  no  matter  what  his  abil- 
ity or  his  power  for  work  and  con- 
centration, and  no  matter  what  con- 
ditions miglit  be  offered  to  lilm,  even 
those  of  absolute  responsibility  and 
absolute   authority,    would   have    to   de- 


vote himself  eitlier  to  managing  tlie 
office,  allowing  the  designing  to  be 
done  by  drauglitsmen,  as  at  present,  or 
to  designing,  allowing  the  office  to  be 
managed  by  heads  of  departments,  as 
at  present,  and  no  man  of  ability,  with 
a  reputation  to  lose  as  an  artist,  would 
he  presumptuous  enough  to  accept  the 
office,  even  if  his  duties  were  confined 
to  the  designing,  irrespective  of  any 
other  work  or  responsibility,  because 
it  is  absolutely  beyond  the  grasp  and 
the  ability  of  any  man  W'ho  has  ever 
lived  to  imprint  his  personality  upon 
this  much  work,  and  mucli  less  to  de- 
sign it  and  study  it  himself. 

"The  time  must  come,  I  believe  it  has 
come,  when  this  work  should  be  di- 
vided and'  entrusted  to  the  best  archi- 
tects in  tills  country,  as  suggested  by 
the  bill  proposed  by  the  architects,  and 
known  as  the  McKalg  bill,  leaving  the 
administrative  portion  of  the  work 
only  in  the  hands  of  the  Government, 
where  it  belongs 

"My  examination  of  the  office  and  its 
pojsi'bilities  convinces  me  that  the  un- 
derlying principle  upon  which  it  is 
based  is  radically  wrong,  and  that  it 
is  beyond  the  power  of  any  one  man 
to  make  a  success  of  it  The  system, 
not   the  man.   should  be  changed. 

The  bill  referred  to  by  Mr.  Carrere 
as  the  McKaig  bill  provider!  for  the  ap- 
pointment by  the  President,  with  the 
approval  by  the  Senate,  of  a  commis- 
sion of  three  architects,  to  prepare 
programs,  conduct  competitions  and 
select    architects    for    public    buildings. 

This  bill  was  drafted  by  the  per- 
manent committee  of  the  Institute 
consisting  of  Mr.  Bruce  Price,  chair- 
man; Mr.  E.  H.  Kendall  and  Mr.  John 
M.  Carrere,  acting  with  an  advisory 
committee  consisting  of  Mr.  R.  M. 
Hunt,  chair  nan;  Mr.  Chas.  F.  McKim 
and  Mr.  George  B.  Post.  The  original 
draft  was  revised  a  number  of  times 
by  these  committees  and  by  the  Treas- 
ury Department  and  was  introduced 
into  the  Hou.e  by  AIV.  McKaig  and  into 
the  Senate  by  Senator  Brice.  It  is 
known  as  House  bill  No.  7470.  Fifty- 
tliird  Congress,  first  session.  It  re- 
ceived the  approval  of  the  Secretary 
of  the  Treasury  and  passed  the  Com- 
mittee on  Public  Buildings  and  Grounds 
of  (he  House. 

The  following  quotations  from  the 
lou;c  committee's  report  are  inter- 
esting; 

"Your  committee  does  not  believe 
that  the  beneficial  results  that  should 
be  obtained  are  obtained  under  the 
present  existing  methods  of  planning 
and  constructing  public  buildings  of 
the  United   States. 

"While  the  employment  of  the  best 
artistic  thought,  the  best  and  most 
approved  systems  of  construction  and 
equipment  ought  to  be  represented  in 
the  public  edifices  of  this  great  nation. 
the  contrary  to  these  propositions  is 
the  result  obtained  under  existing 
methods. 

"Your  committee  are  advised  Iliai 
the  best  and  highest  types  of  arlisiic 
thought  and  architectural  skill  in  Euro- 
pean countries  is  found  in  the  govern- 
ment buildings  of  those  countries, 
while  in  this  country  the  reverse  is  the 
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rule.  aiKl  superiority  of  .i  i-rliitectural 
deslKii  is  leprcsented  In  State,  munl- 
i-lpal  and  private  builtlings,  and  not 
tlioso  erected  l).v  tlie  general  Govern- 
ment. 

"A  eompari.'-cm  ni'  otlier  nioiiern 
Iiuildinss  ereeteil  li.\-  private  citizens 
and  corporations  with  tliose  lielonging 
to  the  Government  of  llie  United  States 
will  .sliow.  as  to  the  former,  constant 
progress  in  construction  and  artistic 
expression,  while  in  the  case  of  the 
buildingrs  of  the  United  States  there 
has  been  but  little,  if  any,  advancement. 
The  buildings  constructed  recently  by 
the  United  States,  as  compared  witli 
those  constructed  a  quarter  of  a  cen- 
tury ago,  show  a  marked  deterioration 
of  artistic  quality.  The  cost  has  been 
relatively  and  positively  much  greater 
than  private  buildings  of  the  best  type. 
■Tlie  conditions  and  results  which 
'•■III-  committee  thus  call  to  j-our  at- 
ii  ill  ion  necessarily  follow  tlie  met'h- 
i"l-  and  practices  now  employed  by  tlie 
Government.  ...  It  now  trans- 
pires th-at  the  time  of  the  supervising 
architects  is  wliolly  employed  in  mat- 
ters of  administrative  detail,  and  the 
architectural  work  of  the  office,  the 
plans,  designs  and  specifications,  are 
prepared  by  mere  copyists.  cheap 
I   clerks. 

"Tlie      supervising      architect      rarely 

fees  one  of  these  buildings  while  in  the 

i   course    of    construction.       Its    construc- 

'   tion   is  generally   under   the  supervision 

i   of  some  local  carpenter  or  builder,  who 

never    mad'e    any    pretense    to    arc.hitec- 

I  tural    knowledge    or    study,    whose    ap- 

[  pointment    was    securedi  not    because    of 

j  his   .-:kill,    but    because    of   the    political 

I  inlluence   he  could   marshal,   and   whose 

greatest    solicitude    is    to    prolong    the 

tenure    of    his   employ .iient    by    delaying 

the  completion  of  the  n-ork. 

"A  building  which,  it  the  property 
Of  a  private  citizen,  would  be  con- 
structed in  months,  when  erected  by 
the  Government  requires  years  for  its 
completion.  ...  A  public  'building 
It  Hctroit,  Michigan  where  the  con- 
>iniition  was  authorized  eleven  years 
am.     and    $1,300,000       appropriated       by 

I  Congress    years    since,    the    foundation 

I  walls  are  not  yet  completed. 

"The  scope  and  purpose  of  the  meas- 
111  r    herewith    presented    is    designed    to 

■■■ ly  the  many  evils  herin  pointd  out. 

'I'll  ^■ive  the  country  a  better  type  of 
III '  liitecture  in  its  buildings  and  to  stop 
111.  wasteful  extravagance  which  is 
tlif  necessary  result  of  tlie  pre-ent 
nictliods.       ,'   .     . 

"Tlic  measure  does  not  abrogate  or 
take  from  the  supervising  architect 
an.\-  of  tile  functions  or  authority  be- 
i  longing  to  the  office  which  under  ex- 
i'ting  conditions  he  is  capable  of  per- 
il forming.  He  will  remain  and  con- 
tinue the  representative  of  the  Gov- 
cMiiiicnt  and  perfor.ii  all  the  duties 
1 1. 1 1  now  pertain  to  his  office  except- 
irii;  Ihe  designing  and  preparation  of 
ill!  wings  and  specifications  for  such 
I  "ililings.  and  the  local  supervision 
i-'i:ill   le  .subject  to  his  approval. 

"In  fact,  this  measure  is  intended 
to  make  him  wliat  the  title  of  his  of- 
lice  indicates,  the  supervisor  of  archi- 
ll'i>.  not  the  Government's  architect. 
Ill  the  supervisor  of  the  architects  of 
I  III    riovernment's   works. 

Tlierefore    your    committee       i-econi- 
iiHiiiled    the   passage   of  the   bill." 
This  report  in  full  is  known  as  Fifty- 


lliii.i     Congress,     sf.ond     session.     H.     It, 
lleport    1370. 

With  the  failure  of  this  hill  the 
Taisney  act  remained  as  the  only  chan- 
nel through  which  the  Government 
could  avail  itself  of  the  services  of 
thic  taost  skillful  architects  among  its 
citizens,  and  during  tlie  past  fifteen 
years  a  number  of  notable  buildings 
1  (ive  been  designed  and  erected  under 
the  provisions  of  this  act  by  architects 
in  tprivate  practice.  Tliese  buildings 
need  no  defense  and  mark  an  epoch  in 
tile  history  of  our  National  architec- 
ture. Their  inlluence  was  almost  im- 
mediately apparent  in  the  work  of  the 
Government  departments,  and  has  al- 
ready raised  the  standard  of  public 
works  so  high  aS'  to  create  in  the  minds 
of  tlie  unthinking  the  belief  that  this 
standard  will  continue  after  the  stand- 
ard bearers  have  been  removed  and 
the  de-adly  pall  of  bureau  methods 
settles  again  with  all  its  depres'sion 
upon  the  public  architecture  of  our 
land. 

Some  two  years  ago.  while  >  our  com- 
mittee were  endeavoring  to  bring 
about  changes  in  the  regulations  gov- 
erning the  procedure  under  the  Tars- 
ney  act  with  the  hope  of  making  it 
a  still  greater  power  for  the  uplift  of 
our  public  architecture,  it  became  ap- 
jiarent  that  a  formida'ble  move.nent  for 
the  repeal  of  the  Tarsney  act  was  under 
way,  resulting  in  the  introduction  of 
two  bills  at  different  times  into  the 
House.  propos.ing  its  repeal.  Your  com- 
mittee compiled  a  careful  analysis  of 
the  whole  situation  showing  the  bene- 
fits and  economies  resulting  from  the 
operation  of  the  act.  This  information 
was  brought  to  the  attention  of  mem- 
bers of  Congress  with  the  thouglit  of 
defending  the  act  in  committee  hear- 
ings. Neither  of  these  bills,  however, 
was  reported  by  committee,  and  no  fur- 
ther action  was  taken  until  a  repealer 
again  appeared  as  a  rider  to  the  sundry 
civil  bill  in  the  last  days  of  the  last 
session.  Although  the  time  was  very 
short,  >-our  president  a.ppointed  a  spe- 
cial committee,  with  Mr.  J.  H.  Rankin 
as  chairman,  to  defeat  the  act  and 
point  out  its  many  adivantages  to  mem- 
bers of  CongTe.ss. 

The  excellent  report  of  this  com- 
mittee has  heen  publi.shed  in  tlie  daily 
and  architectural  press  and  is  familiar 
to  you  all,  and  notwithstanding  the  re- 
peal the  statements  made  in  that  re- 
port  remain   unanswered   to  this  day. 

This  convention  is  confronted,  there- 
fore, with  a  condition  of  which  it 
must  take  cognizance,  and  your  com- 
mittee on  Government  architecture 
recommend?  that  this  convention  shall 
by  resolution  call  to  the  attention  of 
our  Senators  and  Representatives  in 
Congress  and  to  the  attention  of  the 
public  press  of  the  entire  country  the 
necessity  for  legislation  covering  the 
whole  field  of  public  constructions,  to 
the  end  that  our  cities,  our  buildings, 
our  monuments  shall  be  representative 
of  the  art,  the  science  and  the  progress 
of  our  civilization,  and  that  the  fine 
arts  shall  be  recognized  as  the  vital 
part  of  our  National  life  and  a  power- 
ful factor  in  the  education  of  future 
generations. 

Your  comi'>uiee  believes  that  the 
time  has  arrived  in  the  artistic  devel- 
opment of  America  when  .an  act  similar 
to  the  Tarsney  act  would  be  of  little 
value,  and  that  even  the  enlarging  of 
the    powers   of    the    Fine    Arts    Commis- 


'inn  to  include  .i  veto  power  over  the 
ilesign  of  proposed  public  buildings 
will  not  meet  the  necessities,  but  that 
if  we  are  to  place  this  country  abreast 
of  the  countries  of  Europe  we  must 
have  a  department  of  our  National 
Government  performing  all  the  func- 
tions of  similar  departments  abroad, 
encouraging  and  fostering  the  study  of 
the  arts  and  charged  with  preservation 
of  our  historic  National  monuments. 
Respectfully  submitted, 
(Signed)  E.    A.   CRANE, 

J.    B.    NOEL.  WY.\TT. 
.M.    B.    MEDARY, 

Chairman, 
Comm.ittee     on     Government     Architec- 
ture. 

Note:  The  committee  appointed  by 
the  president  to  consider  reports  of 
standing  committees  submitted  the  fol- 
lowing recommendations  to  the  con- 
vention, which  were  adopted  with  the 
report    of   tine   committee: 

Od  Government  -Architecture. — The 
Committee  on  Government  Architec- 
ture has  recommended  that  this  con- 
vention shall  by  resolution  call  to  the 
attention  of  our  Senators  and  Repre- 
sentatives in  Congress,  and  to  the  at- 
tention of  the  press  throughout  the 
country  the  necessity  for  legislation 
covering  the  whole  field  of  public  con- 
structions. 

We  endorse  this  recommendation  and 
recommend  further  that  our  several 
chapters,  through  their  proper  com- 
mittees for  such  duty,  be  urged  to 
keep  the  necessity  of  such  legislation 
continually  emphasized  through  the 
medium  of  the  press  in  their  several 
locations  and  by  the  influence  of  their 
Congressmen. 

.\s  a  basis  for  definite  future  guid- 
ance we  recommend  that  the  Committee 
on  Government  Architecture  prepare 
and  submit  to  the  Board  of  Directors 
some  plan  of  action  or  form  of  legis- 
lation upon  which  the  entire  profes- 
sion and  all  others  interested  in  better 
Government  architecture  can  unite  as 
a  measure  to  be  adopted  by  the  Gov- 
ernment. 


THE    Pl!UI">SE   OF   TOWN    PL.AIVIVING. 


We  desire  \o  give  tlie  people  full  and 
free  access  to  their  work  and  the  full- 
est opportunity  to  ,go  quickly  from  and 
to  their  homes  in  following  their  work. 
We  desire  that  they  shall  lose  as  little 
time  as  possible,  and  yet  that  they  may 
have  access  to  light  and  air  and  the 
fullest  opportunity  to  develope  their 
own  and  their  children's  lives  in  the 
country  fields.  We  desire  to  have  the 
experience  of  the  past  united  with  the 
experience  of  all  our  fellowmen  in  our 
towns  and  cities  to  provide  such  dwell- 
ings for  the  future  race  as  shall  make 
the  dirt,  squalor  and  disease  of  the 
slums  pass  away  like  an  ugly  dream 
of  the  night.  And  therefore,  while  I 
feel  utterly  unable  to  pronounce  any 
opinion  upon  the  vast  schemes  which 
you  have  sent  to  us,  we  hope  that  it 
will  not  be  so  much  a  question  of  pa- 
latial building  as  of  seeing  that  every- 
one, even  the  poorest  inbaliitant  within 
your  borders,  has  the  health,  wealth  , 
and  development  of  human  life  fitting 
iiim  to  a  good  citizen  of  this  commu- 
nity.— Extract  from  address  of  W.  G. 
Wilkins.  of  England,  before  the  City 
Club,    Chicago. 
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APARTMENT  HOUSES. 


KKK.'^NO.  KKKS.NH)  ClI..  CAL.. — 
Apaitment  house,  2  story  and  base, 
frame.  Cost  not  stated.  Architect, 
Oene  Mathewson,  Fresno.  Owner,  I. 
Kinspel.  Tlie  building  will  be  erected 
at  the  corner  of  Stanislaus  and  L 
streets,  and  will  contain  a  number  of 
modern  two.  three  and  tour  room 
suites.  All  apartments  will  have  con- 
necting baths  and  wall  beds.  A  cen- 
tral heating  system  will  be  installed. 
Interior  tinislli  will  be  of  pine  and 
hardwood  veneer.  Oak  Hoors  will  be 
used  in  some  of  the  rooms.  B'dths  will 
be  wainscoted  with  tile.  The  exterior 
of  the  building  will  probably  be  cov- 
ered with  cement  plaster.  Plans  are 
being    prepared. 

LONG  BEACH.  LOS  ANGELAS  CO., 
CAL. — Apartment  house,  7  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  Architect,  Paul  C.  Pape,  Union 
League  Bldg.,  L.  A.  Owner,  E.  Tisne- 
rat.  The  building  is  to  cover  an  area 
of  60x90  feet  and  will  contain  a  total 
of  140  rooms,  which  will  be  arranged 
in  two  and  three  room  suites.  Besides 
these  suites  plans  provide  for  large 
amusement  rooms.  social  hall  and 
lobby.  Tliere  will  be  steam  heat,  ele- 
vator service,  vacuum  cleaning  sys- 
tem and  wall  beds.  Interior  finish  will 
he  of  pine  and  hardwood.  Bath  rooms 
will  be  finished  in  tile.  The  exterior 
of  the  building  will  be  faced  with  ce- 
ment piaster.  Plans  are  complete  and 
figures    are    being    taken. 

LOS  ANGELES.  CAL.  —  ,\partment 
house.  3  story  and  base,  brick.  Cost 
not  stated.  Architect.  P.  E.  Weaver, 
Citizens'  National  Bank  Bldg..  L.  A. 
Owner,  W.  P.  Mauer.  The  building  has 
been  designed  to  contain  a  total  of 
eighty  rooms,  which  will  be  arranged 
in  two  and  three  room  suites.  All 
suites  will  have  wall  beds  and  private 
baths.  Interior  will  be  finished  in 
pine  and  hardwood.  Bath  rooms  will 
have  cement  floors  and  tile  wainscot. 
There  will  be  steam  heat  and  elevator 
service.  A  vacuum  cleaning  syste  ii 
will  'be  installed.  Exterior  Of  the 
building  will-  be  faced  with  pressed 
brick.      Plans   are   being   prepared. 

LOS  ANGELES,  CAL.  —  Apartment 
house.  3  story  and  base,  brick.  Cost 
not  stated.  Architect,  L.  L.  Jones,  I. 
W.  Hellman  Bldg..  L.  A.  Owner,  C.  S. 
Kious.  The  building  will  cover  an  area 
of  ■50x123  feet.  Interior  will  be  ar- 
ranged tor  58  rooms  in  two  and  three 
room  suites.  There  will  be  wall  beds, 
private  bath  rooms,  steam  heat  and  a 
vacuum  cleaning  system.  Bath  rooms 
will  have  composition  floors.  The  ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  the  architect  is  taking  fig- 
ures   on    the    work. 

PORTLAND.  ORE.    —    Apartment 

house,  5  story  and  base,  brick  and 
steel.  Cost  not  stated.  Architect,  R 
F.  Wassell.  555  Yamhill  St.,  Portland. 
Owner,  R.  F.  Wassell.  The  building 
will  cover  a  ground  area  of  100x100 
feet.  Interior  has  been  arranged  for 
two  and  tliree  room  suites.  All  apart- 
ments will  have  connecting  baths  and 
disappearing  beds.  Plans  provide  for 
steam    heat,    elevator    service,    a    vac- 


uum cleaning  system  and  hot  water 
supply.  Interior  finish  will  be  of  pine 
and  hardwoods.  Bath  rooms  will  be 
flnislied  in  tile.  Stairways  will  be  of 
concrete.  The  exterior  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  being  taken  for 
the  various  parts  of  the   work. 

LOS  ANGELES,  CAL.  —  Apartment 
house.  4i  story  and  base,  brick.  Cost 
not  stated.  Architect,  M.  S.  Yeager  & 
Co.,  Trust  &  Savings  Bldg..  L.  A.  Own- 
er. Howard  W.  Squires.  The  building 
will  be  80x145  feet  in  size  and  lias  been 
resigned  to  contain  lOS  rooms,  which 
will  be  arranged  in  two  and  three 
room  suites.  There  will  be  steam  heat, 
elevator  service,  a  vacuum  cleaning 
system  and  other  modern  'improve- 
ments. All  suites  will  liave  private 
baths  and  will  be  equipped  with  wall 
beds.  Interior  finish  will  be  of  pine 
and  hardwood.  The  exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  in  the  hands  of  the 
owner    who    i.s    taking    figures    tor    tlie 


aialc  liids  will  be  taken  tor  each 
luidsc.  I'lans  and  speciHcations  can 
be  secured  from  the  County  Clerk  or 
the  County   Surveyor  at  Willows. 

PORTLAND,  ORE.  —  Bridge,  steel 
span.  $1,200,000.  Engineer,  Rudolph 
Modjeska.  Chicago.  Owners,  Multno- 
mah and  Clarke  Counties.  A  tentative 
plan  for  a  24-foot  bridge  to  span  the 
Columbia  River  between  Vancouver. 
Wash.,  and  Portland,  Ore.,  has  been 
approved  by  the  Interstate  Bridge 
Com.Tiission,  and  detail  plans  are  to 
be  submitted  at  once  for  approval. 
Clarke  County  is  to  raise  $500,000  and 
llultnonlah    County    $700,000. 


work. 


Contracts  Awarded. 


LOS  .ANOELEwS",  C.^L.  —  Apartment 
house,  4  story  and  base,  reinforced  con- 
crete. $Sn,nuO.  Architect,  Thornton 
Fitzhugh,  Pacific  Electric  Bldg.,  L.  A. 
Owner,  Mrs.  Ira  Hanst.  Contractors. 
Kling  Co.,  Union  League  Bldg..  L.  A. 
Contract    price,    $80,000. 

LOS  ANGELES,  CAL.  —  Apartment 
house.  3  story  and  base,  brick,  $46,000. 
Architect,  Maine  Building  and  Invest- 
ment Co.,  Thorpe  Bldg.,  L.  A.  Contract 
price,    $45,000 


BANKS. 

RIVERBANK,  STANISLAUS  CO., 
CAL. — Bank,  stores  and  offices,  2  story 
and  base,  brick  and  concrete,  $35,000. 
Architect.  C.  H.  Russell,  Humboldt 
Bank  Bldg.,  S.  F.  Owners.  First  Na- 
tional Bank  of  Riverbank.  The  build- 
ing will  be  erected  on  a  corner  site  and 
will  cover  an  area  of  50x150  feet.  Be- 
sides the  bank,  plans  provide  for  four 
stores  on  the  first  floor.  Bank  will 
occupy  the  corner  and  will  be  hand- 
somely finished  in  hardwoods,  tile  and 
marble.  There  will  be  four  vaults  and 
a  large  safe.  Upper  floor  will  contain 
offices  and  apartments.  There  will  be 
wall  beds.  Interior  finish  will  be  of 
pine.  A  hot  water  system  has  been 
specified.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Work 
will  be  done  by  Day  Labor,  all  con- 
tracts for  materials  being  handled 
through  the  architect's  offices.  Plans 
are    nearU-    c(uni>lete. 


BRIDGES,  DAMS  AND  HARBOR 
WORK. 


CHURCHES. 


SAN  FRANCISCO— Cliurcli.  2  story 
fraaie  construction.  Cost  not  stated. 
Architect.  Herbert  B.  Maggs,  125  Al- 
pine St.,  S.  F.  Owners,  African  Meth- 
odist Church.  The  building  will  be 
erected  on  the  property  of  the  congre- 
gation on  Powell  street  north  of  Jack- 
son, and  will  cover  an  area  of  46x114 
feel.  Tliere  will  be  a  large  main  aud- 
itorium, Sunday  school  rooms,  parlors 
and  pastor's  study.  Interior  finish  will 
be  of  pine  throughout.  The  exterior 
of  the  building  will  be  faced  witli  | 
either  shiplap  or  metal  lath  and  plas- 
ter.     Plans   have   been   prepared. 

BAKERSFIELD,  KERN  CO.,  CAL.— 
Churcli,  2  story  and"  base,  brick,  $25,- 
000.  Architect,  Thomas  B.  W'iseman, 
Producers'  National  Bank  Bldg..  Bak- 
ersfield.  Owners,  First  Presbyterian 
Church.  This  work  lias  been  uiien- 
tioncd  liere  before.  Plans  have  been 
completed  and  are  now  in  the  hands 
of  the  Building  Committe  for  approval 
Bids  will  be  called  for  as  soon  as  minor 
details  can  be  changed.  The  site  of 
the  new  edifice  will  be  at  the  corner 
of    17th    and    H    streets. 


COURT  HOUSES. 

NE;V.\1)A  CITY.  NEVADA  CO..  CAL 
— Court  liouse  and  jail  alterations,  con- 
crete and  brick  construction.  Cost  nul 
slated.  Architect,  William  Mooser 
Nevada  Bank  Bldg.,  S.  F.  Owners,  Ne- 
vada County.  Plans  for  an  additioi. 
to  the  County  Jail  building  and  for  es- 
tensive  alterations  to  the  preseni 
Court  House  have  been  completed  b> 
the  architect.  Contracts  for  the  work 
will  be  let  through  the  Clerk  of  th. 
Board  of  Supervisors.  Bids  will  I'l 
called   tor   at    once. 


ORLAND.  GLE.N'N  CO.,  C.-VI., — Bridges. 
5.  concrete  and  frame.  Cost  not  stated. 
Engineer,  County  Surveypr,  Willows. 
Owners,  Glenn  County.  Plans  have 
been  approved  and  bids  will  be  opened 
on  .May  5tli  for  the  construction  of  five 
liridges.  The  largest  of.  these  struc- 
tures will  be  erected  near  Orland 
across  Stony  Creek  and  will  cost  in  the 
neighborhood  of  $150,000.  Tlie  other 
four   bridges   are    much    smaller.      Sep- 


FACTORIES  &  WAREHOUSES 

S.\.\  FRANCISCO — Factory  addition 
2  story,  concrete.  Cost  not  stated.  Ar 
ciiitects.  Righetti  &  Headman.  Plielni 
Bldg.,  S.  F.  Owner.  G.  Ratio.  Tli- 
present  plant  is  located  on  Valenci 
street  near  19th.  The  additional  stn 
ries  will  be  constructed  on  top  of  tli' 
one  story  building  now  used  by  >li 
Ratto.  Exterior  will  be  faced  wit! 
cement  plaster.  Interior  finish  will  >>' 
of  pine.  Plans  are  complete  and  in  tli' 
hands  of  the  owner,  who  is  taking  lis; 
ures    for    the    work. 

SAN  FR.\NClSCO— l.'.iuiidry  ;uid  si. 
Ides.  1  and  2  story  brick  consliiK'^tioi 
$25,non.  ..\rcliitect,  William  11.  Crin 
.Ir..  425  Kearny  St..,  S,  F.  .  .0\\in.:r,  E'l 
ward  Itolkin.  The  buildin.gs  logetli'' 
will  cover  an  area  of  87x275  foct.  Tli 
main  structure  will  be  one  story  ' 
height.  Stable  will  be  two  stori' 
high,    the    upper    floor    being    arrange^ 


BUILDINQ  AND  INDUSTRIAL  NEWS. 


for  liviiiH  riiiinis.  lii.U'ii.ir  (iiiisli  will 
be  of  i>iiie  and  retlwooti.  The  esti- 
mated cost  does  not  include  a  large 
amount  of  machinery  which  will  be  In- 
stalled. E.xterior  of  the  buildings  will 
be  faced  with  stock  hrick.  Plans  are 
complete  and  figures  are  being  taken. 
PORTLAND.  ORE. — Factory,  5  story 
and  base,  brick,  $.iO.OOO.  Arciiitects, 
Root  &  Hooje,  Commercial  Club  Bldg.. 
Portland.  Owners,  .Modern  Confec- 
tionery Co.  The  main  building,  Tiye 
stories  high,  will  cover  an  area  of  70x 
100  feet,  besides  this  there  will  be  a 
one  story  boiler  room  and  shipping  de- 
partment, SO.xlOO  feet.  Construction 
will  be  of  the  heavy  mill  type.  E.xte- 
rior of  the  buildings  will  he  faced  with 
pressed  brick.  There  will  be  a  large 
elevator  and  metal  window  sash  and 
frames.  Plans  are  being  prepared. 
♦ 

FLATS. 

SAN  FRANCISCO — Flat  alterations 
and  additions,  frame  construction.  $2,- 
000.  Architect.  William  H.  Crim,  .Jr., 
■12.5  Kearny  St.,  S.  F.  Owner,  Johanna 
Costello.  The  work  will  include  rais- 
ing- the  present  building  and  construct- 
ing new  portion  on  the  street  grade. 
There  will  be  new  plastering,  painting, 
plumbing  and  interior  finish.  Exterior 
will  be  covered  with  rus-tic  and  ship- 
lap.  Plans  are  complete  and  figures 
are    being    taken. 

SAN  FRANCISCO— Flats,   2   story  and 
i    base,    fi-ame,     $5,000.       .Architect,     none. 
Owner,  Charles   W.   Higgins,    1306   Shra- 
I    der   St..   S.   F.     The  building,    which   has 
I    been  designed  to  contain  two  fiats,  will 
i    be    erected    on    17th    avenue,    south    of 
Lake    street.       Each    flat    has    been    ar- 
ranged   for    five    roonis    and    bath.      In- 
terior finish   will   be  of  pine  with   hard- 
wood   floors    in    the    living    rooms,    din- 
ing   rooms    and    reception    lialls.      Open 
fire    places    and    brick    mantels    will    be 
used.       The     exterior     of     the     building 
will    be   covered    with    brick    veneer   and 
cement     plaster.       Plans     are    complete 
and    the    work    will    be    done    by    Day 
Labor. 

SAN  FRANCISCO — Flats,  2  story  and 
i:i-f.  frame,  J2,000.  Architect,  none, 
unmer,  Charles  Mic.helsen,  4.46  27th  St., 
S.  F.  The  building  will  contain  two 
flats  of  four  and  five  rooms  each  with 
bath.  All  interior  finish  will  be  of 
pine  or  redwood.  Some  hardwood  floors 
will  be  used.  There  will  be  either  gas 
grates  or  open  fire  places.  Mantels 
will  be  of  tile  or  brick.  Tile  will  be 
used  in  the  bath  rooms  and'  kitchens. 
E.xterior  of  the  house  will  be  covered 
with  shipla.p  and  rustic.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
SAN  FRArNCISCO — Flats.  2  story  and 
base,  frame,  $3,850.  Architect,  none. 
Owner.  Patrick  M.  McDonnall,  3037  24th 
St..  S.  F.  The  building  has'  been  de- 
tic  and  cement  planter.  Plans  are 
flats  with  baths.  Interior  finish  will 
be  of  pine  and  redwood  witli  some  el.ii 
panels.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
open  fire  places  and  brick  or  tile  man- 
tels. Tile  wnll  be  used  in  the  baths 
and  kitchens.  The  building  will  cover 
an  area  of  2i3x61  feet.  Exterior  will 
be  covered  with  sliiplap  and  brick  ve- 
neer. Plans  ai'e  complete  and  the 
■    work    will    lie   done   by.  Da.v   L.»bor, 

BERKKLEY,  ALA.MEDA  CO..  CAL.— 
Flat?,  2  story  and  base,  frame.  Cost 
not  stated.  Architect,  Sidney  B.  New- 
som,  Nevada  Bank  Bldg.,  S.  F.  Owner, 
Qeorge     Spencer,       A     two-story     frame 


.U\cllinn  liirate.l  at  .MiMl  Ucncviiiiic 
avenue  will  be  altered  iJilo  a  modern 
Hat  bulhling  containing  l.S  ronnist  lOx- 
len.-ive  additions  will  he  made.  Inte- 
rior finish  will  be  of  pine  and  redwood. 
lOach  flat  will  contain  six  rooms  and 
hatli.  There  wMIl  be  some  hardwood 
floors.  Open  fire  .places  will  be  used 
in  all  living  rooms.  The  exterior  of 
the  building  will  be  covered  with  rus- 
tic and  cement  plaster.  Plani-  are 
ready    for    figures. 


GARAGES. 


LOS  -ANGELES,  CAL.  —  Garage,  1 
story  and  base,  brick.  Cost  not  stated. 
Architect,  Frank  M,  Tyler,  Hibernian 
Bldg.,  L,  A.  Owner,  C.  F.  Stuart.  The 
building,  which  is  to  be  designed  for  a 
commercial  garage,  will  cover  an  area 
of  54x100  feet.  There  will  be  a  cement 
floor,  metal  window  s^asli  and  frames 
and  special  gasoline  storage  tanks.  In- 
terior finish  will  be  of  pine  throughout. 
Eixterior  of  the  building  will  be  faced 
with  cement  plaster.  As  soon  as  plans 
can  be  completed  Ijids  will  be  taken  by 
the    owtier. 


GOVERNMENT  WORK  AND 
SUPPLIES. 

Piigret  Soiiud,  Pier  No.  4. 

The  chief  of  tlie  bureau  of  yards  and 
docks.  Navy  Department.  Washington, 
D.  C.  has  accepted  the  bid  of  the  Erick- 
son  Construction  Co.,  Seattle,  Wash., 
$166,331.60  in  amount,  for  the  construc- 
tion of  pier  No.  4  at  the  navy  yard. 
Puget  Sound,   Wash. 

Reclamation  Work. 

The  director  of  the  Reclamation 
Service  is  advertising  for  bids  for  the 
construction  of  about  tour  miles  of  the 
North  Canal  and  about  ten  miles  of 
laterals  in  connection  with  the  Belle 
Fourche  irrigation  project.  South  Da- 
kota. The  work  includes  the  excava- 
tion of  about  147,000  cubic  yard.«  of 
material  and  is  situated  north  and  west 
of  Newell,  S.  D.  The  bids  will  be 
opened  at  the  office  of  the  Reclamation 
Service  at  Newell,  S.  D.,  on  May  S, 


Cement. 

Bids  for  100,000  barrels  cement  were 
received  by  Jay  J.  Morrow,  major  of 
engineers,  U,  S.  army,  Portland,  Ore., 
on  March   10,  as  'follows: 

Item  1,  rate;  2,  amount:  3,  brand;  4, 
weight  per  barrel;  5,  allowance  on 
sacks   returned:    6,   location   of   mill. 

Union  Portland  Cement  Co.,  Ogden. 
Utah,  f.  o.  b.  mill,  item  1,  $1.4|5:  2, 
$145,000;  3,  Red  Devil;  4,  380  pounds;  5, 
10c;    6,    Devil's   Slide,    Utah. 

Three  Forks  Portland  Cement  Co.. 
Ogden,  LItah,  f.  o.  b.  mill,  item  1.  $1.55; 
2.  $155,000;  3.  Red  Devil:  4,  380  pounds: 
5,    10c:    6,   Trident,   Mont. 

F.  T.  Crowe  &  Co.,  Portland,  Ore., 
f.  o.  b.  Celilo  or  The  Dalles,  Ore,,  item 
1,  $2.54;  2,  $254,000;  3,  Santa  Cruz 
(Cal.);  4,  376  pounds;  5,  ICc:  6,  Daven- 
port.   Cal. 

F.  T.  Crowe  &  Co.,  Portland,  Ore., 
f.  o.  b.  Celilo  or  The  Dalles,  Ore.,  item 
1,  $2.54;  2,  $254,000;  3,  .Standard;  4, 
376  pounds:  5,  lOc;  6.  Napa  Junction, 
Cal. 

Riverride  Portland  Cement  Co.. 
Riversiile,  Cal..  and  Portland.  Ore.,  f.  o. 
1).  Celilo  or  The  Dalles.  Ore.,  item  1, 
$2.48;  2.  $248,000;  3,  Riverside:  4,  380 
pounds;   5,   10c;   6,  Riverside,  Cal. 


'I'lilalili    IniliUii    Sehooi. 

The  following  bids  were  received  by 
the  commissioner  of  Indian  affairs,  De- 
imrtment  of  the  Interior.  Washington, 
D.  C.  April  7  for  the  construction  of 
an  addition  to  frame  school  house  and 
the  installation  of  an  extension  to  the 
water  system  at  tlie  Tulallp  Indian 
School,   Wash.: 

J.   L.    .Murphy   &   Son.   Tacoma,    Wash., 
water    system,    $11,804.10, 
Eckman      &      Mowat,      .Seattle.      Wash., 
water    system,    $9,385. 

Des  Moines  Bridge  and  Iron  Co.,  Des 
.Moines,  low'a,  water  system,  $7,600; 
water  tower  only,   $4,400, 

W.  D.  Lovell.  Minneapolis,  Minn.,  ad- 
dition to  schoolhouse,  $9,800;  for  hard- 
%vood  floors,  add  $250;  water  system. 
$7,4,00. 


Radio  Tonem,  Panama. 

The  date  for  the  opening  of  bids  for 
the  construction  of  radio  towers  at 
Panama.  Canal  Zone,  has  been  post- 
poned fron\  .\pril   12  to   May  3. 


Peari   Harbor,   H.  T.,   Dump  Cani. 

The  following  bids  were  received  by 
the  chief  bureau  of  yards  and  dock*. 
Navy  Department,  Washington,  D.  C. 
on  April  5  for  furnishing  20-yard  air 
dump  cars  for  delivery  at  the  naval 
station.    Pearl    Harbor: 

Item  1,  30  cars,  in  knock-down  con- 
dition, delivered  at  Pearl  Harbor;  2,  15 
cars,  in  knock-down  condition  at  Pearl 
Harbor. 

Wm.  J.  Oliver  Mfg.  Co.,  Knoxville, 
Tenn.,   item    1.   $65,890;   2,   $33,310. 

We.«tern  Wheeled  Scraper  Co.,  Auro- 
ra, 111.,  item  1.  $72;  alternate,  item  1, 
$65,200. 

Orenstein-.\rthur-Koppel  Co.,  Koppel, 
Pa.,  item,  26-ft  bed,  $2,756  ea;  30-ft 
bed.  $2,800  ea :  item  2,  26-ft  bed,  $2,- 
S30  ea:   30-ft   bed,   $2,873. 


Transformers,   Kte. 

The  following  bids  were  opened  on 
May  10  at  the  ofllce  of  the  U.  S.  recla- 
mation service.  Los  Angeles,  Cal..  un- 
der advertisement  No.  174,  for  furnish- 
ing  transfor.iiers,    etc.,   as  follows; 

Item  1,  3  2o-K.  V.  A.  single-phase 
transformers,  complete:  2,  3  3,000-volt 
choke  coils;  3,  30.000-volt  fused  air 
brake   switc.li. 

B.  F.  Kierulff  &  Co..  Fort  Wayne, 
lad.,  item  1,  $960:  delivery.  Fort  Wayne, 
42  days. 

Pittsburgh  Transformer  Co.,  Pitts- 
burgh, Pa.,  item  1,  $1,044;  at  Pitt.f- 
burgh,   SO   days. 

Allis-Clialmers  Co.,  East  Norwood, 
Ohio,  item,  1.  $1,050;  at  East  Norwood, 
GO   working  days. 

Crocker-Wheeler  Co.,  Ampere.  N.  J., 
item    1,    $1,218;   at   Ampere,    75   days. 

Westinghouse  Ele»?tric  and  Mfg.  Co., 
Pittsburgh,  Pa.,  item  1,  $1,329;  2,  $113,- 
85  and  $125;  weight.  375  pounds;  3, 
$125;  weight.  400  pounds;  all  deliv- 
eries Pittsburgh;  item  1.  in  SO  days; 
items  2  and  3,  40  day.". 

Wagner  Electric  and  .Mfg.,  Co.,  St. 
Louis,  Mo.,  item  1,  $1,335;  at  St.  Louis, 
60  days. 

Charles  Farnham  Electric  Mfg.  Co., 
S..an  Francisco,  Cal.,  Item  3,  $116.23; 
n-eight.   625  pounds;   10  day-s. 

Railway  and  Industrial  Engineers 
Co.,  item  2,  $125;  weight,  400  pounds; 
item  3,  $115;  weight,  400  ppun;[J,s;  de- 
livery at   Pittsburgh,  30  days. 


Caspar,    AVyo.,    Conntruotlon. 

The    following      bids       were       opened 
.\prll   7  at   the  ofllce   uf  the  supervising 
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urchitect,  Treasury  Department,  Wash- 
ington, D.  C.  for  the  constru<-tlon  of 
the  IT.  S.  post  office  at  Caspar,  Wyo. : 

Bid  1.  King  Lumber  Co.,  Charlottes- 
ville.  Va. 

2.  .7.   F.   Jenkins  &   Co.,   Ociilln.    FI;i. 

3.  W.   D.   I-ovell.    .Minneapolis.    Minn. 
4  J.   H.   Wles«,   Omalia,   Neh. 

For  using  limestone  for  all  stone- 
work, except  where  granite  Is  re- 
quired—BUI  I,  $.t6,000;  2,  $60,7.->0;  3, 
$CG.OOO;    4,    $69,29!i. 

For  using  Newcastle  (Wyo.)  white 
sandstone  for  «11  stonework,  except 
where  granite  is  reiiwlred — Bid  1.  $00.- 
000:    2,    t61,750. 

For  alternate  A  (siilistitutins  ter- 
razzo  tile  for  terrazzo  field  and  m;ubie 
borders  and  strips  for  all  toilet  and 
lobby  floors,  as  specified)  add — Bid  1, 
$250;    4,    $300;      Deduct— Bid   1.   $l.iO. 

For  alternate  B  (substituting  ma- 
cadam for  concrete  drivewa.v  inside  of 
lot  line,  as  specified),  deduct — Bid  1, 
$300;   2,   $400;   3,   $500;   4,   $580. 

For  alternate  C  (substituting  stone 
for  all  exterior  ornamental  terra  cotta. 
as  specified),  add  to  limestone  hid  it 
same  stone  is  submitted — Bid  1,  $1,- 
800;  3,  $1,500.  Add  to  Newcastle  (Wyo.) 
white  sandstone  bid,  if  same  stone  is 
substituted— Bid     1,     $2,200;     2.     $^1,500. 

For  alternate  D  (substituting 
Keene's  cement  for  -all  plastering,  as 
specified),  add^-Bid  1.  $800;  2,  $500;  3. 
$700;   4,   $500. 

For  alternate  E  (substituting  terra 
cotta  tor  reiniorced  concrete  con- 
struction of  first  and  mezzanine  floors, 
as  sp<?cified).  add— Bid  1,  $300;  2,  $500; 
3,    $250;    4,   $1,500. 

For  alternate  P  (substituting  gal- 
vanized sheet  metal  tor  wood  covering 
of  exterior  of  mailing  vestibule,  as 
specified),  add — Bid  1,  $400;  2,  $150;  3. 
$200;  4,  $500. 


Bower  Co.  at  $j!)0;  grading  parade 
ground  a.t  Fort  Wlnfield  Scott  to  E.  M. 
Uuglile  *;  Co.  at  $G,0SG;  construction 
of  roads,  walks  and  gutters  at  L.et- 
terman  C.enerul  Hospital  to  Francis 
■/j'kr    at    $1..-.:.-.. 


.SAN  FR.XNCISCO  —  Supplies  for 
transports.  Cost  not  stated.  Engineer, 
Donnelley,  Transport  Docks,  S.  F.  Own- 
ers, United  States  Government.  Four 
of  the  big  United  States  Ar.ny  Trans- 
ports, the  Sheridan,  the  Logan,  the 
Thomas  and  the  Sherman,  are  under- 
going extensive  *  repairs.  Orders  cire 
now  being  placed  through  Col.  Kniglit's 
office.  Transport  Docks,  for  a  large 
amount  of  supplies  and  materials, 
which  include  many  of  interest  to  the 
building  trade.  Douglas  plumbing 
goods  are  specified.  There  will  be  a 
large  amount  of  paints,  oils,  and  steel. 
Compolite  tlooring,  electric  supplies 
and  lighting  fixtures,  plate  and  other 
glass,  radiators.  asbestos,  paper 
damp-proof,  ornamental  iron  and 
bronze,  safety  stair  treads,  blowers  for 
ventilating,  etc.  Engineer  Donnolly  is 
in   charge    of   the    work. 

'SAN  FRANCISCO  —  Oil  burning 
equipment,  etc.  Cost  not  stated.  En- 
gineer, Constructing  Quartermaster. 
Fort  Mason.  Owners.  United  States 
Government.  The  following  contracts 
have  Just  been  awarded  by  the  Con- 
structing Quartermaster  at  Fort  Ma- 
son: Installation  tor  oil  burners  at 
Presidio  and  Fort  Wlnfield  Scott  to 
American  Heat  and  Power  Co.  at  $20.- 
100;  installation  of  oil  burners  at  Fort 
Baker  to  S.  T.  Johnson  Co.  at  $6,380: 
pipe  line  for  oil  at  Port  Baker  to  Prin- 
gle  Dunn  &  Co.  for  $4,295:  concrete 
reservoir  tor  oil  at  Fort  Baker,  to. 
Contra  Costa  Construction  Co.  at  $3,- 
500  and  machinery  for  same  to  Contra 
Costa  Construction  Co..  at  $850;  oil 
burners  in  Commanding  General's  quar- 
ters at  Fort  Mason  to  American  Heat  & 


HALLS  AND  SOCIETY  BUILD- 
INGS, 


BIORKEI.IOV,  Al.A.Ml';i)A  CO.,  CAL.— 
Club  house,  3  story  and  base,  frame, 
$20,000.  Architects,  Parker  &  Kenyon, 
214  Kearny  St.,  S.  F.  Owners,  Twen- 
lieth  Century  Club.  This  work  has 
been  mentioned  In  these  columns  be- 
fore when  plans  were  first  out  for 
figures.  Several  changes  liave  been 
made  and  new  figures  will  be  called 
for  at  once.  The  building  will  con- 
tain a  large  meeting  room,  library,  so- 
cial hall,  dining  room  and  complete 
kitchen  equipment.  Interior  will  be 
handsomely  finished  in  pine  and  hard- 
woods with  hardwood  floors  through- 
out. A  central  he.iting  system  will  be 
installed.  The  exterior  of  tlie  building 
will  be  covered  witli  cement  plaster 
and    shingles. 

ALHAMBRA.  LOS  A.NGELES,  CO., 
CAL. — City  hall.  2  story  and  Ijase, 
brick  and  steel.  Cost  not  stated.  Ar- 
chitects. Parkinson  &  Bergstrom,  Se- 
curity Bldg..  L.  A.  Owners,  City  of  Al- 
liambra.  Bids  openrd  for  the  construc- 
tion of  this  building  recently  were 
found  to  be  above  the  amount  available 
for  construction  and  were  therefore 
rejected.  Plans  will  be  revised  at 
once  and  new  bids  will  be  called  for 
sliortly.      No    figures    were    made   public. 

Contracts  Awarded, 

TAFT.  KKRN  CO..  CAL. — Lodge  hall, 
3  story  and  base,  brick,  $20,000.  .\rchi- 
tect,  J.  M.  Saflell,  Bakersfield.  Owners, 
Odd  Fellows'  Hall  Association.  Con- 
tractor. Seymour,  Bakersfield.  Con- 
tract  price.   $20,000. 


HOSPITALS. 


FULLERTON.  LO.S  ANGELES  CO., 
C.\L. — Hospital.  2  story  and  base, 
ffame.  Cost  not  stated.  Architect.  C. 
E.  Shattuck,  Mason  Bldg.,  L.  A.  Own- 
ers, FuHerton  Hospital  Association. 
The  building  will  contain  two  w-ards.  a 
number  of  private  rooms,  operating 
room  and  nurses'  quarters.  There  will 
be  a  central  heating  system.  Interior 
will  be  finished  in  pine  and  tile.  Exte- 
rior of  the  building  will  be  covered 
with  cement  plaster  on  metal'  lath. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

SEATTLE,  WASH. — Hospital  group. 
5.  1  and  2  story  brick  and  terra  cotta 
buildings.  Cost  not  stated.  Architect, 
Daniel  Huntington,  Seattle.  Owners, 
.Seattle  Tuberculosis  Hospital.  These 
buildings,  which  comprise  a  county 
institution,  are  to  be  erected  at  Rich- 
mond Heights.  There  will  be  two  one- 
storj-  and  base  outdoor  pavilions,  each 
129x292.  one  two-story  and  basement 
liospltal  building,  7S.X252,  a  two-story, 
attic  and  basen\ent  administration 
building,  40x175,  and  a  power  house. 
Exteriors  of  all  buildings  will  be  faced 
with  pressed  brick  and  cement'  plaster. 
Plans  will  be  completed  this  montli 
and  bids,, will  be  called. 
24th  for  the  construction  of  a  pile  foun- 
dation for  the  Fine  Arts  Building. 
Plans  can  be  secured  from  the  Director 
of  Works.  Proposal  appears  in  an- 
other  column   of  tills  issue. 


.SAN  FRANCISC30 — Excavating  for 
foundation.  Cost  not  stated.  Archi- 
tect, Director  of  "Works,  Service  Bldg., 
.S.  P.  Owners,  Panama-Pacific  Interna- 
tional Exposition  Co.  Plans  for  tlie 
excavation  of  tlie  foundation  for  the 
Exposition  Auditorlu.ii,  which  is  to  be 
erected  In  the  Civic  Center,  have  been 
completed.  Bids  for  the  work  will  be 
opened  on  May  1st.  The  Exposition 
.Auditorium  will  lie  a  permanent  struc- 
ture, costing  in  the  neighborhood  of 
$1,000,000.  Plans  for  the  building  were 
prepared  by  associated  architects,  John 
Galen  Howard,  John  Reid,  Jr.,  and 
Frederick  H.  M^yer.  The  official  pro- 
posal appears  in  another  column  of  this 
issue. 

— . « 

HOTELS. 

SAN  FRANCISCO— Hotel,  4  story  and 
base,  reinforced  concrete.  Cost  not 
-stated.  Architect,  Joseph  Cahen,  45 
Kearny  St.,  S.  F.  Owner,  S.  Rudee.  The 
building  will  be  erected  on  tlie  west 
side  of  4tli  street,  50  feet  north  of  Fol- 
som,  and  has  been  designed  for  stores 
on  the  first  floor  and  a  number  of  mod- 
ern hotel  rooms  above.  Interior  will 
be  finished  in  pine  throughout.  Hot 
and  cold  running  water  will  be  sup- 
plied to  all  rooms.  There  will  be  metal 
window  frames  and  sash  and  iron  fire 
tscapes.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are   being   prepared. 

S.\N  FRANCISCO — Hotel.  3  story  and 
basie.  Class  C  construction,  $20,000. 
Architect,  Joseph  Cahen,  45  Kearny  St., 
S.  F.  Owner,  Louis  Friedman.  This 
work  has  been  mentioned  here  before 
n-hen  plans  were  first  started.  The 
building  will  be  erected  at  the  north- 
east corner  of  Bush  and  yrant  avenue, 
and  will  contain  stores'  besides  the 
hotel  lobby  on  the  first  floor.  Upper 
Hoors  will  be  arranged  for  a  number 
of  single  rooms  and  several  baths.  In- 
terior will  be  finished  in  pine  through- 
out. There  will  be  a  hot  water  sys- 
tem. Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
complete    and    figures   are    being    taken. 

S.\N  FR.ANCTSCO — Hotel  alterations 
and  additions,  fraime  construction,  $3,- 
000.  .-iirchitect,  none.  Owner,  Charles 
Katz.  1202  Dolores  St..  S.  P.  This  work 
will  include  remodeling  a  two-story 
frame  building  on  Mission  near  ISth. 
The  first  Moor  will  be  arranged  for 
stores  and  upper  lloor  for  rooms.  Ex- 
terior will  be  covered  with  cement 
plaster  on  metal  lath.  Interior  finish 
will  be  of  pine.  Plans  are  in  the  hands 
of  the  owner  and  the  work  will  be  done 
by  Day  Uibor. 

S.AN  FR.\NCISCO — Hotel.  3  story  and 
base,  reinforced  concrete,  $11,000.  Ar- 
chitect. Joseph  Cahen,  45  Kearny  St., 
S.  F.  Owner,  Nathan  Haas.  Tile  build- 
ing is  to  be  erected  on  the  west  side 
of  Jones  street  near  O'Farrell,  and 
will  contain  two  stores  on  the  first 
floor  and  a  number  of  single  rooms 
above.  Interior  finish  will  be  of  pine 
throughout.  All  rooms  will  he  supplied 
with  hot  and  cold  running  water.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plate  glass  In 
patent  fronts  will  he  used  on  the  first 
noor.  Plans  are  complete  and  the  work 
will    he   done  by   Day   Labor. 

OAKLAND,. -CAiL. — Hotel,  n  .story  and 
base,  brick  and  steel.  $ri0.000.  .\rcbi- 
tect.  William  Wilde,  Albany  Bldg..  Oak- 
land. Owners,  Frank  Pereira  Realty 
Co.  The  building  is  to  be  erected  at 
the  southeast  corner  of  Sth  and   Wash- 
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iiiKtoii  stieeU  «nd  will  cover  a  con- 
siderable gri-ound  area.  Several  stores, 
llie  hotel  lobby  and  offices  will  occupy 
the  first  floor.  Upper  floors  will  be  ar- 
rang-ed  for  about  120  gue.st  rooms,  a 
number  of  which  will  have  connecting 
baths.  Plans  include  steam  .heat,  ele- 
vator service,  vacuum  cleaning-  «nd  a 
hot  water  sy.^ten.  Oil  burning  furnace 
will  be  installed.  Baths  will  have  tile 
lliiors  and  wainscot.  The  exterior  of 
tlie  building  will  be  faced  with  pressed 
lu-ick.  Interior  flnisli  will  he  of  pine 
.nnd  hardwood.  Ornamental  plaster 
will  be  used  in  the  lobby.  Bids  are  now 
lieing  tuken  on  the  structural  steel, 
and  figures  on  the  general  contract  will 
be   called   for   shortly. 

OAKLAND.  CAL.— Hotel  alterations, 
$1..500.  Architect,  Ivan  C.  Satterlee.  470 
i:Uh  St..  Oakland.  Owners,  Hotel  Ava- 
lon  Co.  This  work  will  include  new 
sash  and  doors,  ne  steam  radiators, 
plumbing,  tinting,  plastering  and  elec- 
tiic  wor.  Plans  are  ready  for  figures. 
BURLINGA.ME,  SAN  JIATEO  CO., 
CAL. — Hotel.  3  story  and  base,  fi^me, 
$10,000.  Architect.  John  J.  Foley,  46 
Kearny  St.,  S.  F.  Owner,  Peter  Liber- 
opolos.  The  building  will  contain 
about  24  rooms  besides  the  office  and 
lobby.  Interior  finish  will  be  of  pine 
and  redwood.  Hot  and  cold  running 
water  will  be  ."upplied  in  all  rooms. 
Each  floor  will  have  several  baths  and 
toilets.  E.xterior  of  the  building  will 
lie  covered  with  shiplap  and  rustic. 
Plans  are  nearly  complete  and  figures 
will    shortly    be    called. 

FRESNO.  FRESNO  CO..  Cal.— Hotel 
and  stores,  2  story,  brick,  $12,000.  Ar- 
chitect. Edward  T,  Foulkes,  Crocker 
Bldg.,  S.  F.  Owner,  H.  Brix.  The  pres- 
ent two-story  store  building  will  be 
altered  and  an  addition  built  so  that 
the  new  building,  covering  an  area  of 
80x100  feet,  will  contain  four  stores 
and  50  guest  rooms.  There  will  be  pat- 
ent store  fronts,  a  hot  water  system 
and  pine  trim.  Exterior  of  the  build- 
ing will  be  faced  wMtli  pressed  brick. 
Plans  are  co.nplete  and  figures  are  be- 
ing taken. 

VENICE.   LOS   ANGELES  CO.,   CAL. — 
Hotel.   6  story  and   5  story   tower,   brick 
and    reinforced    concrete,    $350,000.      Ar- 
chitect,   C.    H.    Russell,    Humboldt    Bank 
Bldg..    S.    Fk     Owner.    Abbot   Kinney    Co. 
The    building    is    to    be    erected    at    the 
northeast    corner    of    Breeze    and    Ocean 
Front    and    will    cover    an    area    of    llOx 
110    feet.      The    main    portion      of      the 
building    will    be    ?ix    stories    in    height, 
from   the   center   of   whlcli    will   raise   a 
five-storj-    to\^'er    which    will    also    con- 
tain   a    number    of    hotel    rooms.      Con- 
struction   will    be    fireproof   throughout, 
with    exterior    walls    of    brick    and    con- 
;     Crete,    concrete    floors    and    hollow    tile 
i     partitions.      Exterior   will   be   faced  with 
I     pressed   brick.      Besides   tlie   general   of- 
I      fiee.     lobby,     parlors    and     dining     room 
i     there  will   be  several  stores,  a  cafe  and 
1     barber    -shop   on    the    first    floor.      Upper 
[     floors  will  contain   2.50  guest   rooms,  all 
;     of  which  will  have  private  baths.  There 
'      will    be    steam    heat,    oil    burning    fur- 
)     naces,    vacuum    cleaning      system      and 
elevators.      Metal    w'indow    frames    and 
sash    will    be    used.      Bath    rooms    will 
have    cement    floors    and    tile    wainscot. 
j     Plans    are    being    prepared    and    segre- 
'     gated  contracts   will  be  let. 
'         PORTLAND.    ORE.— Hotel,      4      story 
and     base,     reinforcecl     concrete.       Cost 
;     not    stated.      Arcliitects.    W.    W.    Lucius 
1     and    Aaron    H.    Gould.    Worcester    Bldg., 
Portland.       Owner,    W.       W.      Margulls. 
The  building  will  be  erected   on  a  cor- 


ner site  and  will  lie  arranged  for 
stores  on  the  first  floor.  Basement  will 
be  fitted  up  for  public  batlis  and  barber 
shop.  Upper  tliree  floors  will  contain 
a  total  of  150  guest  rooms  and  «  large 
nu.iiber  of  baths.  There  will  be  steam 
heat,  elevator  service  and  a  vacuum 
cleani'ng  system.  Interior  finish  will  be 
of  pine.  Exterior  of  tlie  building  will 
be  faced  with  cement  plai^ter.  Bids  are 
now  being  taken  for  hotli  a  general 
contract  and  witli  the  work  segre- 
gated. 

SAN  FRANCISCO— Hotel.  5  or  6 
story  and  base.  Class  C  construction. 
Cost  not  stated.  Architect,  Alfred 
Henry  .Jacobs,  110  Sutter  St.,  S.  F. 
Owner,  Mr.  Andrews.  The  building  will 
be  erected  on  Jones  street  near  Eddy, 
and  will  contain  a  large  number  of 
single  roo.ns,  man.v  of  whicli  are  to 
have  connecting  baths.  Only  prelim- 
inary plans  have  been  made  and  the 
construction  will  depend  upon  the 
owner  and  lessees  reaching  a  satis- 
factory agreement.  Further  announce- 
ment will  be  given  here  when  the  work 
is  ready   to  progreFs. 

LOS  ANGELES,  CAL. — Hotel.  4  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitects. Milwaukee  Building  Co., 
Wright  and  Callender  Bldg..  L.  A. 
Owner.  G.  1.  Jacoby.  The  building  will 
be  erected  on  a  corner  lot  and  will  be 
designed  to  contain  120  guest  rooms, 
all  of  w'hich  will  have  private  baths. 
There  will  be  steam^  .heat,  elevator 
service  and  a  vacuum  cleaning  plant. 
Hot  and  cold  water  supply  will  also  be 
installed.  Interior  finish  will  be  of 
pine  and  hardwood.  Bath  rooms  will 
be  Hnislied  in  tile.  Considerable  hard- 
wood and  ornamental  plaster  will  be 
used  in  the  lobby.  Tlie  exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  being  prepared  and 
when  complete  construction  will  prob- 
ably be  carried  out  b.v  the  Milwaukee 
Building  Co. 

LOa  ANGELES.  CAL.— Hotel.  3  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitect, F.  H.  Gentry,  Pacific  Electric 
Bldg..  L.  A.  Owners.  G.  Bloom.  Dr.  J. 
P.  N.  Patterson  et  al.  The  building 
will  cover  an  area  of  50x138  feet.  The 
first  floor  will  contain  seven  stores 
and  upper  floors  in  the  neighborhood 
of  56  rooms  and  baths.  There  will  be 
steam  heat  and  a  hot  water  system. 
Interior  finish  will  be  of  pine  and  hard- 
wood. Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
complete  and  fl.gures  are  being  taken. 
MODESTO,  ST.\NISLAUS  CO..  CAL. — 
Hotel.  5  story  and  base,  brick  and  steel. 
$73,000.  Architect,  B.  J.  Joseph,  First 
National  Bank  Bldg.,  S.  F.  Owner. 
Mrs.  Luella  Hughson.  Work  has  been 
started  by  Day  Labor  for  the  construe 
tion  of  this  building.  It  will  be  erect- 
ed at  the  corner  of  lOtli  and  J  streets 
and  will  be  arranged  for  stores  and 
the  hotel  lobby  on  the  first  floor. 
Upper  floors  will  contain  a  total  of  IOC 
guest  roo.ns  and  50  batlis.  There  will 
be  steam  heat,  elevator  service  and  a 
hot  water  system.  Exterior  will  be 
faced  with    pressed  brick. 

LOS  ANGELES.  CAL.— Hotel,  i  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architect.  L.  L.  Jones.  I.  W. 
Hellnian  Bldg..  L.  A.  Owner.  D.  F.  Hill 
This  building  has  been  mentioned  here 
before  wlien  plans  were  first  started. 
The  structure  will  be  erected  at  the 
corner  of  6th  and  Wall  streets,  and 
will  cover  an  area  of  60x7S  feet.  The 
first  floor  will  be  arixinged  for  stores 
and   upper   floors  subdivided   into  about 


120  rooms.  There  will  be  steam  heat 
and  elevator  service.  Interior  flnlsh 
will  be  of  pine  throughout.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
figures   are   being   taken. 


LIBRARIES. 


BAKERSFIELD.  KERN  CO.,  CAL.— 
Library,  2  story  and  base,  brick  and 
steel.  Architect,  O.  L.  Clark,  Bakers- 
field.  The  building  is  to  be  erected  in 
East  Bakersfleld.  Working  drawings 
will  probably  be  approved  by  the  Trus- 
tees at  tlieir  next  meeting.  The  build- 
ing is  in  the  classic  style,  and  will  con- 
tain the  usual  library  rooms.  Exterior 
will  be  faced  with  pressed  brick.  Bids 
will  be  called  within  a  few  weeks. 
Further  notice  will  then  be  given  In 
these   columns. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAN  FRANCISCO  —  Liberal  Arts 
building,  frame  construction.  Cost  not 
stated.  Arcliitect.  Director  of  Works, 
Service  Bldg..  S.  F.  Owners.  Panama- 
Paciflc  International  Exposition  Co. 
Plans  and  specifications  for  the  con- 
struction of  the  Liberal  Arts  building 
have  been  completed  and  are  now  out 
for  figures.  Plans  can  be  secured  from 
the  Director  of  Works.  The  building 
will  be  erected  in  the  Exhibit  Building 
Section  of  the  Harbor  View  site.  Sep- 
arate bids  are  being  taken  for  the  gen- 
eral construction,  and  for  tlie  sewer, 
water  and  gas  piping.  The  official  pro- 
posal appears  in  another  column  of  this 
issue.  Bids  will  be  opened  on  April 
29th. 

SAN  FRANCISCO — Pile  foundation. 
Cost  not  stated.  Architect,  Director  of 
Works,  Service  Bldg.,  S.  F.  Owners. 
Panama-Pacific  International  Exposi- 
tion  Co.     Bids  will  be  opened   on  April 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

SAN  FRANCISCO  —  Railroad  con- 
struction. $35,000.  Engineer.  Engineer- 
ing Depart  nent.  Temporary  City  Hall 
Bldg..  S.  F.  Owners,  City  and  County 
of  San  Francisco.  Bids  for  the  con- 
struction of  the  Geary  Street  Munic- 
ipal Road  out  45th  avenue  and  Balboa 
street  from  33rd  avenue  to  the  Great 
Highway  were  opened  at  the  last  meet- 
ing of  the  Board  of  Public  Works.  Bids 
show  Healy-Tibbetts  Construction  Co. 
low  at  $34,450  and  they  were  later 
awarded  the  contract.  A  complete  list 
of  the  figures  appears  under  the  head- 
ing   of    San    Francisco    in    this    issue. 


RESIDENCES. 


SAN  PRANCI.SCO — Residence,  2  story 
and  base,  frame.  $2,000.  Architect,  none. 
Owners.  Acme  Improvement  Co.,  Hum- 
boldt Bank  Bldg..  S.  F.  The  dwelling 
will  be  erected  on  Pluto  street  and 
will  contain  six  rooms  and  bath.  In- 
terior finish  will  be  of  pine  through- 
out. Oak  floors  will  be  used  in  two 
of  the  rooms.  There  will  be  a  large 
open  fire  place  in  the  living  room. 
Mantel  will  be  of  brick.  The  exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done  by 
Day    Labor. 


;8 


BUILDING  AND  INDUSTRIAL  NEWS. 


«AN  KRANCISCa:) — BimKiilows.  2,  1 
story  and  base,  frame.  $1,400  each.  Ar- 
clilteot.  none.  Owner.  James  HelTcr- 
man,  .i9  Santa  .Marina  avenue.  Thei-e 
houses  will  eac'li  he  arranged  for  five 
rooms  and  bath.  Interior  nnisli  will  he 
of  pine  and  redwood.  Oak  lloors  will 
he  used  In  tlie  living  and  dining 
rooms.  There  will  he  open  fire  places 
and  brick  or  tile  mantels.  Tlie  ex- 
teriors will  be  covered  with  rustic 
<ind  shlplap.  Plans  are  complete  and 
In  the  hands  of  the  owner  who  will  do 
tlie  work  by   Day  Labor. 

SAN  FRANCISCO  —  Bungalow,  1 V4 
story  and  base,  frame.  $2,000.  Archi- 
tect, none.  Owner.  Emil  Nelson,  .i80 
.Tersey  St..  S.  F.  The  house  has  been 
designed  to  contain  six  rooms  and 
hath.  Interior  will  be  finished  In  pine 
througliout  with  hardwood  floors  in  tlie 
living  room,  dining  room  and  reception 
hall.  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Tile  will 
lie  used  in  the  h«th  room.  The  exte- 
rior of  the  dwelling  will  be  covered 
with  rustic  and  shlplap.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
He  is  now  in  the  market  for  all  mate- 
rials. 

SAN  FTIANCISCO — Residence,  2  story 
and  base,  frame.  $3,000.  Architect,  none. 
Owner.  A.  DufBe,  683  Dolores  St.,  S.  F. 
The  house  will  contain  seven  rooms 
and  bath.  Pine  and  redwood  will  be 
used  throughout  for  interior  trim. 
There  will  be  some  hardwood  floors. 
Tile  win  be  used  in  the  bath  room  and 
kitchen.  A  large  open  fire  place  will 
be  a  feature  of  the  living  room.  A 
brick  mantel  will  be  used.  Exterior 
of  the  house  will  be  covered  with 
klinker  brick  veneer  and  cement  plas- 
ter on  me.tal  lath.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor. 

SAN  FRANCISCO — Community  resi- 
dences, 1'3,  2  story  and  base,  frame, 
$25,000.  Architect's  name  not  given. 
Owner,  G.  T.  Knepf,  124  Mesa  Ave.. 
Piedmont,  Oakland.  These  houses  are 
to  occupy  a  splendid  site  on  the  block 
at  the  northeast  corner  of  Lombard 
and  will  command  a  fine  view  of  nearly 
the  entire  city  and  bay.  Each  of  the 
dwellings  will  cover  an  area  of  24x33 
feet  and  will  contain  five  rooms  and 
■bath.  The  dwellings  will  be  grouped 
around  an  open  court  and  are  in  the 
Mission  style  of  architecture.  The 
court  will  be  laid  out  for  gardens  and 
a  fountain.  Interior  finish  will  be  of 
pine,  redwood  and  some  hardwoods. 
Oak  floors  will  be  used  in  the  llvingfl 
rooms,  dining  rooms  and  reception 
halls.  A  central  heating  system,  which 
will  probably  be  housed  in  a  separate 
building,  will  he  installed.  Exterior 
of  the  group  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Each  of 
the  living  rooms  will  have  a  large  open 
fire  place  with  brick  or  tile  mantel. 
Bath  rooms  and  kitchens  will  be  wain- 
scoted with  tile.  Plans  are  in  the 
hands  of  the  owner  who  is  a  contractor 
and  the  work  will  be  done  by  Day 
Labor. 

OAKLAND,  CAL.  —  Bungalow,  1  ^k 
story  and  base,  frame.  $2,500.  Archi- 
tect. A.  W.  Smith,  1010  Broadway,  Oak- 
land. Owner,  Mr.  Murray.  The  house 
will  contain  six  rooms,  bath  and  sleep- 
ing, porch.  Interior,  >vHl  be  fjnit^hed  in 
pine  throughout  with  hardwood  Boors 
in  the  principal  rooms.  Tile  will  l)e 
used  in  the  bath  room  and  kitchen. 
There  will  be  furnace  heat  and  open 
fire    place.      Mantel    will    be    of    tile    or 


hriik.  Tlic  exterior  of  the  house  will 
ho  <iivcrc.l  with  cenent  plaster  on 
metal  latli.  Plans  are  complete  and 
figures   are   being   taken. 

BERKELICY.  ALAMEDA  CO..  CAL.— 
Residence.  2  story  and  liase,  frame, 
$10,000.  Architect  Edward  T.  Foulkes, 
Crocker  Bldg.,  S.  F.  Owner's  name 
witliheld.  The  house  will  he  erected 
in  the  Claremont  Tract,  and  will  con- 
tain 11  rooms,  baths  and  sleeping 
porches.  Interior  finish  will  be  of 
pine  and  hardwood.  There  will  be 
furnace  heat  and  open  fire  places.  A 
Ruud  water  heater  will  be  installed. 
Mantels  will  be  of  brick  or  tile.  Tile 
will  be  used  in  the  bath  rooms  and 
kitchen.  Exterior  of  the  dwelling  will 
be  covered  with  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
figures    are    being    taken. 

PIED.MONT,  ALAJIEDA  CO..  CAL. — 
Bungalow.  1  "^  story  and  base,  frame, 
$3,000.  Architect.  none.  Owners, 
United  Builders,  162  Broadway,  Oak- 
land. The  house  will  contain  seven 
rooms,  bath  and  sleeping  porch.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood veneer.  H-ardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  place.  Mantel 
will  be  of  brick.  Tile  will  be  used  in 
the  bath  room  and  kitchen.  The  ex- 
terior of  the  house  will  be  covered 
with  shingles.  Plans  are  complete  and 
work   will   be  done  by  Day  Labor. 

BERKELEY,  ALAMEDA  CO.,  CAL. — 
Residence,  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  John  Hud- 
son Thomas,  First  National  Bank 
Bldg..  Berkeley.  Owner,  Mr.  Garrett. 
The  dwelling  will  be  erected  on  Russell 
street  and  has  been  designed  for  an 
eight-room  house  with  bath  and  sleep- 
ing porch.  All  interior  finish  will  be 
of  pine.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  brick  and  tile.  Tile 
will  also  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  dwelling  will 
Ibe  covered  with  cement  plaster  on 
metal  lath.  Plans  are  being  prepared. 
BERKELEY,  ALAMEDA  CO..  CAL.— 
Residence.  2  story  and  base,  frame. 
$4,000.  Architect,  W.  H.  Ratclifte, 
First  National  Bank  Bldg.,  Berkeley. 
Owner,  G.  P.  Adams,  The  dwelling 
will  be  erected  in  the  Thousand  Oaks 
Tract,  and  will  contain  eight  rooms, 
hath  and  sleeping  porch.  Interior  finish 
win  he  of  pine  througliout.  There  will 
he  furnace  heat  and  a  large  open  fire 
place.  Mantel  will  be  of  brick.  Floors 
in  the  living  room,  dining  room  and  re- 
ception hall  will  he  of  hardwood.  Bath 
room  and  kitchen  will  have  tile  wain- 
scot. The  exterior  of  the  house  will  be 
covered  with  shakes.  Plans  are  com- 
plete and  figures  are  now  being  taken 
by    the   architect. 

BERKELEY,  ALAJIEDA  CO..  CAL.— 
Residence.  2  story  and  base,  frame. 
$3,500.  Architect,  Karl  H.  Nickel.  Syn- 
dicate Bldg.,  Oakland.  Owner.  C.  J. 
Gordon.  Tlie  house  has  been  designed 
tor  a  seven-room  dwelling  with  bath. 
Interior  will  bft  finished  in  pine 
throughout  with  hardwood  fioors  in  the 
two  principal  room?.  There  will  be 
furnace  lieat  and  a  large  open  fire 
■  place.  Mantel  will  be  of  brick.  Tile 
will  be  used  In  the  hatli  room  and 
kitchen.  Exterior  of  tlie  dwelling  will 
he  covered  with  cement  plaster.  Plans 
are  complete  and  figures  are  being 
taken. 


BERKELEY,  ALAMEDA  CO.,  CAL.— 
Bungalow,  1  story  and  base,  frame. 
$2..i00.  Architect,  none.  Owner.  C.  M. 
Jolinson.  2317  Carlton  St.,  Berkeley. 
The  liouse  has  been  designed  for  a  six- 
room  dwelling  with  bath.  Interior  fin- 
ish will  be  of  pine  and  redwood  with 
some  oak  fioors.  There  will  be  a  large 
open  fire  place  in  the  living  room  with 
lirick  mantel.  Trie  will  be  used  in  the 
bath  room  and  kitchen.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
coj.iiplete  and  the  owner  will  do  the 
work   by    Day   L-abor. 

PIEDMONT,  ALAMEDA  CO.,  CAI>. — 
Bungalows,  2,  1  story  and  base,  frame. 
$3,000  and  $3,500.  Architect,  none. 
Owners,  Flitter  and  Winlund,  1721  Tel- 
egraph Ave.,  Ookland.  These  houses 
will  be  erected  on  Ronado  street  and 
will  contain  seven  and  eight  rooms  re- 
spectively. Interiors  will  be  finished 
in  pine  and  hardwood.  Oak  floors  will 
be  used  in  the  living  and  dining  rooms 
and  reception  halls.  There  will  be  fur- 
nace heat  and  open  fire  places.  Mantels 
will  be  of  brick  and  tile.  Bath  rooms 
and  kitchens  will  be  finished  in  tile. 
Ruud  water  heaters  are  specified.  Ex- 
teriors will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Dav    Labor. 

PIEDMONT,  ALAMEDA  CO.,  CAL. — 
Residence,  2  story  and  base,  frame, 
$4,500.  Architect,  none.  Owner,  Wal- 
lace Clark,  1444  Broadway.  Oakland. 
The  house  will  contain  eight  rooms, 
baths  and  sleeping  porch.  All  interior 
finish  will  be  of  pine.  Hardwood  floors 
will  he  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  places, 
ilantels  will  be  of  tile  and  brick.  Tile 
will  also  be  used  in  the  bath  rooms 
and  kitchen.  Plans  provide  for  an 
automatic  water  heater.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  work  will  be  done  by 
Day    Labor. 

SAN  JOSE.  SANTA  CLARA  CO..  CAL. 
— Bungalows,  1  story  and  base,  frame. 
Cost  not  given.  Architect,  none.  The 
following  Day  Labor  jobs  have  been 
reported  as  about  to  be  started  in  San 
Jose:  Esiliea  Daubs,  993  Prospect  St.. 
San  Jose.  1  story,  frame  cottage,  $1,800; 
W.  F.  Blakeslee,  436  So.  6th  St..  San 
Jose,    1    story    frame    cottage.    $1,850. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL. 
— ^Bungalow,  1  story  and  base,  frame, 
$1,500,  Architect,  R.  P.  Morrell.  Odd 
Fellows'  Bldg.,  Stockton.  Owner.  P.  L. 
Miner.  Tiie  dwelling  has  been  de- 
signed to  contain  six  rooms  and  hath. 
Interior  will  be  finished  in  pine 
throughout.  Some  oak  flooring  will  be 
used.  There  will  be  an  open  fire  place 
with  brick  or  tile  mantel  in  the  living 
room.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
house  will  'be  covered  with  rustic. 
Plans  are  being  prepared. 

STOCKTON.  SAN  JOAQUIN  CO.,  CAL.     ' 
— Residences,  frame  construction.     Cost    j 
not   stated.      Architect,   none.     The   fol-    U 
lowing    Day    L,abor    jobs    are    reported    | 
as    about     to    be    started     in     Stockton:    | 
Nellie   S.    Smith.    1017    North    Center   St.,    | 
2    story    frame    dwelling.    $3,500:     Mrs. 
Hickenbethan,    623    East    Market    St.,    2 
story     frame     dwelling.     $4,000:       Louis 
McGhan,     3b2    North     Stanislaus    St.,    t 
story     frame     cottage,     $lV>00:       Joseph 
Gelger,    125    East    Lindsay    St.,    2    story 
frame   dwelling,   $3,500;   E.   \V.  GIbbeau, 
945   So.  San   Joaquin  St.,   1  story   fraaie 
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(IwplliiiK.  $l'.(i(iO;  J.  .1,  Malloy,  ISIS  S.i. 
Califiiiiiia  St.,  I  story  flame  dwellintr. 
J:;, (1(1(1.  a  11.1  lO.  W.  Pel-kins,  710  East 
Hazclloii    St.,    1    story    frame    dwelling, 

|-.'.riflo. 

KKKSNl),  FRESNO  CO..  CAT..— lUsl- 
dpiice,  2  .'tory  and  base,  liollow  tile. 
tlO.OOO.  Arcliitect,  C.  11.  Russell,  Hum- 
holdt  Bank  Bldg:.,  S.  F.  Owner,  R.  W. 
lliil)art.  Tills  dwelling  is  to  be  de- 
sisiied  for  a  handsome  country  liome 
and  will  be  erected  on  the  owner's 
property  near  Fresno.  Plans  provide 
for  tweb'e  rooms,  two  liaths  and  a  large 
sleeping  porch.  Interior  will  be  lin- 
i?lied  in  pine  and  hardwoods.  Tile  will 
be  used  in  both  bath  rooms  and  in  the 
kitchen.  There  will  be  furnace  heat 
and  open  Are  places.  Mantels  will  be 
of  brick.  Hardwood  floors  will  be  used 
In  all  principal  rooms.  An  automatic 
water  heater  will  be  installed.  E.\te- 
rior  of  the  house  will  be  covered  with 
cement  plaster.  Plans  are  now  being 
prepared. 

BAKERSFIELD,  KERX  CO.,  CAL.— 
Residence.  2  story  and  base,  tmme, 
JlO.Oon.  Arcliitect.  C.  H.  Russell,  Hum- 
boldt Bank  Bldg.,  S.  F.  Owner,  Matt 
R.  Soloman.  The  dwelling  will  be 
erected  on  Mr.  Soloman's  ranch  near 
Bakersfield  and  will  contain  ten  rooms, 
■baths  and  sleeping  porches.  Interior 
will  be  finished  in  pine  and  hardwood. 
Oak  floors  will  be  used  throughout. 
except  in  the  baths  which  will  have 
tile  floors  and  wainscot.  There  will  be 
furnace  heat  and  open  fire  places. 
JIantels  will  be  of  tile  and  brick. 
There  will  be  an  automatic  water  beat- 
er. Exterior  of  the  dwelling  will  be 
covered  with  cement  plaster.  A  clay 
tile  roof  will  be  used.  Plans  are  now 
being    prepared. 

IX)S  ANGELEf?,  CAL. — Residence,  2 
story  and  base,  franie,  ?tO,000.  Archi- 
tect. C  H.  Russell.  Humboldt  Bank 
Bldg..  S.  F.  Owner.  Rawland  Bishop. 
Preliminary  plans  have  been  prepared 
tor  this  dwelling,  which  is  to  be  de- 
signed in  the  true  Colonial  taken  from 
one  of  the  famous  old  Virginia  homes. 
Sketches  show  a  total  of  fourteen 
rooms,  several  baths  and  large  sleep- 
ing porches.  Interior  will  be  hand- 
somely finished  in  pine  and  hardw'oods 
with  hardwood  floors  throughout. 
There  will  he  a  central  heating  sys- 
tem, probably  steam.  Open  fire  places 
are  to  be  installed  in  several  of  the 
rooms  with  brick  and  tile  mantels. 
Bath  rooms  will  l)e  finished  in  tile  and 
will  have  composition  floors.  A  vac- 
uum cleaning  s>'.*^teni  and  other  mod- 
ern conveniences  will  be  incorporated 
in  the  plans.  Exterior  of  the  dvvellin.g 
will  be  covered  with  sliiplap  and  rus- 
tic.    Plans   are   being   prepared. 

SAN  FRANCISCO — Residence  altera- 
tions and  additions,  frame  construction, 
J2.5O0.  Architect,  none.  Owner,  J.  R. 
.Mortensen,  Rio  Vista.  This  work  will 
include  the  complete  alteration  of  the 
interior  of  the  building  and  extensive 
exterior  alterations.  The  work  will 
require  new  plastering,  plumbing,  elec- 
tric work,  painting  and  interior  finish. 
Plans  are  in  the  hands  of  the  owner  and 
the  work  will  be  done  by  Day  Labor. 

SAN  FRANCISCO — Residence.  2  story 
and  base,  frame.  $5,000.  Architect,  E. 
E.  Young,  231  Kearny  St..  S.  F.  Owner. 
Thom-is  Scoble,  363  4tli  Ave.,  S.  F.  The 
house  will  be  erected  at  the  southeast 
corner  of  25th  avenue  and  Lake  street, 
and  has  been  desi.gned  to  contain  eight 
rooms  and  bath.  Interior  will  be  fin- 
ished in  pine  and  hardwood  with  hard- 
wood   floors   iu   the   living   room,    dining 


in, ,111  Mil. I  i-c.-.>|ili.in  hall.  PNiiis  incliiiio 
rurna.c  heat  and  open  Ihc  places.  .Man- 
Ids  will  be  of  brick.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  An  au- 
t.imatic  water  heater  will  be  installed. 
Tlie  exterior  of  the  dwelling  will  be 
overed  witti  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
lands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  He  is  now  in  the 
•  narket    for   all   kinds   of   materials. 

SAN  FRANCISCO— Bungalows,  4,  Ihi 
story  and  base,  frame,  $2,000  each.  Ar- 
chitects, National  Architectural  and 
Engineering  Co..  Foxcroft  Bldg.,  S.  F. 
Owners,  Atlas  Home  Builders.  These 
houses  will  be  erected  on  Lisbon  street 
near  Persia.  Each  will  contain  six 
room^  and  bath.  Interiors  will  be 
finished  in  pine  and  redwood.  Some 
oak  flooring  will  be  used.  There  will 
be,  open  fire  places  and  tile  or  brick 
mantels.  Tile  will  also  be  used  in  tlie 
bath  rooms  and  kitchens.  Exteriors 
will  be  covered  with  rustic  and  shin- 
gles. Plans  are  complete  and  in  the 
hands  of  the  owners,  who  will  do  the 
work  by  Day  Labor  and  who  are  now- 
purchasing  all   materials. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect. Sidney  B.  Newsom.  Nevada 
Bank  Bldg..  S.  F.  Owner.  Dr.  A.  A. 
Solley.  The  dwelling  will  be  erected 
in  the  Bakers  Beach  Tract,  and  W'ill  be 
designed  for  an  eight-room  house  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  hardwood. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms  and  reception 
hall.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
brick.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
nearly  complete  and  figures  will  be 
called   for  shortly. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  franie.  Cost  not  stated.  Ar- 
chitect, Chester  H.  Miller,  Foxcroft 
Bldg.,  S.  F.  Owner,  Dr.  R.  T.  Suther- 
land. The  house  will  be  erected  in 
Fourth  Avenue  Heights,  and  has  been 
designed  for  an  eight-room  house  with 
bath  and  sleeping  porch.  All  interior 
finish  will  be  of  pine.  Hardwood  floors 
will  be  used  In  the  principal  rooms. 
There  will  be  furnace  lieat  and  open 
fire  places.  Mantels  will  be  of  brick 
and  tile.  Bath  room  will  be  wain- 
scoted in  tile.  The  exterior  of  the 
liouse  will  be  covered  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  being  taken. 

SANTA  CRUZ,  SANTA  CRUZ  (30., 
CAL. — Residence,  2  story  and  base, 
frame.  Cost  not  stated.  Architect. 
Chester  H.  Miller,  Foxcroft  Bldg.,  S.  F. 
The  house  will  be  designed  for  a  hand- 
some country  home,  and  will  contain 
in  the  neighborhood  of  ten  rooms,  two 
i.atbs  and  sleeping  porches.  Interior 
finish  will  be  of  pine  and  hardwood 
with  lardwood  floors  used  throughout. 
Bath  rooms  will  be  finished  in  tile. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  he  of  tile  or 
brick.  An  automatic  water  heater  will 
be  Installed.  Exterior  of  the  dwelling 
nlll  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  now  being 
prepared. 

SAN  JOSE,  SANT.\  CLARA  CO.,  CAL. 
— Residences.  2  story  and  base,  frame. 
Co-t  not  stated.  Architect,  none.  The 
following  Day  I.Bibor  jobs  are  reported 
as    about    to    be    started    in    San    Jose: 


I'jank  Peres,  274  North  11th  St.,  .1 
room  cottage,  $2,000;  Joe  Banda,  675 
North  ISlh  St.,  6  room  cottage,  $1,800; 
W.  K.  Woodhams,  16  West  2nd  St.,  5 
room  cottage,  $1,600,  and  J.  J,  Hansen, 
138  North  16th  St.,  «  rocTi  cottage. 
$1,600. 

CONCORD.  CONTRA  COSTA  CO., 
CAL. — Residence,  2  story  and  base, 
frame,  $15,000.  Architect.  W.  H.  Rat- 
cliff.  First  National  Bank  Bldg.,  Ber- 
keley. Owner,  L.  Olson.  The  dwelling 
will  contain  eight  rooms,  batlis  and 
sleeping  porches.  Interior  finish  will 
be  mostly  of  hardwoods.  Hardwood 
Moors  will  be  used  throughout  except  in 
the  bath  rooms  which  will  have  com- 
position floors  and  tile  wainscot. 
There  will  be  fun.ace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  and 
brick.  There  will  be  an  automatic 
water  heated.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  The  exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete    and    figures  are    being    taken. 

Contracts  Awarded. 

LOS  ANGELES.  CAL —Residence.  2 
story  and  base,  brick,  $55,000.  Archi- 
tect. A.  F.  Rosenheim,  H.  W.  Hellman 
Bldg.,  L.  A.  Owner,  J.  C.  Rives.  Con- 
tractor, Jacob  K.  Miller,  1255  Leighton 
Ave.,  L.  A.  Contract  price,  $47,570. 
Garage    contract    price,    $6,450. 


SCHOOLS. 


PIEDMONT,  ALAMEDA  CO.,  CAL. — 
School.  2  story  and  base,  frame,  $25,- 
000.  Architect,  Irwin  Schaefer,  Bacon 
Bldg.,  Oakland.  Owners.  Town  of 
Piedmont.  The  building  will  contain 
six  class  rooms  and  an  auditorium. 
There  will  be  a  central  heating  system. 
Interior  will  be  finished  in  pine  with 
some  maple  floors.  Besides  the  rooms 
above  mentioned  there  will  be  two 
teachers'  rooms,  library  and  principal's 
oflice.  The  exterior  of  tlie  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  A  site  has  been  secured  at 
the  corner  of  Lake  and  Linda  streets. 
Plans  are  nearly  complete  and  figures 
will    be    called    for    shortly. 

Contracts  Awarded. 

SOUTH  PASADE.VA.  LOS  ANGELES 
CO.,  CAL. — School.  2  story  and  base, 
brick.  $.51.SS9.  Architect.  Norman  F. 
AIars,h,  Broadway  Central  Bldg.,  L  A. 
Owners,  South  Pasadena  School  Dis- 
trict. Contractors.  Long  Beach  Con- 
struction Co.,  Long  Beach.  general 
construction.  $51,SS9:  B.  F.  Hulse,  L.  A., 
heating  and  ventilating,  $2,249;  Cres- 
cnt  Electric  Co..  L.  A.,  electric  work. 
$1,532.54;  Smith  &  Coates,  L.  A.,  plumb- 
ing, $2,775,  and  Probst  &  Son,  painting, 
$1,975. 

LOS  ANGELES,  CAL.  —  Normal 
School  group.  Class  -\  construction. 
$665,000.  Architects,  Allison  &  Allison, 
Hibernian  Bldg..  L.  A.  Owners,  State 
of  California.  Contractor,  J.  F.  Atkin- 
son. L  A.,  general  construction.  Con- 
tract   price.    $451,166. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


TULARE.  TULARE  CO..  CAL— Water 
system.  Cost  not  stated.  Engineers. 
Sloan  &  Robson.  Nevada  Bank  Bldg.. 
S.  F.  Owners.  City  of  Tulare.  Bids  will 
be  opened  on  May  5th  at  S  p.  m.  for  the 
construction  of  a  municipal  water  sys- 
te  11.  Plans  may  be  secured  from  either 
the  City  Clerk  or  from  the  engineers 
in    this      city.      Official      proposal      ap- 
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ix-ars  In  this  Isnstie.  Kni;'iice>'B>  Sloan 
&  KoliMin  fiirnlsli  the  following  list  of 
iiiiiintllles  for  this  system:  Pipe — 4,000 
fret  of  lo-incli,  6,200  feet  of  8-lncli, 
.'..too  feet  of  6-lncli,  .".O.OOO  feet  of  4- 
liioli.  Bids  are  being  taken  for  hotli 
last  lion  anil  steel.  Valves — 2  10-lnoli, 
12  S-incli.  3G  6-lnc.li,  i;.0  4-inpli.  Ily- 
iliants — Sa  1-way  liydrants.  30  2-way 
hydrants.  Plans  include  the  constriie- 
tion  of  hemispherical  bottom  steel 
tank  of  ITiO.OOO  gallon.*  c«pacity.  Tills 
structure  will  be  erected  on  a  steel 
frame  with  a  concrete  foundation,  and 
will   be  13.-,   feet  higii. 

STANI>AU1).  TUOLUMNE  CO..  CAL— 
Power  plant,  concrete  and  brick.  Cost 
not  stated.  Arcliitect,  William  iTooser, 
Nevada  Bank  Bldg..  S.  F.  Owners, 
."<tardard  Luiiber  Co.  Plans  have  been 
completed  for  a  one-story  and  base- 
ment concrete  and  brick  power  sta- 
tion, which  is  to  be  erected  at  Stand- 
ard. The  building  will  have  a  cement 
lloor  and  steel  trussed  roof.  Exterior 
will  be  faced  with  cement  plaster. 
Plans  «re  complete  and  the  work  will 
be  done  by  Day  Labor.  A  contract  for 
the  stetl  work  has  already  been  award- 
ed to  the  Central  Iron  Works  of  this 
city. 

RECLAMATION  DISTRICT  70.  SUT- 
TER CO..  CAL. — Levee  work.  etc..  $200,- 
000.  Engineer's  name  not  given.  Own- 
ers, Sutter  County.  The  assessment  for 
improvement  work  in  Reclamation  Dis- 
trict 70.  Sutter  County,  has  been  placed 
at  $10  per  acre.  Tliis  totals  $200,000. 
The  greater  part  of  the  amount  will  be 
spent  tor  levee  construction.  A.  A. 
McRae,  G.  R.  Boyd  and  W.  J.  Wilbur 
are    the    assessors. 

LINNTON.  ORE. — Municipal  water 
system,  $100,000.  Engineer  not  given. 
Owners,  Town  of  Linnton.  Contrac- 
tors. James'  Kennedy  Construction  Co.. 
Portland.  Contract  price.  $92,739. 
THEATRE 


LOS  ANGELES, 
story  and  Ijase,  I 
$25,000.  Architects, 
Exchange    Bldg. 


CAL. — Theatre,      2 

rick     and     concrete. 

Train    &   Williams, 

A.      Owner.    F.    W. 


Woodley.  The  building  will  cover  an 
area  of  60x150  feet.  Besides  the  thea- 
tre proper,  there  will  be  several  stores 
on  the  first  floor.  The  main  audito- 
rium will  have  a  seating  capacity  of 
oO  people.  Modern  plumbing  and  a 
ventilating  system  will  be  installed. 
Interior  finish  will  be  of  pine  and  or- 
namental plaster.  The  exterior  of  tlie 
liuilding  will  be  faced  with,  pressed 
brick.  Plan.*  are  complete  and  figures 
are    being    taken. 

STORES  &  OFFICE  BUILDINGS 


.SAN  FRANCISCO— Stores  and  ware- 
liouse.  3  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Architects, 
Bakewell  &  Brown,  2,51  Kearny  St.,  S. 
F.  Owner,  Orville  Pratt,  Jr.  The  build- 
ing will  be  erected  at  the  corner  of 
Spear  and  Howard  streets  and  will 
cover  an  area  of  6S  feet  9  inches  by 
137^4  feet.  The  entire  structure  has 
been  leased  to  Hooper — Jennings  &  Co. 
Construction  will  be  nearly  fireproof. 
The  first  floor  will  be  arranged  for  the 
general  offices  of  the  company,  sales 
rooms  and  shipping  department.  Upper 
floors  will  be  arranged  for  storage  pur- 
poses. Plans  provide  tor  elevators, 
spiral  cliutes.  automatic  sprinkler  sys- 
tem, metal  window  frames  and  sash 
and  fireproof  doors.  Exterior  of  the 
building  will  probably  be  faced  witli 
cement  plaster.  Plans  are  being  pre- 
pared. 


BURLINGAME.  SAN  MATEO  CO., 
C.'\L. — Stores.  1  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Ar- 
cliitect. Jolin  J.  Foley.  46  Kearny  St..  S. 
F.  Owner.  J.  H.  Hatch.  The  building 
will  be  erected  at  the  corner  of  the 
.Middletield  Road  and  Burlingame  ave- 
nue. The  site  is  60x75  feet,  and  the 
building  will  contain  two  modern 
.-tores.  There  will  be  plate  glass  win- 
dows in  patent  fronts.  Interior  finish 
will  be  of  pine  and  hardwood.  Exte- 
rior of  tlie  building  will  be  faced  with 
cement  plaster.  Plans  are  being  pre- 
j>ared. 

BURLINGAME,  SAN  MATEO  CO., 
CAL. — Store,  1  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Ar- 
chitect, John  J.  Foley,  46  Kearny  St.,  S. 
F.  Owner,  J.  H.  Hatch.  Tliis  build- 
ing will  cover  an  area  of  40x60  feet, 
and  will  be  arranged  tor  one  large 
store;  There  will  be  modern  store 
fronts  and  plate  glass  windows.  Inte- 
rior will  be  finished  in  pine  and  hard- 
wood. Cement  floor  will  be  used.  The 
exterior  of  the  building  will  be  faced 
with  Medusa  cement  plaster.  Plans 
are  nearly  complete  and  a  contract  will 
shortlv    be    let. 

STOCKTON,  SAN  JOAQUIN  CO..  CAL. 
— Store  alterations,  frame  and  brick, 
$8,000.  Architect,  R.  P.  Morrell,  Odd 
Fellows'  Bldg.,  Stockton.  Owner.  F. 
Madden.  Tills  work  will  consist  of  re- 
modeling the  present  building  into  a 
saloon.  Some  structural  steel  will  be 
used.  Interior  finish  will  be  of  pine 
and  h-ardwoods.  Exterior  will  be  cov- 
ered witli  pressed  brick.  Plans  are 
being   prepared. 

PORTLAND,  ORE. — Stores  and  of- 
fices. 8  story  and  base,  reinforced  con- 
crete, $100,000.  Architects,  McNaugh- 
ton  and  Raymond,  Concord  Bldg.,  Port- 
land. Owners,  Title  and  Trust  Co.  The 
building  will  be  erected  on  4th  street 
and  will  cover  an  area  of  50x100  feet. 
Construction  will  be  fireproof  through- 
out. The  entire  first  floor  will  be  oc- 
cupied by  tlie  owners  and  will  be  elab- 
orately finished  in  hardwoods,  orna- 
mental plaster,  marble  and  tile.  Special 
vaults  will  be  constructed.  Upper 
seven  floors  will  be  arranged  for  a 
nunber  of  modern  offices.  There  will 
be  steam  heat,  an  oil  burning  equip- 
ment, vacuum  cleaning  system  and 
mail  cliutes.  Interior  finish  will  be  of 
metal  and  marble.  Metal  wMndow 
flames  and  sash  will  be  used.  The  ex- 
terior of  the  building  will  be  faced 
with  pressed  brick  and  terra  cotta. 
Plans  are   being  prepared. 

SAN  FRANCISCO — Stores  and  offices, 
3  story  and  liase,  brick  and  steel.  Cost 
not  slated.  Architects,  Miller  &  Col 
mesnil.  Lick  Bldg..  S.  F.  Owners,  Santa 
Cristina  Investment  Co.  (Claus  Spreck- 
els  Estate.)  This  building  will  be  erect- 
ed at  the  gore  corner  of  Market  and 
Golden  Gate  avenue,  and  will  have  a 
JIarket  street  frontage  of  157  feet  and 
a  frontage  on  Golden  Gate  avenue  of 
154  feet.  The  lot  is  100  feet  in  the 
rear.  The  first  floor  will  contain  nine 
modern  stores,  with  plate  glass  win- 
dows and  patent  fronts.  Upper  floors 
will  be  arranged  for  42  offices.  There 
will  be  a  complete  steel  frame  and  ex- 
terior walls  faced  with  pressed  brick 
..ind  cement  plaster.  There  will  be  ele- 
vator service  and  a  vacuum  cleaning 
systeii.  Plans  are  .complete  and  fig- 
ures   are    being    taken. 

SAN  FRANCISCO — Office  building  ad- 
dition, 14  story  and  base.  Class  A 
construction,  $500,000.  Architect,  Willis 
Polk  &  Co.,  Merchants'  Exchange  Bldg., 


S.  F.  Owner,  Ogden  Mills.  Plans  are 
being  jirepared  for  the  second  large 
addition  which  has  been  made  to  the 
Mills  Building  since  1906.  Property  on 
Busli  street  extending  easterly  60  feet 
from  the  present  lot  line  will  be  im- 
proved. Construction  and  design  will 
be  similar  to  that  of  the  main  portion 
of  the  building.  Working  drawings 
are  being  prepared  and  contracts  will 
be  let  as  rapidly  as  possible. 


SEALED  PROPOSALS. 


I»HOPOS-%LS  FOR  BUILDING. 

BRICK  INDUSTRIAL  BUILDING — 
Department  of  the  Interior,  Office  of 
Indian  Affairs,  Washington,  D.  C. — 
Sealed  proposals  plainly  marked  on  the 
outside  of  the  sealed  envelope  "Pro- 
posals for  Brick  Industrial  Building. 
Salem  Indian  School.  Oregon."  and  ad- 
dressed to  the  commissioner  of  Indian 
Affairs,  Washington,  D.  C,  will  be  re- 
ceived at  the  Indian  Office  until  2 
o'clock  p.  ni.  May  7,  1»13,  for  furnishing 
materials  and  labor  for  the  construc- 
tion of  a  brick  industrial  building  at 
the  Salem  Indian  School,  Oregon,  in 
strict  accordance  with  the  plans,  speci- 
fications and  instructions  to  bidders, 
which  may  be  examined  at  this  office, 
the  oflices  of  the  supervisor  of  con- 
struction, Denver,  Colo.:  the  Capital 
Journal,  Salem,  Ore.:  the  Seattle  Daily 
Record.  Seattle.  Wash.;  the  U.  S.  Indian 
warehouse.  San  Francisco.  Cal.,  and  at 
the  school.  For  further  information 
apply  to  the  superintendent  of  the 
Salem  Indian  School,  Chemawa.  Ore. 
F.  H.  ABBOTT,  acting  commissioner. 


PROPOSALS    FOR    CISTERN. 

CISTERN — Office  of  Quartermaster, 
Fort  Stevens,  Ore. — Sealed  proposals, 
in  triplicate,  will  be  received  in  this 
office  until  11  a.  m.  May  2,  1013.  and 
then  opened,  for  construction  of  one 
reinforced  concrete  cistern  at  Battery 
Russell,  this  post.  Further  informa- 
tion may  be  obtained  by  a.pplying  at 
this  office.  R.  F.  COX.second  lieuten- 
ant, coast  artillery  corps,  quartermas- 
ter. 


PROPOSALS     FOR     HARNESS     HANG- 
ERS. 

OFFICE    OF   THE    BOARD   OF    FIRE 
Commissioners,    San    Francisco. 

In  accordance  with  a  resolution  of 
the  Board  of  Fire  Conmissioners,  duly 
passed  on  March  2S, '1913,  sealed  pro- 
sals  will  be  received  in  open  session 
of  tlie  Board  on  Friday.  May  2,  1»13, 
lietn-cen  the  hours  of  8:30  and  0  o'clock 
II.  III.  for  furnishing  fifteen  sets  of 
telescopic  harness  hangers  for  use  in 
the  San  Francifco  Fire  Department,  in 
strict  accordance  with  specifications 
and  conditions  contained  in  the  pro- 
posal blanks  prepared  by  the  Fire  Com- 
missioners on  file  and  copies  of  which 
may  be  obtained  at  the  office  of  the 
Board.  Temporary  City  Hall,  1231  Mar- 
ket street.  San  Francisco.  Cal. 
BOARD  OF  FIRE  COMMISSIONERS. 
FRANK   T.   KENNEDY, 

Secretary, 


PROPOS.*L,S    FOR   HOSE. 

OFFICE  OF  THE  BOARD  OP  FIRE 
Commissioners.    San    Francisco. 

In  accordance  with  a  resolution  of 
tlie  Board  of  Fire  Co:iimissioners,  duly 
passed  on  March  2S,  1913.  sealed  pro- 
sals  will  'be  received  in  open  session 
of  the  Board  of  Friday.  May  !».  1»13. 
hetw-een  the  hoars  oC  Si30  and  »  o'clock 
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II.    III.    fur      fiiniishing-      twri      thoiisaiul 

(JiiiHii     ,,|-    111,, re    fi'ot    of    one     (1)     inch 

nilihpr    clicmlcal    lire    liose    tor    the    S:iii 

l''iancls(o     Fire     neiiartnient,     ill     strict 

accordance    witii    llie    specifications    ami 

I'liilitioiis    contained    in    tile      proposal 

nilts    prepared    Ijy    tlie    Board    of    Fire 

'iininissioners    on    tile,    and    copies    of 

w  tiicli     may     l)e     obtained   at    tiie    office 

iif    said    Hoard,    Temporary    City      Hail, 

lj;U   Market  street.  San  Francisco,  Cal. 

FRANK   T.    KENNEDY, 

Secretary. 


PROPOSALS    FOH    KA/.ING    HI'ILDING. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  tile  City  and  County  of 
.San    Francisco. 

Scaled  proposals  will  be  received  at 
tliis  office  between  tlie  liours  of  :: 
o'l-lock  II.  III.  and  3  o'clock  p.  ni.  on 
\\  rilnemlay.  the  23rd  day  of  Apiil,  1913, 
I'T  doing  tile  following  work,  inciudlng 
ilic  furnisliing  of  tlie  necessary  labor 
and    materials  tberefor,   to   wit: 

Tile  moving  or  razing  of  tliat  certain 
liuilding  (known  as  tlie  Burnett  Build- 
ing) located  on  the  northwesterly  side 
of  Market  street,  three  hundred  and 
twenty-five  feet  northeasterly  from 
Marshall   Square. 

Progressive    pa.\'ments    wiil    be    made. 

The  amount  of  bond  for  faithful  per- 
liiimance  of  contract  has  been  fixed  at 
ri'\000.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
I  he  Clerk  ot  the  Supervisors,  for  an 
mount  not  less  than  ten  per  cent  of 
(li"!'  aggregate  of  the  proposal. 

Proposal  forms  will  be  furnished 
gratuitously  upon  application  at  the 
otfice  of  the  Architect,  and  all  pro- 
posals must  be   made   upon  sucli   forms. 

The   Board   of   Puhlic   Works   reserves 
il:c   right  to  reject  any  and  all  bids. 
F.   J.    CHURCHILL, 

Secretary. 


ritoroSAL.S    FOR   CIRtULATING    FIL- 
TKKS. 

OFFICE  OF  THE  PLAYGROUND 
< ''I  iimission.   Room   638  City   Hall. 

Sealed  proposals  will  be  received  at 
this  office  between  tlie  hours  of  3 
o'clock  |i.  III.  und  4  o'clock  p.  iii.,  on 
the  24tli  day  of  .April,  1013,  for  doing 
the  foUow^ing  work,  including  tlie  fur- 
nishing of  tlie  necessary  labor  and 
materials   therefor,   to   wit: 

The  delivery  and  installation  of  cir- 
culating filters  at  the  Municipal  Swim- 
ming Pool  situated  at  Lomljard  and 
Mason    streets,    San    Francisco. 

The  amount  of  bond  for  the  faithful 
performance  of  the  contract  has  been 
fixed  at  fifty  (50)  per  cent  of  the 
agreed  amount,  to  replace  detective 
maciiinery  and  to  cover  the  guarantee 
for  efficiency  and  capacivy.  for  one 
year  after  date  of  completion  and 
operation.  Proposal  forms  and  speci- 
Hcations  will  ne  furnislied  upon  appli- 
cation at  the  office  of  tlie  Playground 
Commission,  and  ali  proposals  must  be 
made   upon   such   forms. 

The  Playground  Commission  reserves 
the  right  to  reject  any  and  all   Ijids. 

By  order  of  tlie  Playground  Commis- 
!>ion  of  tlie  City  ancV  County  of  San 
(■"rancisco. 

.lOSEPH  R.   HICKEY, 

Secretary. 


l>l<OI>O.SAL..S    FOR    OIL    IIOILSR. 

OFFICIO  OF  TIIE  BOARD  OF  PUB- 
llc'  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposal.s  will  lie  received  at 
this     niRcc     between     tlic    hnurs      of      2 

o'clock    p.    111.    and    .'t    o'clock    p on 

M'educNday,  tlic  :!:{rd  day  of  April,  1013, 
for    doing    the    following    work,    to    wit: 

The  eiiuipment  of  a  lubricating  oil 
house  for  the  Geary  Street  Municipal 
P.ailway. 

Progressive    payments   will    be    made. 

The  amount  ot  bond  for  faitliful  per- 
formance   has    been    fixed    at    $.^00.00. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application  at 
the  office  of  the  City  Engineer,  and  all 
proposals  must  be  made  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
the   right  to   reject  any  and  all   bids. 

By  order  of  the  Board  of  Public 
Works. 

F.   J.    CHURCHILL, 

Secretary. 


NOTICE   TO   CONTKAOTORS. 


PROPOS.VLS         FOR         CONSTRUCTING 
FIELD   HOUSE. 

OFFICE  OF  THE  PLAYGROUND 
Commission,  Room  638  City  Hall,  City 
and   County. 

.Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  3 
o'clock  p.  111.  and  4  o'clock  p.  in.,  on 
the  24th  day  of  April,  1013,  for  doing 
tlie  following  work,  including  the  fur- 
nishing of  the  necessary  labor  and 
materials   therefor,   to   wit: 

The  general  construction  of  a  Field 
House  at  the  Excelsior  Municipal  Play- 
ground located  at  Russia  and  Madrid 
streets. 

Progres.»ive   payments   will   be    made. 

The  amount  of  bond  for  the  faithful 
performance  of  the  contract  has  been 
fixed    at    eight    hundred    dollars    ($800.) 

All  proposals  offered  must  be  acco,;Ti- 
panied  by  a  certified  check  payable  to 
the  Secretary  of  the  Playground  Com- 
mission of  the  said  City  and  County, 
equal  to  ten  per  cent  of  the  aggregate 
of  the  proposals  and  drawn  on  a  repu- 
table bank.  Proposal  forms,  plans  and 
specifications  will  be  furnished  upon 
application  at  the  office  of  the  Play- 
ground Commission  on  making  a  de- 
posit to  cover  the  same,  and  all  pro- 
posals  must  be   made   upon   such   forms. 

The  Playground  Commission  reserves 
tlie  right  to  reject  any  and  all  bids. 

By  order  of  the  Playground  Commis- 
sion of  the  City  and'  County  of  San 
Francisco. 

JOSEPH  R.   HICKEY, 

Secretary. 


NOTICE     TO     CONTR.ACTORS. 

SE.\LED  bids  will  be  received  liy  the 
City  Clerk  of  Tulare,  Tulare  Co..  C<ili- 
fornia,  up  to  .S  p.  in..  May  5th,  1!»13,  and 
thereafter  opened,  for  all  l:il>or  :ind 
material  necc.ssary  and  proper  to  con- 
.strnct  a  system  <if  ^vatcr  mains  and  ac- 
ccs.sories    for   Tulare. 

Specifications  may  be  had  from  the 
City  Clerk,  or  from  Sloan  &  Robson. 
Nevada  Bank  Building,  San  Francisco, 
upon    payment    of   Five   Dollars    ($5.00.) 

Bids  will  be  received  for  the  mate- 
rial onl.v,  the  labor  only,  and  for  the 
material  and  labor  combined. 

The  City  of  Tulare;  through  its  Board 
of  Trustees,  reserves  the  right  to  reject 
any  or  nil  bids,  to  waive  defects,  and 
to   accept   any   bid.  (•) 


SK.\LKD  PROPOSALS  will  be  receiv- 
ed by  the  Building.s  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  Room 
415  in  the  Exposition  Building,  Pine 
and  Battery  Streets,  San  Francisco, 
California,  at  10:;U)  A.  M.,  ThurKdny, 
May  Ixt,  ini3,  for  the  Excavation  for 
the  Exiiosition  Auditorium  to  be  built 
in  the  t-lvic  Center  in  accordance  with 
plans  and  specifications  on  file  in  the 
office   of    the    Director  of   Works. 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the 
sum  of  ten  (10)  per  cent  of  the 
amount  bid.  or  the  same  will  not  be 
considered.  When  the  award  ot  con- 
tract is  made  all  checks  will  be  re- 
turned to  the  respective  bid'ders,  except 
that  filed  witih  the  accepted  propo.sal  or 
hid,  which  check  will  be  returned  upon 
the  succesisful  bidder  signing  the  con- 
tract and  filing  the  required  bond.  A 
bond  in  the  sum  of  fifty  (50)  per  cent 
of  the  contract  price  will  be  required 
for  the  faithful  performance  of  the 
contract:  the  sureties  thereon  must  he 
satisfactory  to  the  Buildings  and 
Grounds  Committee  of  the  Panama- 
Pacific  International  Exposition  Com- 
pany. 

Progressive  payments  will   be  made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion  Company. 

Plans  and  s^peicifications  for  tihe  work 
mav  be  obtained  from  the  Director  ot 
Works,  at  Room  207  Service  Building. 
Fillmore  and  Chestnut  Streets.  San 
Francisco,  by  depositing  $5.00,  which 
wiil  be  refunded  upon  the  return  of  tbp 
plans  and  sipecifications  in  good  condi- 
tion. 

By  order  of  the  Buildings  and 
Grounds  Committee. 

WILLIAM    H.    CROCKER. 

Chairman.    (*i 


NOTICE   TO   CONTRACTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Comnanv  at  Room 
415  in  the  Exposition  Building,  Pine 
and  Battery  streets.  San  Francisco. 
California,  at  10:30  .*.  M..  Thursday, 
*i«'il  24,  101.1.  for  the  construction  of  a 
Pile  Foundation  for  the  Fine  .*rts 
Ruildincr.  in  accordance  with  nlans  and 
'peciflcations  on  file  in  the  office  of  the 
Director  of  Works. 

Each  proposal  must  he  accompanied 
by  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the 
sum  of  ten  (10)  per  cent  of  the 
amount  hid.  or  the  same  will  not  be 
considered.  When  the  award  of  con- 
tract is  made  all  checks  will  be  re- 
turned to  the  respective  bidders,  except 
*hat  filed  with  the  accepted  proposal  or 
bid.  which  check  will  be  returned  upon 
the  successful  bidder  signing"  the  con- 
tract :ind  filing  the  required  bond.  A 
bonii  in  the  sum  of  fiftv  (5n>  per  cent 
of  the  contract  price  will  he  required 
for  the  faithful  nerformance  of  the 
contract:  the  sureties  thereon  must  he 
satisfactorv  to  the  Buildings  and 
Grounds  Committee  of  the  Pan-ama- 
Pacific  International  Exposition  Corn- 
pan  v. 

Pro.gressive   payments  will   he   made. 

The  right  is'  reser^■ed  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion   Companv. 

Plans  and  specifioations  for  the  work 
mav  be  obtained  from  the  Director  of 
X^'orks.  at  Ro'om  207  Service  Building. 
Fill-uore  and  Chestnut  Streets,  San 
Francisco,  by  depositing  $5.00,  which 
will  be  refunded  upon  the  return  of  the 
nlans   and    specifications   in    good   condi- 


Bv    order       of      the      Buildings       and 
rounds   Committee. 

WILLIAM  H.   CRt^KER. 
Chairman,   ('i 


12 


BUILDING  AND  INDUSTRIAL  NEWS 


NOTICE  TO  CONTRACTORS. 


SI'JAIjKD  rUOI'OSALS  will  be  rcceiv- 
od  hy  the  Bulliilngs  andi  Orounds 
Conimlttee  of  tlie  Fanama-Pacilic  In- 
terim tunral  Kxpositlon  Company  at 
Room  41S,  in  tlie  Exposition  KuildlnK. 
Pine  and  Battery  Sti-eets.  San  Fran- 
cisco, California,  at  11  A.  M..  Tm-Hflny, 
April  20,  l»i:t,  for  tlie  liiHtnllntloii  of 
Pluniblnif,  Sewer  nnd  Water  Ptpen  of 
the  l.lheral  AMm  niiililintc.  in  accordance 
Willi  the  specillcations  on  file  in  tlie 
oftlce  of  the  Director  of  Works. 

Each  proposal  must  be  accompanied 
liy  a  certified  check  payaible  to  the 
order  of  the  Panama -Pacific  Interna- 
tional Exposition  Company  in  the 
sum  of  ten  (10)  per  cent  of  the  amount 
bid.  or  the  same  will  not  be  considered. 
When  the  award  of  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted  proposal  or  bid.  which 
check  -will  be  returned  upon  the  suc- 
cessful bidder  .signing:  the  contract 
and  filinpT  the  required  bond.  A  'bond 
in  the  sum  of  fiftv  (.iO)  per  cent  of  the 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract; 
tlie  sureties  thereon  must  be  satisfac- 
tnrv  to  the  Buildinss  and  Ground-- 
Committee  of  the  Panama-P.<ic!fic  In- 
ternational Exposition  Company. 

Progressive  payments  will  be  made. 

The  rlKht  is  reserved  to  re.iect  any 
nnd  all  bids  and  to  waive,  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion Companv. 

Plans  and  specifications  for  the 
work  niav  'be  obtained  from  the  Di- 
rector of  Works,  Room  207  Ser.Mce 
Building-,  Fillmore  and  Chestnut 
Streets,  .'^an  Fra.nci-co.  hv  deno?itin£r 
$SO.On.  wliich  amount  will  be  refunded 
to  '■ontractors  s.ibrnittins;  bona  fide 
bids.  All  persons  faking  on'  plans 
and  failing  to  submit  bona  fide  bids 
will  forfeit  tlie  deposit  of  Fifty  Dol- 
lars to  the  Exposition   Comnanv. 

Bv  order  of  the  Buildings  and 
Grounds  Committee. 

WILLIAM  H.  CROCKER. 

Clialrmn  n.    t '  ' 


NOTICE    TO    <;ONTR.\CTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed bv  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational Exposition  Companv  at 
Room  41.T,  in  the  Exposition  Building. 
Pine  and  Batterv  Streets.  San  Fran- 
cisco, Californio.  at  Tt  A.  M..  Tuesday. 
.*prll  29,  1913.  for  the  Construction  of 
the  Ijlberal  Artx  Bnllillng. in  accordance 
witli  tlie  specifications  on  file  in  the 
.ifflce  of  the  Director  of  Works. 

Each  pronosal  -nust  be  accomnanled 
liv  a  certified  check  payaible  to  the 
order  of  the  Panami -Pacific  Interna- 
tional Exiposition  Companv  in  the 
sum  of  ten  lini  per  cent  of  the  amount 
hid,  or  the  same  will  not  be  considered. 
When  the  a^ard  of  contract  is  made 
all  check=  will  be  returned  to  the  rp- 
snective  bidders,  excent  that  filed  with 
tlie  accented  pronosal  or  bid.  wiiirh 
check  will  b"  returned  uoon  the  suc- 
cessful bidder  signing  the  contract 
and  filing  the  required  bond.  .\  Ibond 
in  the  sum  of  fiftv  (50)  per  cent  of  the 
contract  price  will  be  reqtiired  for  tlie 
fnithful  performance  of  the  contract; 
tlie  sureties  thereon  must  be  sntisfac- 
tnrv  to  the  Buildings  and  Grounds 
Cofumittee  of  the  Panama-Pacific  In- 
ternational  Exposition  Comnany. 

Progressive  pa^-nicnts  \^■ill  be  made 

The  right  is  reserved  to  re.iect  an\- 
:.  nd  all  bids  and  to  waive  technical  de- 
fects if  .n  the  interest  of  the  Exposi- 
tion  Companv. 

Plans  and  specifications  for  the 
work  mav  be  obtained  from  the  Di- 
•f  ctor  of  Works.  Room  207  Service 
Building.  Fillmore  and  Chestnut 
Streets.  San  Francisco,  bv  deposit'ng 
SSO.no.  ii'hich  amount  will  be  refunded 
In  contractors  submitting  bona  fide 
bids:  Air  persons  tnking  out  plans 
and  failing  to  submit  bona  fide  idds 
will  forfeit  the  denosif  of  Fiftv  Dol- 
l-irs  to  the  Exposition   Coninanv, 

Bv  order  of  the  Buildings  and 
Grounds  Committee. 

WILLIAM  H.  CROCKER. 

Chairman.    ( *  i 
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SAN  FRANCISCO. 


UESIDKNCK  —  2  story  and  has, 
frame,  $2,000.  San  Francisco,  Archi- 
tect, none.  Owners,  Acme  Improve- 
ment Co,,  Humboldt  Bank  BIdg,,  S,  F, 
Tlie  dwelling  will  be  erected  on  Pluto 
street,  and  will  contain  six  rooms  and 
liatli.  Interior  finish  will  be  of  pine 
throughout.  Oak  floors  will  he  used 
in  two  of  tlie  rooms.  There  will  be  a 
large  open  fire  place  in  the  living 
room.  Mantel  will  be  of  brick.  The 
exterior  of  the  house  will  be  covered 
witli  cement  plaster  on  metal  lath. 
Plans  are  complete  and  tlie  work  will 
be  done   by   Day  Labor, 

BUNGALOWS— 2.  1  story  and  base, 
frame,  $1,400  each.  San  Francisco.  Ar- 
chitect, none.  Owner,  James  Heffer- 
man,  59  Santa  Marina  avenue.  These 
houses  will  each  be  arranged  for  five 
roo.ns  and  batli.  Interior  finish  will  be 
of  pine  and  redwood.  Oak  floors  will 
be  used  in  tlie  living  and  dining  rooms. 
There  will  be  oipen  fire  places  and  brick 
mantels.  The  exteriors  will  be  covered 
with  rustic  and  s'hiplap.  Plans  are 
complete  and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor, 

BUNGALOW — 114  story  and  base, 
frame,  $2,000.  San  Francisco.  Archi- 
tect, none.  Owner,  Emil  Nelson,  5S0 
Jersey  St.,  S.  F,  The  house  has  been 
designed  to  contain  six  roomsi  and  bath. 
Interior  will  be  finished  in  pine 
throughout  with  hardwood  floors  in  the 
living  room,  dining  room  and  reception 
hall.  Tliere  will  be  open  fire  places 
and  tile  or  brick  mantels.  Tile  will  be 
used  in  the  bath  room.  The  exterior  of 
the  dwelling  will  be  covered  with  rus- 
tic and  shiplap.  Plans  are  complete 
•and  in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  Labor.  He  is  now 
in  the  market  for  all  materials. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000,  San  Francisco,  Archi- 
tect, none.  Owner,  A,  Dutlie,  685  Dolores 
St.,  S.  F.  The  house  will  contain  seven 
rooms  and  bath.  Pine  and  redwood 
will  be  used  throughout  for  interior 
trip.  There  will  be  some  hardwood 
Moors.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  A  large  open  fire 
place  will  be  a  'feature  of  the  living 
room.  A  brick  mantel  will  be  used. 
Exterior  of  the  house  will  be  covered 
with  klinker  brick  veneer  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  tlie  work  will  be  done  by 
Day    Labor. 

CO.MMUNITY  RESIDENCE.S— 13,  2 
story  and  base,  frame,  $25,000.  San 
Francisco.  Architect's  name  not  given. 
Owner,  G,  T.  Knepf,  124  Mesa  Ave., 
Piedmont.  Oakland.  These  houses  are 
to  occupy  a  splendid  site  on  the  block 
at  the  northeast  corner  of  Lombard 
and  will  command  a  fine  view  of  nearly 
tlie  entire  city  and  bay.  Bach  of  the 
dwellings  will  cover  an  area  of  24x33 
feet  and  will  contain  five  rooms  and 
bath.  The  dwellings  will  be  grouped 
around  an  open  court  and  are  in  the 
Mi  sion  style  of  architecture.  The 
court  will  lie  laid  out  for  gardens  and 
.1  fountain.  Interior  finish  will  he  of 
liine.  redwood  and  some  hardwoods. 
Oak  floors  will  be  used  in  the  living 
rooms,    dining    roo  ns      and      reception 


hi;ils.  A  central  lieating  system,  whicii 
will  probably  be  housed  ill  a  separate 
building,  will  be  installed.  Exterior 
of  the  group  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Each  of 
the  living  rooms  will  have  a  large  open 
(ire  place  with  brick  or  tile  mantel. 
Bath  rooms  and  kitchens  will  be  wain- 
scoted with  tile.  Plans  are  in  the 
hands  of  the  owner  who  is  a  contractor 
and  the  work  will  be  done  by  Day 
Labor. 

RESIDENCE  ALTERATIONS  AND 
ADDITIONS — Frame  construction,  $2,- 
500.  San  Francisco,  Arcliitect,  none. 
Owner,  J.  R,  Mortensen,  Rio  Vista. 
This  work  will  include  tlie  complete 
alteration  of  the  interior  of  the  build- 
ing and  extensive  exterior  altei-ations. 
The  work  will  require  new  plastering, 
plumbing,  electric  work,  painting  and 
interior  flnish  Plans  are  in  the  hands 
of  the  owner  and  the  work  will  be  done 
by    Day    Labor. 

RESIDENCE  — ■  2  story  and  base, 
frame,  $3,000,  San  Francisco.  Archi- 
tect, E.  E.  Young,  251  Kearny  St,,  S,  F, 
Owner,  Thomas  Scoble,  363  4th  Ave.,  S. 
F.  The  house  will  be  erected  at  the 
southeast  corner  of  25th  avenue  and 
Lake  street,  and  has  been  designed  to 
contain  eight  rooms  and  bath.  Interior 
will  be  finished  in  pine  and  hardwood 
with  hardwood  floors  in  the  living  and 
dining  rooms  and  reception  hall.  Plans 
Include  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  The  exterior  of  the 
dwelling  will  be  covered  witii  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  tlie  owner 
who  will  do  the  work  by  Day  Labor. 
He  is  now  in  the  market  for  all  kinds 
of   matenials. 

HOTEL — 4  story  and  base,  reinforced 
concrete.  Cost  not  stated.  San  Fran- 
cisco. Architect,  Joseph  Calien,  45 
Kearny  St.,  S.  F.  Owner,  S,  Rudee.  Tlie 
building  will  be  erected  on  the  west 
side  of  4th  street,  50  feet  nortii  of  Fol- 
5-OI11,  and  has  been  designed  for  stores' 
on  the  first  floor  'and  a  number  of 
modern  hotel  rooms  above.  Interior 
will  be  flnished  in  pine  throughout. 
Hot  and  cold  running  water  will  be 
supplied  to  all  rooms.  There  will  be 
metal  window  frames  and  sash  and  iron 
fire  escapes.  Exterior  of  tlie  building 
will  be  faced  with  cement  plaster. 
Plans    are    being    prepared. 

HOTEL— 3  story  and  base.  Class  C 
construction,  $20,000.  San  Francisco. 
Arcliitect,  Joseph  Cahen,  45  Kearny  St„ 
S.  F.  Owner,  Louis  Friedman,  Thla 
work  has  been  mentioned  here  betor* 
when  plans  were  flrst  started.  The 
building  will  be  erected  at  the  north- 
east corner  of  Busli  and  Grant  avenue, 
and  will  contain  stores  besides  the 
iiotel  lobby  on  tlie  flrst  floor.  Upper 
floors  will  be  arranged  for  a  number  of 
single  rooms  and  several  baths.  In- 
terior will  be  finished  in  pine  tlirough- 
out.  There  will  be  <i  hot  water  system. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete nnd   figures  are  being  taken. 

HOTEL  ALTERATIONS  AND  ADDI- 
TION.S    —    Fr.ime      constrnrtion,    $3,000. 
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San  Francisco.  Arcliltect,  none.  Own- 
er. Charles  Katz,  1202  Dolores  St.,  S.  F. 
Tills  work  will  include  reuiiodeling  a 
two-story  frame  building  on  Mission 
street  near  l.Slh.  The  first  floor  will 
be  arrang-ed  for  stores  and  upper  floor 
for  rooms.  I^xterior  will  be  covered 
with  cement  plaster  on  metal  lath.  In- 
terior linisli  will  be  of  pine.  Plans  are 
in  the  hands  of  the  owner  and  the  work 
will   be   done   bj*   Day   Labor. 

HOTBIj — .■!  story  and  base,  reinforced 
concrete.  $11,000.  San  Francisco.  Ar- 
chitect. Joseph  Cahen,  43  Kearny  St., 
S.  F.  Owner,  Nathan  Haas.  The  build- 
ing is  to  be  erected  on  the  west  side  of 
Jones  street  near  O'Farrell,  and  will 
contain  two  stores  on  the  first  floor 
and  a  number  of  single  rooms  above. 
Interior  finish  will  be  of  pine  through- 
out. All  rooms  will  be  supplied  with 
hot  and  cold  running  water.  Exte- 
rior of  the  building  will  be  faced  with 
cement  plaster.  Plate  glass  in  patent 
fronts  will  be  used  on  the  first  floor. 
Plans  are  complete  and  the  work  will 
be   done    by    Day    Labor. 

STORES  AND  WAREHOUSE  —  3 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  .San  Francisco.  Archi- 
tects. Bakewell  &  Brown.  251  Kearny 
St.,  S.  F.  Owner,  Orville  Pratt,  Jr.  The 
building  will  be  erected  at  the  corner 
of  Spear  and  Howard  streets,  and  will 
cover  an  area  of  68  feet  9  inches  by 
137H  feet.  The  entire  structure  has 
been  leased  to  Hooper-Jennings  &  Co. 
Construction  will  be  nearly  fireproof. 
The  first  floor  will  be  arranged  for  the 
general  offices  of  tlie  company,  sales 
rooms  and  shipping  department.  Upper 
floors  will  be  used  for  storage  pur- 
poses. Plans  iprovide  ,tpr  elevators, 
spiral  chute.s,  automatic  sprinkler  sys- 
tem, metal  window  frames  and  sash 
and  fireproof  doors.  Exterior  of  tlie 
liuilding  will  probably  be  faced  with 
'  ement  plaster.  Plans  are  being  pre- 
jiared. 

STORES  AND  OFFICES — 3  story  and 
lase,  brick  and  steel.  Cost  not  stated. 
.■<an  Francisco.  Architects,  Miller  & 
'■olmesnil.  Lick  Bldg.,  S.  F.  Owners, 
.Santa  Christina  Investment  Co.  (Claus 
Spreckels  Estate.)  This  building  will 
he  erected  at  the  gore  corner  of  Mar- 
ket and  Golden  Gate  avenue,  and  will 
have  a  Market  street  frontage  of  157 
feet  and  a  frontage  on  Golden  Gate 
avenue  of  154  feet.  The  lot  is  100  feet 
in  the  rear.  The  first  floor  will  contain 
nine  modern  stores,  with  plate  glass 
windows  and  patent  fronts.  Upper 
floors  will  be  arranged  for  42  offices. 
There  will  be  a  complete  steel  frame 
and  exterior  walls  faced  with  pressed 
brick  and  cement  plaster.  There  will 
be  elevator  service  and  a  vacuum 
cleaning  system.  Plans  are  complete 
and  figures  are  being  taken, 

CHURCH — 2  story,  frame  construc- 
tion. Cost  not  stated.  San  Francisco. 
Architect,  Herbert  B.  Maggs,  125  Al- 
pine St.,  S.  F.  Owners,  African  Metho- 
dist Church.  The  building  will  be 
erected  on  the  property  of  the  congre- 
gation on  Powell  street  north  of  Jack- 
son, and  will  cover  an  area  of  46x114 
feet.  There  will  he  a  large  main  audi- 
torium, Sunday  school  roo.ns,  parlors 
end  pastor's  .study.  Interior  finish  will 
be  of  pine  throughout.  The  exterior  of 
the  building  will  be  faced  with  either 
shiplap  or  metal  lath  and  plaster. 
Plans   have    been    prepared. 

FACTORY  ADDITION — 2  story,  con- 
crete. Cost  not  stated.  San  Francisco. 
Architects,  Rlghetti  &  Headman,  Phe- 
lan  Bldg.,  S.  1\     Owner,  G.  Ratto.     The 


present  plant  la  located  on  Valencia 
street  near  liltli.  Tiie  additional  stories 
will  be  constructed  on  top  of  the  one- 
story  building  now  used  by  Mr.  Ratto. 
Kxterior  will  be  faced  with  cement 
plaster.  Inteiiiir  finish  will  be  of  pine. 
Plans  are  complete  and  in  the  hands  of 
the  owner,  who  is  taking  figures  for 
the    work. 

LAUNDRY  AND  STABLES— 1  and  2 
story,  brick  construction,  $25,000.  San 
Francisco.  Ai-chitect,  William  H.  Cri:n, 
Jr.,  125  Kearny  St.,  S.  F.  Owner,  Ed- 
ward Rolkin.  The  buildings  together 
will  cover  an  area  of  87x275  feet.  The 
main  structure  will  be  one  story  in 
"eight.  Stable  will  be  two  stories 
liigh.  the  upper  floor  being  arranged 
for  living  rooms.  Interior  finish  will 
lje  of  pine  and  redwood.  The  estimated 
cost  does  not  include  a  large  amount 
of  machinery  which  will  be  installed. 
Exterior  of  the  buildings  w-ill  be  faced 
Willi  stock  brick.  Plans  are  complete 
and    figures   are   being   taken. 

FLAT  ALTERATIONS  AND  ADDI- 
TIONS— Fragile  construction,  $2,000. 
San  Francisco.  Architect.  William  H. 
Crim,  Jr.,  425  Kearny  St.,  S.  F.  Own- 
er Johanna  Costello.  The  work  will 
include  raising  the  present  building 
and  constructing  new  portion  on  the 
street  grade.  There  will  be  new  plas- 
tering, painting,  plumbing  and  interior 
finish.  Exterior  will  be  covered  with 
rustic  and  shiplap.  Plans  are  complete 
and    figures   are    being   taken. 

FLATS — 2  story  and  base,  frame, 
$5,000.  San  Francisco.  Architect,  none. 
Owner,  Charles  W.  HIggins,  1306 
.Shrader  St.,  S.  F.  Tlie  building,  which 
has  been  designed  to  contain  two  flats, 
will  be  erected  on  17th  avenue  south 
of  Lake  street.  Each  flat  has  been  ar- 
ranged for  five  rooms  and  bath.  In- 
terior finish  will  be  of  pine  with  hard- 
wood floors  in  the  living  and  dining 
rooms  and  reception  halls.  Open  fire 
places  and  brick  mantels  will  be  used. 
The  exterior  of  the  building  will  be 
covered  with  brick  veneer  and  cement 
plaster.  Plans  are  complete  and  the 
work    will   be   done  by   Day  Labor. 

FL.\TS — 2  story  and  base,  frame, 
$2,000.  San  Francisco.  Architect,  none. 
Owner,  Charles  Michelsen,  446  27th  St., 
S.  F.  The  building  will  contain  two 
flats  of  four  and  five  rooms  each  with 
bath.  All  interior  finish  will  be  of 
pine  or  redwood.  Some  hardwood  floors 
will  be  used.  There  will  be  either  gas 
grates  or  open  fire  places.  Mantels 
will  be  of  tile  or  brick.  Tile  will  be 
used  in  the  bath  room  and  kitchen. 
Exterior  of  the  house  will  be  covered 
with  shiplap  and  rustic.  Plans  are 
complete  and  in  the  hands  of  the  owner 
who   will  do  the   work  by  Day  Labor. 

FLATS — 2  story  and  base,  fraaie, 
$3,850.  San  Francisco.  Architect,  none. 
Owner.  Patrick  M.  McDonnell.  3037  24th 
St.,  S.  F.  The  building  has  been  de- 
signed to  contain  two  modern  five- 
room  flats  with  baths.  Interior  finish 
will  be  of  pine  and  redwood  with  some 
elm  panels.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  open  fire  places  and  brick  or 
tile  mantels.  Tile  will  be  used  in  the 
baths  and  kitchens.  The  building  will 
cover  an  area  of  2i5x61  feet.  Exterior 
will  be  covered  witli  shiplap  and  brick 
veneer.  Plans  are  complete  and  the 
work    will    )  e   done   by    Day   Labor. 

FLATS— 2  story  and  base.  frame. 
Cost  not  stated.  Berkeley,  Alameda  Co., 
Cal.  Architect.'  Sidney  B.  Newsom,  Ne- 
vada Bank  Bldg.,  S.  F.  Owner,  George 
Spencer.      A    two-story   frame   dwelling 


located  at  3100  Benvenue  avenue  will 
be  altered  into  a  modern  flat  building 
containing  18  roo.ns.  Extensive  addi- 
tions will  be  made.  Interior  finish  will 
be  of  pine  and  redwood.  Each  flat  will 
contain  six  rooms  and  bath.  There 
will  be  some  hardwood  floors.  Open 
fire  places  will  be  used  in  all  living 
rooms.  The  exterior  of  the  building 
will  be  covered  with  rustic  and  cement 
plaster.     Plans  are  ready   for  figures. 

SUPPLIES  FOR  TRANSPORTS— Cost 
not  stated.  San  Francisco.  Engineer, 
Donnelley,  Transport  Docks,  S.  F. 
Owners,  United  States  Government. 
Four  of  the  big  United  States  Army 
Transports,  the  Sheridan,  the  Logan, 
the  Thomas  and  the  Sherman,  are  un- 
dergoing extensive  repairs.  Orders 
are  now  being-  placed  through  Col. 
Knight's  office.  Transport  Docks,  tor  a 
large  amount  of  supplies  and  materials, 
which  include  many  of  interest  to  the 
building  trade.  Douglas  plumbing 
goods  are  specified.  There  will  be  a 
large  amount  of  paints,  oils  and  steel. 
Compollte  flooring,  electric  supplies 
and  lighting  fixtures,  plate  and  other 
glass,  radiators,  asbestos,  paper, 
damp-proof,  ornamental  iron  and 
hronze,  safety  'stair  treadst  blowers 
for  ventilating,  etc.  Engineer  Don- 
nelley is  in  charge  of  the   work. 

OIL  BURNING  EQUIPMENT,  ETC. — 
Cost  not  stated,  ijan  Francisco.  En- 
gineer, Constructing  Quartermaster, 
Fort  Mason.  Owners.  United  States 
Government.  The  following  contracts 
have  just  been  awarded  by  the  Con- 
structing Quartermaster  at  Fort  Ma- 
son: Installation  for  oil  burners  at 
Presidio  and  Fort  Winfleld  Scott  to 
American  Heat  and  Power  Co.,  at  $20,- 
100:  installation  of  oil  burners  at  Fort 
Baker  to  S.  T.  Johnson  Co.,  at  $6,380; 
pipe  line  for  oil  at  Fort  Baker  to 
Pringle.  Dunn  &  Co.,  for  $4,295:  con- 
crete reservoir  for  oil  at  Fort  Baker 
to  Contra  Costa  Construction  Co.,  at 
$850:  oil  burners  in  commanding 
General's  fuarters  at  Fort  Mason  to 
American  Heat  and  Power  Co.  at  $590: 
grading  parade  ground  at  Fort  Win- 
Held  Scott  to  E.  M.  Hughle  &  Co.  at 
$8,086;  construction  of  roads,  walks 
and  gutters  at  Letterman  General 
Hospital    to    Francis   Zoke   at    $4,575. 

HOTEL — 5  or  6  story  and  base.  Class 
C  construction.  Cost  not  stated.  San 
Francisco  Architect,  Alfred  Henry 
Jacobs.  110  Sutter  St.,  S.  F.  Owner, 
Mr.  Andrews.  The  building  will  be 
erected  on  Jones  street  near  Eddy,  and 
will  contain  a  large  number  of  single 
rooms,  many  of  which  will  have  con- 
necting baths.  Only  preliminary  plans 
have  lieen  made  and  the  construction 
will  depend  upon  the  owner  and  les- 
sees reaching  a  satisfactory  agree- 
ment. Further  announcement  will  be 
given  here  when  the  work  is  ready  to 
progress. 

RAILROAD  CONSTRUCTION  —  $35.- 
000.  San  Francisco.  Engineer,  Engi- 
neering Department,  Temporary  City 
Hall  Bldg..  S.  F.  Owners.  City  and 
County  of  San  Francisco.  Bids  for  the 
construction  of  the  Geary  Street  Mu- 
nicipal Road  out  45th  Ave.  and  Balboa 
street  from  33rd  avenue  to  the  Great 
Highwaj'  were  opened  at  the  last  meet- 
ing of  the  Board  of  Public  Works. 
Bids  show  Healy-Tibbetts  Construc- 
tion Co.  low  at  $34,450,  and,  they  were 
later  awarded  the  contract.  A  com- 
plete list  of  the  figures  appears  under 
the  heading  of  San  Francisco  in  this 
issue. 
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BUNUALOWS— J,  I'^.  story  ami  base. 
frame,  $2,000  each.  San  Francisco.  Ar- 
chitects, National  Architectural  and 
Engineering  Co.,  Foxcrott  Bldg.,  S.  F. 
Owners.  Atlas  Home  Builders.  Tliese 
liouses  will  be  erected  on  Lisbon  street 
near  Persia.  Each  will  contain  six 
rooms  and  bath.  Interiors  will  be  fin- 
ished in  pine  and  redwood.  Some  oak 
(looring:  will  be  used.  There  will  be 
open  fire  places  and  tile  or  brick  man- 
tels. Tile  will  also  be  used  in  the 
bath  rooms  and  kitchens.  Exteriors 
will  be  covered  with  rustic  and  shin- 
gles. Plans  are  complete  and  in  the 
hands  of  the  owners,  who  will  do  the 
work  by  Day  Labor  and  who  are  now 
purchasing   all    materials. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  San  Francis- 
co. Architect,  Sidney  B.  Newsom,  Ne- 
vada Bank  Bldg.,  S.  F  Owner,  Dr.  A. 
A.  SoUey.  The  dwelling  will  be  erect- 
ed in  the  Bakers  Beach  Tract,  and  will 
be  designed  for  an  eight-room  house 
with  bath  and  sleeping  porch.  Interior 
finish  will  be  of  pine  and  hardwood. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  reception 
hall.  There  will  be  furnace  heat  and 
open  flre  places.  Mantels  will  be  of 
brick.  Tile  will  be  used  in  the  bath 
room  and  kitcJien.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  nearly  complete  and  figures 
will  be  called  lor  shortly. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Oakland,  Cal. 
Architect,  Chester  H.  Miller,  Foxcroft 
Bldg.,  S.  F.  Owner,  Dr.  R.  T.  Suther- 
land. The  house  will  be  erected  on  4th 
Avenue  Heights,  and  has  been  de- 
signed for  an  eight-room  house  with 
bath  and  sleeping  porch.  All  interior 
finish  will  be  of  pine.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
flre  places.  Mantels  will  be  of  brick 
and  tile.  Bath  room  will  be  wain- 
scoted in  tile.  The  exterior  of  the 
house  "Will  be  covered  with  cement 
plaster.  Plans  are  complete  and  flg- 
ures  are  being  taken. 

OFFICE  BUILDING  ADDITION— 14 
story  and  base.  Class  A  construction, 
$500,000.  San  Francisco.  Architects. 
Willis  Polk  &  Co.,  Merchants'  Ex- 
change Bldg.,  S.  F.  Owner,  Ogden 
Mills.  Plans  are  being  prepared  for 
the  second  large  addition  which  has 
been  made  to  the  Mills  Building  since 
liiOO.  Property  on  Bush  street  ex- 
tending easterly  60  feet  from  the  pres- 
ent lot  line  will  be  improved.  Con- 
struction and  design  will  be  similar  to 
that  of  the  main  portion  of  the  build- 
ing. Working  drawings  are  being  pre- 
pared and  contracts  will  be  let  as  rap- 
idly as   possible. 

LIBERAL  ARTS  BUILDING — Frame 
construction.  Cost  not  stated.  San 
Francisco.  .  Architect,  Director  of 
Works,  Service  Bldg.,  S.  F.  Owners, 
Panama-Pacific  International  Exposi- 
tion Co.  Plans  and  specifications  for 
the  construction  of  the  Liberal  Arts 
Building  have  been  completed  and  are 
now  out  for  figures.  Plans  can  be  se- 
cured from  the  Director  of  Works.  The 
building  will  be  erected  in  the  Exhibit 
Building  Section  of  the  Harbor  View 
site.  Separate  .bids  are,  being  taken  tor. 
the  general  construction  and  for  tlie 
sewer,  water  and  gas  piping.  Tlie  of- 
ficial proposal  appears  in  another  col- 
umn of  this  issue.  Bids  will  be  opened 
on    April    29th. 


ril-IO  l''i)nNI).\TION— Cost  not  stat- 
I'd.  San  Francisco.  Arcliitect,  Director 
of  Works,  Service  Bldg.,  S.  F.  Owners, 
Panama-Pacific  International  Exposi- 
tion Co.  Bids  will  be  opened  on  April 
'2Uh  for  the  construction  of  a  pile 
foundation  for  the  Fine  Arts  Building. 
Flans  can  be  secured  from  the  Director 
of  Works.  Proposal  appears  in  another 
column    of    this   issue. 

EXCAVATING  FOR  FOUNDATION— 
Cost  not  stated.  San  Francisco.  Ar- 
chitect, Director  of  Works,  .Service 
Bldg.,  S.  F.  Owners,  Panama-Pacific 
International  Exposition  Co.  Plans  for 
the  e.xcavation  of  the  foundation  for 
the  Exposition  Auditorium,  whioh  is  to 
be  erected  in  the  Civic  Center,  have 
been  completed.  Bids  for  the  work 
will  be  opened  on  May  1st.  The  Expo- 
sition Auditorium  will  be  a  permanent 
structure  costing  in  the  neigliborhood 
of  $1,000,000.  Plans  for  the  building 
were  prepared  by  associated  architects 
.lohn  Galen  Howard,  John  Reid,  Jr.,  and 
Frederick  H.  Meyer.  The  official  pro- 
posal appears  in  another  column  of 
this   issue. 


City  Bids  Opened. 

Board  of  Public  AVorks  Opens  Bids  For 

Completion  of  Geary  Street  Bond  to 

Great     Highway. 

Bids  were  opened  at  the  regular 
Wednesday  afternoon  session  of  the 
Board  of  Public  Works  for  the  con- 
struction of  track  for  the  Geary  street 
Municipal  Road  from  its  present  ter- 
minus on  33rd  avenue  to  the  Great 
Highway.  The  route  is  along  Balboa 
and  45th  avenue.  Nine  bids  were  re- 
ceived which  ran  as  follows: 
Track  Construction. 

T.    H.    Mullin $35,900 

Malioney     Bros 44,710 

Contra   Costa   Constr.   Co 53,880 

Grant  Smith   &  Co 77,760 

Central   California  Con.   Co..    47,540 

P.   Rolandi    . ; 48,295 

F.    E.    Hilmer 39,340 

Healy-Tibbitts    Constr.    Co...    34,450 
Gorrill    Bros 51,187 


Bids  For  Another 
Exposition  Palace. 

Panainn-Paeiflo       Exposition       Company 

Open    Fiiiuros    for    Construction    of 

Af^riculturc    Building. 


Bidis  for  tihe  construction  ,of  the 
Agriculture  Building,  another  of  the 
important  exhibit  palaces  which  are  to 
be  erected  for  the  Panama-Pacific  In- 
ternational Exposition  Company,  were 
opened  by  the  Buildings  and  Grounds 
Committee  at  11  o'clock  Tuesday  morn- 
ing. Seven  bids  were  submitted  for  the 
general  construction,  the  Exposition 
Company  furnishing  the  lumber  and 
fifteen  bids  for  the  plumbing,  water 
and  sewer  pipes.  I,ange  &  Bergstrom 
were  low  on  the  general  construction 
at  $253,523  and  the  Peterson-James  Co, 
low  on  the  plumbing  at  $22,962.  Fol- 
lo.wing  is  a  complete  list  of  all  figures 
presented: 
General  Construction,  .\srlcnlture  Bide. 

James  L.  Brown   $325,000 

Strehlow,  Freeze* Peterson  266,500 
Commary-Peterson  Co.,  Inc  298,700 
F    Rolandi     299,943 


Heise   &   liountree    264,400 

l.ange   &   Bergstrom 253,523 

McLeran    &    Peterson 296,960 

Plumbine,    Agriculture     Building. 

John  G.  Sutton   Co $25,510 

Peterson-James    Co 22,962 

Alexander    Coleman 23,700 

Herman    Lawson    23,614 

Frank   Lyman    25,394 

Kiernan   &   O'Brien 25,260 

Lettich    Bros 24,165 

Robert    Dalziel    Jr 27,340 

J.    E.    O'Mara 30,507 

The    ,T.    Looney    Co 24,793 

F.    W.   Snook   &   Co 23987 

Burnham    Plumbing   Co 26,821 

James    H.    Pinkerton 25,200 

The   Turner  Co 25,515 

Frank   J.   Klimm 24.489 


Building  Contracts  Awarded 
San  Francisco. 


1398 
1399 
1400 
1401 
1402 
1403 
1404 
1405 
1406 
1407 
1408 
1409 
1410 
1411 
1412 
1413 
1414 
1415 
1416 
1417 
1418 
1419 
1420 
1421 
1422 
1423 
14  2(4| 
1425 
1426 
1427 
1428 
1429 
1430 
1431 
1432 
1433 
1434 
1435 
1436 
1437 
1438 
1439 
1440 
1441 
1112 
1143 
1444 
1443 
1446 
1447 
144S 
1440 
14  50 
1451 
1452 
1453 
1454 
1455 
14  56 
1457 
14  5S 
1459 
14  60 
1461 
146" 
1463 
1464 
1  JCn 
1466 

1  ll^S 


W'n   States   Adv.... Owner 

Same     Same 

Herrold     Herrold 

Chiotti     Chiotti 

Duflie      Duffie 

Higgins     Higgins 

Covosco     Chittenden 

Pastor      Spelt 

Daneloff     Daneloft 

Manilock     Nicholas 

S    F    Polyclinic.  ..  .Turner 

Same .Sniook 

Same     McKenzie 

Sullivan     McLeran 

Grace     Cathedral.  .Forderer 
United   R  R   ...Henderson 

Petrovffsky     Bailey 

Balis      Swanson 

Hellman     Hellman 

Venaglia     Venaglia 

Rogers     Rogers 

Daniel     Winberger 

Siverson     Jensen 

Langendorf     Owner 

Walker     McLean 

Nelson     NeJson 

Peterson     Peterson 


500 

400 

800 

600 

3000 

5000 

1000 

1450 

1300 

1200 

1870 

2266 

17215 

14805 

1506 

5200 

500 

450 

2000 

400 

1400 

400 

800 

1000 

900 

2000 

1200 


Thomas     Crothers     400 

Conniff     Allyn  24000 

Gantner     Lindren  9250 

Delmon     Pene  5300 

City  &  Co  of  S  F..Lennon  3200 

Hefterman     Hefterman  1400 

Same     Same  1400 

Pilhof     Diestel  500 

Halsted     Moise  1500 

Rodenberger     Owner  1000 

Acme    Impt Owner  2000 

.Johnson      Johnson  12O0 

Edsell     Edsell  400 

Winton     Brumfield  400 

Wilson     Johnson  400 

Chapman      Brumfleld  450 

Knopf      Knopf  25000 

Hind      Butcher  12400 

Warehouse   Inv.Cantl   S  M  1490 

Kamp      i.Mitrovich  1130-0 

Rnemer     Walton  1900 

Urban     Urban  SOOO 

Kat7.     Katz  3000 

Soplipy     Wilherg  500 

Wolfe     Wolfe  500 

Hnwell     Lynch  650 

IMortensen      .  .  .  .Mortens'en  2500 

P   P  I   Exp Sutton  16300 

i'ame     Mercer  14475 

Same    Contra   Costa  122'50 

Antonini     Nel'son  2275 

Thnm.is     Saari  3268 

Aslo   Cal    Am    M&M  15600 

Atlas    Nat'I    Arcbtl  2ono 

Same      .Same  2000 

Salme     Same  2000 

Simp    Same  2000 

Hngan    Paulsen  400 

Dnvpv     Wheeler  1500 

Dnnfo-th     Rniro  SOO 

McDonalli     McDonall  3S5n 

^Tetxger     Cerecrhino  400 

Conifer     Hinnnh  4"" 

rirr.ro=      Drocos  1  .'00 

O"ni<lo     Scoble  sonn 

">fncdonough     Mealev  c^'>'{ 

Simp     T.ponird  3i'>n 

S-rnp     Leonard  111:7- 

•d  16053 


Wn 


Central     Rlty     R-lston 

Johnson     Anderson 

Fisenberg     DaVis 

Baffa Flllppis 
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H!>2 
1483 

:4S4 
H83 
14$l! 
14S7 
14SS 
1489 
1490 
1491 
1492 
1493 
1494 
1493 
I'4|96 
1497 
149S 
1:4  99 
1500 
1051 
1502 
1503 
1504 
1505 
1506 
1507 
15US 
1509 
1510 
1511 


Wutkliis  Sassu 

Tllden  Haus 

Pilhot     rWi^stel 

Roos     Maddox 

Green     Green 

Duncan     Long 

llickets     Rickets 

.\l»K;wen      Hamerton 

Ywani      Ywani 

Man-hi      Marehl 

Nelson     Nelson 

Cliildrens'   Hsiptl    ....Kern 

Fergruson     Miller 

Corl.v     Fremersdorf 

Kiernan     Klernan 

Rcid     Reid 

Bu.sae     Steur 

Zlllmer     Zillmer 

Laffomtir^ino      .  .  .  .Carraro 

Hall     Werner 

Lercari      Segale 

Sinil     Corinignani 

Bankers'    Invst     ..Schmidt 

Q  u  i  n  n      Fole.v 

Grace    Cath Donovan 

Ruddy      Smith 

Hlornung:     Hall 

Breck      Harcom 

Foy      Giacomo 

Ahrams      Northern 


lS2i 

12U0 

500 

500 

100 

450 

1400 

500 

1000 

400 

2000 

850 

400 

400 

2000 

1000- 

6500 

1800 

8500 

2400 

6000 

1150 

3500 

4000 

995 

20100 

820i0 

3948 

250 

48370 


(1U7>  W  MISSION  85  S  ISth.  Altera- 
tions and  additions  to  a  two-story 
frame  stores  and  rooms. 

Owner Chas.    Katz,     1202    Dolores, 

San  Francisco. 

Architect  .  .  .None. 

Day's  work.  COST.   $3000 


(1398)      NE       FIFTH      AND      MISSION. 
Electric    sign. 

Owner Western     States    Adv.     Co., 

370    Valencia,   S.   F. 
Architect  . .  .None. 
Day's   work.  COST,    $500 


(1399)      SW      GUERRERO    AND       14th. 
Erect    electric    signs. 

Owner Western     States     Adv.     Co., 

370   Valencia.   S.   P. 
Architect  . .  .None. 
Day's   work.  COST.    $400 


(1400)      W    SAN    BRUNO    225    i!    Silver. 
One-story  frame  shop. 

Owner Phil      Herrold.       2350      San 

Bruno,    San    Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    $800 


(1401)\  LOT  NO.  13  BAY  VIEW  TRACT 
One-story  and  hasement  frame  resi- 
dence. 

Owner P.     Ctiiotti,     918     Ingersen 

Ave.,    San    Francisco. 

Architect  . .  .None. 

Day's   work.  COST,    $600 


(1402)  E  NINTH  AVE  150  N  Ortega. 
Two-story  and  basement  frame  resi- 
dence. 

Owner A.  Duffle.  685  Dolores.  S.  F. 

Architect  . .  .None. 

Day's  work.  COST,  $3000 


I    (1403)      E    SEVENTEENTH   AVE    250    S 
Lake.  Two-story      and      basement 

frame    (2)    flats. 

Owner Chas.        W.        Higgins,        1306 

.Shrader,    San    Francisco. 
I    Architect  . .  .None. 
h  Day's  work.  COST,  $5000 

1;    (1404)      NE     SANTA     ROSA     AND     San 
t:       Ga-briel.         One-story    and      basement 
frame   residence. 

Owner S.   M.   Covosco,  NY  Jackson 

and   Hayes,   S.   F. 
.\rohitect  . .  .None. 

I'nnliactor.  .W.       H.       Chittinden,       111 

Flood    Ave.,    .San    Francisco. 

COST,    $1000 

(1405)     W      LEVANT      454    S      Masonic. 
Two-story  and  basement  frame  dwlg 


Owner II.     10.       Pastor,       580       Mc- 
Allister.   ,S;tn    Francisco. 
Arcliitect  . .  .None. 

Contractor.  .A.   W.   Spelt,  539   Day,  S.   F. 
COST,    $1450 


Collll 


(1406)      E    DE    HARO   50   N   22nd.      One- 
story   and   basement  frame  dwelling. 

Owner Jno.   Daneloff,  981  De  Hare 

San   Francisco. 
Architect  ..  .R.   F.   Austin,   1715  Mission, 

San    Franci.'-co. 
Day's    work.  COST,    $1300 


(1407)  E  SEVENTEENTH  AVE  300  S 
Rivera.  Two-story  and  basement 
frame   residence. 

Owner L.      Manilock,      1929      15th, 

San    Francisco. 
Architect  . .  .None. 

Contractor.  .P.       Nicholas,         602         Me- 
ch«nics'    Bank   BIdg.,   S.    F. 
COST,    $1200 


(1498)  S  JACKSON  22S-S  E  Polk  E 
46-4xS  127-8'4-  Low  pressure  steam 
heating  system  and  oil  burning  ap- 
paratus! f'or  tw'o-story  and  three- 
stor.v   frame   liuilding. 

Owner San  Francisco  Polyclinic  & 

Post   Graduate   College,   443 
Fillmore,    San    Francisco. 
Architect  ..  .McDougall        Bros.,        Russ 

Bldg..   San   Francisco. 
Contractor.  .The    Turner    Co..    278    Na- 

toma,   San   Francisco. 
Filed  April   14,  '13.     Dated  April   7,  '13. 
Oil    tank    in    position,    boiler    set 

up   and   piping  roughed   in $700 

Completed   and   accepted 700 

Usual    35    days 470 

TOTAL  COST,  $1870 
Bond,  $950.  Surety,  New  England 
Casualty  Co.  Limit,  as  required.  For- 
feit, $10.     Plans  and  specifications  filed. 


(1409)      PLUMBING,    GAS    FITTING    & 

sewering   on   above. 
Contractor.  .Fred   W.  Snook   &   Co.,   596 

Clay,    San   Francisco. 
Filed  April  14,  '13.     Dated  April  9,  '13. 

Rouglied    in     $846 

Completed   and   accepted 850 

Usual   35   days 570 

TOTAL  COST,  $2266 
Bond,  $1150.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  as  re- 
quired. Forfeit.  $10.  Plans  and  speci- 
fications  filed. 


(1410)      ALL    WORK    EXCEPT    STEAM 

heating,    plumbing,    vacuu.n    cleaner, 

etc.,   on   above. 
Contractor .  .McKenzie       &       Pinkerton, 

2783   McAllister,  S.   F. 
Filed  April  14,  '13.     Dated  April  5,  '13. 

1st  tier  of  joists   in  position... 

3rd   tier  of  joists  in   position... 

Roof    covering    on 

Brown    coated    

Interior   standing   finish    up.... 

Completed   and   accepted 2510 

Usual    35    days 4305 

TOTAL  COST,  $17,215 
Bond,  $9000.  Surety,  The  Aetna  Guar- 
anty &  Surety  Co.  Limit,  150  days. 
Forfeit,  $10.  Plans  and  specifications 
filed. 


.$2000 
.  2000 
.  2000 
.  2400 
.  2000 


(1411)  NE  CLEMENTINA  &  THIRD  S 
30xE  80.  Excavation,  concrete,  brick, 
plaster,  painting,  glazing,  electric 
work,  plumbing,  carpenter,  structural 
steel,  iron,  marble,  sheet  metal  work, 
etc.,  for  three-story  and  hasement 
Class  "C"  stores  and  lodgings. 

Owner Walter    H.    Sullivan. 

Architect  ..  .F.  H.  Meyer,  Bankers'  In- 
vestment   Bldg.,    S.    P. 


..\hl,cran  &  Peterson,  Shar- 
on Uldg.,  San  Francisco. 
Filed  April    14,  '13.     Dated  April  14.  'IS. 
Payments  on  Isl  of  each  month     75% 

Usual    35    days 25% 

TOTAL  COST,  $14,805 
Bond,  $7402.50.  Sureties,  E.  J.  Brandon 
and  Carl  Werner.  Limit,  120  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(1412)  BLK  BDED  BY  CALIFORNIA, 
Jones,  Sacramento  and  Taylor.  Sheet 
metal  and  roofing  ventilators,  etc., 
for   building. 

Owner Grace    Cathedral      Corpora- 
tion. 
Architect  ..  .Lewis    P.    Hobart,    Crocker 

Bldg.,   San   Francisco. 
Contractor.  .Porderer     Cornice     Works, 

269   Potrero  Ave.,  S.   P. 
Filed  April   14,  '13.     Dated  April  7,  '13. 
Payments    lath    of    each    month     75% 

Usual    35    days 25% 

TOTAL  COST,  $1560 
Bond,  $780.  Surety,  Nacional  Surety  Co. 
Limit,  May  1,  '13.  Forfeit,  none.  Plans 
and   specifications^ 

(1413)  SE  MISSION  (as  widened)  70 
NE  Virginia  Ave  NE  170xSE  283.5. 
All  work  for  alterations  to  car  barn. 

Owner United    Railroads    of   S.   P., 

Wells   Fargo   Bldg.,   S.    F. 
Architect  . .  .None. 

Contractor.  .Williams    Bros.    &   Hender- 
son,  Holbrook   Bldg.,   S.   F. 
Filed  April  14,  '13.     Dated  April  12,  '13. 

O.i   10th   of   each   month 7'5% 

Usual    35    days 25% 

TOTAL  COST,  $5200 
Bond.  $2600.  Surety,  U.  S.  Fidelity  & 
Guaranty  Co.  Limit,  60  days.  Forfeit, 
none.      Plans   and   specifications  filed. 


(1414)      NO.     523     VALENCIA.       Install 
elevator  and  repair  side  walk. 

Owner John  Petrovoftsky,  Prem. 

Ai'chitect  .  .  .None. 

Contractor.  .J.   M.   Bailey,   310   Excelsior 
Ave.,    San   Francisco. 

COST,   $500 


(1415)      NO.    1054    LOMBARD.         Repair 
residence. 

Owner Mrs.   H.  J.   Balls,   Premises. 

Architect  ..  .C.     C.     Dakin,     110  Sutter, 

San   Francisco. 

Contractor.  .Oscar   Swanson,    4066    18th. 

San    Francisco. 

COST,    $450 


(1416)  W  TENTH  AVE  250  N  Noriega 
One  and  one-half-story  and.  base- 
ment   frame   dwelling. 

Owner E.     O.   W.     Hellman,      1755 

10th  Ave.,  San  Francisco. 

Architect  .  .  .None. 

nay's    work.  COST.    $2000 


(1417)      NO.    1234    GRANT    AVE.      Alter 
saloon. 

Owner E.  Venaglia,  Premises. 

Arch  Itect  .  .  .  None. 

Day's   work.  COST.    $400 


(HIS)      E    DELANO    125      S    San    Juan. 
One-story  and   basement   frame   dwlg. 

Owner Wilson  Rogers,   3518%    16th 

San    Francisco. 
.Architect  ...None. 
Day's    work.  COST,    $1400 


(1419);  NO.  316  FILLMORE.  Install 
sink,  boiler,  counter  and  tile  parti- 
tion. 

Owner Daniel    Car,    Premises. 

Architect  . .  .None. 
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Contractor.  .Mr.      Wlnbcigcr,    31G      Mo- 
AUl.-'ter.    San    Francisco. 

COST,    $400 


(H:!0)  NO.  2041  GROVE.  Concrete 
foundation,  rat  proof  and  minor  car- 
penter   repairs. 

Owner A.  Slverson,   Premises. 

Arclilteot  . .  .None. 

Contractor.  .J.  ,7ensen,  115  Middle,  S.  F. 
COST,     $800 


(1421)      NO.    87S    McAllister.        Alter 
and  add   to  bakery. 

Owner B.   Langendorf,  Premises. 

Architect  ..  .Chas.      J.      Rousseau,      71C 

Plielan   Bldg.,  S.   F. 
Day's    work.  COST,    $1000 


(1422)      NO.    1901      .TACKSON.         Install 
partitions. 

Owner Cyrus   Walker,    Premises. 

Architect  ...None. 

Contractor.  .N.     A.     McLean,     Chronicle 
Bldg.,   San  Francisco. 

COST,    $900 


(1423)  N  TWENTY-SECOND  100  W 
Sanchez.  One  and  one-half-sitory 
and   basement  frame   residence. 

Owner Ermil     Nelson,     5S0     Jersey, 

San  Francisco. 

Architect  . .  .None. 

Day's  work.  COST,  $2000 


(1424)      N    ARMY    80    E    Sanchez.      One- 
story  and  basement  frame  residence. 

Owner A.    J.    Peterson,    3951    2eth, 

San    Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $1200 


(1425)      NO.   1825  IRVING.     Raise  dwlg. 
and  cement  floor. 

Owner Mr.   Thomas,   Premises. 

Architect  . .  .None. 

Contractor.  .F.  Orothers.  142G  10th  Ave., 
San   Fi-ancisco. 

COST,    $400 


(1426)  W  LEAVENWORTH  95  N 
Washington  N  42-6xW  137-6.  All 
work    for    three-story    frame    flats. 

Owner Mary  F.   Conniff,  NW   Hyde 

and   Washington,   S.   F. 

Architect  ..  .A.    C.    Lutgens.    Humboldt 
Bank   Bldg.,  S.  F. 

Contractor.  .Stockholm  &  Allyn,  Monad- 
nock    Bldg..    S.   F. 

Filed  April  15,  '13.     Dated  April  15,  '13. 
Building   sheathed    and    roof   on.  $4500 
1st   coat   plaster    on    interior   and 

exterior     4500 

Outside  finish  in  place 4500 

Completed   and   accepted 4500 

Usual     35     days 6000 

TOTAL  COST,   $24,000 

Bond,     $12,000.       Surety,     Pacific    Coast 

Casualty  Co.     Limit,  140  days.     Forfeit, 

none.     Plans  and  speclfieatfons  filed. 


(1427)  S  MISSION  146-6  W  Tenth  W 
102-10  S  80  W  27-4  S  80  E  130-2  NW 
160.  Heating,  ventilating  and  elec- 
trical   work    for    mfg.    building. 

Owner Gantner   &  Mattern   Co.,   SO 

Geary,   San   Francisco. 
Architect  ...George  W.  Kelham,  Sharon 

Bldg.,  San  Francisco. 
Contractor.  .Lindgren     Co.,     Monadnock 

Bldg.,    San    Francisco. 
Filed  April  15,  '13.     Dated  April  15,  '13. 

As    work    progresses 85% 

Usual    35    days 25% 

....  ....    ;,    TOTAL  COST,  $ft250 

Botid,  $4«2G.  •  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  100  days.  Forfeit, 
none.      Plans   and   specifications    filed. 

(1428)  W      SCOTT    PLACE      187-6       S 


Broadway  \V  5U.vS  25.  All  woiU  for 
three-story   frame  fiats. 

Owner Hurry  Delmon. 

Aic'liitoct  ..  .Oliver  Everett,  1914  Web- 
ster, San  Francisco. 

Contractor.  .J.  B.  Pene,  1655^:  Mason, 
San  Francisco. 

Filed  April  15,  '13.     Dated  April   15,  '13. 

Frame    up    $1325 

Brown    coated    1325 

Completed   and   accepted 1325 

Usual    35    days 1325 

TOTAL   COST,    $5300 

Bond,    none.      Limit,    90    days.      Forfeit, 

lion?.     Plans   and    specifications    filed. 


(1429)  HOFFMAN  AVE  &  ALVARADO 
Excavation  and  grading,  bulkhead- 
ing,  etc.,   for  Engine   House  No.   24. 

Owner City  and  County  of  S.  F.  by 

Commarj'-Peterson    Co.,    46 
Kearny,  San  Francisco. 
Architect  .  .  .None. 

Contractor.  .Jas.     E).     Lennon     Lime     & 
Cement      Co.,    352      Church, 
San  Francisco. 
Filed  April  14,  '13.     Dated  April  14,  '13. 

On  20th  of  e-ach  month 75% 

Usual    35    days 2S% 

TOTAL  COST,  $3200 
Bond,  $1600.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  52  days. 
Forfeit,  none.  Plans  and  specifications 
none 


(1430)  E  ROTTECK  110  S  Bosworth. 
One-story  and  basement  frame  resi- 
dence. 

Owner Jas.  F.  Hefferman,  59  Santa 

Marina   Ave.,   S.    F. 

Architect  . .  .None. 

Day's  work.  COST,  $1400 


(1431)  E  ROTTECK  85-8%  S  Bosworth 
One-story  and  basement  frame  resi- 
dence. 

Owner Jas.  F.  Hefferman,  59  Santa 

Marina   Ave.,    S.    F. 

Architect  .  .  .None. 

Day's  work.  COST,   $1400 


(1432)  NO.  249  CORTLAND  AVE.  Re- 
pair   fire    damage. 

Owner Fled  R.  Pilhof,  Premises. 

Architect  . .  .None. 

Contractor.  .John   Diestel,  2246   Mission, 
San  Francisco. 

COST,    $500 

(1433)  NO.  1122  SUTTER.  Erect  mar- 
quise. 

Owner Halsted    &    Co.,    Premises. 

Architect  . .  .None. 

Contractor.  .Molse-Klinkner,    1212    Mar- 
ket, San  Francisco. 

COST,  $500 

(1434)  LOT  11  BLK  2  Amazon  Tract. 
One  and  one-half-story  and  base- 
ment  frame   dwelling. 

Owner Alfred      Rodenberger,      215 

27th,    San    Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $1000 


(1435)  W  PLUTO  252-9  S  Masonic. 
Two-story  and  basement  frame  resi- 
dence. 

Owner Acme  .    Improvement       Co., 

1210    Humboldt   Bank,   S.   F. 

Architect  ...None. 

Day's  work.  COST,  $2000 


■(■1436)  W  WHITTNRY  100  .=!  Fairmont 
One  and  one-half-story  and  ba,se- 
ment   frame   dwelling. 

Owner John       Johnson,     289       Fell, 

San    Francisco, 


Arcliitect  .  .  .None. 
Day's    work. 


COST,    $1200 


1437)      NO.    974    ASHBURY.      Alter   and 
repair   re.'?idence. 

Owner H.    Edsell,   Premises. 

Architect  . .  .None. 

Contractor.  .Pringle,   Dunn   &   Co. 

COST,    $400 


(1438)  SE  VAN  NESS  AVE  &  SUTTER 
Electric  sign. 

Owner Winton      Motor      Car      Co., 

Premises. 
Arcliitect  . .  .None. 
Contractor.  .Brumfield    Elec.    Sign    Co., 

18   7th,  San   Francisco. 

COST,    $400 

(1439)  NO.    3570    JACKSON.      Underpin 
bulkhead. 

Owner. :...  .Mr.   Wilson. 
Architect  . .  .None. 

Contractor.  .J.    W.    Johnson,    1038    14th, 
San    Francisco. 

COST,  $400 


(1440)     E  VAN  NESS  AVE  near  Sutter. 
Electric  sign. 

Owner S.   G.   Chapman,   Premises. 

Architect  . .  .None. 

Contractor.  .Brumfield    Elec.    Sign    Co., 
IS   7th,   San  Francisco. 

COST,    $450 


(144d)  NE  iLOMBARD  &  LEAVE,N- 
worth.  Two-story  and  basement 
frame    (13)    community    residences. 

Owner G.  T.  Knopf,  124  Mesa  Ave., 

Piedmont. 

Architect  . .  .None. 

Day's  work  COST,   $25,000 


(1442)  SE  FIFTH  AND  MINNA  SO  on 
5th  X  148  on  Minna.  Grading  for 
trenches,  brick  work,  setting  marble 
and  granite  curb  for  four-story  and 
basement  Class   "C"   hotel  building. 

Owner Hind   Estate   Co..    310   Call- 

ornia,  San   Francisco. 
Architect  . .  .Wm.        Knowles,        Hearst 

Bldg.,    San    Francisco. 
Contractor.  .Butcher      &      Hadley,      ISO 

Jessie,   San   Francisco. 
Filed  April  16,  '13.     Dated  April  15,  '13. 

Walls   to   2nd   floor $3100 

W^alls  to    4th    floor 3100 

Completed    and    accepted 3100 

30  days  after 3100 

TOTAL  COST,  $12,400 
Bond,  none.  Limit,  50  days.  Forfeit, 
none.      Plans  and   specifications    filed. 


(1443)      COR.    SECOND    &    TOWNSEND. 
Metal   windows  for  building. 

Owner Warehouse   Investment  Co., 

by   Geo.   H.   Stoftels,   Pacific 
Bldg.,  San  Francisco. 
Architect  . .  .None. 

Contractor.  .Capitol  Sheet  Metal  Works 

1927  Market,  San  Francisco 

Filed   April   16,  '13.     Dated   Mar.   13,  '13. 

On   1st  of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $1490 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications,    none. 


(1444)  SW  THIRD  225  .=!E  Folsom  SR 
SOxSW  100.  All  work  except  plumb- 
ing for  two-story  brick  roonilnpr 
house. 

Owner Nathan    Kamp,    Hotel     Kon 

.Mr,    San    Francisco. 
-Architect  ..  .Jos.      Caben,      45      Kearny. 

San    Francisco. 
Contractor.  .J.     I.     Mitrovlch     HldK.    Co., 
1036   Golden   Gate.   S.   F. 


OFFICE  BUILDING  FOR  A.  B.   McCREERY 
San  Francisco 


Charles  raff,  ArchiteC 
San  Francisco 
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GILROY  HIGH  SCHOOL 
Gilroy,  Cal. 


W.  H.  Weeks,  Architect 
San  Francisco 


WOODLAND  HIGH  SCHOOL 
Woodland,  Cal. 


W.  H.  Weeks,    Architect 
San  Francisco 
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Filed  April  16,  '13.     Dated  April  14,  '13. 

3nd   door  Joists  on $2300 

Brown    coated    2500 

Standing-    trim    on 1500 

Completed   and   accepted 2000 

Usual    35    days 3000 

TOTAL,   COST,    $11,300 

Rond,    $5(;.-j0.      Surety,    National    Surety 

Co.       Limit,       90    days.         Forfeit.       $10. 

I^lans    and    specifications    filed. 


(l-l,45)  E  OTSEGA  107-S  S  Santa 
Ysabel.  One-story  and  basement 
frame  dwelling. 

Owner Roemer      &    Walton,       72S 

Page,   San   Franci.sco. 
.\rcJiltect  ...Fred  A.  Roemer.  72S   Page, 

San  Francisco, 
nay's   work.  COST,    $1900 


(1-14G)  E  MERCEDES  WAY  56  N 
Cedro.  Two-story    and     basement 

frame    residence. 

Owner Urban  Realty  Imp.  Co.,   903 

Phelan    Bldg.,   S.   F. 

Architect  . .  .None. 

Day's   work.  COST,    $8000 


(1147)     W    MISSION    S5    S    IStli.      Two- 
story  frame  stores  and  rooms. 

Owner Chas.    Katz,    1202    Dolores, 

San    Francisco. 
Arcliitect  . .  .None. 
Day's   work.  COST,    $3000 


(1448)      SE       PAGE      AND      STANYAN. 
Alter   grill    rooms. 

Owner Henry  P.  Sophey,  500  Stan- 

yan,  San  Francisco. 
Architect  . .  .None. 

Contractor.  .E'dw.  Wilberg,  2198  Folsom 
San    Francisco. 

COST,   $500 


(1419)  N  HOLLOWAY  25  E  Golden 
State.  One-story  and  basement  frame 
dwelling. 

Owner Thos.  A.  Wolfe,  344  Hollo- 
way  Ave.,   San  Francisco. 

Architect  . .  .None. 

Day's   work.  COST,   $500 

(1450)  NO.  430  EDDY.  Recon,struct 
walls  and  alter  front. 

Owner J.   R.   Howell,    Premises. 

Architect  . .  .None. 

Contractor.  .A.  Lynch,  185  Stevenson, 
San  Francisco. 

COST,    $650 


(1451)  NOS.  711-13-15  CENTRAL  AVE. 
Alterations   and   repairs   to   residence. 

Owner J.  P.  Mortensen,  Rio  Vista. 

California. 
Arohitect  .  .  .None. 
Day's  work.  COST,  $2500 

(1452)  EXPOSITION  SITE.  Plumbing, 
sewering  and  water  pipe  tor  Food 
Products   Building. 

Owner Panama-Pacific         Interna- 
tional Exposition  Co. 
Architect  ..  .Bliss     &     Faville,     Balboa 

Bldg.,    San    Francisco. 
Contractor.  .John     G.     Sutton     Co.,     243 

Minna,    San    Francisco. 
Filed  April   17,  '13.     Dated  April  8,  '13. 

As  work  progresses 75% 

Usual  3.")  days 25% 

TOTAL,  COST,  $16,350 
Bond,  $901)0.  Suretie.--,  .lohn  G.  Sutton 
and  H.  M.  Van  Pelt.  Limit,  200  days. 
Forfeit,  $10.  Plans  and  specifications 
filed. 


(1453)      PILE         FOUNDATIONS       FOR 

Agricultural   Building. 
Contractor.  .Mercer-Fraser  Co.,  16  Cali- 
fornia,  San  Francisco. 
Filed  April   17,  '13.     Dated  April  14,  '13. 

Payments    same    as    above 

TOTAL  COST,  $14,475 
Bond.  $8000.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  30 
days.  Forfeit,  $10.  Plans  and  speci- 
fications  filed. 


(1454)      PILE        FOUNDATIONS        FOR 

Manufacturers    Building. 
Contractor.  .Contra    Costa    Constr.    Co.. 

Sheldon   Bldg..  S.   P. 
Filed  April   17,  '13.      Dated  April   14,  '13. 

Payments    same    as    above 

TOTAL  COST,  $12,250 
Bond,  $7000.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  30 
days.  Forfeit,  $25.  Plans  and'  speci- 
fications filed. 


(1455)  INT.  S  BROADWAY  AND  SW 
Columbus  Ave  W  98%  S  80  E  22  N 
65-2%  NW  19-2H.  All  work  for 
alterations  and  additions  to  two- 
story  brick  building  into  a  three- 
story    brick    building. 

Owner G.    B.    Antonlnl    &    Co..    843 

Montgomery,  S.  F. 
Arc;hltect  .  .  .Chas.   Fantoni.  916  Kearny. 

San    Francisco. 
Contractor.  .Nelson  &  Bauer,  Metropolis 
Bank  Bldg..  San  Francisco. 
Filed  April  17,  '13.     Dated  April  16.  '13. 

Building  roofed    $568.75 

Tin    and    galvanized    iron    com- 
pleted and   bldg.   brown   coiated  568.75 

Completed    and    accepted 568.75 

Usual  35  days 568.75 

TOTAL,  COST.  $2275.00 
Bond,  $1200.  Sureties,  W.  H.  Nolan  and 
Jno.  Frey.  Limit.  36  days  after  April 
18.  Forfeit.  $3.  Plans  and  specifica- 
tions filed. 


(1456)  SE  TENTH  64-6  NE  Steven- 
son th  along  NE  10th  65-6  NE  230  W 
130  SW  100  SE  64-6  SW  130.  Addition 
to   two-story  Class  "C"   building. 

Owner The     F.   Thomas      Parisian 

Dyeing  &  Cleaning  Works. 
27   10th,  San  Francisco. 
Architect  ..  .John     Baur.     Clunie    Bldg., 

San  Francisco. 
Contractor.  .S.    Saarl. 
Filed  April  17,  '13.     Dated  April  16,  '13. 

Steel   work   up  and   painted' $817 

Brick  work  and  fire  escapes  done  817 

Completed   and  accepted 817 

Usual    35   days 817 

TOTAL,  COST,  $3268 
Bond,  none.  Limit,  45  days.  Forfeit, 
none.     Plansi  and  specifications  filed. 


(1457)      NE    SUTTER    AND    SANSOME. 
Granite  and  marble  work   for  bldg. 

Owner Anglo-California  Trust  Co., 

Premises. 
Architect  ..  .Albert   Pissis,   Flood   Bldg., 

San   Francisco. 
Contractor.  .American  Marble  &  Mosaic 

Co.,   268  Market,  S.   F. 
Filed  April   17,  '13.     Dated  April  6,  '13. 
On  1st  of  each   month   75%  of  value 

of  work  installed 

Usual    35    days,    balance 25% 

TOTAL  COST,  $15,600 
Bond,  $7800.  Surety,  American  Surety 
Co.  of  New  York.  Limit,  Sept.  1.  For- 
feit, $20.     Plans  and  specifications  none. 


owner Atlas  Home  Bullder.s,  Cali- 
fornia-Pacific Bldg.,  S.  F, 

.\rohltect  ..  .National  Architectural  & 
Eng.  Co.,  68  Post,  S.  F. 

Day's    work.  COST,    $2000 


(1459)     W   LISBON   200   N  Persia.     One 
and      one-haif-story     and      basement 
frame  residence. 
Owner Atlas  Home  Builders,  Cali- 
fornia-Pacific Bldg.,  S.  F. 
Architect  ..  .National      Architectural    & 

Eng.  Co.,  6S  Post,  S.  F. 
Day's    work.  CO.ST,    $2000 


(1460)      W   LISBON    125    iw    Persia.      One 
and      one-half-story      and      basement 
frame  residence. 
Owner Atlas  Home  Builders,  Cali- 
fornia-Pacific Bldg.,  S.  F. 
Architect  ..  .National      Architectural     & 

Eng.  Co.,  68  Post,  S.  F. 
Day's    work.  COST.    $2000 


(1461)      W  LISBON  150  W  Persia.     One 
and     one-half-story      and      basement 
frame  residence. 
Owner Atlas  Home  Builders.  Cali- 
fornia-Pacific Bldg..  S.  F. 
Architect  ..  .National      Architectural    & 

Eng.  Co.,  68  Post,  S.  F. 
Day's   work.  COST,    $2000 


(1462)  NO.  90  ELGIN  PARK.  Addi- 
tion of  basement  and  brick  founda- 
tion. 

Owner Jaa.  T.  Hagan,   Duboce  and 

Elgin  Park,  S.  F. 
Architect  . .  .None. 

Contractor.  .C.    P.    Paulsen,      1201      Hol- 

llster    Ave.,    San    Francisco. 

COST,   $400 


(1463)  E  BELVEDERE   26  N  Carmel 

Move  and  alter  cottage  and  add  two 
roome. 

Owner Frank      Davey,    1024     Cole, 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .A.    H.    Wheeler,    712    Mont- 
gomery, San  Francisco. 

COST,    $1500 


(1464)      NO.    625    THIRD.      Erect    spiral 
chute. 

Owner Danforth    Warehouse      Co., 

Premises. 
Architect  . .  .None. 

Contractor.  .W.    E.    Spiro,    268    Market, 
San    Francisco. 

COST,   $800 


(1465)      E    TREAT      AVE    246    S      23rd. 

Two-story    and    basement    frame    (2) 

flats. 

Owner Patrick    M.    McDonall,    3037 

24th,  San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST.   $3850 


(1466)      NO.     2209     VAN    NESS.       Minor 
repairs  to  residence. 

Owner Louis    Metzger.    Premises. 

Architect  . .  .S.  Schnaittac.her,  First  Na- 
tional   Bank    Bldg.,    S.    F. 
Contratcor.    Louis    Cereghlno    &    Son,    6 
Marshall,   San    Francisco. 

COST,   $400 


(1458)  W  LISBON  175  N  Persia.  One 
and  one-half-story  and  bas.etnent 
frame  residence. 


(1467)     NOS.  1141-51  SUTTER.     Under- 
pin  present  building. 

Owner Coui(ter',s    ^Rattan     Works', 

Premises. 
Architect  .  .  .C.   M.   Hausmann,   14   Mont- 
gomery,   San    Francisco. 
Contractor.  .J.    D.    Hannah,    Monadnock 
Bldg.,    San    Francisco. 

COST,  $400 


20tli, 


18 

(H68)      E     WISCONSIN       175     N 

Two-Story  frame   (2)   flats. 
Owner Peter   Drocos,    559   Wiscon- 
sin, San  Francls<?o. 
Arcliltect  . .  .None. 
Day's   work.  COST,   $1800 
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(1469)  SE  LAKE  &  TWENTY-FIFTH 
Ave.  Two-story  and  basement  frame 
residence. 

Owner Thos.  Scoble,  363  14th  Ave., 

San  Francisco. 

Architect  . .  .None. 

Day's  work.  COST,  $5000 


(1470)  N  BUSH  137%  E  Dupont  N  115 
W  27%  N  22  %  E  27%  N  70  E  58-9  S 
70  E  20  S  137%  r  a  78-9.  Granite  and 
brick  work  for  two-story  and  base- 
ment Class   "C"   stores  and   offices. 

Owner Macdonough   Estate  Co.,  Cr 

Baldwin  &  Howell,  S.  F. 
Architect  ..  .Smith     O'Brien,     HumboMt 

Bank  Bldg.,  S.  F. 
Contractor.  .Mealey      &       Collins,       185 

Stevenson,  San  Francisco. 
Filed  April  IS,  'IS.     Dated  April  3,  '13. 

On   1st  of  each  month 75% 

Usual   35   days 25% 

TOTAL  COST,  $6385 
Bond,  $3192.50.  Sureties,  O.  M.  Tupper 
and  Maurice  Dillon.  Limit,  15  days 
after  building:  is  ready.  Forfeit,  $10. 
Plans  and  specifications  filed. 


(1471)  CONCRETE  AND  ASPHALT 
work  on  street,  basement  and  area 
floors,  granite  curbs,  side  walk,  side 
walk  lights,  doors,  etc.,  on  above. 

Contractor.  .J.    J.    Leonard,    2843    How- 
ard,   Sen    Francisco. 

Filed  April  18,  '13.     Dated  April  3,  '13. 

Payments   same    as    above 

TOTAL  COST,    $3300 

Bond,  none.     Limit,  as  fast  as  possible. 

Forfeit,    $10.      Plans    and    specifications 

filed. 


(14J2)  CLEARING,  GRADING,  EXCA- 
vating,  bulkheading,  concrete,  eleva- 
tor and  other  pits,  forms,  fireproofing, 
columns  in  basement,  machine  foun- 
dation, steps,  ventilators,  waterproof- 
ing, dampproofing  walls  and  base- 
ment   floors,    etc.,    on    above. 

Contractor.  .J.    J.    Leonard,    2843    How- 
ard,   San   Francisco. 

Filed  April  18,  '13.     Dated  April  3,  'IS. 

Payments    same    as    above 

TOTAL  COST,  $11,675 

Bond,    $5837.50.      Sureties,    I.    W.    Smith 

and  J.  iK.  O'Connor.  Limit,  60  days  from 

recording.      Forfeit,      $10.      Plans     and 

specifications   filed. 


Hoiul,  $3860.  Sureties,  Geo.  S.  Green 
and  Natale  Olivotti.  Limit,  80  days. 
Forfeit,  $10.  Plans  and  specifications 
tiled. 


(1473)      CARPENTEI^^NTERIOR  FIN- 

ish,    stair,    hardware,    glass,    glazing, 

sheet  metal,   lath   and  plaster,   marble 

and  terrazzo  and  painting  on  above. 

Contractor..    Ward     &     Goodwin,      981 

Guerrero,   San   Francisco. 
Filed  April  18,  '13.     Dated  April  3,  "13. 

Payments    same    as    above 

TOTAL  COST,  $16,033 
Bond,  $8016.50.  Surety,  American  Bond- 
ing Co.  of  Baltimore.  Limit,  60  days. 
Forfeit,  $10.  Plans  and  specifications 
filed. 


(1475)      PLUMBING,    SEWERING    AND 

gas   fitting  on  above. 
Contractor.  .J.    E.    O'Mara,    449    Minna, 

San   Francisco. 
Filed  April  18,  '13.     Dated  April  3,  '13. 

Payments    same    as    above 

TOTAL  COST,  $2565 
Bond,  $1282.50.  Surety,  National  Surety 
Co.  Limit,  as  fast  as  possible.  Forfeit, 
$10.      Plans   and    specifications    filed. 


(1476)      ELECTRIC   WORK   ON  ABOVE 
Contractor.  .Butte  Eng.  &  Elec.  Co.,  685 

Howard,   San   Francisco. 
Filed  April  18,  '13.     Dated  April  3,  '13. 

Payments    same    as    above 

TOTAL  COST,  $1195 
Bond,  $597.50.  Surety,  National  Surety 
Co.  Limit,  as  fast  as  reuired.  For- 
feit, $10.     Plans  and  specifications  filed. 


(1474)   STEEL  AND  CAST  IRON  WORK 
shop  and   field   painting   and   erection 
of   same   on  above.       ,, 
Contractor.  .Central     Iron     Works,     651 

Florida,   S.    F. 
Filed  April  18,  '13.     Dated  April  3,  '13  . 

Payments    same    as    above 

TOTAL  COST,  $7720 


(1477)  E  TWENTY-EIGHTH  AVE  175 
S  Clement  S  25xE  120  OL  208  All 
work  for  two-story  frame  residence. 

Owner Wilhelm    &    Edna    Adrian, 

129    2nd   Ave.,   S.   F. 

Architect  . .  .None. 

Contractor.  .Investment   &   Constr.    Co. 

Filed  April  18,  '13.  Dated  April  17,  '13. 
TOTAL    COST,    $3600 

Bond,    none.      Limit,    SO    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


Bond,  $625.  Sureties,  Chaa.  LaufCer  and 
J.  H.  Wright.  Limit,  75  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

(14S1)  NE  VIENNA  AND  ITALY  AVE 
25x100.  All  work  except  window 
shades,  gas  fixtures  and  finish  hard- 
ware tor  two-story  frame  (two  flats 
and  one  store.) 

Owner Pietro    Baffa,    1226   Kearny, 

San   Francisco. 
Architect  . .  .None. 
Contractor.  .V.    Fillppis,     1223     Kearny, 

San  Francisco. 
Filed  April  IS,  '13.     Dated  April  IS.  '13. 

Frame   up    $1000 

Brown    coated    1000 

Completed   and    accepted 1000 

Usual   35   days 1000 

TOTAL  COST,  $4000 
Bond,  none.  Limit,  90  days  from  April 
28.  Forfeit,  none.  Plans  and  specifica- 
tions filed. 


(1478)  N  MISSION  AND  NEW  MONT- 
gomery  NW  160-1  "4  NE  138  SB  160 
SW  143-10%.  Structural  steel  for  3 
two-story  and  basement  Class  "A" 
buildings. 

Owner The  Central  Realty  Co. 

Architect  ..  .Sylvain    Sclinaittacher,    1st 

National   Bank   Bldg.,   S.   F. 

Contractor.  .The    Ralston    Iron    Works, 

20th -and  Indiana,  S.  F. 
Filed  April  IS,  '13.     Dated  April.  14,  '13. 
Payments    of    75%    of    work    done 

each  half  month 

Usual    35    days 25% 

TOTAL  COST,  $35,500 
Bond,  $17,750.  Surety,  Equitable  Surety 
Co.  Limit,  170  days.  Forfeit,  $50.  Plans 
and   specifications   filed. 

(1479)  S  GREENWICH  171-5%  E 
Baker  E  22-10%  S  105  W  30  N  105-5. 
All  work  for  two-story  frame  store 
and  flat. 

Owner Jenny   Johnson,    2468    Lom- 
bard,  San   Francisco. 
Architect  ...C.  O.  Clausen,  Phelan  Bldg. 

San  Francisco. 
Contractor.  .A.    N.     Anderson,    138    Do- 
lores,  San   Francisco. 
Filed  April  IS,  '13.     Dated  April  14,  '13. 

Frame    up    ■. $810 

Brown    coated    810 

Completed  and   accepted 810 

Usual   35   days 810 

TOTAL  COST,  $324iO 
Bond,  none.  Limit,  70  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

(1480)  S  PACIFIC  AVE  150  W  Flll- 
,more  W  2oxS  127-8.  Plumbing, 
sewers,  etc..  for  two-story,  attic  and 
basement  frame   flats. 

Owner Henry        Eisenberg,        2255 

Pacific   Ave.,   San   Francisco 
Architect  ..  .Albert  Schroepfer,  68  Post, 

San   Francisco. 
Con(;ractor,,'A.  Davis,  1556  polores,  S  F 
Filed  April   18,  '13.     Dated  April  15.  '13. 

Roughed  in   $400 

Completed  and   accepted 530 

Usual   35   days' 315 

TOTAL  COST,   $1245 


(1482)  LOT  5  BLK  15  Crocker  Amazon 
Tract.  All  work  for  one-story  frame 
residence. 

Owner R.    D.    Watkins,    Belvedere, 

California. 

Archit&ct  ..  .Charles     Paft,     Merchants' 
Exchange   Bldg.,  S.   F. 

Contractor.  .A.   Sasso. 

Filed  April  18,  '13.     Dated  April  15,  '13. 
Foundation    in,    building    framed 
and  rustic  on  and  roof  sheathed.  $450 
Plumbing     installed   and      tested, 

outside    frame    completed 460 

Completed   and   accepted 465 

Usual    35    days 460 

TOTAL    COST,    $1825 

Bond,    $912.50.      Sureties,    L.    Dioguardi 

and    Antonietta      Scrima.        Limit,       45 

days     from    April     20.       Forfeit,     $2.50. 

Plans   and   specifications   filed. 
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(1483)  NE  GEARY  AND  VAN  NESS 
Ave.  Stairs,  railing  and  iron  ladder 
tor    building. 

Owner None    given 

see  foot  note. 
Architect  ...None    given    in    docun 

see   foot   note. 
Contractor.  .Peterson    Rupp    &    Co.. 

Pine,    San    Francisco. 
Sub-Contractor.  .A.      Haus,      16th      and 

Bryant,    San    Francisco. 
Filed   April   18,  '13.     Dated   Jan.   20,   '13. 
TOTAL  COST,   $1200 
Bond,    limit,    forfeit,    none.      Plans   and 
specifications,   none. 

NOTE:— Chas.    L.    Tilden.    62    Post    is 
owner  and  C.  A.  Meussdorffer  architect. 


(1484)      NO.    248    CORTLAND   AVE.  One 
story   store   room. 

Owner T.    R.    Pilhof,    Premises. 

Architect  . .  .None. 

Contractor.  .John   Diestel,   2246   Mission. 
San    Francisco. 

COST,   $500 


(1485)      NW    LOCUST    AND    JACKSON. 
Add  one  room. 

Owner L.   L.   Roos,   Premises. 

Architect  ..  .Maybcck      &    White,      Lick 

Bldg.,  San   Francisco. 
Contractor.  .H.   I.   Maddox,   4525  Mission 
San   Francisco. 

COST,  $500 


(14SG)    SE  EiGirrn    and    market. 

Erect    bill    hoard. 
Owner J.   Chas.   Green,   273   Valen- 
cia,  San    Francisco. 
Architect  . .  .None. 
Day's   work.  COST,   $400 
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(H87)     E  WHEELER  150  N  Bay  Shore. 
One-story  and  basement  frame  dwlg. 

Owner A.      G.      Duncan,       Crocker 

Bldgr.,  San  Francisco. 
Architect  . .  .None. 

Contractor.  .Wm.    Long,    347    naymond 
Ave.,  San  Francisco. 

COST,  J 4. 50 


(14SS)     N  EDINBURGH  37-C  E  Geneva. 
One-story  and  basement  frame  dwlg. 

Owner J.    H.     Rickets,     77-A    Col- 

Ungrwood,   San   Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $1400 


(14S9)      NO.      14.i5      ELEVENTH      AVE. 
Raise,    underpin   and    rat   proof. 

Owner McEwen      Bros.,    475      Pine, 

San   Francisco. 
Architect  ,  .  .None. 

Contractor.  .Wm.  Hamerton  &  Son,  1301 
Waller,   San   Francisco. 

COST,   $500 


(1490)     SW  SAN  BRUNO  AND  GAVEN. 
One-story   frame   store. 

Owner Louis      Ywam,      22S8      San 

Bruno  Ave.,  San  Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $1000 


(1491)      NO.     19    REDONDO.       Add    two 
rooms  and  new  roof. 

Owner A.   March  i.   Premises. 

Architect  . .  .None. 

Day's  work.  COST,   $400 


(1492)  S  NINETEENTH  37-6  W  Dia- 
mond. Two-story  and  ,'base|ment 
frame   residence. 

Owner P.    A.      Nelson,    4333      19th, 

San    Francisco. 

Architect  . .  .None. 

Day's  work.  COST,  $2000 


(1493)      CALIFORNIA       AND       MAPLE. 
One-story    frame    infants'    shelter. 

Owner Children's    Hospital.    Prem. 

Architect  ..  .Ward    &    Blohme,    Alaska- 
Commercial   Bldg.,  S.   F. 
Contractor.  .L.  A.  Kern,  3646  17th.  S.  F. 
COST,   $850 


(1494)      SE    FIFTEENTH      &      ALBION 
Ave.   Repair  factory. 

Owner P.    F.    Ferguson,    2027    Val- 

lejo,   San   Francisco. 
Architect  .  .  .None. 

Contractor.  .Fred    Miller,     225    Dolores, 
San   Francisco. 

COST,    $400 


(1495)     NO.      20    ELLIS.        Erect      iron 

frame. 
Owner. ..  .Chas.   E.  Corey,  Palo  Alto. 
Architect  .  .  .None. 

Contractor.  .W.     R.     Fremersdorf,     1139 
Market,    San    Francisco. 

COST,    $400 


(1496)     NO.    1754    MISSION.    Alter,    re- 
pair and  add  to  flats. 

Owner T.   F.   Kiernan,   Premises. 

Architect  ...Theo.     W.     Lenzen,     Hum- 
boldt Bank   Bldg.,  S.  F. 
Day's  work.  COST,  $2000 


(1497)     NO.    2722    DIAMOND.  One-story 
and  basement  frame  dwelling. 

Owner Jos.    N.    Reid,    135   Crescent 

Ave.,    San   Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $1000 


I    (1498)     S  CHURCH  50   E   27th.     Three- 
story   and   basement   frame    (5)    flats. 

•    Owner O.    Busse,    784    Clementina, 

San  Francisco. 


Arcliitect  ..  .None. 

Contractor.  .Stcur   &   Burg,    1407    O'Far- 
rell,  San  Francisco. 

COST,   $65U0 


(1499)  N  NEY  125  E  Craut.  One  and 
one-.half-story  and  basement  frame 
dwelling. 

Owner Dr.   A.   L.   W.   Zillmer,    3601 

23rd,  San  Francisco. 
Architect  . .  .None. 

Contractor.  .Henry      W.     Zillmer,     3601 
23rd,  San  Francisco. 

COST,    $1800 


(1500)  S  TWENTW-SIXTH  125  E  Val- 
encia. Three-story  and  basement 
frame   (3)   flats. 

Owner G.   Lagomarsino,   3461   26th, 

San  Francisco. 
Architect  . .  .None. 

Contractor.  .Carraro   &  Co.,   750   Felton. 
San   Francisco. 

COST,   $8500 


(1501)  S  EIGHTEENTH  25  W  Clover 
Ave.  Two-story  and  basement  frame 
residence. 

Owner George    Hall,     585    Castro, 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .C.    Werner,      66%       Caselli 
Ave.,    San    Francisco. 

COST,   $2400 


(1502)     E  MASON   111   N  Union.   Three- 
story  and   basement  frame    (3)    flats. 

Ownair B.     Lcrc^ri,     2123     Powell, 

San    Francisco. 
Architect  ..  .Paul   De    Martini,   451    Col- 
umbus Ave.,  S.  F. 
Contractor.  .De    Martini    &    Segale,    274 
29th,    San    Francisco. 

COST,  $6000 


(1503)      NW    FILBERT    AND    POWELL. 
Alter    front,    etc. 

Owner P.   Simi,  Premises. 

Architect  . .  .None. 

Contractor.  .P.   Corinignani,    '907    Lom- 
bard,  San   Francisco. 

COST,  $1150 


(1504)      NOS.   51  AND  53   GEARY.   Alter 
front,  erect  mezzanine  floor  concrete 
stairs,    install    door    and    erect    parti- 
tion. 
Owner.  .Bankers'    Investment  Co. 
Architect  ..  .Frederick    Meyer,    Bankers 

Investment   Bldg.,   S.   F. 
Contractor.  .M.    Schmidt,    1816   Virginia, 
Berkeley. 

COST,    $350« 


(1505)     S  TEHAMA  362  E  Sixth.     Two- 
story  and  basement  frame  (4)   flats. 

Owner James  Quinn,   2425  Folsom, 

San  Francisco. 
Architect  . .  .None.  * 

Contractor.  .Wm.      Foley,     S33      Irving, 
San  Francisco. 

COST,  $4000 


(1506)  BL.K  BDED  BY  CALIFORNIA, 
Joneis,  Sacramentol  and  Taylor. 
Painting  of  that  portion  of  building 
now  being  erected  en  California 
street  side  and  painting  of  all  in- 
terior plaster,  but  not  including 
ceilings   which   are  of   wood. 

Owner Grace   Cathedral  Cpn. 

Architect  ..  .Lewis    P.    Hobart,    Crocker 
Bldg.,   San  Francisco. 

•Contractor.  .Vincent    J.     Donovan,     725 
Minna.  San   Franci.?ro. 

Filed  April  19,  '13.     Dated  April  16,  IS, 

On    15th   of   each   month 75% 

Usual    35    days 25% 

TOTAL   COST,    $935 


Bond,  $497.3(1.  Surety,  The  Aetna  Ac- 
clde;it  &  Liablliv>-  Co.  Limit.  M.i./  I. 
Forfeit,  none.  P.in-  anri  specifications 
tiled. 


(1507)  S  ELLIS  110  E  Polk  E  ZlSxH 
120.  All  work  for  three-story  and 
basement  brick  apartments. 

Owner Joan      Ruddy,      2462      Clay. 

San  Francisco. 
Architect  . .  .A.    F.  •  &   (Q,;   XtJ;  K0usseau, 

Monadnock   Bldg.,  S.   F. 
Contractor.  .Christiansen    &    Smith,    331 

rtugo,   Sari   Francisco. 
Filed  April  19,  '13.     Dated  April   16,  .'13. 

2nd    story    joists    on $2512.50 

Brick    work    finished    and      roof 

boards    on     "...'.'.' '2512.50 

Ready    for    lathing 251'2.50 

Brown   coated 2512.50 

Standing    trim    on 2512.50 

Completed    and    accepted 2512.50 

U.'=ual    35    days 5025.00 

TOTAL  COST,  $20,100.00 
Bond,  $10,050.  Surety,  Southwestern 
Surety  Ins.  Co.  Limit,  130  days.  For- 
feit, $10.     Plans  and  specifications  filed. 

(1508)  SW  SIXTEENTH  AND  DEHON 
S  50  W  27  S  3  W  28  N  53  E  55.  All 
work  except  excavation,  cement 
work,  lath  and  plaster,  plumbing, 
heating,  painting  and  roof  work  for 
three-story  and  ba.sement  frame 
apartments  and  store. 

Owner C.  F.   Hornung,   422  Church 

San  Francisco. 
Architect  ..  .Rhodes      &    Marisch,      3372 

16th,    San   Francisco. 
Contractor.  .Chas.   Fernsworth    &   F.    F. 

Hall. 
Filed  April  19,  '13.     Dated  April  12,  '13. 
2nd  floor  joists  in  &  rustic  on.. $1000 

Ready    for    roof 1200 

Ready    for    plastir 1600 

Completed   and   accepted 2350 

Usual    35    days 2050 

TOTAL  COST,  $8200 
Bond,  $4100.  Surety,  J.  E.  Devenport 
Limit,  100  days.  Forfeit,  none.  Plans 
and  specifications  filed. 

(1509)  NE  CARL  AND  COLE  E  76xN 
37-S,  ,AJ1  wiork  ex'cept  plumibing, 
electric  work,  window  shades  and 
gas  and  electric  light  fixtures  for 
alterations  and  additions  to  frame 
building    (stores  and   flats.) 

Owner George      Breck,      40     Turk, 

San  Francisco. 
Architect  ..  .Maxwell    G.    Bugbee,    Lick 

Bldg.,  San  Francisco. 
Contractor.  .J.    J.    Harcorn.    3640    Geary, 

San   Francisco. 

Filed  April  19,  'IS.     Dated  April  10,  '13. 

House      raised      and)      foundation 

completed     $987 

Interior    boarding    on 987 

Completed   and   accepted 987 

Usual   35   days 987 

TOTAL  COST,  $3948 
Bond,  $2000.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  75  days. 
Forfeit,  $8.  Plans  and  specifications 
filed. 

(1511)  SW  CALIFORNIA  AND  VAN 
Ness  Ave  —  60x134  WA  87.  All  work 
for  four-stdry  reinforced  concrete 
garage. 

Owner Albert   Abrams,   246   Powell 

San  Francisco. 
Architect  ..  .M.   J.   Lyon   &   Co.,   Nevada 

Bank  Bldg.,  S.  F. 
Engineer  ..  .Heller    &    Wilson,    1st    Na- 
tional  Bank   Bldg.,  S.   F. 
Contractor,  ."the    Northern    Constr.    Co., 
Mills   Bldg.,    San   Francisco. 
Filed  April  19,  '13.     Dated  April  18,  '13. 
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Payments  as  work  progresses..      75% 

Usual    35    days 25% 

TOTAL.  COST,  $48,370 
Bond,  $24,200.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  95  days. 
Forfeit,  $20.  Bonus,  $20.  Plans  and 
■■fpeclficatlons  died. 


COMPLETION  NOTICES. 


San  Francisco. 


April  11,  1913— N  BANCROFT  WAT 
66  W  Sacramento  34x90,  Bkly.  F  R 
Peake  Co  to  J  A  Plnkerton.Apr  14,  '13 
April  12,  1913 — W  TWENTY-SIXTH 
Ave  215  N  Balboe  (B)  N  50.\W  120. 
Samuel  B  Mertcs  to  Samuel  B  Mer- 
les     April    11,    1913 

April  12,  1913— S  TWENTY-THIRD 
25  W  York  W  50  S  36  W  25  S  68  E 
175  N  104.     Ferro  Bros  to  V  Fillppis 

April    12,    1913 

April  12,  1913 — LOT  25x120  FT.  225 
S  from  S  California  No.  330  24th 
Ave.      George    Conlan    to    whom    it 

man    concern April    4,    1913 

April    ,12,    ,1913- W     SCOTT     92-6     S 
Green  S  45xW  110.     Clara  S  Hamil- 
ton to  Frederick  W  Snook. April  2,  '13 
April   14,   1913— E  CAPISTRANO  AVE 
447   N  Santa  Rosa  Ave,   Lot   21   Blk 
"A"     Mission     Terrace.       Harold     C 
Lindberg-  to  H  F  Nilsson. April  8,  1913 
April   14,    1913— E     STEUART   87-6      S 
Market    S    20xE    45-10.      George    E 
Billings  to  J  W  Carr... April   12,   1913 
April    14,    1913— SE    ATHENS    100    NE 
France     Ave    NB    dOxNW     100     ptn 
Lot  5  Blk  62  Excl  Hd.     Tony  Valer- 

go   to   whom   it   may   concern 

April    12,    1913 

April  14,  1913— LOT  32  BLK  7,  Lake- 
view.  WUliem  S  Ulmer  to  Stephen- 
son  &   Parry April   12,   1913 

April  15,  1913— S  GEARY  187-6  W 
Jones    W    51xS    137-6.      H    W   New- 

bauer  Invst  Co  to  F  L  Hansen 

April    10,    1913 

April  15,  1913— E  WALNUT  100  S 
Sacramento    19-7%xl37.      V    Loren- 

zini    to    Montanl    &    Stefanini 

April    15,    1913 

April    15,    1913— N-  ALVARADO    100    E 

Castro    N    30x114.      Thos    Scoble    to 

whom  it  may  concern. .  .April  5,   1913 

April     15,     1913 — W     Ashbury     100     S 

Frederick   S  25x100.     J  Loustale   to 

J   Narbebury April   11,   1913 

April  15,  1913 — NW  HOWARD  410  SW 
Third  SW  40xNW  80.  Eisenbach  Co 

to  A  Dahlberg April   5,   1913 

April  15,  1913- NW  BUSH  &  SAN- 
some  N  137-6xW  67-6.  Standard 
Oil  Co  to  Yale  &  Towne   Mtg  Co.. 

April    11,    1913 

April  16,  1913— S  CLAY  80  E  Taylor 
25x94-4.      Louis  D  StofE  to   whom   it 

may   concern April   16,    1913 

April  16,  1913— E  GOUGH  111  S  Fil- 
bert  26-6x101.      M  Bazzini   to   whom 

it   may   concern April   11,   1913 

April  16,  1913— S  KIRKHAM  32  W 
Ipth  Ave  S  100x25.  Edward  J  and 
Lulu  Blanchard  to  A  H  Wheeler.. 
April  16,  1913— SW  VAN  NESS  AVE 
and  Pine  S  80xW  84-9.  M  Fisher 
to  whom  it  may  concern. April  8,  1913 

April    16,    1913 

April  17,  1913 — E  FILLMOR7  60  N 
Greenwich  N  25-6xE  80.  Conrad 
and    Henry    Gatzert    to   A    Brisa.  .  .  . 

April     14,    1913 

April     18,     1913— EXPOSiTION     SITE. 
Panama-Pacific     International     Ex- 
position  Co   to   Prlngle   Dunn   &   Co. 
(2   completion   notices)  .April   16,   1913 
April    18.    1»13— E    ALBION    AVE    110 


S   16tli   S   30xE   120.     John   P  Spaar 
to  wliom  it  may  concern.  .April  17,  '13 
April    18,    1913— HARTFORD   NO.    247, 
bet    19th   and    20th.      Archibald    Mc- 
Neill to  O  E  Evans April  18,  1913 

April  18,  1913— W  TWENTW-SIXTH 
Ave      225    N      Judah    N    50xW      120. 

Edgar  G  Getz  to  P  A  Klein 

April    16,    1913 

April  IS,  1913— N  SACRAifENTO  225 
E  Drumm  N  119-6xE  50.  Union 
Pacific  Salt  Co  to  Brandon  &  Law- 
son    March    28,    1913 

April  18,  1913— N  SACRAMENTO  200 
E  Drumm  N  59-9xE  25.  Union 
Pacific  Salt  Co  to  Brandon  &  Law- 
son,  Mar.  28;  John  Spargo.Mar.  10,  '13 

April  18,  1913— NE  GEARY  &  JONES 
B  62-6xN  77-6.  S  and  Gump  Realty 
Co  to  Dyer  Bros  Golden  West  Iron 
Works    April    18,    1913 

April  18,.  1913 — SE  HOWARD  90  SE 
11th  30-8  on  Howard  90  feet  deep, 
30  feet  in  rear.  William  McCall  to 
W  F  Dulter April   1,   1913 

April  IS,  1913 — SW  O'FARRELL  AND 
Carlos  Place  S  57-6  E  2-6  B  40  W  60 
N  7-6  B  57-6.  The  Levy  Real  Est 
Co  to  G  P  W  Jensen,  Wm  F  Wilson, 
The  John  G  Sutton  Co  and  I  R 
Kissel,  Central  Elec  Plumbing  & 
Heating   Co Aphil   10,    1913 

April  19,  1913— N  SUTTER  122-9  W 
Sansome    W    122-3xN    137-6.      Chas. 

Holbrook    to   Hicks   &   Folte 

April    IS,    1913 

April  19,  1913— LOTS  313  AND  315 
Gift  Map  No.  2.  Knut  Anderson  to 
wham    it    may   concern.  .April   8,   1913 

April  19,  1913— W  FIFTEENTH  AVE 
175  N  Irving  N  25xW  127-6.  Sun- 
set Home  Realty  Co  to  Cox  Bros 
April    19,    1913 

April  19,  1913— NE  PACIFIC  AND 
Mason  N  137-6xB  137-6.  Roman 
Catholic  Archbishop  of  S  F  to  Jas 
L    McLaughlin April    9,    1913 


OAKLAND  AND  ALAMEDA 
COUNTY. 


LIENS  FILED. 


San  Francisco. 


April  11,  1913— SB  MARKET  150-114 
NE  7th  SE  165-lxNB  75.  Cunning- 
ham &  Politeo,  $1531.25;  Frank 
Klimm,  $2328.50  vs  Boston  and  S  F 
Amusement    Co    

April  12,  1913 — NW  POST  &  AGATE 
Ave  N  fiOxW  40.  Donald  Mowat  vs 
Lindgren  Co  and  Rosie  Resenberg 
and    A   Rosenberg $3120.80 

April  15,  1913— B  TWELFTH  AVE 
175  N  Noriega  N  25xE  120.  R  S  K 
Macmillen   vs  D  B  Bruce $169.44 

April  17,  1913 — N  ST.  MARY^'S  AVE 
dist  —  W  Mission  W  25xN  100;  No. 
30  St.  Mary's  Ave.  H  S  Thomson  vs 
J   J   O'Connell $182.81 

April  17,  1913— S  BUSH  45  E  Powell 
E  23-6.\S  67-6.  W  P  Fuller  &  Co  vs 
G  C  F  Schwarz  and  A  Dahlberg.. 
$142 

NOTE: — The    above    lien    was    released 

immediately  after  being  filed. 

April  17,  1913 — NW  POST  &  AGATE 
Alley  N  60xW  40.  A  G  Mitchell  vs 
Rosie  Rosenberg  and  Donald  Mowat 
$508.66 

April  18,  1913 — BLK  BDED  BY  BAL- 
boa,  47th  Ave,  Sutro  Heights  Ave 
and  46th  Ave.  Commercial  Bldg  Co 
vs    Golden      Gate      Ostrlcli      Farm 

.     (Leasehold     interest)     and     Al'bert 

'    Myers $1134.50 

April  IS,  1913— E  PETERS  AVE  78 
SW  Fair  Ave  SW  lOOxSE  73-6. 
Hauptman  Lumber  Co  vs  Jos 
Stroms  wold'    $598,22 


BUNGALOW— IVS  story  and  base, 
frame,  $2,500.  Oakland,  Cal.  Architect, 
A.  W.  Smith,  1010  Broaday,  Oakland. 
Owner,  Mr.  Murray.  The  house  will 
contain  si.x  rooms,  bath  and  sleeping 
porch.  Interior  will  he  finished  in  pine 
tliroughout  with  hardwood  floors  in  the 
principal  rooms.  Tile  will  he  used 
in  tlie  hath  room  and  kitchen.  There 
will  be  furnace  heat  and  open  fire 
place,  ilantel  will  be  of  tile  or  brick. 
The  exterior  of  the  house  will  he  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing taken. 

RESIDENCE  —  2  story  and  base, 
frapie,  $10,000.  Berkeley,  Alameda  Co., 
Cal.  Architect,  Edward  T.  Foulkes, 
Crocker  Bldg.,  S.  F.  Owners  name  with- 
held. The  house  will  be  erected  in  the 
Claremont  Tract,  and  will  contain  11 
rooms,  baths  and  sleeping  porches.  In- 
terior finisih  will  be  oif  pine  and  hard- 
wood. There  will  be  furnace  heat  and 
open  fire  places.  A  Ruud  heater  will 
be  installed.  Mantels  will  be  of  brick 
or  tile.  Tile  will  be  used  in  the  bath 
rooms  and  kitchen.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plan.-;  are  com- 
plete and  figures  are  being  taken. 

BUNGALOW— 1%  story  and  base, 
frame,  $3,000.  Piedmont,  Alameda  Co., 
Cal.  Architect,  none.  Owners,  United 
Home  Builders.  162  Broadway,  Oak- 
land. The  house  will  contain  seven 
rooms,  bath  and  sleeping  porch.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood veneer.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  place.  Mantel 
will  be  oif  brick.  Tile  will  be  used  in 
the  bath  room  and  kitchen.  The  ex- 
terior of  the  house  will  be  covered 
witli  shingles.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
I^abor. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Berkeley,  Ala- 
meda Co.,  Cal.  Architect.  John  Hudson 
Thomas,  First  National  Bank  Bldg., 
Berkeley.  Owner,  Mr.  Garrett.  The 
dwelling  will  be  erected  on  Russell 
street,  and  lias  been  designed  for  an 
eight-room  house  with  bath  and  sleep- 
ing porch.  All  interior  finish  will  be 
of  pine.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick  and  tile.  Tile 
will  also  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  dwelling  will 
be  covered  with  cement  planter  on 
metal  lath.  Plans  are  being  prepared. 
RESIDENCE  —  2  story  and  base, 
frame,  $4,000.  Berkeley.  Alameda  Co., 
Cal.  Arcliitect.  W.  H.  Ratcliff,  First 
National  Bank  Bldg.,  Berkeley.  Own- 
er, G.  P.  Adams.  The  dwelling  will  be 
erected  in  the  Thousand  Oaks  Tixict, 
and  will  contain  eight  rooms,  bath  and 
sleeping  porch.  Interior  finish  will  he 
of  pine  throughout.  There  will  be  fur- 
nace heat  and  a  large  open  fire  place. 
Mantel  will  be  of  brick.  Floors  in  the 
living  room,  dining  room  and  recep-  \ 
tion  hall  will  be  of  hardwoo<l.  Bath  i 
room  and  kitchen  will  have  tile  wain-  , 
soot.  The  exterior  of  the  house  will 
be.  covered  with  shakes.  Plans  are  | 
coi.TiDlete  and  figures  are  now  being  I 
taken  by  the  architect.  ' 

RESIDENCE  —  2     story     and     base.     1 
frame,    $3,500.      Berkeley.    Alameda   Co..     | 
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Cal.  Ai-cliltLit,  Karl  11.  Nickel,  Syiidl- 
liite  lilJff.,  Oakland.  Owner,  C.  J. 
Gordon.  Tlie  house  has  'been  deslg-ned 
for  a  seven-room  dwelling:  with  bath. 
Interior  will  be  finislied  in  pine 
througliont  with  hardwood  floors  in 
the  two  principal  rooms.  There  will 
be  furnace  heat  and  a  large  open  fire 
place.  .Mantel  will  be  of  brick.  Tile 
will  be  u.-ed  in  the  bath  room  and 
kitchen.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster.  Plans 
are  complete  and  figures  are  being 
taken. 

BUNGALOW  —  1  story  and  base, 
frame,  $2,500.  Berkeley,  Alameda  Co., 
Cal.  Architect,  none.  Owner,  C.  M. 
John.'-on,  2317  Carlton  St.,  Berkeley. 
Tlie  house  has  been  designed  for  a  six- 
room  dwelling  with  bath.  Interior  fin- 
ish will  be  of  pine  and  redwood  with 
some  oak  floors,  There  ill  be  a  large 
open  fire  place  in  the  living  room  with 
iirick  mantel.  Tile  will  be  used  in  the 
lidth  room  and  kitchen.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  owner  will  do  the  work 
by    Day   Labor. 

BUNGALOWS— 2,  1  story  and  base, 
frame,  13,000  and  $3,50'0.  Piedmont, 
.Mameda  Co.,  Cal.  Architect,  none. 
Dw-ners,  Flitter  and  WInlund,  1721  Tel- 
egraph Ave.,  Oakland.  These  house 
will  be  erected  on  Ronado  street,  and 
will  contain  :?even  and  eight  rooms  re- 
.■■pectively.  Interiors  will  be  finished 
in  pine  and  hardwood.  Oak  floors  will 
be  used  in  the  living  and  dining  rooms 
and  reception  halls.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick  and  tile.  Bath 
looms  and  kitchens  will  be  finished  In 
tile.  Ruud  water  heaters  are  specified. 
lOxterlors  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day    Labor. 

RESIDENCE  —  2  story  and  base, 
flame.  $4,,')00.  Piedmont.  Alameda  Co.. 
I'al.  Arcliltect,  none.  Owner,  Wallace 
Clark,  1144  Broadway,  Oakland.  The 
house  will  contain  elglit  .rooms,  baths 
and  sleeping  porch.  All  Interior  finish 
will  be  of  pine.  Hardwood  floors  will 
l>e  used  In  tlie  living  and  dining  rooms 
and  reception  hall.  There  will  be  fur- 
n-.ue  heat  and  open  fii-e  places.  .Mantels 
will  be  of  tile  and  brick.  Tile  will  also 
III'  used  In  the  bath  rooms  and  kitchen. 
I'lans'  provide  for  an  automatic  water 
lieater.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
llie  work   will  be  done  by  Day  Labor. 

HOTEL — 6  story  and  base,  brick  and 
steel.  $60,000.  Oakland,  Cal.  Architect. 
William  Wilde.  Albany  Bldg.,  Oakland. 
Owners,  Frank  Pereira  Realty  Co.  The 
building  Is  to  be  erected  at  the  south- 
tast  corner  of  8th  and  Washington 
streets  and  will  cover  a  considerable 
ground  area.  Sevei'al  stores,  the  hotel 
lobby  and  offices  will  occupy  the  first 
lloor.  Upper  floors  will  be  arranged 
for  about  120  rooms,  a  number  of  which 
will  have  connecting  baths.  Plans  In- 
clude steam  heat,  elevator  service,  vac- 
uum cleaning  and  a  hot  water  system. 
Oil  burning  furnace  will  be  Installed. 
Baths  will  ha\'e  tile  floors  and  wain- 
scot. Tlie  exterior  of  the  building  will 
be  faced  with  pressed  brick.  Interior 
tinisli  will  be  of  pine  arid  hiirdwobd. 
Ornat.nental  plaster  will  be  used  In  the 
lobby.  Bids  are  now  being  taken  on 
the  structural  steel  and  figures  on  the 
general  contract  will  be  called  for 
shortly, 


HOTKl,  ALTERATIONS— $1,500.  Oak- 
land, Cal.  Architect,  Ivan  C.  Satterlee, 
470  13th  street,  Oakland.  Owners, 
Hotel  Avalon  Co.  This  work  will  In- 
clude new  sash  and  doors,  new  steam 
radiators,  plumbing,  tinting,  plastering 
and  electric  work.  Plans  are  ready 
for  figures. 

CLUB  HOUSE — 3  story  and  base, 
frame,  $20,000.  Berkeley,  Alameda  Co., 
Cal.  Ai'chltects,  Parker  &  Kenyon,  244 
Kearny  St,,  S.  F.  Owners,  Twentieth 
Century  Club  This  work  has  been 
mentioned  liere  before  when  plans  were 
first  out  for  figures.  Several  changes 
liave  been  made  and  new  figures  will 
be  called  for  at  once.  The  building  will 
contain  a  large  inteting  room,  library, 
social  hall,  dining  room  and  complete 
kitchen  equip^nent.  Interior  will  be 
handsomely  finished  in  pine  and  hard- 
woods with  hardwood  floors  through- 
out. A  central  heating  system  will  be 
installed.  The  exterior  of  the  building 
will  be  covered  with  cement  plaster 
and    shinglef. 

SCHOOL — 2  story  and  base,  frame, 
$25,000.  Piedmont,  Alameda  Co.,  Cal. 
Architect,  Irr/In  Schaefer,  Bacon  Bldg., 
Oakland.  Owners.  Town  of  Piedmont. 
The  building  will  contain  sl.x  class 
rooms  and  an  auditorium.  There  will 
be  a  central  heating  system.  Interior 
will  be  finished  in  pine  with  some 
maple  floors.  Besides  the  rooms  above 
mentioned,  there  will  be  two  teachers' 
rooms,  library  and  principal's  office. 
Tlie  exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  A  site  has  been  secured  at  the 
corner  of  Lake  and  Linda  streets.  Plans 
are  nearly  complete  and  figures  will  be 
called    for    shortly. 


1227      Ahlstrom      Litton        1300 

I22S     Cannon     Jones  400 

1229      Healy     Healy       1800 


Building  Contracts  Awarded 
Oakland. 

ll.')5  Wilson     RanJcIn  3000 

1151)  Lelt'er     Letter  200 

ll."i7  MacArthur     Owner  2000 

115S  Carlson     ChafBn  1200 

1159  Corbus     Corburn  2500 

11'60  Hambleton     Owner  2700 

1161  Hinch      HInch  2500 

1163  Burger     Burkes  2400 

1164  Same      Same  2400 

1165  Same     Same  2400 

116S  Farrls     Farrls  2'500 

1169  Coit      Colt  2000 

1172  United   Bldrs    Owner  SOOO 

1173  Rlty   Synd    Cederborg  2125 

1174  Blymeyer     Blymeyer  450 

1175  Eagles   Hall    Owner  400 

1176  Donaldson      ....Donaldson  1000 

1177  Carpenter      Carpenter  700 

117S  Pac  G  &  E  Co      Owner  1200 

117'9  Cardinet     Price  500 

IISO  Kav      Jones  500 

1181  Van    Arsdale    Knight  2000 

1182  Fletter     WIndlund  3000 

1183  Same     Same  3500 

1184  Clark      Clark  4500 

1185  Chrlstensen     Owner  1950 

1186  McArthur     McArthur  270D 

1187  Colt     Colt  3500 

1188  McQuarrle     ...MacGregor  -3500 

1189  Short     , Burks  1950 

1190  Franks      Franks  1950 

1193  Fell      Morgensen  4100 

1197  HoUidge     WIeben  2400 

1198  Nearv      Neary  2500 

1199  Tavlbr    Peters  3250 

1 200  Myers     Myers  2800 

r'OI  Dobson    Ernsberger  ,  2370 

1202  Blote     Blote  800 

1203  Anderson    Willlford  1000 

1204  Ingle     Corbett  450 

1205  TruelPon    Cuthbert  850 

1206  Rltv   Synd    Rlty  Synd  IfiOO 

1212  McMillan      Legault  1850 

1213  Pfrang     Pfrang  2500 

1214  Pfrang     Pfrang  2500 

1''15  Pfrang     Pfrang  2500 

l''!in  Reck      Mnrdock  '    4  50 

1-117  Giiido      Silva 

r)lS  Bruce      Bruce  ISflO 

I'l'l  Button     Button  5000 

12'?0  Pfrang     Pfrang  2500 

12''4  HoUowav      Owner  1600 

1225  Marston      Gorfield  400 

1226  Butler     Butler  ?500 


(1155)  W  NINETY-FOURTH  AVE  50 
N  Peach,  Oakland.  One-story  flve- 
room   dwelling. 

Owner C.  E.  Wilson,  94th  Ave  and 

Boulevard,   Oakland. 
Architect  . .  .None. 

Contractor.  .S.    G.    Rankin,      5670      Oak 
"^rove  Ave.,  Oakland. 

COST,   fSOOO 

(1156)  N  ATHOL  AVE  204  W  Newton 
Ave.,  Oakland.  One  and  one-half- 
story    8-room    dwelling. 

Owner E.  T.  Lelter  &  Sons,  Build- 
ers'   Exchange,    Oakland. 
Architect  . .  .None. 
Day's   work.  COST,   $2900 


(1157)  E  SIXTY-FIFTH  AVE  40  S 
Arthur,  Oakland.  One-story  5-room 
dwelling. 

Owner MacArthur  Bros.,   1560  Fell 

San  Francisco. 

Architect  . .  .None. 

Day's   work.  COST,    $2000 


(1158)  W  NINTH  AVE  110  S  E-28th, 
Oakland.       One-story    3-room    dwlg. 

Owner C.    G.    Carlson,      2590      25th 

Ave.,  Oakland. 
Architect  . .  .None. 
Contractor.  .Chatfln      &      Blabon,      3745 

Maple    Ave.,    Oakland. 

COST,  $1200 

(1159)  S  WESLEY  AVE  250  W  New- 
ton, Oakland.  One-story  6-room 
dwelling. 

Owner A.   W.   Corbus,   1542   Broad- 
way,   Oakland. 
Architect  . .  .None. 
Day's  work.  COST.   $2500 

(1160)  S  WELLINGTON  AVE  1090  E 
13th  Ave.,  Oakland.  One-story  six- 
room  dwelling. 

Owner Mabel     L.     Hambelton,     585 

43rd,    Oakland. 
Architect  . .  .None. 
Contractor.  .Fred   Hambleton,   585   43rd. 

Oakland.  COST,    $2700 

(1161)  S  WESLEY  AVE  200  N  New- 
ton Ave.,  Oakland.  One-story  five- 
room   dwelling. 

Owner J.    T.    HInch.    1542    Broad- 
way, Oakland. 
.\rcbitect  .  .  .None. 
Day's    work.  COST,    $2500 

(1103)  N  GLENDALB  AVE  170  E 
Manila  Ave.,  Oakland.  One-story  5- 
room  dwelling. 

Owner Frank     Burger,     858     52nd, 

Oakland. 
Architect  . .  .None. 

Contractor.  .C.    B.    Burkes.    5177    Genoa, 
Oakland.  COST,   $2400 

(1164)  N  GLBNDALE  AVE  130  E 
Manila  Ave.,  Oakland.  '  One-story  5- 
roo.Ti   dwelling. 

Owner Frank     Burger,     858     52nd, 

Oakland. 
.\rchltect  . .  .None. 

Contrector.  .C.    E.    Burkes,    5177    Genoa, 
Oakland.  COST,    $2400 

(11615)  -N  GLENDALE  AVE  210  E 
Manila  Ave.,  Oakland.  One-story  5- 
room   dwelling; 


i\l1       Owner... 


.Architect  . 
Contractor 


.Frank     Burger,     858     52nd, 
Oakland. 
.None. 

.C.    E.    Burkes,    5177    Genoa. 
Oakland,  COST,    $2400 
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(ll'iS)  \V  CORONADO  260  N  51st.  Oak- 
land. One  and  oiie-halt-stgry  slx- 
ruom   dwPlllng. 

Owner W     A.      Farris,      16     Monte 

Vista  Ave.,  Oakland. 

Arcliltett  .  .  .Nunc. 

Day's    HiMk.  COST.    JJaOO 
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Contractor.  .J.   O.      Price,   Blake     Bldg 


(iii-.n)     \v    .\iA.\iuA   AVE    ;on   n   sist. 

Oakhiiul.      One-story   B-roo  n-  dwlg. 

Owner C.   B.   Colt,   1322   Broadway, 

Oakland. 
Architect  ■..  .A.       .1.        Mazurette,       1522 

Broadway,   Oakland. 
Contractor.  .Itoger     Colt,     1.522     Broad- 
way,    Oakland. 

COST,     »2000 


lIlVl')  W  LAKE  AVE  iS  S  Green- 
liaiik  Ave..  Piedmont.  One  and  one- 
half-story    frame    residence. 

Owner United     Home     Bldrs.,     1762 

Broadway,   Oakland. 

.\rcliilect  . .  .None. 

Day's   work.  COST,    J'iOOO 

(1173)  LOTS  52  AND  53  Map  Fortieth 
Street  Tract.  Oakland.  All  work  for 
one-story    dwelling. 

Owner Realty     Syndicate,      Syndi- 
cate Eldg'.,  Oakland. 

Areliitcct  . .  .None. 

Contractor.  .Cederborg      &       Anderson. 
1033  Poplar,  Oakland. 

Filed  April  15,  '13.     Dated  Mar.  26,  '13. 
Frame    completed,    roof    sheathed 

and   chimney   built    $550 

Plumbing  and  electric  work 
roughed  in.  exterior  mill  work 
in  place,  exterior  covering  and 
1st  interior  coat  plaster  com- 
pleted       550 

Completed   and   accepted 550 

Usual    35    days 550 

TOTAL   COST,    J2125 

Bond,   none.      Limit,    90   days    from    date 

of    agreement.      Forfeit,     none.       Plans' 

and  specifications  filed. 


(1174)      NO.       2741     PRINCE,       Oakland. 
Alterations. 

Owner G.  G.   Blymeyer,  Premises. 

Architect  . .  .None. 

Day's   work.  -  COST,    $450 


(1175)      NO.       3730       E-FOURTEENTH. 

Oakland.      Alterations. 
Owner Fruitvale  Eagles'   Hall  As- 
sociation,   Premises. 
-Architect  . .  .None. 
Day'9  work.  COST,   $400 


(1176)  W  EASTMAN  AVE  200  S 
Sutter.  Oakland.  One-story  5-room 
cottage. 

Owner T.    Donaldson,    Sutter    and 

Eastman  Ave.,   Oakland. 
Architect  ...None. 
Day's   work.  COST,   $1000 

(1177)  NO.  373S  FOURTEENTH,  Oak- 
land.     Addition. 

Owner L.   \V.   Carpenter,   Premises. 

Architect  . .  .None. 

Day's    work.  COST,   $700 


(1178)      SE    SIXTH    AND    JEFFERSON, 
Oakland.      Alterations, 

Owner Pacific     Gas     &   Elec.     Co., 

445. Sutter,  San   Francisco. 
-Architect  ..  .None. 
Day's   work.  COST,   $1200 


(1179)      NO.    1131    KIRKHAM,    Oakland. 
Alterations  and   additions. 

Owner Cardinet    Bros.,    Premises. 

Architect  . .  .None. 


3.      Price,   Blake 
Oakland. 

COST,    $500 

(IlSiM    NO.    769    TWENTY-FIKST,    Oak- 
land.     Alterations  and   additions. 

Owner L.   W.  Kay.  418   10th,  Okd. 

Architect  .  .  .None. 

Contractor.  .G.     W.     Jones,     874     Meade 
Ave.,    Oakland. 

COST,   $500 


(1181)      W      EIGHTY-SEVENTH      AVE 
280   N   Holly,   Oakland.     One-story    5- 
room    dwelling. 
Owner Cecelia   Van   Arsdale,   Elm- 
hurst. 
Architect  . .  .None. 

Contractor.  .H.   C.   Knight,    1725   Broad- 
way,   Oakland. 

COST,   $2000 


(1182)     E  RONADA  200  N  Grand,  Pied- 
mont.     One-story   residence. 

(Iwner Fletter      &      Winlund,    1721 

Telegraph   Ave.,   Oakland. 
Architect  . .  .None. 
Day's   work.  COST.    $3000 


(1183)  E  RONADA  AVE  150  N  Grand, 
Piedmont.  One  and  one-half-story 
frame  house. 

Owner Fletter      &     Winlund,    1721 

Telegraph   Ave.,   Oakland. 

Architect  . .  .None. 

Day's   work.  COST,    $3500 


(1884)      N  OAKLAND   AVE  opp.   Green- 
bank.  Piedmont.   Two-story   residence 
Owner Wallace  Clark,  1444   Broad- 
way,   Oakland. 
Architect  . .  .None. 
Day's  work.  COST,  $4500 


(1185)      N  LA  VERNE  500  W  55th  Ave. 
Oakland.    One-story    5-room    dwlg. 

Owner C.  Christensen,  5410  E-12th 

Oakland. 
Architect  . .  .None. 
Day's   work.  COST,    $1950 


(1186)  S  E-THIRTY-SEVENTH  100  W 
13th  Ave.,  Oakland.  One  and  one- 
halt-story  6-room  dwelling. 

Owner H.    S.    McArthur,    6121    Sth 

Ave.,   Oakland. 

Architect  . .  .None. 

Day's   work.  COST,    $2700 


(1187)  W  GRAND  AVE  120  S  Bonham 
Way,  Oakland.  One  and  one-Jialf- 
storyr   6-room   dwelling. 

Owner C.   B.   Coit.   1522   Broadway, 

Oakland. 

Architect  ..  .A.       J.       Mazurette,       1522 
Broadway,   Oakland. 

Contractor.  .Roger    Coit,     1522     Broad- 
way,   O.xkland. 

COST.   $3500 

(1188)  SW  SUNNY'SLOPE  &  GRAND 
Ave..  Oakland.  Two-story  10-room 
flats. 

Owner. ..  .Mrs.    McQuarrie.   Oakland. 
Architect  . .  .None. 

Contractor.  .C.   M.   .MacGregor,   470   13th, 
Oakland. 

COST,    $3500 


(1189)  N  SIXTY-SECOND  390  E  Can- 
ning, Oakland.  One-story  flve-room 
dwelling^ 

Owner A.    Short,    438    62nd,    Okd. 

Architect  .  .  .None. 

Contractor.  .C.    E.    Burks,    5117    Genoa. 
Oakland. 

COST.    $1950 


(1190)      S     CLIFTON       140     E       Manila. 
Oakland.     One-story   5-room  dwlg. 

Owner P.    H.    Franks.    2709    McGee 

Ave..   Berkeley. 
Architect  . .  .None. 
Day's   work.  COST,   $1950 


(1193)  W  ADELINE  115  N  41st  72x105 
Emeryville,  Oakland.  All  work  for 
two  one-story  dwellings. 

Owner L.    D.    Fell,     4103     Adeline, 

Oakland. 
Architect  ..  .T.     W.     Lenzen,    Humboldt 
Bank   Bldg.,  San  Francisco. 
Contractor.  .Adolph      Morgensen,        560 

63rd,    Oakland. 
Filed  April  lo,  '13.     Dated  April  12,  '13. 

Rough    frames    up $1000 

Enclosed    and    brown    coated....    1050 

Co.npleted   and  accepted 1025 

Usual    35    days 1025 

TOTAL  COST,  $4100 
Bond,  $2050.  Sureties,  William  an(J 
Emma  S.  Morgensen.  Limit.  75  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(1197)      N  TAFT  AVE  220  E  Broadway, 
Oakland.     One-story  5-room  dwlg. 

Owner Geo.  H.  Hollidge.  1011  Oak, 

Alameda. 
Arcliitect  . .  .None. 

Contractor.  .Alex.   C.   Wieben,   2010   3Sth 
Ave.,  Oakland. 

COST,  $2400 


(1198)     W    WEST    40    S    41st.    Oakland. 

One-story    5-room   dwelling. 
Owner Wm.  F.  Neary,  1512  Broad- 
way, Oakland. 
Architect  . .  .None. 
Day's   work.  COST,   $2500 


(1199)  B  HANOVER  300  S  Brooklyn 
Ave.,  Oakland.  Two-story  8-room 
d\\  elling. 

Owner Taylor   Bros.,    &    Co.,    First 

National    Bank    Bldg.,    Okd. 
Arcliitect  . .  .None. 

Contractor.  .Fred    Peters,    333    Portland 
Ave.,   Oakland. 

COST,   $3250 


(121111)     N  TWENTIETH,   bet  Broadway 
and    Telegraph    Ave.,    Oakland.      Fire 
repairs. 
Owner J.  S  Myers.  17th  and  Broad- 
way.    Oakland. 
ArcluteL-t  .  .  .A.    W.    Smith.    1010    Broad- 
nay,  Oakland. 
Day's    work.  COST,    $2800 


(1201)  S  SIXTIETH  110  E  Spring  E  40 
xS  100.  Oakland.  All  work  for  one 
and    one-half-story    dwelling. 

Owner Geo.  W.  Dobson.  3017  Grove 

Court,  Berkeley. 

Architect  .  .  .None. 

Contractor.  .Ernsberger  &  Dildine.  323 
59th.  Oakland. 

Filed  April   17,  '13.     Dated  April   14,  '13. 

Frame  up  and   rafters  on '4 

1st    coat    plaster    completed V4 

Completed   and   accepted % 

Usual   35   days ^4 

TOTAL  COST,    $2370 

Bond,    none.      Limit.    60    days.      Forfeit, 

none.      Plans    and   specifications   filed. 


(1202)      E  JEFFERSON  100  N  Sth,  Oak- 
land.     Alterations. 

Owner Wm.     E.  Blote,     254     Park 

View  Terrace,  Oakland. 
Architeot  . .  .None.  i    . 

Diiy's  work.  COST,    $800 


(1203)     NO.    720   FIFTV-KIOIITII,   Oak- 
land.    Fire  repairs. 
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Owner Pete    Anderson,     623     4Tth, 

Oakland. 
Architect  . .  .None. 
Contractor.  .Howard    WiUiford,    S    Cor. 

58th  and  Dover,  Oakland. 

COST,   $1000 


(1204)     NO.     -,H     THIRTEENTH,    Oak- 
land.     Alterations. 

Owner G.   N.   Ingle,   Room   304,   40S 

12th,   Oakland. 
ArcJiitect  . .  .None. 

Contractor.  .Corbett     &     Bayliss,      1110 
Franklin,  Oakland. 

COST,   $450 


(1205)  N  FIFTi'-NINTH  &  STANFORD 
Ave.,  Oakland.  One-story  3-room 
dwelling:. 

Owner B.    R.    Truelson,    o9th    and 

San    Pablo   Ave.,    Oakland. 
Ardiitect  . .  .None. 

Contractor.  .R.  Cuthbert,  1015  61st,  Okd 
COST,    $S50 

(1206)  N  QUIGLBY  AVE  75  N  Maple, 
Oakland.      One-story    4-room    dwlg. 

Owner Realty  Syndicate,  Syndicate 

Bldg.,   Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $1600 


(1212)  N  FIFTY-FOURTH  120  W 
Lowell,  Oakland.  One-story  5-room 
dwelling-. 

Owner P.   D.   McMillan,     724     26th, 

Oakland. 
Architect  . .  .None. 

Contractor.  .Oliver   Legault,    3136    West, 
Oakland.  COST,  $1850 

NOTE:— Frame   is  up. 


(1213)  W  SIXTT-SIXTH  AVE  40  S 
Arthur,  Oakland  One-story  5-room 
dwelling. 

Owner C.    J.    Ptrang,    5487    Clare- 

niont  Ave.,  Oakland. 

A'cliitect  . .  .None. 

Day's  work.  COST,   $2500 


(I2I4)  W  SIXTY-SIXTH  AVE  320  S 
Artluir.  Oakland.  One-story  5-room 
dwelling'. 

Owner C.    J.     Pfrang,    5487    Clare- 

mont  Ave.,  Oakland. 

Architect  . .  .None. 

Hay's  work.  COST,  $2500 


(1215)  W  SIXTY-SIXTH  AVE  360  S 
Artluir,  Oakland.  One-story  5-room 
dwelling. 

Owner. _ C.    J.     Ptrang,    5487    Clare- 

mont   Ave.,   Oakland. 
Architect  . .  .None. 
Day's  work.  COST,   $2500 

(1216)  K  HUNTINGTON  AVE  25  S 
Albert,  Oakland.  One-story  4-room 
dwelling. 

Owner Mrs.  Beck,  2125  Blake,  Bkly 

Architect  . .  .None. 

Contractor.  .Frank         Murdock,         2120 
Emerson,  Berkeley. 

COST,    $450 


(1217)  N  E-T\VENTY-FIFTH  127i,4 
N\V  21st  Ave.,  Oakland.  One-story  7 
room  dwelling. 

Owner Jose  Guido,  2123  E-lth,  (Dkd 

Architect  . .  .None. 

Contractor.  ..I.  M.  Silva,  2869  Ford, 
Onkland.  COST,  $2451) 


(121,S)  E  FORTY'-SECOND  AVE  121 
Carrington,  Oakland.  One-story 
room  dwelling. 


Ardiitect 
Day's    woi 


.J.  C.  Bruce,  2201  42nd  Ave., 
Oakland. 
.None. 

COST,    $1800 


(1219)  E  PROSPECT  80  S  Ocean  View 
Drive,  Oakland.  Two-story  eight- 
room  dwelling. 

Owner I.  w.  Button,  5930  Tele- 
graph  Ave.,   Oakland. 

.Architect  ..  .None. 

Day's  work.  COST,  $5000 


(1220)  E  GREENWOOD  —  N  Hampel, 
Oakland.      One-story  5-room  dwlg. 

Oyner C.     J.     Ptrang,     5487     Clare- 

mont   Ave.,  (Oakland. 
.Architect  . .  .None. 
Day's  work.  COST,   $2500 

(1224)  W  FORTY-FIFTH  AVE  280  N 
Melrose,  Oakland.  One-story  5-room 
dwelling. 

Owner Geo.  K.   HoUowr.y  Jr.,  Hay- 
ward,    Cal. 
Architect  . .  .None. 
Day's    work.  COST,    $1600 

(1225)  NO.  5308  GENOA,  Oakland. 
Alterations. 

Owner. ..  .Mrs.  N.   Marston.   Premises. 
Arciiitect  . .  .None. 

Contractor.  .Chas.     Gorfield,     2130     315th 
Ave.,   Oakland. 

COST,   $400 


(1226)  SE  FIFTY-NINTH  &  CLARE- 
mont,  Oakland.  One  and  one-half- 
story    6-room    dwelling. 

Owner H.    S.    Butler,    5349    Manila 

Ave.,    Oakland. 

Architect  .  .  .None. 

Day's  work.  COST,  $2500 


(1227)  NO.  2321  TWENTY-SEVENTH 
Ave.,  Oakland.  Alterations  and  addi- 
tions. 

Owner Chas.    Ahlstron,    Premises. 

-Architect  .  .  .None. 

Contractor.  .Roy    B.     Litton,    232G     26th 
Ave.,   Oakland. 

COST,    $1300 


(1228)     NOS    661-663    SEVENTH,    Oak- 
land.    Alterations. 

Owner John    J.    Cannon,    666     7th, 

Oakland. 
Ardiitect  . .  .None. 

Contractor.  .F.    G.   Jones,    1217    Webster, 
Oakland.  COST,   $400 


(1229)  N  PLEASANT  350  E  Fruitvale 
Ave.,  Oakland.  One  and  one-half- 
story   5-room  dwelling. 

Owner H.   P.   Healy,   4023    Everett. 

Oakland. 

Ardiitect  .  .  .None. 

Day's    work.  COST,    $1S00 
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Owner Q.  J.  Levy  and  K.  J.  Rochl, 

1724   San   Pablo   Ave,   Okd. 

Ardiitect  . .  .None. 

Day's  work.  COST,  $1709 


Building  Contracts  Awarded. 


Berkeley. 


1162 
nil  6  6 
1167 
1170 
1191 
1192 
1194 
1195 
1196 
120  7 
120S 
1221 


Levy     Roehl 

Wehe      Bullock 

Dickson    Montgomery 

Peake     Peake 

Peterson     Aalto 

Berkeley    ....Ref   Disp   Co 

hews     Hews 

Hughs    Rose 

Peterton     Peterson 

Martin    Martin 

ilnrks     Diitra 

Lorenz ,,,  .Grainger 

MacUlen     lohansnn 

\\'aldie     Waldie 


1700 
1750 
5400 
2500 
5000 
61250 
1800 
2000 
200U 

inoo 

4110 

.  2625 

5413 

3900 


(1166)      W  BONAR  336   N   Dwiglit  Way, 
Berkeley.      One-story   5-room   dwlg. 

fawner V.    Wehe,     1613     Telegraph 

Ave.,   Oakland. 
Architect  . .  .None. 

Contractor.  .O.   M.   Bullock,   1952  Broad- 
way,   Oakland. 

COST.   $1750 


(1167)  NE  ALCATRAZ  AVE  AND 
Lewlston,  Berkeley.  Two-story  7- 
room  dwelling. 

Owner C.    C.      Dickson,    3009      Hllle- 

gass,   Berkeley. 
Architect  . .  .None. 

Contractor.  .W.    S.      Montgomery.      2321 
Ward,  Berkeley. 

COST,    13400 


(1170)      W    GROVE      224   N     Berryman. 

Berkeley.      One-story    6-room    dwlg. 
Owner F.   R.   Peake  Co.,   2127  Uni- 
versity   Ave.,    Berkeley. 
Architect  . .  .None. 
Day's    work.  COST,    $2500 


(1191)      W  SAN  PABLO  AVE  200  N  Ad- 
dison,    Berkeley.       One-story    9-room 
brick   store   and   flats. 
Owner. ..  .Henry    Peterson.      2100      San 

Pablo  Ave.,  Berkeley. 
Architect  . .  .None. 

Contractor.  .E.  J.  Aalto,  1531  California 
Berkeley. 

COST,  $5000 


(1192)         BERKELEY.       All     work     for 
garbage   incinerator. 

Owner City   of   Berkeley. 

Architect  . .  .None. 

Contractor.  .Refuse   Disposal   Co..   S.   F. 

Filed  April  15,  "13.     Dated  Mar.  31,  '13. 

End    of   each    month .      75% 

Within  20  days  after  city  engineer 
accepts  building;  the  city  accepts 
bldg.  and  within  20  days  pays..      10% 

End    of    6    months 7V4% 

End   of   1   year 714% 

TOTAL    COST,     $61,250 

Bond.    none.     Limit,   180   days.     Forfeit, 

none.      Plans   and   speciflcations   filed. 


(1194,  N  PARKER  110  E  California, 
Berkeley.  One  and  one-Halt-story  6-- 
room    dwelling. 

Owner G.    M.    Hews,    1546    Dwight 

way,  Berkeley. 

Architect  .  .  .None. 

Days    work.  COST,    $1800 


(1193)     N  JULIA  210  W  California,  Ber- 
keley.    One-story  5-room  dwlg. 

Owner G.  W.  Hug'hs,  320  10th,  Okd 

Ardiitect  . .  .None. 

Contractor.  .A.   H.  Rose  &  Co.,  539   17th, 
Oakland.  COST,    $2000 


(1196)  E  ACTON;  411.26  N  Dwight 
Way.  Berkeley.  One-Story  S-rooip 
dwelling. 

Owner C.  F.  Peterson.   2416  Acton. 

Berkelej-. 

Architect  . .  .None. 

Day's    work.  COST,    $2000 


(1162)   W  BRUCE  195  S  CTmnning  Way, 
Berkeley.      One-story    5-roora    dwlg. 


(1207)      W   SACRAMENTO   100   N   Dela- 
ware,   Berkeley.       One-story     3-room 

dwelling.  

Owner Carl  Martin,  lii27  San  Pablo 

Ave.,  Berkeley. 
Architect  . .  .None. 
Day's    work.  COST,   $1000 
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lU'flg)  NO.  l:':'6  KAINS  AVE.  Berkeley. 
Addition:-   and   alterations. 

t'wner H.    O.    Marks,    Premises. 

Arohllert  .  .  .None. 

eonlractor.  .  A.     V.     Hiitra,     IM     Ailams. 
Herkpley. 

COST.     $4011 

ilj.li  W  Illl.I.KOASS  AVK  ISO  N 
WiKilsi'y  lieiii!?  I..ot  19  Blk  "C"  Batc- 
inan  Trait,  Berkeley.  AH  work  ex- 
cept   lighting    fixtures    for    dwelling. 

Owner William    F.    and    Alice    W. 

I^orenz,    2994    Adeline,    Bkly 

.•\rcliileot  . .  .None. 

fonlractor.  .1.     I..     Oralnger,     515     f.Ctli, 
OakUind. 

Filed  April  IS,  '13.  Dated  April  17,  '13 
Material  on  ground  and  franie  up     V* 

Enclosed   and    brown    coated Vt 

Completed   and   accepted Vt 

Usual    35    days Vi 

TOTAL    COST,    $2625 

rmul,    none.      Limit,    90   days.      Forfeit, 

none.      Plans   and   specifications,    none. 


(1222)  LOT  29  BLK  3  Berkeley  Square 
Northbrae  Properties,  Berkeley.  All 
work  for  two-story  and  basement  8- 
room  dwelling. 

Owner Mrs.   R.   H.     Maddan,     1111 

Jones,    San   Francisco. 
Arciiltect  . .  .John    Hudson    Thomas,    1st 
National  Bank  Bldg.,  Bkly. 
Contractor.  .Gustaf        Johanson,        1811 

Rose.  Berkeley. 
Filed  April  18.  '13.     Dated  April  18,  '13. 

Frame   up    Vi 

Brown    coated    H 

Completed   and  accepted % 

Usual   35   days M 

TOTAL  COST,  $5413 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


(1223)     LOT   6   BLK   3,   Northbrae,   Ber- 
keley.    All   work   for  two-story  dwlg. 

Owner James  Waldie,  2144  Lincoln 

Ave.,    Alameda. 

Architect  ..  .A.   Merrill   Bowser. 

Contractor.  .R.     Waldie    Co.,    1812    Vir- 
ginia,  Berkeley. 

Filed  April  19,  '13.     Dated  Feb.  15,  '13. 

Frame    up   and    roof   on .'.      Vt 

Plastering    completed Vt 

Completed   and   accepted Vt 

Usual   35   days ".      % 

TOTAL  COST,    $3900 

Bond,  none.     Limit,  100  days  after  Feb. 

15.      Forfeit,    $2.50.      Plans    and    specifi- 
cations  filed. 


Building  Contracts  Awarded 
Alameda. 


1171      Strang    Strang  2000 

1209  Strom     Hollen  2000 

1210  Akesson     .Swenson  400 

1211  Ne«l      Buhman  4  730 


(1171)      NO.    1312    BURBANK,    Alameda. 
One-story   dwelling. 

Owner V.     N.:    Strang,     2015     13tli 

Ave.,    Oakland. 
Architect  . .    None. 
I>ay's  work.  COST,   $2000 


(1209)      NO.      1179    REGENT,      Alameda. 
One-story    dwelling. 

Owner Carl      Strom,       1507      Park, 

Alameda. 
Architect  . .  .None. 

Contractor,   R.   C.   Hillen,    Fernside   and 
Liberty    Ave.,    Alameda. 

COST,  t2flOfl 


Arcliitect  .  .  .  Wm.     Pufour,     232fi     Santa 
Clara    Ave.,   Alameda. 

Contractor.  .L.    Swenson,    2242    Encinal 
Ave.,  Alameda. 

COST,    $100 


(1121)  W  HAY  50  S' Central  Ave  Pin 
Hlk  II  Fetch  and  Sharon  Tract,  Ala- 
meda. All  work  except  lighting  fix- 
tures, shades,  cement  walks,  heating 
plant  and  lamps  for  two-story  and 
basement    frame    dwelling. 

Owner Harriet   Bell   Neal,   1423   St. 

(^liarles.  Alameda. 

Architect  ..  .National  Architectural  As- 
sociation, 68  Post,  S.  F. 

Contractor.  .P.  Buhman.  Lincoln  and 
Fruitvale    Ave.,    Oakland. 

Filed  April  18,  '13-     Dated  April  16,  '13. 

Frame   up    % 

1st  coat  plaster  on  and  roof  on.,      hi 

Completed   and   accepted Vi 

Usual   35   days Vi 

TOTAL  COST,   $4330 

Bond,     $2165.         Surety,       Southwestern 

Surety  Ins.  Co.     Limit,  90  days.     Forfeit, 

none.      Plans  and  specifications   filed. 


NOTICE      OF      NON-RESPONSIBILITY. 


April  16,  1913— W"  CONTRA  COSTA 
Ave  47.52  N  Indian  Rock  Path  SW 
102.47  NW  51.22  NE  100.77  S  51.64, 
Bkly.  Berkeley  Development  Co 
as  to  improvements  on  leased  prop- 
ert.v     


Completion  Notices. 


ALAMEDA  COUNTY. 


(1210)   NO.  2056  SANTA  CLARA  AVE., 

Alameda.     Garage. 
Owner A.  Akesson,  Premises. 


April  7,  1913— NW  CHANNING  WAY 
and     Bonar       40x100,     Bkly.         Eva 

Kanjas    to    Peake-Munro    Co 

April    4,    1913 

April  12,  1913— LOT  14  BLK  "C"  Map 
Northbrae  Terrace,  Bkly.  Isabel 
Blake  to  Porter  Bros.  ..  .April  5,  1913 

.^pril  12,  19i3--LENNOX  NO  328.  bet 
Grand  and  Van  Buren,  Okd.  Mrs 
Charles  Hall  (by  Hutchinson  Bros) 
to  G  A  Jenks Completed  — 

April  14  ,1913— LOT  11  BLK  "C"  Map 
East  Piedmont  Heights,  Okd.  Ex- 
tension Bldg  Co  to  R  H  Van  Sant 
April    11,    1913 

April  14,  1913— N  TWENTIETH  100 
W  Broadway  W  45xN  100,  Okd. 
Abbie  J  Root  to  A  Jefford. April  5.  '13 

April  16.  1913— S  20  LOT  5  and  N  15 
Lot  4  Blk  7  Map  Resubdvn  Blk  7 
Highland  Park  Terrace,  Okd.  W  F 
Fox  to  C  M  Smith April   14,   1913 

.\pril  16,  1913 — LOT  1  BLK  2,  Ber- 
keley Heights.  Peake-Munro  Co 
to  whom  it  may  concern.. Apr  11,  '13 

April  16,  1913 — S  40  LOT  5  BLK  "B" 
Northbrae  Business  Ppty,  Bkly. 
F  R  Peake  Co  to  J  A  Pinkerton 
April    15,    1913 

April  16,  1913- SW  TWENTY-FIFTH 
and  Webster  S  along  Webster  188 
ft.  2'^  in.  W  to  E  line  Broadway 
N  to  S  25th  th  along  S  line  25th  29 
ft.  5  in.  to  pt  beg.,  Okd.  Henry 
and  Hugo  Abrahamson  to  W  E 
Whalin April    16,    1913 

April  16,  1913— BDED  ON  N  BY 
First,  on  W  by  Grove,  on  E  by 
Jefferson,  on  S  by  lands  belonging 
to  City  of  Oakland,  Okd.  Pacific 
Gas  &  Elec  Co  to  Healy-Tibbltta 
Constr  Co  (two  completion  notices) 
April    7,    1913 

April  17,  1913— PT  153  FROM  SW 
Cor  Manila  Ave  and  Bryant  A\'e 
NE  41  E  40  E  40  S  41  W  100,  Okd. 
W  A  Knowles  to  wihom  it  m.TV  con- 


cern  April     14,     1913 

Ai)iil  IS,  1913 — NE  TWELFTH  AND 
.Myrtle  115  on  12th  and  60  ft.  on 
.Myrtle  (irregular),  Okd.  Marga- 
iclha   B   Gilliam   to   Cliristiansen   & 

Smith .'\pril    12,    1913 

Apiil  IS,  1913— S  ALBANY  TERRACE 
30  E  Nielsen  E  31xS  95,  Albany. 
Carl  Ericsson  to  whom  it  may  con- 
cern     April    17,    1913 

April  IS,  1913--E  NIELSEN  192.70  S 
Sonoma  Ave  S  35xE  109,  Albany. 
Carl  Ericsson  to  whom  it  may  con- 
cern     April    IS,    1913 


LIENS  FILED, 


ALAMEDA    COUNTY. 


April  9,  1913— LOT  38  BLK  19  Resub- 
dvn Peralta  Park,  Bkly.  W  P 
Fuller  &  Co  vs  George  H  S  Haly 
$192.20 

April  9,  1913 — N  %  LOT  37  BLK  119 
Re  Sbdvn  Peralta  Park,  Bkly.  W 
P  Fuller  &  Co  vs  George  H  S  Haly 
$196.25 

April  9,  1913— S  %  LOT  37  BLK  119 
Resubdvn  Peralta  Park,  Bkly.  W 
P  Fuller  &Co  vs  George  H  S  Haly 
I $214.50 

April  9,  1913— LOTS  26  TO  38  INC 
Blk  "D"  Amended  Map  Fairview 
Tct,  Piedmont.  W  P  Fuller  &  Co 
vs  George  H  S  Haly $1990 

April  9,  1913— N  %  LOT  37  BLK  19 
Resubdvn  Peralta  Park,  Bkly.  W 
P  Fuller  &  Co  vs  George  H  S  Haly 
$196.25 

April  9,  1913— S  %  LOT  37  BLK  19 
Resubdvn  Peralta  Park,  Bkly.  W 
P  Fuller  &  Co  vs  George  H  S  Haly 
$214.50 

April  16.  1913 — LAKE  NO.  159,  Okd. 
Fess  System  Co  vs  I  J  Truman  Jr 
and    Sophie    H    Truman $620 


SAN  JOSE  &  SANTA  CLARA 
CLARA  VALLEY. 


BUNGALOWS — 1  story  and  base, 
frame.  Cos*  not  given.  San  Jose. 
Santa  Clara  Co.,  Cal.  Architect,  none. 
The  following  Day  Labor  .iohs  have 
been  reported  as  about  tO'  be  started  in 
San  Jose:  Esiliea  Daubs.  993  Prospect 
St..  San  Jose,  1  story  frame  cottage, 
$1,800;  W.  F.  Blakeslee,  4  36  So.  6th  St.. 
San  Jose,   1  story  frame  cottage,  $1,850. 

HOTEL — 3  story  and  base,  frame, 
$10,000.  Burlingame.  San  Mateo  Co.. 
Cal.  Architect  John  J.  Foley,  46  Kear- 
ny St.,  S:  F.  Owner,  Peter  Liberopulos. 
The  building  will  contain  about  24 
rooms  besides  tlie  office  and  lobby.  In- 
terior finish  will  be  of  pine  and  red- 
wood. Hot  and  cold  running  water 
will  be  supplied  to  all  rooms.  Each 
floor  will  have  several  baths  and  toi- 
lets. Exterior  of  the  building  will  be 
covered  with  shiplap  and  rustic.  Plans 
are  nearly  complete  and  figures  will 
shortl.v    be    called. 

STORES — 1  story  and  base.  rein- 
forced concrete.  Cost  not  stated.  Bur- 
lingame, -San  Mateo  Co.,  Cal.  Architect. 
John  J.  Foley,  46  Kearny  St.,  S.  F. 
Owner.  J.  H.  Hatch.  The  building  will 
be  erected  at  the  corner  of  the  Middle- 
field  Road  and  Burlinga  lie  avenue.  Tlie 
site  is  60x75  feet  and  the  building  will 
contain  two  modern  store.«.  There  will 
be  plate  glass  windows  in  patent 
fronts.  Interior  finish  will  be  of  pine 
and  hardwood.  Exterior  of  the  build- 
ing will  he  faced  with  cement  plaster. 
Plan.>5  are   being  prepared. 

STORE — 1   story  and  base,  reinforced 


BUILDING  AND  INDUSTRIAL  NEWS. 


concrete.  Cost  not  stated  Burllng-ainc, 
San  Mateo  Co.,  Cal.  Aioliltect,  John  .1. 
Foley.  -16  Keai-ny  St..  S.  F.  Owner,  J. 
H.  Hatcli.  This  building-  will  cover  an 
nrea  of  -lO.xGO  feet,  and  will  be  arranged 
for  one  large  store.  There  will  be 
nindern  store  fronts  and  plate  glass 
windows.  Interior  will  be  finished  in 
pine  and  liardwood.  Cement  floor  will 
be  used.  The  exterior  of  the  building 
ill  be  faced  with  Medusa  cement  plas- 
ter. Plans  are  nearly  complete  and  a 
contixict    will    shortly    be    let. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Santa  Cruz, 
Santa  Cruz  Co.,  Cal.  Architect,  Ches- 
ter H.  Miller,  Foxcroft  Bids.,  S.  F. 
The  house  will  be  designed  for  a  hand- 
some country  home  and  will  contain  in 
the  neighborhood  of  ten  rooms,  two 
laths  and  sleeping  porches.  Interior 
linish  W'ill  be  of  pine  and  hardwood 
with  hardwood  floors  throughout.  Bath 
rooms  will  be  finisihed  in  tile.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

RESIDENCE.? — 2  story  and  base, 
fra  lie.  Cost  not  stated.  San  Jose,  Santa 
Clara  Co.,  Cal.  Architect,  none.  The 
following  Day  Labor  jobs  are  report- 
ed as  about  to  be  started  in  San  Jose: 
Frank  Perez.  274  North  llth  St..  5 
room  cottage,  $2,000;  Joe  Banda,  675 
North  13th  St..  6  room  cottage,  $1,S00; 
W,  E.  Woodihams,  16  West  2nd  St.,  5 
room  cottage,  $1,600,  and  J.  J.  Hansen. 
l.-iS  North  16th  St..  ^  room  cottage, 
$1,60  0. 


Building  Contracts. 

SANTA    CUARA    COUNTY. 


SW    ST.    JAMES    AND    19Tn,    San    Jose. 
Five-room    cottage. 

Owner W.  E.  Woodhams,  16  N-2nd, 

San  Jose. 
Aichitect  .  .  .None. 
I>:]y'.<5    work.  COST,    $1600 


NO.  274  N-ELEVENTH.  San  Jose.     Five 
room  cottage. 

Owner Fi-ank    Peres,    Premises. 

Architect  .  .  .None. 

I>ay's    work.  COST,    $2000 


SB  EIGHTH  AND  JACKSON,   San   Jose. 
Repair  residence. 

Owner S.  D.  Carlo,  Premises. 

Architect  .  .  .None. 

Hay's    work.  CO.ST,    $500 


XO.    191    N-TWEI..FTH.    San    Jose.      Two 
rooms  in  rear. 

Owner S.  M.  Dodson,  Premises. 

Architeot  .  .  .None. 

Day's   work.  COST,   $400 


NO.   1180  S-VINE.   San  Jose.     Two-room 
cotta.ge. 

Owner Dammick    Spilito,    Premises. 

.\r<-hitect  .  .  .None. 

Hay's    work.  COST,    $4  7.'; 


NE   FIRST   AND   FOUNTAIN,   San    Jose. 
Remodel    front    and    interior. 

Owner San  Jose  Safe  Deposit  Bids 

Premises. 
.\rchitect  .  .  .None. 

Contractor.  .Sihottenbamer  Bros.,    142   S- 
Crittenden,    San    Jose. 

COST,  $4000 


NO.    2S    W-SANTA     CLARA,   San     Jose. 
Remodel  front  and  Interior. 

Owner San      Jose      Mercury      Co., 

Premises. 
.\rcliitect  .  .  .None. 

Contractor.  .Shottenhamer  Bros.,   142  S- 
Crittenden,   San  Jose. 

COST,    $1000 


NO.   67.5   N-THIRD,   San  Jose.     Six-room 
cottage. 

Owner Joe  Honda,  Premises. 

Architect  . .  .None. 

Day's    work.  COST,    $1800 


NO.    379    ROYAL   AVE.,    San    Jose.      Ad- 
ditions  and   repairs. 

Owner Julia  Cancila,   Premises. 

Architect  .  .  .None. 

Day's   work.  COST,   $800 


NO.   138  N-SIXTEENTH,  San  Jose.  Five 
room   cottage. 

Owner J.  J.  Hanson,  Premises. 

.Architect  .  .  .None. 

Day's    work.  COST,    $1600 


Building  Contracts. 

SAN    MATEO   COUNTY. 

EASTEiRLl'  PART  LOT  24  Map  of  Sub 
division  No.  1,  San  Mateo  Park.  All 
work  except  plumbing,  tinting,  sheet 
metal  work  and  painting  for  one- 
story  dwelling. 

Owner Mrs.     Eri.     H.     Richardson, 

San    Mateo. 

Architect  ..  .Wni.    Curlett    &    Son,    Phe- 
lan  Bldg.,  San  Francisco. 

Contractor.  .Wm.  S.  Leadley,  San  Mateo 

Filed   April   8,  '13.     Dated  April  5,  '13. 
1st  and   I'Sth  of  each  month....      75% 

Usual    35    days 25% 

TOTAL  COST,  $2879.80 

Bond,    $1500.      Surety,   Eliza   A.   Hopper. 

Limit,    60    days.      Forfeit,    none.      Plans 

and  specifications   filed. 

UPLANDS,  Hillsboro,  San  Mateo  Co. 
Excavations,  foundations,  concrete, 
flreprooflng,  cement  work  for  three- 
story   Class    "A"   residence. 

Owner Chas.     Templeton     Crocker, 

Shreve   Bldg.,  S.   F. 
Architect  ..  .■Willis     Polk   &   Co.,     Mer- 
chants'      Exchange       Bldg., 
San  Francisco. 
Contractor.  .G.    Farrell    &    W.    N.    Reed, 

M.   A.  Gunst   Bldg.,  S.  F. 
Filed  April   8,  '13.     Dated  April   2,  "IS. 

15tli   of  each   month 75% 

Usual    33    days,    balance 25% 

TOTAL  COST,  $32,250 
Bond,  $10,200.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  Sept  30,  1913. 
Foundations  to  be  ready  for  steel  June 
.■iO,  1913.  Forfeit,  $20.  Plans  and  speci- 
fications field. 


BALDWIN  AVE,  between  El  Camino 
Real  and  "B"  street,  being  site  of 
Union  High  School  District,  San 
Mateo.  All  work  for  concrete  re- 
taining wall. 

Owner San      Mateo      Union      High 

School   District,  San  Mateo. 

Architect  ..  .Havens        &       Toepke,      46 
Kearny,    San    Francisco. 

Contractor.  .Caldwell    &    Wisnom. 

Filed   April    8,  '13.      Dated   Mar.   21.  '13. 

1st  and   15th  of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST,    $4470 

Bond.    $2235.      Sureties,    Robt.    Wisnom 

and    T.    Masterson.  Limit,    35      days. 

Forfeit,   none.      Plans  and   specifications 

filed.  '    '<         I  i.1 


UPLANDS,  Hillsboro,  San  Mateo  Co. 
Teaming,  clearing  of  site,  excavation 
pipes,  wires  for  three-story  Class  "A" 
residence. 

Owner Chas.     Templeton     Crocker, 

Shreve   Bldg.,  S.    F. 
.\rcliltect  ..  .Willis      Polk    &    Co.,      Mer- 
chants'      Exchange      Bldg., 
.San  Francisco. 
General    Contractor.  .Farrell      &      Reed. 

M.   A.   Gunst    Bldg.,  S.   F. 
Sub-Contractor.  .E.  M.  Hole  &  Co.,  Mo- 

nadnock   Bldg.,  S.  F. 
Filed  April  9,  '13.     Dated  .'\pril  7,  '13, 

15th    of    each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $4000 
Bond,  $2000.  Surety,  W.  S.  Fidelity  & 
Guaranty  Co.  Limit,  35  days.  Forfeit 
$20.      Plans    and    specifications    filed. 


Completion  Notices. 


SAN    MATUO    COUNTY. 


RECORDED  ACCEPTED 

April  2,  1913 — CROCKER  ESTATE 
Tract  Lot  35  BIk  21  Sud  Dvn  No.  1. 
T  F  Moeller  to  whom  it  may  con- 
cern     March    27,    1913 

April  3,  1913 — SAN  M.\TEO  PARK 
Sub  Dvn  Lot  30  of  Sub  Dvn  No.  1. 
Carolina  G  Walker  to  Samuel  Mc- 
Clure Sept.    30,    1912 

April  4,  1913— HOLY  CROSS  CEME- 
tery,  San  Mato.  (Mortuary  Chapel) 
Roman  Catholic  Archbishop  of 
San  Francisco  to  The  McGilvray 
Stone   Co March    28   1913 

April  4,  1913— EASTON  ADD-N  to 
Burlingame  No.  5;  Lot  6  Blk  54  E  G 
Meyer  to  Wm  C  Barrick  .April  2,  1913 

April  5,  1913— BELLEVUE  AVE,  bet 
Pr}mi"ose  and  San  Mateo  DrTve 
and  Believue  Ave  easterly  50  f.iet 
of  Lot  5  Blk  4,  Burlingame  Land 
Co.  D  Chas  Scanlan  to  whom  it 
man    concern April    4,    1913 

April  5,  1913— DREXJjER  TRACT, 
San  Mateo  Park  Lot  11.  C  W  Mar- 
wedel   to  White  Bros.. March   26,    1913 

♦ 

Release  of  Liens. 


SAN    HATKO    COUNTY. 


RECORDED  AMOUNT 

April  3,  1913— NW  HIGHLAND  AVE 
and  Bayswater  Ave  NW  75xSW  150. 
G  W   McGinn   &   Co  to  Anna  Peln.. 

April  4,  1913 — LOT  1  BLK  6  Western 
Add'n  to  San  Mateo.  Clark  & 
Henry  Con.   Co   to   Anna   Peln 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


RESIDENCE  —  2  story  and  base. 
Hollow  tile,  $10,000.  Fresno.  Fresno 
Co.,  Cai.  Architect.  C.  H.  Russell,  Hum- 
boldt Bank  Bldg..  S.  F.  Owner,  R.  W. 
Hobart.  This  dwelling  is  to  be  de- 
signed for  a  handsome  country  home 
and  will  be  erected  on  the  owner's 
property  near  Fresno.  Plans  provide 
for  twelve  rooms,  two  baths  and  a  large 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine  and  hardwoo<ls.  Tile  will 
be  used  in  both  bath  rooms  and  in  the 
kitchen.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  brick.  Hardwood  floors  will  be  used 
in  all  principal  rooms.  An  automatic 
water  heater  will  lie  installed.  Ex- 
terior   of    the    house    will    be    covered 
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with    cement    plaster.      Plans    are    now 
belnK"  prepared. 

RBSIDENCK  —  2  story  and  base. 
frame.  JIO.OOO.  Bakersfleld.  Kern  Co., 
Cal.  Arcliltect.  C.  H.  Russell,  Hum- 
boldt Btmk  Bide.,  S.  F.  Owner,  Malt 
R.  Solom.in.  The  dwelling  will  be 
erected  on  Ifr.  Soloman's  ranch  near 
Bakersfleld,  and  will  contain  ten  roots, 
baths  and  sleeping  porches.  Interior 
will  be  finished  in  pine  and  hardwood. 
Oak  floors  will  be  used  throughout,  ex- 
cept in  the  baths  which  will  have  tile 
floors  and  wainscot.  There  will  be 
furnace  he«t  and  open  flre  places.  Man- 
tels ill  be  of  tile  and  brick.  There  will 
be  an  automatic  water  heater.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster.  A  clay  tile  roof 
will  be  used.  Plans  are  no  being  pre- 
pared. 

HOTEL  AND  STORES— 2  story, 
brick,  $12,000.  Fresno.  Fresno  Co.,  Cal. 
.■Vrchilect.  Edward  T.  Foulkes,  Crocker 
BIdg..  S.  F."  Owner.  H.  Brix.  The  pres- 
ent two  story  store  building  will  be 
altered  and  an  addition  built  so  that 
the  new  building,  covering  an  area  of 
SOxlOO  feet,  will  contain  four  stores 
and  fifty  guest  rooms.  There  will  be 
patent  store  fronts,  a  hot  water  sys- 
tem and  pine  trim.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are   being   taken. 

BANK.  STORES  AND  OFFICES — 2 
story  and  base.'  brick  and  concrete. 
$3.5.000.  Riverbank.  Stanislaus  Co., 
Cal.  Architect,  C.  H.  Russell,  Hum- 
boldt Bank  Bldg.,  S.  F.  Owners,  First 
National  Bank  of  Riverbank.  The 
building  will  be  erected  on  a  corner 
site  and  will  cover  an  area  of  50x130 
feet.  Besides  the  bank,  plans  provide 
for  four  stores  on  the  first  floor.  Bank 
will  occupy  the  corner  and  will  be 
handsomely  finished  in  hardwoods,  tile 
and  marble.  There  will  be  four  vaults 
and  a  large  safe.  Upper  floor  will  con- 
tain offices  and  apartments;  There  will 
be  wall  beds.  Interior  finish  will  be  of 
pine.  A  hot  water  system  has  been 
specified.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Work 
W'ill  be  done  by  Oay  Labor,  all  con- 
tracts for  materials  being  handled 
through  the  architect's  oflices.  Plans 
are    nearly    complete. 

APARTMENT  BOUSE— 2  story  and 
base,  frame.  Cost  not  stated.  Fresno, 
Fresno  Co.,  Cal.  Architect,  Gene 
Mathewson,  Fresno.  Owner.  I.'  Kinspel. 
The  building  will  be  erected  at  the 
corner  of  Stanislaus  and  L  streets  and 
will  contain  a  number  of  modern  two. 
three  and  four  room  suites.  All  apart- 
iments  will  have  connecting  baths  and 
wall  beds.  A  central  heating  system 
will  be  installed.  Interior  finish  will 
be  of  pine  and  hardwood  veneer.  Oak 
floors  will  be  used  in  some  of  the 
rooms.  Baths  will  be  wainscoted  with 
tile.  .  The  exterior  of  the  building  will 
probably  be  covered  with  cement  plas- 
ter.    Plans  are  being  prepared. 

BRIDGEJS — j  concrete  and  frame. 
Cost  not  stated.  Orland,  Glenn  Co., 
Cal.  Engineer,  County  Surveyor,  Wil- 
lows. Owners,  Glenn  County.  Plans 
have  been  approved  and  bids  will  be 
opened  on  May  5th  for  the  construc- 
tion of  five  bridges.  The  largest  of 
these  structures  will  be  erected  near 
Orland.  across  Stony  C^'eek.  and  w'll 
cost  in  the  neighborhood  of  $150,000. 
The  other  four  bridges  ar^  much 
smaller.  Separate  bids  will  be  taken 
for   each    bridge.      Plans   and    speclflca- 


tions  can  be  secured  from  tlic  County 
Clerk  or  the  County  Surveyor  at  Wil- 
lows. 

CHURCH— 2  story  and  base,  brick, 
$25,000.  Bakersfleld,  Kern  Co.,  Cal. 
.■\rchitect,  Thomas  B.  Wiseman,  Pro- 
ducers" Bank  Bldg.,  Bakersfleld.  Own- 
ers, Fir.'^t  Presbyterian  Church.  This 
work  has  been  mentioned  here  before. 
Plans  have  been  completed  and  are 
now  in  the  hands  of  the  Building  Com- 
mittee for  approval..  Bids  will  be 
called  for  as  soon  as  minor  details  can 
be  changed.  The  site  of  the  ne'V^  edi- 
flce  will  be  at  the  corner  of  17'th  and 
H    streets. 

HOTEL — 5  story  and  base,  brick  and 
steel,  $75,000.  Modesto,  Stanislaus  Co., 
Cal.  .\rchitect,  B.  J.  Joseph,  FMrst  Na- 
tional Bank  Bldg..  S.  F.  Owner.  Mrs. 
Luella  Hughson.  Work  has  been  start- 
ed by  Day  Labor  for  the  construction 
of  this  building.  It  will  be  erected  at 
the  corner  of  10th  and  J  streets,  and 
will  be  arranged  for  stores  and'  the 
hotel  lobby  on  the  first  floor.  Upper 
floors  will  contain  a  total  of  100  guest 
rooms  and  50  baths.  There  will  be 
steam  heat,  elevator  service  and  a  hot 
water  system.  Exterior  will  be  faced 
with    pressed    brick. 

LIBRARY — 2  story  and  base,  brick 
and  steel,  $25,000.  Bakersfleld,  Kern 
Co.,  Cal.  Architect,  O.  L.  Clark,  Bakers- 
fleld. Owners,  City  of  Bakersfleld.  The 
building  is  to  be  erected  in  East 
Bakersfleld.  Working  drawings  will 
probably  be  approved  by  the  Trustees 
at  their  next  meeting.  The  building 
is  in  the  classic  style,  and  will  contain 
the  usual  library  rooms.  Exterior  will 
be  faced  with  pressed  brick.  Bids  will 
l>e  called  witlun  a  few  weeks.  Fur- 
ther notice  will  then  be  given  in  these 
columns. 

Contracts  Awarded. 

LODGE  HALL— 3  story  and  base, 
brick.  $20,000.  Taft,  Kern  Co..  Cal.  Ar- 
chitect. J.  M.  Safifell,  Bakersfleld.  Own- 
ers, Odd  Fellows'  Hall  Association. 
Contractor,  Seymour,  Bakersfleld.  Con- 
tract price,  $20,000. 


MARIN,  CONTRA  COSTA  AND 
SONOMA  COUNTIES. 


RESIDENCE  —  2  story  and  base, 
frame,  $15,000.  Concord,  Contra  Costa 
Co.,  Cal.  Architect,  W.  H.  Ratclift.  First 
National  Bank  Bldg.,  Berkeley.  Owner. 
L.  Olson.  The  dwelling  will  contain 
eight  rooms,  baths  and  sleeping 
porches.  Interior  finish  will  be  mostly 
of  hardwoods.  Hardwood  floors  will 
be  used  throughout  except  in  the  bath 
roorps,  which  will  have  composition 
floors  and  tile  wainscot.  There  will 
be  furnace  heat  and  open  flre  places. 
Mantels  will  be  of  tile  and  brick.  There 
will  be  an  automatic  water  heater.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  The  exterior  of  the  house  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures   are    being   taken. 


Building  Contracts. 

MARIN    COUNTY. 


LOT  53  BALSE  TRACT,  Mill  Valley.   AH 

work    for   frame   cattoge. 

'^^"e'" Thos.  Harfisp;!,  Mill  Valley 

Architect  . .  .None. 

Contractor.. W.    W.    Seeley.    Oakland. 

Filed  April  4.  13.     Dated  Mar.  31,  '13. 

Frame    up    ^ 


Plastering   done    '4 

Completed     % 

Usual   33   days 14 

TOTAL  COST.  $2050 
Bond,  none.  Limit,  50  days  from  April 
1.  Forfeit,  none.  Plans  and  specifica- 
tions filed. 


SAN    ANSELMO.       All     work     for    one- 
story   brick  stores. 

Owner M.  Mayer  and  F.  E.  Fisher. 

Architect  ...None. 

Contractor.  .G.    Sandherg. 

Filed    April    2,    '13.      Dated    April    1,    '13. 

Brick   walls  up   6  feet  high $500 

Roof   on    500 

Completed   and   accepted 500 

Usual    35   days 500 

TOTAL  COST,  $2000 
Bond,  $1000.  Surety.  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  90 
days  from  March  24.  Forfeit,  none 
Plans   and   suecifications   filed. 


SUB.  NO.  3  LOT  141  Map  Tamalpais 
Land  &  Water  Map  No.  5,  Mill  Valley 
Excavating,  concrete,  grading,  brick 
patent  flues,  tiling,  mil',  carpenter, 
roofing,  glazing,  sheet  metal,  lath, 
plastering,  painting,  plumbing,  elec- 
tric work,  walls  beds,  canvas  deck- 
ing,etc.,  for  one-story  and  basement 
frame   bungalow. 

Owner John      Earl      Baker,       Mill 

Valley. 

Architect  ..  .Falch      ,&      Knoll,      Hearst 
Bldg.,    San    Francisco. 

Contractor.  .Higginson     Co.,     8     Falcon 
Ave.,  San  Francisco. 

Filed  April   3,  '13.     Dated  April   1,  '13. 

Roof    boards    on $1050 

Brown    coated    1050 

Completed   and   accepted 1050 

Usual   35   days 1050 

TOTAL    COST,    $4200 

Bond,  none.     Limit,  75  days  from  filing. 

Forfeit,   $5.       Plans  and     soecifications 

filed. 

LOT  "C"  pen  Whelan  Estate  N  side  S.in 
Rafael  and  Olema  Road.  All  work 
for   one-story   frame   residence. 

Owner Whelan   Est..  San  Anselmo. 

Architect  ..  .National     Architectural     & 
Eng.    Co.,    GS    Post.    S.    F. 

Contractor.  .Nickerson    &    Holmes,    Ala- 
meda. 

Filed  April  4,  '13.     Dated  Mar.  27.  '13. 

Frame  up    $3S7.."n 

1st    coat    plaster    on    and    roof 

shingled     3,ST  " 

Completed    and    accepted 3S7.0 

Usual    33    days 387.50 

TOTAL  COST,   $1550.00 

Bond,    $775.      Sureties.   J.    E.    Davenport 

and  H.  S.  Holmes.     Limit,  50  days  from 

April    1.      Forfeit,    none.        Plans      and 

specifications   filed. 


ALTO    STATION.      All    work    for    barn. 

0«"ner Harry  H.   Wilkins.   Wm.   F. 

McGee    and    Alice    N.    Wil- 
kins,   extrs   Louise   N.   Wil- 
kins,  dec'd. 
Architect  . .  .None. 
Contractor.  .Joseph    Santo. 
Filed  April   12,  '13.     Dated   .\pril   1,   '13. 
■QompletJon     of     excavation     and 

concrete    work     $   S15 

Usual    35   days 1  oon 

TOTAL  COST,  $1S1.- 
Bond,  $950.  Sureties,  John  S.  Dias  an. I 
Joseph  N.  Bello.  Limit,  14S  days.  For- 
feit, none.  Plans  and  speciflcntions 
filed. 

MILL  VALLEY.  All  work  except  elec- 
tric wiring,  painting,  papering  and 
hardwood   floors   for  one-story  frame 
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(-1  welling". 

i>wnei- Grace     D.     rolle.xfcn,     Mill 

Valley. 

.\iehltect  . .  .None. 

Contractor.  .C.  Armbruster. 

■■'lied  April   11,  '13.     D.ated  April  8.  '13. 
Foundations     flnislied,     walls     up 

and   ceiling-  joists   on $450 

Enclosed,    plumbing    roughed    In 

and    e.Merior    flnislied 430 

Completed  and   accepted 450 

Usual    35    days 450 

TOTAL,  COST,  $1800 

I'.ond,    $900.      .Sureties,    John    E.    Brady 

and   N.   C.   Yost,   Limit,  50   day.s.   Forfeit, 

none.      Plans  and   specifications   filed. 


SACRAMENTO,    STOCKTON 
NORTHERN  CALIFORNIA. 


nUNGALOW  —  1  story  and  base, 
frame.  $1,300.  Stockton.  San  .loaquin 
Co.,  Cal.  Architect.  R.  P.  llorrell.  Odd 
Fellows  Bldg.,  Stockton.  Owner!  P.  L. 
Afiner.  The  dwelling  has  been  de- 
.«igned  to  contain  six  rooms  and  bath. 
Interior  will  be  finished  in  pine 
tliroughout.  Some  oak  flooring  will  be 
used.  There  will  be  an  open  fire  place 
with  brick  or  tile  mantel  in  the  living 
room.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
liouse  will  be  covered  with  rustic. 
Plans  are   being   prepared. 

RESIDENCES— Frame  construction. 
Cost  not  stated.  Stockton,  San  Joaquin 
Co.,  Cal.  Architect,  none.  The  follow- 
ing Day  Labor  jobs  are  reported  as 
about  to  be  started  in  Stockton:  Nellie 
S.  Stnith.  1017  North  Center  St.,  2  story 
frame  dwelling.  $3,500;  Mrs.  Hicken- 
bethan,  623  East  Market  St.,  2  story 
frame  dwelling,  $4,000;  Louis  McGhan, 
.142  Stanislaus  St..  1  story  frame  cot- 
tage. $1,000;  Joseph  Geiger,  125  East 
Lindsay  St.,  2  story  frame  dwelling, 
$3,500:  E.  W.  Gibbeau,  945  So.  San  Joa- 
quin St..  1  story  frame  dwelling,  $2,000: 
J.  J.  Malley,  181S  So.  California  St.,  1 
story  frame  dwelling,  $2,000.  and  E.  V.'. 
Perkins,  719  East  Hayelton  St.,  1  story 
Ir.nme    dwelling,    $2,300. 

STORE  ALTERATIONS — Frame  and 
lirick,  $S,000.  Stockton,  San  Joaquin 
Co.,  Cal.  Architect,  R,  P.  Morrell.  Odd 
Fellows'  Bldg.,  Stockton.  Owner,  F. 
Madden.  This  work  will  consist  of  re- 
modeling the  present  building  into  a 
saloon.  Some  structural  steel  will  be 
used.  Interior  finish  will  be  of  pine 
and  hardwoods.  Exterior  will  be  cov- 
ered with  pressed  brick.  Plans  are  be- 
ing  prepared. 

COURT  HOUSE  AND  JAIL  ALTERA- 
TIONS— Concrete  and  brick  construc- 
tion. Cost  not  stated.  Nevada  City. 
Nevada  Co.,  Cal.  Architect,  William 
Mooser,  Nevada  Bank  Bldg.,  S.  F. 
Owners,  Nevada  County.  Plans  for  an 
addition  to  the  county  jail  and  for  ex- 
tensive alterations  to  the  present  court 
house  have  been  completed  by  the  ar- 
chitect. Contracts  for  the  work  will 
j  be  let  through  the  Clerk  of  the  Board 
of  Supervisors.  Bids  will  be  called  for 
at    once. 

WATER  SYSTEJI— Cost  not  stated. 
Tulare,  Tulare  Co.,  Cal.  Engineers. 
Sloan  &  Robson.  Nevada  Bank  Bldg..  S. 
P.  Owners,  Town  of  Tulare,  Bids  will 
be  opened  on  May  5th  at  8  p.  m.  for  the 
I  construction  of  a  municipal  water  sys- 
tem. Plans  may  be  secured  from 
either  the  City  Clerk  or  from  the  Engi- 
neers in  this  cit.v,  Oflicial  proposal 
appears  in  this  issue.  Engineers  Sloan 
&  Robson  furnish  the  following  list  of 
quantties   for   this   system;     Pipe — 4,000 


led  of  1(l-iri,li,  C.'OII  feet  of  S-in<li, 
3,400  feet  of  li-inch.  30,000  feet  of  4- 
incli.  Bids  are  being  taken  for  both 
cast  iron  and  steel.  Valves — 2  10-inch. 
12  8-inch,  36  6-lnc.h,  150  4-inch.  Hy- 
drants— 85  1-way  hydrants,  30  2- way 
liydrants.  Plans  include  the  construc- 
tion of  hemispherical  bottom  steel 
tank  of  150,000  gallons  capacity.  This 
structure  will  be  erected  on  a  steel 
frame  with  a  concrete  foundation,  and 
will  be  135  feet  high. 

POWER  PLANT — Concrete  and  brick. 
Cost  not  stated.  Standard,  Tuolumne 
Co.,  Cal.  Architect,  William  Mooser, 
Nefvada  Bank  Bldg.,  S.  F.  Owners, 
Standard  Lumber  Co.  Plans  have  been 
completed  for  a  one-story  and  base- 
ment, concrete  and  brick  power  sta- 
tion, which  is  to  be  erected  at  Stand- 
ard, Tile  building  will  have  a  cement 
floor  and  steel  trussed  roof.  Exterior 
will  be  faced  witli  cement  plaster. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor.  A  contract  for 
the  steel  work  has  already  been  award- 
ed to  the  Central  Iron  Works  of  this 
city. 

LEVEE  WORK,  ETC.— $200,000.  Re- 
clamation District,  70>  Sutter  Co.,  Cal. 
Engineer's  name  not  given.  Owners, 
Sutter  County.  The  assessment  for  im- 
provement work  in  Reclamation  Dis- 
trict 70,  Sutter  County,  has  been  placed 
at  $10  per  acre.  This  totals  $200,000. 
The  greater  part  of  the  amount  will  be 
?pent  for  levee  construction.  A.  A.  Mc- 
Rae,  G.  R.  Boyd  and  W.  J.  Wilbur  are 
the  assessors. 


Building  Contracts 


SACRAMENTO    COUNTY. 


E  1/4  N  %  OF  LOT  1  AND  ON  W  32  FT. 
Lot  2.  M,  N,  19th  and  2eth  Sts.,  Sac- 
ramento.     One-story   garage. 

Owner W.   H.   Dunster,    190S   M  St., 

Sacramento. 
Plans    by  ..  .Contractor. 
Contractor.  .Murcell  &  Haley,  1328   10th 

St.,   Sacramento. 
Filed  April  14,  '13.     Dated  April  14.  'l-S. 
COST,   $6216 


Completion  Notices. 

SACRAMENTO    COUNTY, 


RECORDED  ACCEPTElD 

Mar.  29,  1913 — LOT  150  Boulevard 
Tract.  Alice  Foster  Madeley  to 
Murcell   &  Haley Mar.   29,   1913 


LOS    ANGELES    AND    SOUTH- 
ERN  CALIFORNIA. 


RESIDENCE  —  2  story  and  base, 
frame,  $40,000.  Los  Angeles.  Cal.  Ar- 
chitect, C.  H.  Russell.  Humboldt  Bank 
Bldg.,  S.  F.  Owner,  Rowland  Bishop. 
Preliminary  plans  have  been  prepared 
for  this  dwelling,  which  is  to  be  de- 
signed in  the  true  Colonial  style  taken 
from  one  of  the  famous  old  Virginia 
homes.  Sketches  show  a  total  of  14 
room.s,  several  baths  and  large  sleeping 
porches.  Interior  will  be  handsomely 
finished  in  pine  and  hardwoods  with 
hardwood  floors  throughout.  There 
will  be  a  central  heating  system,  prob- 
ably steam.  Open  fire  places  are  to  be 
installed  in  several  of  the  rooms  with 
brick  and  tile  mantels.  Bath  rooms 
will  be  finished  in  tile  and  will  have 
composition  floors.  A  vacuum  cleaning 
system  and  other   modern   conveniences 


will  be  liieorjiorated  in  the  plans.  Ex- 
terior of  the  dwelling  will  be  covered 
witli  shiplap  and  rustic.  Plans  are  be- 
ing prepared. 

HOTEI. — 6  story  and  3  story  tower, 
brick  and  reinforced  concrete,  $350,000. 
Venice.  Los  Angeles  Co..  Cal.  Architect. 
C.  H.  Russell,  Humboldt  Bank  Bldg..  S. 
P.  Owner,  Abbot  Kinney  Co.  The 
building  is  to  be  erected  on  the  north- 
east corner  of  Breeze  and  Ocean  Front, 
and  will  cover  an  area  of  110x110  feet. 
The  main  portion  of  the  building  will 
be  6  stories  in  height  wrom  the  center 
of  which  will  raise  a  five-story  tower, 
which  will  also  contain  a  number  of 
hotel  rooiis.  Construction  ill  be  fire- 
proof throughout  with  exterior  walls 
of  brick  and  concrete,  concrete  floors 
and  hollow  tile  partitions.  Exterior 
will  be  faced  with  pressed  brick.  Be- 
sides the  general  office,  lobby,  parlors 
and  dining  room  tliere  will  be  .-evcral 
stores,  a  cafe  and  barber  shop  on  the 
first  floor.  Upper  floors  will  contain 
250  guest  rooms,  all  of  which  will  have 
private  baths.  There  will  be  steam 
heat,  oil  burning  furnaces,  vacuum 
cleaning  system  and  elevators.  Metal 
window  frames  and  sash  will  be  used. 
Bath  rooms  will  have  cement  floors  and 
tile  wainscot.  Plans  are  being  pre- 
pared and  segregated  contracts  will 
be   let. 

APARTMENT  HOUSE— 7  story  and 
base,  reinforced  concrete.  C'o.'t  not 
stated.  Long  Beach,  Los  Angeles  Co.. 
Cal.  Architect,  Paul  C.  Pape.  Union 
League  Bldg..  L.  A.  Owner.  E.  Tisnerat. 
Tile  building  is  to  cover  an  area  of  60x 
90  feet,  and  will  contain  a  total  of  140 
rooms,  which  will  be  arranged  in  two 
and  three  room  suites.  Plans  provide 
for  large  amusement  rooms,  social 
hall  and  lobby.  There  will  be  steam 
heat,  elevator  service,  vacuum  clean-- 
ing  system  and  wall  beds.  Interior 
finish  will  be  of  pine  and  hardwood. 
Bath  rooms  will  be  finished  in  tile.  The 
exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and    figures  are  being  taken. 

APARTMENT  HOUSE— 3  story  and 
base,  brick.  Cost  not  stated.  Los 
Angeles,  Cal.  Architect.  P.  E.  Weaver, 
Citizens'  National  Bank  Bldg.,  L.  A. 
0wn«r,  W.  P.  Maurer.  The  building 
has  been  designed  to  contain  a  total  of 
80  roO'Tis,  which  will  be  arranged  in 
two  and  three  room  suites.  All  suites 
will  have  wall  beds  and  private  baths. 
Interior  will  be  finished  in  pine  and 
hardwood.  Bath  rooms  will  have  ce- 
ment floors  and  tile  wainscot.  There 
will  be  steam-heat  and  elevator  serv- 
ice. A  vacuum  cleaning  system  will 
be  installed.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are    being   prepared. 

APARTMENT  HOUSE — 3  story  and 
ibase,  brick),  Cosit  not  stated.  Lo(B 
.\ngeles,  Cal.  Architect.  L.  L.  Jones, 
I.  W.  Hellman  Bldg.,  L.  A.  Owner,  C. 
S.  Kious  The  building  will  cover  an 
area  of  50x125  feet.  Interior  will  be 
arranged  for  58  ;  rooms  In  two  and 
three  room  suites.  There  will  be  wall 
beds,  private  hath  rooms,  steam  heal 
and  a  vacuum  cleaning  system.  Bath 
rooms  will  have  composition  floors. 
The  exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  the  architect  is  taking 
figures   on    the   work. 

HOTEI> — 4  story  and  base,  brick.  Cost 
not  stated.  Los  Angeles.  Cal.  Archi- 
tects, Milwaukee  Building  Co.,  Wright 
and  Callender  Bldg.,  L,  A.  Owner,  G. 
I,    Jacob>-.      The   building   will   be    erect- 
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...l  on  a  coi-iiei-  lot  «nd  will  he  deslgiicl  Hu-   LiiiLlinB    will   l.c   nu.-a    will,  pressed       general    Con»triietlou    »vItU    AHeroatea. 

to     contain     120     Riiest     rooms,     all       of  l'>l>k-      Pl«ns   v.ro   complete   and    ligui'es                       J.    F.    Atkinson,    $612,700 

wlilch    will    have    private    baths.      Thoic  aic    hclns    taken.  la)    Yard     Wall $   1,274 

win     be    steam    heat,    elevator    service  HOSPlTA1^2  stor.v  and   base,  frame.  (b)   Cement   Walks    1,200 

and    a     vacuum    cleaning     plant.       Mot  Cost   not   stated.   Fullerton,   Orange  Co..  (c)   Drives     8,000 

and    cold    water    suppiv    will    also        be  Cal.      Architect.    C.   E.   Shattuck.    .Mason  (d)   Prog.   Clocks  and   Tel...      4,834 

lnst«illed.       Interior     finish     will     be    of  Bldg.,    I..    A.      Owners,    Fullerton    Hos-  (e)   Tinting    12,000 

pine    and    hardwood.      Bath    rooms    will  P'tal     Association.      The    building    will  (t)   Light  Fixtures    4,000 

he   finished   in   tile.     Considerable   hard-  contain  two  wards,  a  number  of  private  (g)   Heating     53,500 

wood    and    ornamental    plaster   will      be  rooms,    operating    room      and      nurses'  (h)   Plumbing     35,000 

used  In  the  lobby.     The  exterior  of  the  quarters.     There  will  be  a  central  heat-  (i)   Drains     2,500 

building     will     be     faced     with     pre.«sed  'ng    system.      Interior    will    be    finished  (j)    F.    A.    Building 35,500 

brick.      Plans    are    being    prepared    and  in  pine  and  tile.     Exterior  of  the  build-  (k)   M.    A.    Building 28,000 

when   complete   construction   will   proh-  ing   will   be  covered   with   cement   plas-  (1)   Fnt.    Basin    350 

ably   be   carried   out   by   the   Milwaukee  ter  on   metal   lath.     Plans  are  complete  (m)   Fireproof     6.000 

Building  Co.  ""d   figures  are  being   taken.  (n)   Cab.   Work  Sched.  A 7,500 

jjOTEL 3     story    end    base,       brick.  THEATRE — 2    story    and    base,    brick                      Somers   &   Lund,   $953,600 

Cost  not  stated.     Los  Angeles.'cal.   Ar-  and  concrete.  $25,000.     Los  Angeles,  Cal.  (a)   Yard   Wall    $  3.500 

chitect.    F.    H.    Gentry,    Pacific    Electric  -Architects.    Train       &       Williams.       Ex-  (b)    Cement    Walks     2,980 

Bldg..    L.    A.      Owners, 'a.    Bloom.    Dr.    J.  change    Bldg..    L.    A.      Owner.      F.      W.  (c)    Drives      15,890 

P.    N.    Patterson    et    al.      The    building  Woodley.      The    building   will    cover   an  (d)   Prog.   Clocks  and   Tel...      4,500 

will  cover  an  area  of  50x138  feet.     The  area   of   60x1-50  feet.     Besides   the  thea-  (e)   Tinting    6.97.5 

first     floor     will     contain     seven     stores  tre  proper,   there   will   be  several   stores  (f)   Liglit   Fixtures    4.000 

and    upper    floors    in    the    neighborhood  on  the  first  floor.     The  main  auditorium  (g)    Heating     48,000 

of   56   rooms  and   baths.     There   will   be  will     have    a    seating    capacity    of    750  (h)   Plumbing     37,500 

steam    ,heat    and    a    hot    water    system.  people.     Modern  plumbing  and  a  venti-  (i)   Drains    2.000 

Interior  finish  will  be  Gf  pine  and  hard-  lating   system    will   be   installed.      Inte-  (j)   p.    a.    Building 57,732 

wood.      ETCterior    of    the    building    will  "'or    finish    will    be    of    pine    and    orna-  (k)   M.    A.    Building 52,400 

be  faced  with  pressed  brick.     Plans  are  mental    plaster.      The    exterior    of    the  (l)Fnt.    Basin    1,000 

complete   and    figures   are    being   taken.  building    will     be    faced     with     pressed  (m)   Fireproof     16,000 

AP.'ARTMENT    HOU.SE 4     story    and  brick.      Plans   are    complete   and    figures  (n)    Cab.  Work  Sched.  A 6,400 

base,    brick.      Cost    not    stated.    Los    An-  are    being    taken.  Southwestern    Constr.    Co.,    $638,948 

geles.   Cal.      Architect,   M.    9.    Yeager      &  CoHtraCtS  Awarded.  ,a)    Yard   Wall    $    1,572 

Co..    Trust    and     Savings     Bldg.,     L.     A.  RESIDENCE    —    2      story      and    base,  ^j^j    Cement   Walks    1,400 

Owner,    Howard    W.   Squires.    The  build-  brick,    $55,000.      Los    Angeles,    Cal.      Ar-  ^^^    Drives 9,300 

ing  will  be   80x145  feet  in   size,  and  has  cliitect,    A.    F.    Rosenhei.ii.    H.    W.    Hell-  ^^^    Pro°-."ciocks  and  Tel. .  .  .      4!300 

b^en     designed     to     contain     108    rooms.  man    Bldg.,    L.    A.      Owner,    J.    C.    Rives.  ^^.^   TintTno-         11^500 

which     w'ill     be     arranged     in     two    and  Contractor.  Jacob  K  Miller,  1255  Leigh-  ^j^    Light  ^Fixtures     4^000 

three  room  suites.     There  will  be  steam  ton   Ave.,   L.   A.     Contract  price,   $4'7,570.  .„,    Heating         55^000 

lieat.  elevator  service,  a  vacuum   clean-  Garage   Contract   price.    $6,450.  ,°,    Plumbing     .....  ..  ...... '    SsioOO 

ing  system  and  other   modern   improve-  SCHOOL — 2    story    and    base,       brick,  ,j ,    pj-^ins              .  .  .  .' 2^000 

ments.       .All     suites     will     have    private  $51,889.      South    Pasadena,    Los    Angeles                    p      ^     Building        !!'!  ^  !  !    34!o00 

baths    and    will    be    equipped    with    wall  Co.,    Cal.      Architect,    Norman    F.    Marsh.  J^.^    M      K     Building!  ^  !!!'!  1  1    28^000 

bed-       Interior    finish    will    be    of    pine  Broadway    Central    Bldg..    L.    A.      Own-  j.    Fnt     Basin                     .....    ~    300 

and    hardwood.      The    exterior    of      the  ers,     South     Pasadena    School     District.  ^^^^   Fii-eproof     •■■•■      S.200 

building     will     be     faced     with     pressed  Contractors.    Long    Beach    Construction  ^^^    ^^^    Work  Sched    A. ''! .      6.840 

brick.      Plans    are    in    the    hands    of    the  co.,    I^ong    Beach,    general    construction,                             Engstrum  &   Co      $664,495 

owner    who    is    taking    figures    for    the  $51,889;  B.  F.  Hulse,  L.   A.,  .heating  and  (a)    Yard    Wall                      .' $1,075 

work.  ventilating,      $2,249;     Cresent      Electric  j'     Cement  Walks    !....!!' '      L303 

GARAGE— 1     story    and     base,    brick.  Co.,    L.    A..      electric      work.      $1,532.54;                ^Drives                                              "93^ 

Cost   not   stated.     Los   Angeles,   Cal.   Ar-  gmuh   &  Coates,  L.  A.  plumbing,   $2,775,  "l'                  rio'cks  and  Tel '"  "      4'600 

chitect,    Frank     M.       Tyler.       Hibernian  and    Probst    &    Son,    painting,    $1,975.  ,    i    Tintinff           '                     '"          6  998 

Bldg.,   L.   A.     Owner.   C.   F.   Stuart.     The  NORMAL    SCHOOL    GROUP— Class    A  '^     T  ieht    Fixtures 4  000 

building,    wliich    is    to    be    designed    for  construction.      $665,000.      Los      Angeles,  '    '     ri   „tine-                    1_^1_ 

a     commercial     garage,     will     cover     an  cal.      Architects.   Allison   &  Allison,   Hi-  /     ^p,*''     hin^' 

area  of   54x100   feet.      There  will     be     a  bernian    Bldg.,    L.    A      Owners.   State    of  ")    n-    '"        °     2  379 

cement    floor,    metal    window    sash    and  California.      Contractor,   J.   F.    Atkinson,  *'.'    ,;,''' J."^  x,„ii  j;' '„ 37'6S2 

frames     and     special     gasoline     storage  l     A.,    general    construction.      Contract  ,   ,    „      .      o    -..lif^ -^n  iRR 

tanks.      Interior    finish    will    be    of    pine  p,ice.    $451,166.  Z^  ,\                      83 

throughout.      Exterior    of    the    building  APARTMENT     HOUSE— 4     story     and                  .    ^       tsasin     ^  ^_^ 

will   be   faced   with   cement   plaster.      As  ^ase,    reinforced    concrete,    $80,00«.    Los  "V  o  '."^  w"    ,,   s;.^!^"  k fi'fl79 

soon    as    plans    can    be    completed    bids  Angeles.       Cal.         Architect,       Thornton  '"*    Cab.   Work  Sched.   A 6,0, » 

will   be   taken  by   the   owner.  Fitzhugh,    Pacific    Electric   Bldg.,    L.    A.  c.    J.   Kuback   Constr.   Co.,    $613,000. 

CITY  HALL— 2   story   and  base,   brick  owner.    Mrs.     Ida     Hanst.       Contractors.  (a)    Yard   Wall    $  2,768 

and   steel.     Cost   not   stated.      Alhambra,  Kling    Co.,    Union    League    Bldg.,    L.    .\.  (b)    Cement    Walks    1.925 

Los   Angeles   Co.,   Cal.      Architects,   Par-  Contract  price.  $80,000.  (c)    Drives     9.153 

kinson   &   Bergstrom,   Security   Bldg.,  L.  APARTMENT    HOUSE — 3     story    end  (d)    Prog.   Clocks  end   Tel 4,610 

A.      Owners,    City    of    Alhambra.      Bids  ^,^sg    brick,    $45,000.      Los    Angeles,    Cal.  (e)    Tinting     '',00() 

opened     for     the     construction     of    this  Architect,    Maine    Building   and    Invest-  (f)   Light   Fixtures    4.00O 

building     recently     were     found     to     be  mg„t   Co..    Thorpe   Bldg.,    L.    A.      Owner,  (g)    Heating     48,981 

above    the    amount    available    for    con-  j^    y    Bard.      Contractors,  Maine  Build-  (}, )    Plumbing      32.900 

struction    and    were    therefore    rejected.  j^^^.  ^^^   investment   Co.,   Thorpe   Bldg.,  (j)   Drains     .'. '■99-> 

Plans  will   be   revised   at  once   and   new  ^    ^      Contract  price,  $45,000.            ,  (3)   F     A     Building 42,000 

bids  will  be  called  for  shortly.     No  fig-  ^ ^^.^   j^     ^     Building 34,000 

ures   were   made   public.                              ^  r^                1     i        T»*J       r*  (1)   Fnt.    Basin    SIO 

H0TEI^4   story   and  base,   brick   and  I   .OITinlPTf'     BlflS     VOT  (ml    Fireproof     9,486 

steel,      cost    not    stated.      Lo«    Angeles,  VjUIIipiClC     UIU»    1  Ul  1;^)   c^,b''work    Sched,    A.. . .      5,857 

Cal.     Architect,  L.  L.  Jones,  L  W.  Hell-  I  fkC  A  nffplAC  "Wnmi ill                     McLeran  &  Peter.son,  $639,500 

man    Bldg.,    L.    A.      Owner,    D.    F.    Hill.  L/OS  AIlgClcM^UIIlidl.  j^,    yard   Wall           $!.«"<» 

This  building  has  been   mentioned  here  . ^^^^    Cement   Walks    850 

before    when    plans    were    first    started.  seBregnted    Fifnires    on     General     Con-  ,(,)    Drives     i".'** 

Thei  structure    will    be    erected    at    the  .  „truotlon    and   on   Tnrious   Parts   of  (j)    prog    Clocks  and  Tel 4.200 

corner   of   6th   and  Wall  streets  and   will  Work  From  Board  of  Control.  relTintin-                  S.OOO 

cover   an   area    of   60x78   feet.      The   first  ,()    Light   Fixtures    4.000 

floor    will    be    arranged    for    stores    ana  Complete    segregated    bids    as    opened  („)    He-Uing                64,9.'.2 

upper    floors    subdivided    into   about    120  |^^,    j,^^   g^^^^    Board    of   Control    for   the  n,)    plumbing              32.81S 

rooms.     There   will   be   steam   heat   and  ^^.^^^  ^^  j,^^  j^^^^  Angeles  State  Normal  ,i,   Drains         2.700 

elevator    service.       Interior    finish     will  p.p,,ooi    (,„    April    12th    last,    are   printed  ,,1    FA     Building 36,900 

be     of     pine     throughout.       Exterior     of  ,^^j^^.                                          ,             i  .  I  jll|i  ,k)M.    A.    Building 32,900 


BUILDING  AND  INDUSTRIAL  NEWS 


<I)    Fnt.    Basin    275 

(Ml)    Fireproof     6,700 

(n)   Tall.   Work  Sehed.  A 7,000 

Sound   Constr.   Co.,    $684,444 

(a)    Yard    Wall    $1,600 

lb)    Cement   Walks    2,800 

(e)    Drives     13  400 

(<n    Prog.  Clocks  and  Tel 3,470 

(e)  Tlntinpr     8,870 

(f)  Liglit     Fixtures     4,000 

(g)  Heating-     63,000 

(li)    Plumbing     34,000 

(i)    Drains     1,200 

(J)   F.    A.    Building 40,948 

(k)   M.    A.    Building 44,100 

(1)   Fnt.    Basin    225 

(m)    Fireproof     8,081 

(n)    Cab.   Work  Sched.  A 5,795 

Lewis    A.    Hicks    Co.,    $596,000 

(a)  Yard   Wall    $  2,000 

(b)  Cement   Walks    900 

(c)  Drives     6,700 

(d)  Prog.  Clocks  and  Tel 4,000 

(e)  Tinting     3,300 

(f)  Light   Fixtures    4,000 

(g)  Heating     50,000 

(h)   Plumbing     32,000 

(1)   Drains     2,000 

(j)   F.    A.    Building 27,000 

(k)    M.    A.    Building 28,000 

(1)   Fnt.    Basin    250 

(m)   Fireproof     2,500 

(n)   Cab.  Work  Sched.  A 900 

Plnmbing. 

Creeler  &  Seaman,  $33,674.  (a)  $1.23S; 
(h)    $940;    (c)    $2,720. 

Coony  &  Winterbottom,  $29,474.  (a) 
$1,367;   (b)   $1,059;   (c)    $1,638. 

Tliomas  Haverty  &  Co..  $34,700.  (a) 
$1,.J00;    (b)    $1,200;    (c)    $2,100. 

Latourette-Fical  Co.,  $32,718;  (a) 
$1,300;    (b)    $1,173;    (c)    $2,500. 

Hentlng  and  Ventilating. 

Latourette-Fical  Co.,  $68,069.  (a) 
$2,890;    (h)    $900. 

B.  F.  Hulse,  $50,999.  (a)  $3,000  (b) 
$S50. 

Machinery  &  Elec.  Co.,  $51,772.  (a) 
$3,527;    (b)    $743. 

E.  D.  Hough,  $70,200.  (a)  $2,900  (b) 
$1000. 

Painting. 

Only  one  bid  was  submitted  for  the 
painting,  tliat  of  D.  Zelinsky.  Entire 
work  $21,395.  Alternatives  $7,900, 
$1,580  and  $770. 

flocks,    Prirnte    Phones    anil    Bells. 

Only  one  bid  was  submitted  for  this 
work,  tliat  of  the  Latourette-IFical  Co., 
for  $7400.  Alternatives:  $190,  $75  and 
$1,000.  Tlie  same  company  also  put 
in  bids  for  the  following  parts  of  the 
work: 

Slieet   metal   work,   $5,925    (a)    $525. 

Electric  wire  and  conduit,  $16,500  (a) 
$860;   (b)   $1,730. 

Plumbing,  gas  fitting  and  sewerage, 
water  leaders,  field  drains,  heating  and 
ventilating  apparatus  and  sheet  metal 
work,   $105,200. 

Plutnbing,  gas  fitting,  sewerage, 
w-.iter  drains  and  field  drains,  ventilat- 
ing apparatus,  sheet  metal  work,  elec- 
tric work,  clocks,  private  phone  and 
bell  system.   $128,100. 


PORTLAND  AND  OREGON. 


HOTEL — 4  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Portland. 
Ore.  Architects,  W.  W.  Lucius  and 
Aaron  H.  Gould,  Worcester  Bldg.,  Port- 
land. Owner,  W.  W.  Margulis.  Tlie 
building  will  be  erect^d^pn  a  corner 
site  and  will  be  arranged  for  stores  on 
the  first  floor.  Basement  will  be  fitted 
up  for  public  baths  and  barber  shop. 
J'pper    tliree    floors    will    contain    a    total 


of  150  guest  rooms  and  a  large  number 
of  baths.  There  will  be  steam  heat, 
elevator  service  and  a  vacuum  cleaning 
system.  Interior  finish  will  be  of  pine. 
Exterior  of  the  building  will  be  faced 
witli  cement  plaster.  Bids  are  now 
being  taken  for  both  a  general  cpn- 
tract  and    witii    the    work    segregated. 

STORE8  AND  OFFICES — S  story  and 
liase,  reinforced  concrete,  $100,000. 
Portland,  Ore.  Architects,  .\rcNaughton 
&  Raymond,  Concord  Bldg..  Portland. 
Owners,  Title  and  Trust  Co.  The  build- 
ing will  be  erected  on  4th  s*  eet  and 
will  cover  and  are  of  50x100  feet.  Con- 
.'truction  will  be  fireproof  throughout. 
The  entire  first  floor  will  be  occupied 
by  the  ov.  m  rs,  and  will  be  elaborately 
finished  in  hardwoods,  ornamental 
plaster,  mirblc  and  tile.  Special  vaults 
will  be  constructed.  Upper  seven  floors 
will  be  arranged  for  a  number  of  mod- 
ern offices.;  There  will  be  steam  heat, 
an  oil  turning  equipment,  vacuum 
cleaning  s>-stein  and  mail  chutes.  In- 
terior finisli  will  be  of  metal  and  mar- 
ble. Metal  window  frames  and  sash 
will  be  u.^ed.  The  exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
and  terra  cotta.  Plans  are  being  pre- 
pared. 

APART^^E^■T  HOUSE — 5  story  and 
base,  brick  and  siteel.  Cost  not  stated. 
Portland,  Ore.  Architect.  R.  F.  Was- 
sell,  555  East  Yamhill  St.,  Portland. 
Owner,  R.  F.  Wassell.  The  building 
will  cover  a  ground  area  of  100x100 
feet.  Interior  has  been  arranged  for 
two  and  three  room,  suites.  All  apart- 
ments will  have  connecting  baths  and 
disappearing  beds.  Plans  provide  for 
steam  heat,  elevator  service,  a  vac- 
uum cleaning  system  and  hot  water 
supply.  Interior  finish  will  be  of  pine 
and  hardwoods.  Bath  rooms  will  be 
finished  in  tile.  Stairways  will  be  of 
concrete.  Tlie  exterior  will  be  faced 
witii  pressed  brick.  Plans  are  com- 
plete and  figures  are  being  taken  for 
tlie   various   parts   of  the   work. 

FACTORY — 5  story  and  base,  brick. 
$50,000.  Portland,  Ore.  Architects, 
Root  &  Hoose,  Commercial  Club  Bldg., 
Portland.  Owners,  Modern  Confection- 
ery Co.  The  main  building,  five  sto- 
ries high,  will  cover  an  area  of  70x100 
feet,  besides  this  there  will  be  a  one- 
story  boiler  room  and  shipping  de- 
partment, 30x100  feet.  Construction 
will  be  of  the  heavy  mill  type.  Exte- 
rior of  the  buildings  will  be  faced  with 
pressed  brick.  There  w-ill  be  a  large 
elevator  and  metal  window  sash  and 
fi-arnes.      Plans    are    being   prepa:-ed. 

BRIDGE  —  Steel  span,  $1,200,000. 
Portland.  Ore.  Engineer,  Rudolph  Mod- 
jeska.  Chicago.  Owners,  Multnomah 
and  Clarke  Counties.  A  tentative  plan 
for  a  24-foot  bridge  to  span  the  Colum- 
bia Ri\cr  between  Vancouver,  Wash., 
and  Portland,  Ore.,  has  been  approved 
by  the  Interstate  Bridge  Commission, 
and  detail  plans  are  to  be  submitted  at 
once  tor  approval.  Clarke  County  is 
to  raise  $5no.000  and  Multnomah  Coun- 
ty   $700.1100. 

Contracts  Awarded. 

.MUNICIPAL  WATER  SYSTEM — 
$100,000.  LInnton,  Ore.  Engineer  not 
given.  Owners,  Town  of  Linnton.  Con- 
tractors, .lames  Kennedy  Construction 
Co..    Portland.      Contract    price.    $92,739. 


A9 

ImmUI  Huntington.  Seattle.  Owners, 
Seattle  Tuberculosis  Hospital.  These 
buildings,  which  comprise  a  county  In- 
stitution, are  to  be  erected  at  Rich- 
mond Heiglits.  There  will  be  two  one- 
story  and  basement  outdoor  pavilion^, 
each  I29x29i;  one  two-story  and  base- 
ment hospital  building,  78x252,  a  two- 
story,  attic  and  basement  administra- 
tion building,  40x175  and  a  pow^ 
house.  Exteriors  of  all  buildings  wUl 
be  faced  with  pressed  brick  and  ce- 
ment plaster.  Plans  will  be  completed 
this  month   and  bids  will  be  called. 


Last  Tuesday  recalled  with  profound 
sadness  in  all  parts  of  the  civilized 
world,  the  loss  of  the  Titanic  one  year 
ago,  in  collision  with  an  iceberg  off 
Grand  Banks,  Newfoundland.  The  toll 
of  the  sea  upon  that  fateful  night  was 


fifteen  hundred  souls. 


SEATTLE  AND  WASHINGTON. 

lf<i>ITr.\L  OlioUP— .-.,  1  and  2  story, 
lirlrk  Mild  terra  cotta  buildings.  Cost 
not    stated.      Seattle.    Wash,      Architect, 


Fifteent  hundred,  and  more, — men, 
women  and  children — were  summoned 
in,  a  breath  to  take  part  in  a  tragedy 
of  the  sea,  the  like  of  which  the  world 
had  never  known  before.  From  dreams 
of  home  in  the  fatherland,  from  dreams 
of  a  hoped-for  home  in  the  strange  new- 
land  beyond  the  sea,  they  woke  to  face 
destruction.  From  scenes  of  revelry, 
where  joy  was  unconflned,  that  floating 
palace  yielded  up  its  thousands  to  meet 
a  situation  that  only  the  sublimest 
courage  could   meet   with   equanimity. 

Near  midnight,  was  the  fateful  hour, 
and  far  off  sihore.  beneath  the  silent 
stars,  the  place.  No  thought  of  danger 
marred  the  perfect  peace  of  mind  of 
anyone  on  board.  The  sea  was  quiet; 
the  ship  was  thought  to  be  invincible. 
Until  the  very  moment  when  the  ap- 
palling truth  was  thrust  upon  the 
passengers,  no  thought  of  possilbe 
danger  troubled  anyone. 

The  scene.:  that  followed  then,  in  all 
their  harrowing  detail;  the  instances  of 
heroism,  which  we  like  best  to  dwell 
upon — the  playing  of  the  band,  the 
bravery  of  the  women  and  the  men — all 
these  come  back  to  us,  as  though  tlie 
date  were  yesterday.  The  partings  of 
husbands  and  wives,  of  sweethearts, 
mothers  and  babes — for  even  that  was 
not  spared — all  in  the  inevitable  victory 
of  that  cruel,  icy  sea — no  pen  can 
possibly  portray  the  awful  scene.  Only 
survivors   can   feel   its   awful   agony. 

Now,  one  year  separates' us  from  that 
fateful  day.  One  year  of  study  of  Mie 
problems  of  the  enigmatic  sea  has 
passed.  Councils,  Investigations  and 
reports,  in  volumes,  have  been  added  to 
the  annals  of  sea  history.  Mistakes 
have  been  found  to  have  existed  in  the 
Titanie's  building  plans  and  operation. 
Other  ships  and  other  men  have  been 
found  blamable.  Conspicuously,  one 
officer  of  the  company,  owning  the  ill- 
fated  ship,  has  been  condemned,  by 
public  sentiment,  for  cowardice.  The 
passing  of  the  year  has  compassed  the 
tragedy  and  its  sequel. 

How  deeply  the  lessons  of  the  loss  of 
the  Titanic  have  been  digested  or  how 
far  navigation  of  the  ocean  may  have 
been  made  safer  thereby  can  only  be 
approximately  known.  The  investlga- 
tion.s  by  the  American  Senate  and  the 
British  Board  of  Trade  have  had  a 
marked  effect  upon  ship  management 
and   equipment. 

Among  sliipowners  and  builders  there 
.  has  been,  a  radical  change  of  stiuatural 
practice,  if  not  of  principle. 

Accidents  such  as  caused  the  Titanie's 
loss   miS'ht    easily    l>e   averted    now    by 
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Send  for  sample  copies 
The 

"Daily  Pacific  Builder." 

Issued  Daily,  $1.00  Per  Month. 

"Building  and 

Industrial  News" 

Issued  Weekly,  $3.00  Per  Year. 


The 

L  A.Larsen  Construction 
Reports. 

Issued  Daily.    Terms  on  application. 

560  Mission  St.    San  Francisco 


Frank    Neidick 

Carpenter   and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San   Francisco 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstraiion  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


the  application  of  these  later  rulings,  if 
closely  adhered  to. 

But  there  is  still  the  hu  nan  equation 
to  he  reckoned  with  when  trial  comes. 
Tlie  psychology  of  these  overpowering 
visitations  cannot  be  well  calculated  or 
forecasted.  They  involve  instant  and 
violent  mental  re-adjustments  and  the 
outcome  cannot  be  calculated  in  ad- 
\ance.  On  land,  a  *  man  may  reckon, 
while  on  sea  he  may  be  panic-stricken 
— "his  control  stops  with  the  shore." — 
Oakland  Enquirer. 


when  the  youthful  sufferer  did  grove  up 
he  would  have  the  laugh  on  the  Jims 
and  the  Wilburs.  He  was  bound  to  be- 
come an  artist.  He  became  a  sculptor. 
How  could  he  help  it,  with  the  name — 
Gutzon    Borglum? 

Up  to  February  1  thj  Panama  Canal 
cost  »2S1, 702.630.55.  And  the  best  part 
of  it  is  there  is  no  suspicion  that  one 
penny  of  this  gigantic  outlay  was  ex- 
pended dishonestly.  Tliis  teat  is  almost 
as  great  as  the  engineering  triumph. 


vasion  of  the  sea  there  may  he  and 
thus  providing  means  of  escape  for 
the   people   if  necessity  arises. 

San  Francisco  has  been  rebuilt  in 
sucii  manner  that  the  loss  of  property 
from  fire  could  never  be  repeated  if 
there  was  again  to  be  a  disaster  like 
that  of  1906.  Fireproof  construction 
and  water  protection  have  rendered 
loss  by  fire  highly  improbable.  Fire 
and  flood  and  tornado  can  be  provided 
agjinst.  It  is  only  the  une.\pected 
that    produces    far   reaching   disaster. 


The  oft  quoted  phrase  from  Shake- 
speare of  "What's  in  a  name,"  has  some 
curious  exceptions  to  the  universal 
truthfulness  of  the  statement.  Thus 
the  names  of  the  characters  that  people 
tlie  pages  of  Dicken's  works  are  se- 
lected for  their  peculiar  fitness  to  the 
people  they  describe.  We  expect  to  see 
an  artist  sign  his  name  with  some 
peculiar  curl  or  part  it  on  the  side  as 
some  of  our  English  friends  do.  A 
marked  example  of  this  peculiar  fit- 
ness of  a  name  is  given  in  a  Kansas 
City  newspaper  of  wisdo  n  displayed  by 
parents    in    the   selection   of  a   name: 

Now,  "Johnnie  Borglum"  or  "Bill 
Borglum"  would  not  have  been  a  par- 
ticularly distinctive  name.  The  owner 
of  it  might  have  driven  a  hack  or  cut 
liair,  or  done  'most  anything  else.  But 
.Mr.  and  Mrs.  Borglum  had  a  strain  of 
genius,  or  suffered  a  stroke  of  inspira- 
tion. So  they  placed  John  and  Willie 
and  Tom  and  Charlie  in  the  discard, 
and   named   their  son,  Gutston.    ,i 

What  the  other  kids  did  to  that  name 
while  the  little  bearer  of  it  was  grow- 
ing up  can  better  be  imagined  than  set 
up  in  type.     But   it  was  inevitable  that 


A  Was'hington  member  of  tlie  Geo- 
logical Survey  says  tliat  floods  like  the 
recent  ones  in  Ohio  and  Indiana  and 
the  devastation  produced  by  them  is 
inevitable.  That  earthquakes  and 
tornadoes  will  continue  to  devastate 
the  earth  and  there  is  notliing  that  man 
can  do  that  will  prevent  them. 

So  far  as  scientific  investigation 
goes  there  will  in  all  probability 
always  be  unusual  rains,  there  will 
always  be  tornadoes  and  there  will 
always  be  earthquakes  and  tidal  waves 
as  long  as  natural  law  continues  and 
change  is  the  order  of  the  universe. 
But  the  devastation  such  as  was 
wrought  by  the  Ohio  floods  can  be 
averted  and  man,  if  he  is  intelligent, 
usually   profits   by   experience. 

Thus  Galveston,  Texas,  presents  a 
case  in  point.  It  expects  the  recurrence 
of  tidal  waves  and  storms.  It  has 
built  a  seawall  to  break  the  force  of 
the  waves.  It  has  raised  the  surface  of 
I  the  city's  principal  area.  It  has  built 
a  causeway  or  viaduct  to  the  island  on 
which  the  city  is  built  to  the  main- 
land thus  insuring  the  entrance  of 
trains   to    the   city    no   matter   what    in- 


"If  the  Mexican  state  troops  and  tlic 
Huerta  forces  keep  up  their  slaugliter- 
ing  much  longer,"  the  editor  of  tlio 
Seventli  Column  suggests,  "there  will 
bo  no  ii.i.occnt  bystanders  left  to  by- 
stand." 


J.  P.  Morgan's  fortune  is  estimatcil 
"t  one  hundred  million  dollars  and  it 
is  reported  that  tlie  inheritance  tax 
thereon  will  be  $3,000,000.  What  a 
commentary  upon  present  industrial 
conditions:  His  was  not  the  largest 
individual  fortune.  But  it  represented 
the  achievements  of  the  billionaire 
breed  that  has  gro%vn  up  under  modern 
industrial    and    financial    conditions. 

It  is  impossible  for  one  man  to  earn 
even  the  amount  of  the  inheritance  tax 
upon  his  great  fortune  In  the  natural 
period  of  a  life  time.  But  it  was  tin- 
alchemy  of  the  stock  market  wlierein 
tlie  people  are  made  to  pay  for  things 
that  do  not  exist  that  built  up  Mor- 
.!;an's  tremendous  fortune  Just  as  it  has 
liuilt  up  the  fortunes  of  other  men  whu 
are   now   multimillionaires. 
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Foote  Mixer  on  building  work. 
Lange  &  Bergstrom,  Conlractors. 

The  Concrete  Mixer  of  Quality 

Carried  in  Stocli  by 

EDWARD  R.  BACON  &  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 
FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  3S-40  N  ATOM  A  ST.,  S.  F. 

Edward  R.  Bicon  is  positively  not  connected  with  any  other  firm. 


.Veneered  Panels  that 
ARE  good— -order 
today  from 


Vcnccped  Panels 
for  every  purpose 

No  matter  what  "kind"  of  a  panel  you 
need,  the  "WYBKO"  panels  will  answer  the 
purpose. 

There  are  168  varielies  of  "Wybro" 
Panels---each  variety  of  unexcelled  quality. 

Better  use  WYBRO  panels---:hey  are 
everlastingly  good. 


White  Bpotheps 


Sth  and  Brannan  Streets 


San  Francisco 


CONSERVATION. 

The  state  of  Ohio  was  once  t-overed 
by  forests.  Then  there  were  no  de- 
vastating floods.  Th  forests  were  cut 
away,  cut  indiscriminately,  ruthlessly, 
ignorantiy.  Now  we  liave  the  tragedy 
at  Dayton  and  other  lesser  ones  every 
yf;ir.  If  a  tew  square  miles  of  care- 
fully tended  forests  had  been  left  at 
strategric  points  around  the  headwaters 
of  tlic  various  rivers  .ind  streams  of 
Ohio,  we  should  not  be  mourning  these 
hundreds  of  dead  or  regretting  the 
millions  of  money.  This  is  part  of  what 
is  meant  bj-  c-onservation — Collier's 
..eekly. 


downward  and  toward  the  canal  The 
bottom  of  the  canal,  according  to  the 
Canal  Record,  w-as  heaved  up  for  a 
distance  of  about  one  thousand  feet,  to 
a  miximura  vertical  height  of  about 
thirty  feet,  destroying  five  tracks  in 
the  bottom  of  the  canal,  and  leavin.g 
only  one  track  in  commission.  The 
'.anal  engineers  are  not  dismayed,  and 
tliey  have  already  placed  steam  shovels 
at  work  removing  this  material.  Later 
when  the  water  is  turned  into  this 
section  of  the  cut,  tlie  two  new  floating 
dredges  will  be  placed  in  service  and 
tliey  will  remove  material  at  the  rate 
cubic  yards  per  month. 


fOXTIM'ED     SLIDING     AT     CULEBR.4 
CUT. 

One  the  night  of  .\tarcli  12tli  to  13th 
the  lireak  in  tlie  e-ast  bank  of  the  canal, 
opposite  Culebra,  whicli  first  moved  its 
bank  on  the  niglit  of  February  5th, 
again     made    anotlier    rapid     movement 


NOTICE       OP       NON-KESPO,^^J^BH,ITY. 

.\piil  IT.  l:il:!— NE  THIRD  100  X\V 
J;'ol>om  NW  SO.x.Sfl.  Union  Trust 
Co  of  .S  F  Tr  Est  Rienzi  Huglies. 
deed  as  to  improvements  on  leased 
property      


E.  H.  Williams 


Chilmer  Muaday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Case* 

Telephone  Kearny  2622 

615  Phelan  Building,        San  Franolioe 


PATENTS 


promptly  obtained  OK  HO  FEI.  Trado-Markl,  | 
Caveots.  Co|Tri(rhtB  mid  Labels  recistertd. 
TWENTY  7EAE6'PEA0TI0E.  Ilish.  st  referenoM. 
8end  mode).  Blietch  or  photo,  for  tree  report 
oo  pateDUhilitr.  All  bnsiness  confldentUd. 
HAND-BOOK  FREE.  EipIainscverytbiiiK  TeHi 
How  to  Obtain  and  Sell  >alont8.  \ 
Will  Pay.  How  to  Get  a  Partner,  eiplaio.  best  I 
meohanioal  movemento.  and  confaing  300  otiar  | 
Mbjeots  of  importance  to  inTentore.  Aililrf8$ 

H.  B.  WILLSON  &  CO.  ^^\ 

lex  2.'^9  Wilison  BIdg.         WASK'NGTON,  0.  C. 


Pacllic  Mantel  and  Tile  Go. 

F.  W.  CRINNION,  Manager 

Mantels,  Grates  and  Tiles.   Fire  Sets,  Andirons 

Portable  Baskets  and  Grates,     Floor  and 

Wall  Tiling  in  Origional  Designs. 

1727    TELEGRAPH    AVE. 

OAKLAND,    CAL.. 

Pbone  Oakland   121 

RealdeiMw   Phonts    OaUand   8622 


.ASSIGNMENT     OF     BLDG.     CONTRACT. 


April.  IS,  1913— S  HUDSON  (Sth  Ave) 
360  E  Keith.  K  C  Gardner  with 
.Margaret  Morris,  Contract  dated 
April    9,    1913 


NOTICE    TO    CONTHACTOR.S. 

.SEALED  BIDS  wifl  be  received  by 
the  City  Clerk  of  Tulare.  Tulare  Countv, 
California,  up  to  8  P.  M.  Mn>-  .Itli.  l»i:i, 
and  thereafter  opened  for  all  the  labor 
and  material  necessary  to  ponxtrild  n 
lienilNiiherlcnl  liottoiii  .steel  tank  and 
to^ver,  ^villi  iieceMsi>Me». 

Speiitiealions  iiKiv  be  liad  from  tlie 
City  Clerk,  or  Sln.ui  .t  R.ibson.  .\evada 
Hank  P.iiililina;.  K:in  Francisco,  upon 
pivnient   of   ($.i.O0)   Five  Dollars. 

Tlic  City  of  Tulare,  tlirotigh  its  Board 
of  Trustees,  reserves  tlie  right  to  reject 
.Illy  or  all  bids,  waive  defects  and  to 
accept    any    liid.  (•) 
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JOEL  JOHNSON 

General  Contradtor 

Office:  Residence: 

110  Jessie  Street  1139  Kansas  Street 

San  Francicso 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating!  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


Bind  your  copies  of  the  Building  and  Industrial 
News  in  PERMANENT  BOOK  FORM 


We  havo  succeeded  at  last  in  securing  a  really  practical  binder. 
The  Building'  &nd  Industri&l  News  cont&ins  a  great  deal  of  technical  and 
statistical  information  that  many  of  our  readers  find  worth  saving'  for 
future  reference.  There  is  no  better  way  of  pieserving'  it  than  using  the 
"BIG  BEN"  BINDER 
wliicli    preserves  the  magazine   in   permanent   book    form.      Tliis   binder   is  liandfome    and    durable,    and    makes 
tlie    permanent    flling   of    miigazines  as  easy  as  filing  ordinary  papers.      Itopens   Hat   like   a   regular   hook,   and 
comes   in    fine  art   cloth    with    the   name  of  our  Journal   stamped   in  gold   on    the    front    cover    and    back.      For 
persons  who  desire  to 

Save  Ttiese  Valuable  Articles 
this  binder  is  just  the  thing,  as  it  holds  .■■everal   numliers  of  our  .lournal  and   can    he    used    again    indefinitely 
year  after  year,   simply  by   taking  out    the    old   Journals   and    inserting   the  new  ones  as  they  come  to  you. 

By    making    special    ari-angenient   with    tlie  manufacturers  of   this   best   hinder   tliat  has  ever  been   put  on 
tlie    market,    we    are   able    to    furnish    them    to    you    tor    ONLY  $1.00  EACH, 

Merely  send   us  your  name  and  address  and   say:     "Send   us  your  binder.     I   enclose   $1.00,"  and   wc   will 
send   the  binder  promptly  all  charges  prepaid. 

Send  in  vour  orders  no«-  and  begin   saving  the  statistical   and   technical    information,    articles    and    \'alu- 
al.le   data,    tliat    will   be   published    in   The    Building    and    Indu-»trial    News  this  vear. 


-Date 


Xo  Building  &  Industrial  News 

Seo  IVf  ission  St.,  San  Francisco 

Gentlemen:    Herewith  find  check  or   Postal  Order  for  three  dollars,  for  which  send  your 
paper  for  one  year  to 


-Name 


No Street 

Ctty Slate 


Issued  Weekly,  $3.00  Per  Year 


Thirteenth  Year,  No.  17. 


BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Indu^rial  Activities  of  the  Pacific  Coa^ 


Successor  to: 

California  Architect. 

Industrial  News  of  Alameda  Co. 
Builder  and  Contractor. 

Western  Builder. 


THIS  WEEK'S  ILLUSTRATIONS:^ 


New  Church  Edifice  To  Be  Eredled  For 
The  Mission  Dolores  On  A  Site  Adjoining 
The  Historic  Old  Mission,  San  Francisco, 
Designed  By  Shea  &  Lof  qui^,  Architects. 

High  Class  Apartment  House  Building  For 
Mr.  Woods,  San  Francisco,  Designed  By 
C.  S.  McNally,  Architecft. 
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Contractors  Equipment 


THAT  BRINGS  RESULTS 


Steam  Shovels 

Locomotives 

Locomotives 
Cranes 

Dump  Cars 

Tractors 

Crushers 

Screens 

Elevators 


Concrete  Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Clam  Shell   and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


Insley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


We  are  also  West  Coast  Distributors  for 
I-.autti-«Jurgens 


1,  2,  3  end  5  Ton 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


IVIotop  Truck 

Equipped  with  a  y  style  bodies  including 
side  or  end  dump. 

Immediate  Deliveries 


Lauth-Juergens 
1  Ton  Truck 


Ail  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 


awiiiJmitiMis 


INCORPORATED 


Salesrooms  215-217-219  Rfalto  Building 


SAN     FRANCISCO,    CAL. 
Telephone  Douglas  1380 


Building  and  Industrial  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities 
of  the  Pacific  Coast. 
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E?!''!'!'!'"™''!*^    Editorial  Comment. 
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iieering,  Building  and  Industrial  Acti 
ties   of   the  Pacific  Coast. 


Entered  as  second-class  matter  at 
San  Francisco  Post  Office  under  act  of 
Congress   of  March   3,   1879. 
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w  ISSUED    EVERT    TUESDAY 

^'  L.   A.   LARSEN, 

P"-  PDbllaher  and  Proprietor. 

SAN   FRANCISCO    OFFICE 

580   Mission    Street. 

Teleplione — Douglas    2372. 

OAKLAND  OFFICE 
1015    Franklin   Street 

Telephone   Oakland,    790 

Regrular  Subscription— $3^00  a  year  In 
advance.      25    cents    per   copy. 

Adertislns  Rates  on  application.  If 
enquirers  will  send  copy  of  matter  and 
state  space  required,  close  figures  will 
be  given.     Address 
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The  current  numlier  of  the 
-American  contains  an  outside 
and  a  two  page  collection  of 
lustrating  the  discoveries  made  by  the 
Germans  in  their  excavations  in  Baby- 
lon. These  illustrations  show  the  brick 
walls  exposed,  the  e.xcavations  which 
remain  after  the  lapse  of  more  than 
forty  centuries  of  time.  Generations  of 
cities  have  perished  and  died  on  the 
same  site  and  yet  the  excavations  show 
perfect  forms  of  architecture,  perfect 
bricks  of  artificial  mold  and  figures 
molded  in  clay  that  liave  stood  the 
lapse  of  time  with  scarcely  a  blemish 
or  change  of  color. 

These  figures  on  the  walls  of  the 
ancient  city  show  almost  the  same 
mode  of  treatment  that  is  now  em- 
ployed in  terra  cotta  has  reliefs.  The 
same  color  effects  were  obtained  and 
the  bricks  were  burned  red  or  blue  as 
tlie  case  might  be,  and  the  result  is 
that  after  the  lapse  of  all  the  years 
there  is  still  a  record  of  the  time. 

These  painstaking  investigations  of 
the  ancient  ruins  of  the  valley  of  the 
Emphrates  by  the  Germans  has  brought 
to  liglit  many  interesting  facts  The 
manner  of  construction,  their  manner 
of  burning  bricks,  their  molded  clay 
implements  and  utensils  and  the  high 
state  of  perfection  to  which  they 
brought  clay  as  a  building  material  in 
that  early  age  of  the  world  is  certainly 
an  interesting  study.  It  should  be  a 
profitable  source  of  study  to  the  brick- 
liuilders       to     investigate      the  dis- 

coveries, for  certainly  here  is  where 
brick  have  had  the'  hardest  and  the 
longest  test,  here  is  where  they  are 
monuments  of  history,  here  is  where 
they  had  their  cradle  and  development 
and  where  they  have  consistently  wlth- 
stcKx?.   *he   tests   of  time. 


b.v  the  steamship  companies  would  at 
least  exclude  00  per  cent  of  the  im- 
migrant.s  if  left  to  his  own  discretion. 
Aliens  that  do  not  assimilate  are  no 
longer  desirable.  We  have  every 
sympathy  for  any  people  in  the  world 
bett'.'r    their    condition. 


who 
But 


country    is       no    long 


charitable  institution  or  an  asylum  for 
Uie   unfortunate. 

It  is  time  for  this  country  to  say 
and  it  is  time  for  this  state  to  say.  that 
those  who  land  in  this  country  sliall 
only  be  those  who  are  capable  of  be- 
coming a  part  and  parcel  of  our  citi- 
zenship and  are  capable  of  becoming 
intelligent  citizens.  To  this  end 
Governor  Johnson  has  sought  Vj  meet 
the  situation  that  will  confront  us  on 
the  opening  of  the  canal  and  in  this 
effort  he  will  have,  and  he  should  have 
the  support  of  all  good  citizens  despite 
the    Chronicle      and      the      interests      it 


^presents 


Modern  ships  are  of  astonishing  size 
and  capacity.  It  is  only  on  compari- 
•■ron  of  details  that 
be  had  of  the 
u.sed  or 


conception  can 
quantity  of  material 
immense  dimensions  of  the 
parts.  For  instance  the  smokestack  of 
the  new  German  Steamship,  the  Im- 
perator,  is  elliptical  in  section  and 
measures  30  feet  in  the  longest  di- 
ameter. This  smokestack  extends  69 
feet  above  the  upper  deck  and  is  amply 
large  to  be  used  for  a  tunnel  for  a 
railroad   train. 

The  rudder  weighs  ninety  tons.  The 
stock  on  which  it  swings"  weighs  110 
tons.  Yet  this  va.st  weight  is  moved  hv 
the  delicate  touch  of  a  wheel  on  the 
bridge,  a  sixth  of  a  mile  away.  It  is 
tliese  wonders  of  mechanism  that  make 
the  handling  of  immense  bodies  as  easy 
as  child's  play. 


Seattle   and 
Sewers,    s 
Systems 
Stores    an. 
Theatres 


Offlc 


The  t.-.ronicle  is  much  concerned 
over  an  immigration  bill  introduced  by 
Senator  Kelioe  at  Sacramento.  From 
the  fact  that  this  state  wishes  to  in 
some  way  supervise  the  immigration 
that  will  come  to  us  on  the  opening  of 
the  Panama  canal.  The  attitude  of 
these  newspapers  that  claim  to  repre- 
sent the  best  interests  of  the  people 
is  sometimes  amusing. 

For  instance  the  Chronicle  is  much 
concerned  over  the  reduction  of  the 
tariff  on  necessities  as  it  will  reduce 
the  wages  of  the  workingman.  At  the 
same  time  it  wants  the  steamship 
companies  and  the  lailroads  to  dump 
into  the  state  the  overflow  and  the 
refuse  population  of  all  the  countries 
in   the   world. 

Immigration  officers  and  men  gen- 
erally, that  h.ave  visited  Ellis  Island 
Mt  New  York,  report  that  any  one 
wntiliing  the  indiscriminate  horde 
tlKit    is   dumped    daily   upon    our   shores 


THREADING       CONDUITS       PNEUMA- 
TICALLY. 

.A  new  apparatus  has  been  designed 
for  threading  conduits.  It  has  the  ad- 
vantage of  being  able  to  pass  around 
..-everal  bends  which  would  be  difficult 
if  not  impossible  with  the  ordinary  fish- 
tape  method.  A  "traveler"  is  provided 
which  consists  of  a  series  of  washers 
loosely  fitting  the  interior  of  the  con- 
duit. This  traveler  is  connected  to  a 
string  or  cord  which  passes  through  a 
tube  into  a  compressed-air  tank  where 
it  is  coiled  up  on  a  reel.  In  service,  the 
tank  is  first  filled  with  air  to  a  pressure 
of  about  20  pound.s  by  means  of  a  hand 
pump,  then  the  traveler  is  inserted  In 
tlie  conduit,  the  end  of  which  is  sealed 
by  a  plug  on  the  end  of  tile  tube,  and  a 
valve  i.s  opened,  permitting  the  air  to 
pass  out  into  the  conduit  and  blow  the 
traveler  through,  drawing  the  string 
with  it.  This  string  is  then  used  to 
draw  wire  which,  in  turn,  may  be  used 
r.ir   hauling  a    heavy   ,ablc   through   the 

'  'UUluit, 
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Fitting  The  House  To  The  Cost. 

Some  Reasons  Why  Buildings  So  Often  Co^  More  Than  Was  Originally 
Intended— Compating  Cubic  Contents. 


".M.iliiiiK  lUv.  iiunisli  11,. nl  tit  tho 
tlu'  I'limo"  was  liie  Gilbertiiin  methoil 
<if  expressing  tlte  iiiea  of  "cutting  youi- 
siiiment  nccorcling  to  the  olotli,"  lind 
I  lie  same  problem  is  prerented  to  the 
iMospeetive  home  builder  in  the  ques- 
tion of  ■■making-  the  house  tit  the  ap- 
liropri;ition."  a  problem  that  we  all 
admit   is  not  always  easily  solved. 

liobert  C.  Spencer  in  a  contemporan- 
eous publication  has  been  giving  some 
icason?  why  buildings  so  often  cost 
more  than  they  were  originally  intend- 
nl  to.  and  this  he  attributes  in  many 
Iiisiinces  to  a  lack  of  frankness  on  the 

I  uilder's  part  toward  the  architect  who 
le   las   asked    to   provide   his   plans. 

"You.  the  prospective  home  maker, 
after  l:aving  gone  over  tentative  plans 
witj  I'.is  wife  all  winter,  says  the 
"  1  iter,  you  have  decided  that  JT.OOO 
is   tl  e   amount  you  should  expend. 

■Vour    first    tloor    plan    fhows    some- 

II  in.s  like  this — a  liall  9x12,  living 
looms  18x23,  dining  room  13.\17,  kitch- 
en 12x15,  maid's  dining  room  Sx9H. 
:eivice  pantry  7xS'^.  cook's  pantry 
.i.\S,  entrance  porch,  kitchen  porcli  and 
entry  and  a  screened  porch  oft  the 
living  room  and  dining  room  12x17 
inside.  On  the  second  floor  you  have 
three  room  bedrooms',  two  baths.  a 
dressing  room,  a  small  study  or  den. 
and  a  linen  room.  In  the  attic  two 
.'crvanfs    bedroo.iis    with    closets  -and   a 

I  ath.  There  is  but  one  staircase  ',ow- 
evev.  Your  plan  allowing  tr-  .hickness 
of  walls  and  partitions,  is  a  rectangle 
about  52  feet  long  a"-!  24 'feet  wide,  to 
vvi.ifh  is  added  th  ,  large  porch,  the 
dining  room  wing  7x14.  the  stair  bay 
ix;i.  the  modest  entrance  porch,  and  the 
strvice  porch  and  entrance.  It  is 
al  out  the  size  of  .the  house  your  cousin 
.lack    liiilt    twelve   years   ago   for   eight 

II  ousmd — it    certainly    is    no    larger. 
■■You     mention       your      appropriation 

and  your  architect  looks  like  a  man 
about  to  break  a  piece  of  bad  news  as 
S'Pnlly  as  possible.  He  asks  you  if 
.\ou  are  averse  to  rather  lo^v  ceilings 
— say  eight  feet  six  inches  for  the  first 
■=tijry  and  eight  feet  for  the  second. 
You  a  e  not.  Tl;en  he  begins  to  do 
some  figuring,  while  you  wonder  why 
i  e  doesn't  say  at  once  that  your  ap- 
prop-.ial'on  is  ample.  'well,"  he 
lina'ly  s-iys.  "We  ought  to  build  on  the 
lines  you  have  indicated  .  for  about 
.?.! 0,001.  Including  everything  neces.sary 
to  make  the  liouse  complete,  but  not 
including-  grading  arid  planting  walls, 
or    archiiect's    fees. 

"T:  e-e  are  the  rough  figures.  Ground 
area  nl  out  1.500  square  feet,  mean 
1  eigl.ts.  ..illowing  for  roof  of  minimum 
pitch  to  accommodate  roo  irs  in  attic. 
.12  feet,  cubic  conteiils.  therefore, 
a;-ove  basement  Iloor  level  4.S.ono  feet, 
worth  $9,600  at  20  cents  a  cubic  foot. 
--\llowing  about  $500  for  porches  and 
service  entrance  extensions  it  totals 
$10,100.  For  a  well  built  frame  and 
stucco  luiuse  out  there  on  the  river 
load  twenty  cents  i.s  as  low  a  cubic 
foot  con  as  it  would  be  safe  to  allow. 
You  may  get  somewhat  lower  bids  and 
you  certainly  will  get  higher  ones.  We 
planned  several  houses  which  were 
built   there   last   year  costing   from   ten 


Ih 


twent.\  lents.  Twelve  years  ago  you 
might  have  built  the  same  thing  in  the 
same    neighborhood    for    sixteen    cents. 

"Tlien  begins  another  discussion  on 
ti:e  high  cost  of  living  while  you  hope 
tl-.at  your  architect  —  instructor  is 
somehow  mistaken  although  it  would 
dfuihtless  be  best  to  figure  on  putting 
in  the  additional  two  thousand  as  a 
last  resource,  rather  than  give  up  that 
perfect  pl-an  tor  a  perfect  house,  which 
can't  be  cut  down  anywiiere  and  still 
remain  worth  building-  on  that  beauti- 
ful   lot. 

•■Til en  comes  the  descriptions  of  how 
other  neighbors  went  to  architects 
with  a  $20,000  program  and  a  $12,000 
appropriation  and  the  experiences  that 
followed    that   sort    of   inexperience. 

"As  both  houses  went  up  the  ques- 
tion of  details  began  to  dawn  upon 
both  builders  and  it  was  in  these  de- 
tails and  extras  that  the  appropriation 
i-eeped  away  like  the  banks  along  the 
.Mississippi  on  a  spring  flood.  The  fact 
is  that  architects  are  so  dealt  with 
frankness  and  fully  on  the  question  of 
building  appropriation  for  private 
work,  that  they  get  into  a  rather  bad 
habit  of  judging-  a  man's  real  appro- 
priation by  what  lie  wants  in  a  build- 
ing rather  than  by  what  he  offers  to 
spend. 

"Like  the  old  Oriental  system  of 
haggling  over  a  bargain — the  seller  too 
Ingh,  the  buyer  too  low — until  a  mean 
closing  price  is  reached,  this  method 
is  bad  and  ought  not  to  be  considered 
necessary  by  a  practical  people  who 
are  in  tho  habit  of  buying  goods  at 
plainly    marked    prices. 

■'Let  the  owner  say  to  his  architect 
in  ti-e  beginning,  before  a  line  has 
been  drawn.  'You  know  and  1  know 
that  it  is  not  customary  for  clients  to 
be  frank  about  their  house  building 
appropriation.  The  average  client  is 
afraid  of  the  extravagance  of  archi- 
tects. 

■■Of  course  I  understand  that  most  of 
you  try  to  let  your  clients  get  as  much 
as  possible  for  their  money.  Your  rep- 
utation is  being  helped  that  way.  But 
your  tendency,  since  every  artist  is 
somewhat  of  an  optimist,  you  will 
overdo  it.  You  count  too  mucli  on 
tl-e.'e  low  bids  from  a  line  of  contrac- 
tors that  seldom  cone  when  rnost 
needed.  .And  we  who  are  about  to  build 
naturally  want  more  tiian  we  are  able 
oi-  at  le.ist  more  than  W'e  are  willing 
to  i>iy  for.  We  have  a  feeling  that 
tlie  system  of  letting  contracts  to  the 
lowest  cimpetitive  bidder  on  a.  set  of 
plans  and  specifications  may  bring  us 
a  piece  of  some  thing  for  nothing,  so 
we  name  a  low-  price  and  you  don't  tell 
us  tliat  it  is  too  low  unless  it  is  ab- 
:urdh  so.  even  though  you  know  with- 
out   putting    it    in    tlic    iiaper. 

"Tiiere  is  a  roug-b  and  read.y  methoil 
of  estimating  the  approximate  cost  of 
a  louse  fiom  the  iSlmiilc  outlines,  floor 
sketches  which  you  'evolve  at  home  or 
fro  II  the  puhlished  idans  which  you 
buy  liefore  you  seek  an  architect's 
.'ervice.  .Simply  cominitc  tlie  cubic 
contents  or  cubage  of  the  building  and 
multiply  by  an  assumed  cVibic  foot 
price.     The  accuracy   of  the  result   will 


.l.li.ii.l  ;iii  llie  decree  uf  accui-.icy  with 
w-hicli  this  cubic  foot  price  has  been 
guessed. 

■■For  all  estimates,  except  those 
b-a:ed  o.n  actual  bids  from  contractors, 
are  merely  guesses.  And  so  wide  are 
the  variations  between  contractors' 
bids  on  completed  drawings  and  speci- 
fications, that  these  often  appear  to 
he  guesse.s,  rather  th.an  the  careful  ex- 
pert computations  of  men  thoroughly 
familiar  with  current  prices  in  thei-- 
special    lines. 

"So  architects  often  find  that  their 
rough  estimates  based  on  assured  cost 
a  cubic  foot  are  nearer  the  true  con- 
tract cost  than  many  of  the  actual 
proposals   which    they   receive. 

■■In  no  branch  of  building  is  the  unit 
price  more  difficult  of  accurate  assump- 
tion than  in  residence  work.  Not  only 
is  cost  largely  influenced  by  locality, 
including  the  local  material  market, 
wage  scales,  working  ho-urs  and  efi3- 
ciency  of  mechanics>  but  it  varies  w-ith 
the  type  of  plan  and  design,  while  the 
chai-acter  of  construction  and  mate- 
rials   remains    unchanged. 

■'If  the  cost  be  estimated  according 
to  cubage  for  a  certain  construction 
and  finish,  it  may  be  modified  by  per- 
centage factors  to  determine  roughly 
the  cost  of  different  materials,  work- 
mansliip   or  equipment. 

"The  larger  and  more  elaborate  the 
house  the  more  difflcult  it  becomes  to 
assume  a  cubic  foot  price.  For  the 
hou.se  of  moderate  cost,  however,  fairly 
trustworthy  data  can  be  given,  re- 
membering that  they  vary  with  local- 
ity, size  and  construction,  and  that  the 
tendency  of  all  forms  of  wood  con- 
struction and  wood  finish  is  to  increase 
gr-adually'  as  our  forests  continue  i" 
dwin(Jle..  .  .  . 

"Twenty  years-  ago  good  sm.ill 
frame  houses  were  being  erected  in 
CI. icago^s  fa.shionable  suburbs  at  7  or 
,s  cents  a  foot.  The  same  houses  now 
cost  more  than  double.  Five  years 
ago  a  good  frame,  and  stucco  house 
co?.ting  $10,000  to  $15,000  could  be 
built  in  our  Western  suburbs  at  17 
cents,  but  would  now  cost  20 — proh- 
-ably   more. 

"A  few  years  ago  solid  thick  walled 
and  shingle  roofed  houses  of  good  size 
could  he  built  at  25  cents.  The  price  of 
brick  has  since  increased  materially, 
but  local  wage  scales  are  liiglier  and 
the  wood  framing,  floors  and  finisli 
more  e\-peiis>ive.  Kach  year,  too.  tlie 
s'«.ridard  of  quality  de  nanded  is  liigli- 
er, particularly  in  the  matter  of  equip- 
ment. Wiring  for  electi-ic  lighting, 
formerly  largely  done  in  the  cheapevt 
way,  is  now'  run  in  metal  conduits. 
The  bath  room  floors  must  be  of  tile 
instead  of  wood.  Piping  for  vacuum 
cleaning  must  be  Installed,  and  maid's 
quarters  must  offer  the  equivalent  of 
good  hotel  accommodations,  so  acute 
has.  grown  the  ^ervnnt  problem.  The 
old  fashioned,  wide  open  porch  is  now 
a  sort  of  over  wimlowed  annex  to  the 
living  roo.n  and  must  not  only  be 
glazed  wltli  sliding  or  casement  sash, 
but  provided  with  enough  radiation  to 
render  it  livable  all  winter.  When  ten 
years    ago    there    would    have    been    no 
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stable  111-  out  liuildiiiKs.  tlici'e  must 
now    le  a    Miiall    sanise. 

"Km-  :^'niall  frame  houses,  wide, 
souiiii.  liK'lii.  siaiupd,  lapped,  knotted 
'boai'ds,  sliip  lap  or  boards  tonsued 
with  rebated  bvittens  to  shed  rain  are 
the  most  eeoiioniieal  exterior  covering 
over  slieatliing-  and  waterproof  bulld- 
Ingr  paper   or  quilt. 

"Sliingles  have  nearly  doubled  in 
cost  in  the  past  twenty  years,  but  still 
cost  no  more  than  the  thin,  painted, 
lapped  siding  or  clapboards  which  for 
more  tlian  a  century  iKive  been  the 
standard  covering  for  tlie  American 
frame  house.  Hard,  painfully  neat, 
thin  and  flimsy  looking,  without  va- 
riety of  color  or  texture,  and  requiring 
paint  every  few  >*ears  to  prevent  a 
worn  and  shabby  appearance — they 
have  jeen  their  day.  In  the  long  run. 
If  of  clear  lumber  and  counting  tlie 
cost  of  frefjuent  repainting  ovev  the 
life  period  of  the  average  Jiouse,  they 
are  no  cheaper  than  stucco  on  metal 
latli. 

"Si,  nple  brick  houses  will  average 
not  more  than  20  per  cent  more  than 
frame  an   stucco. 

"Tlie  combination  wall  of  brick  for 
the  first  story  and  stucco  or  stucco  and 
stained  wood  above  will  cost  usually 
nearly  as  mucJi  as  the  all  brick  build- 
ing. 1  ut  has  a  picturesque  and  lively 
qu-ality  which  renders  it  suitable  to 
some  sites,  while  the  frame  walls  of 
the  second  story  may  readily  be  ex- 
tcnued  in  the  form  of  bays,  overhangs 
or  upper  porches,  allowing  greater 
freedom    in    planning    the    upper    floors. 

"In  some  localities  where  gravel  or 
crushed  etone  are  close  at  hand,  hol- 
low cement  block  for  outer  walls,  in- 
cluding foundations,  compete  in  cost 
with  ordinary  frame  construction,  but 
are  unsightly  unless  cast  without 
facing  and  tile  walls  rough  casted  all 
over.  Hollow  terra  cott.a  blocks  simi- 
lar to  thofiC  used  for  the  partitions  of 
fireproof  buildings  take  and  hold  ce- 
qient  rough  casting  well,  but  the  cost 
tp  so  variable  -at  the  present  time  that 
tjie  vv-riter  would  hesitate  to  name  a 
cubic    foot    price    for   the   Chicago   sub- 

*ibs  witli  wliich  he  is  familiar.  For 
e  construction  of  a  simple,  square 
cottage  costing  $3,500  at  Concord. 
Mass.,  the  architect  states  that  it  cost 
but  8  per  cent  more  tlian  a  shingled 
frame  wall  construction,  according  to 
icomparalive   bids   received. 

"Our  own  practice  recently  indi- 
cated on  a  $15,000  hollow  tile  and 
istucco  finished  hous'e  (the  work  being 
'largely  done  by  day  labor  and  bids 
Sha\ing  been  received  for  the  same 
ihouse  in  frame  and  stucco)  that  3  cents 
a  foot  added  to  23  cents  for  the  latter 
covered   the   difference   in   cost. 

"In  any  locality  where  this  type  is 
new  and  unfamiliar  only  comparative 
bids  on  two  sets  of  plans  for  the  same 
house  will  clearly  show  the  difference. 
To  a  certain  extent  this  also  applies 
to  -other  materials,  but  is  particularly 
true  of  hollow  tile  at  the  present  tine. 
It  is  not  advisable  to  dispen.'ie  with 
wood  furring  and  latli  for  the  inside  of 
(exterior  tile  walls.  The  26  cent  house 
ll'.ad  no  furring  or  lath.  The  furring 
KvlU  almost  save  its  cost  in  the  labor 
bf  cutting  for  pipes,  conduits,  etc.,  but 
;klie  lath,  preferably  metal,  is.  of  course, 
run    add-ed    expense. 

'I  "We  have  bad  tile  cottages  built  as 
1  ow   as    15    cents. 

'!  "Brick  veneered  houses  are  warm 
!ind  durable,  and  in  most  localities 
!(ist    somewhere    between    the   price    of 


frame  and  solid  brick.  On  one  $8,000 
iiiiuse  we  found  a  saving  on  compai'a- 
tlve  bids  of  only  $100  in  favor  of  brick 
Veneers,   so   naturall.v   used   solid   brick. 

"Stone  is  seldom  used  for  wall  con- 
struction in  the  house  of  moderate 
cost,  although  in  many  localities  it 
will  compare  closel,v  in  price  with 
brick. 

".N'oiie  of  the  culiic  foot  costs  enum- 
erated makes  allowance  either  for  ar- 
cliitecti'  fees  or  the  work  which  must 
be  done  upon  tlie  gi'ounds  aliout  the 
liouse. 

".And  in  atte.upting  to  use  tliem  to 
wet  blanket  your  hopes  for  that  ideal 
little  house,  please  remember  that 
prices  vary  with  locality,  with  build- 
ing activity  and  with  des'  as  well  as 
witli  materials,  and  that  you  will  in 
tlie  end  have  to  pay  not  always  merely 
what  it  actually  costs  your  several 
contractors  to  do  the  work,  plus  a  fair 
profit  for  tlieir  time  and  pains,  luit 
wliatever  the  lowest  trustworthy  bid- 
der equipped  to  do  work  in  your  par- 
ticular locality  is  willing  to  accept, 
and  that  sometimes,  if  he  is  very  busiy, 
iie  wants  a  stiff  premium  for  his  serv- 
ices, unless  you  are  willing  to  wait 
until    his    work    is    slack. 

".\lso  remember  that  in  the  country 
and  in  small  towns  ordinary  builders' 
w-ork,  particularly  carpentry,  plaster- 
ing, p-ainting.  etc.,  is  from  10  to  25  per 
cent  cheaper  than  in  large  cities  and 
suburbs." 


COMPENSATIOIV       FOR      INDUSTRlAl, 
ACCIDENTS    I.V    BRITISH    CO- 
LUMBIA. 


Within  the  past  ten  years  numerous 
laws  'have  been  enacted  throughout  the 
world  to  regulate  and  place  the  re- 
sponsibilit.v  of  industrial  accidents 
where  it  rightly  belongs.  Pu'blic  pol- 
icy has  decided  that  industries,  col- 
lectively, should'  bear  the  burden  of 
such  accidents,  rather  than  allow  the 
widows  and  orphans  of  deceased  em- 
ployees to  suffer.  The  province  of 
British  Columbia  is  fortunate  in  pos- 
sessing laws  which  are  sound  and  fair 
both  to  the  employer  and  the  employee. 
An  act  was  passed  by  the  provincial 
government  in  1902,  known  as  the 
Workmen's  Compensation  .\ct,  which 
covers  all  hazardous  occupations  and 
provides  for  injuries  of  a  purely  ac- 
cidental nature.  Carefully  compiled 
statistics  show  that  fully  68  per  cent 
of  accidents  are  incidental  to  certain 
induS'tries. 

To  adequately  meet  this  condiMon. 
the  Workmen's  Compensation  .-^ct  of 
British  Columbia  stipulates  that  the 
industry  shall  bear  a  part  of  the  cost 
and  the  employee  the  other.  It  pro- 
\ides  that  the  injured  employee  shall 
i-ereive  one-half  of  his  weekly  wages 
after  the  first  two  weeks,  not  exceed- 
ing $10  per  week  for  a  period  of  three 
years,  or  a  maxi.num  amount  of  $1,500. 

There  is  a  growing  feeling  of  dis- 
satisfaction in  British  Columbia  over 
tl:e  cumbersome  and  expensive  pro- 
cedure nece  sary  in  collecting  compen- 
sation under  this  act.  According  to 
the  present  legal  practice,  arbi- 
tration proceedings  undea-  the  act 
carry  supreme  court  costs,  in 
other  words  the  contending  solici- 
tors can  tax  the  same  fees  in  a  minor 
injury  claim,  involving  probably  $50 
or  $1110,  as  m  action  at  common  Law, 
where    the    amount      in      dispute      may 


real  li  $L'5,0(M).  Cases  are  freuently  oc- 
eurrlng  In  which  between  $300  and 
$100  costs  have  been  taxed  by  solicitors 
over  a  disputed  amount  of  less  than 
$100.  This  is  rather  expensive  justice, 
loth  for  the  e  nployer  and  employee, 
and  although  the  act  was  primarily  In- 
tended to  establish  a  fair  workable 
basis  of  compensation  between  em- 
ployer and  employee.  It  has  unques- 
tionably proved,  in  cases  of  dispute, 
quite  a  source  of  revenue  to  the  legal 
profession,  at  the  cost  of  contending 
parties.  As  the  maximum  compensa- 
tion provided  by  the  act  is  $1,500.  it 
seems  only  reasonable  that  the  costs 
should  be  assessed  on  a  county  court 
basis — where  tlie  limit  of  claim  at 
present  stands  at  $'1,000 — instead  of 
under  the  supreme  court  schedule,  in- 
volving costs  for  both  parties  which 
are  entirely  out  of  proportion  to  the 
a  nount  of  damages  in  dispute. 

In  1897  another  act,  known  as  the 
I'^miiloyers'  Ijiability  Act.  came  into 
force  in  British  Columbia,  which  act 
provides  for  accidents  caused  through 
the  negligence  of  tlie  employer  or  his 
superintendent.  The  limit  of  compen- 
sation under  this  act  is  full  wages  for 
a  period  of  three  years,  with  the  mini- 
mum amount  of  compensation  assessed 
at  $2,000.  The  employee  also  has  the 
right  to  sue  for  compensation  in  Brit- 
ish Columbia  under  the  co.iimon  law, 
in  which  case  the  amount  of  damages 
is  assessed  by  the  courts.  In  several 
recent  cases,  decided  under  tlie  common 
law,  verdicts  for  damages  have  run  as 
high  as  $12,000. — Western  Canada  Con- 
tractor. 


LICENSE   TO   RADIO   OPERATORS. 


Secretary  of  Commerce  Redfleld  is  In 
receipt  of  a  statement  from  the  Bureau 
of  Navigation  showing  that  during  the 
first  four  months  of  tlie  operation  of 
the  act  to  regulate  radio  communica- 
tion, which  took  effect  on  December  13, 
1912,  the  Department  of  Commerce, 
through  the  bureau  of  navigation,  has 
issued  3407  licenses  to  wireless  oper- 
ators and  stations  in  the  United  States. 
The  first  grade  commercial  operator's 
licenses  number  1279,  second  grade  1S6, 
while  1195  amateurs  have  been  licensed 
although  work  with  tlie  latter  class 
has  been  delayed  to  push  the  licensing 
of  commercial  stations  and  operators. 
Bight  operators'  licenses  of  the  experi- 
ment and  instruction  grade  have  been 
issued. 

The  bureau  of  standards  has  de- 
signed special  testing  instruments  for 
the  purpose  of  measuring  wave  length, 
decrement,  etc..  to  reduce  interference 
and  insure  the  orderly  use  of  radio 
coumunication.  and  these  instruments 
are  now  being  put  into  the  hands  of 
then  ten  inspectors  in  the  field,  who 
will  be  fully  equipped  by  the  end  of 
the       ontli. 

Thus  far  rorty-six  American  ship 
stations  and  eighteen  coast  stations 
have  been  licensed,  and  this  branch 
of  the  woik  will  now  proceed  more 
rapidly.  Amateur  stations  to  the  num- 
ber of  685  have  been  licensed.  Tlie  in- 
spections already  have  considerably  in- 
creased (he  efficacy  of  wireless  appa- 
ratus on  ship  and  coast  stations.  The 
wireless  apparatus  on  ocean  passenger 
steamers  has  been  inspected  before 
about  1500  sailings  from  the  United 
Stales  during  the  four  months. 
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APARTMENT  HOUSES. 


8.\.N  I'lIAXi-'lSCo-  ApMitnu-nl  lioiise, 
:t  story  and  li«se.  frame.  $12.30".  Ar- 
i-hltect.  IMwaid  E.  Young.  251  Kearny 
.St..  S.  F.  Owner.  Herman  lloKrete. 
I9sn  Hyde  St..  S.  F.  The  building  will 
.oyer  an  area  o£  22.\70  feet,  and  has 
been  arranged  for  seyen  apartments 
of  two  and  three  rooms  eacli  witli 
bath  Interior  will  be  nnished  in  pine 
witli  some  elm  veneer.  Hardwood 
IK.ors  will  be  used  in  the  principal 
riioms.  There  will  be  a  central  heat- 
ins?  sysle  11.  and  all  suites  will  be  sup- 
plied witli  hot  and  cold  running  water. 
There  will  be  wall  beds.  Exterior  of 
f.e  building  will  be  coyered  with  white 
cement  plaster  on  metal  bith.  Flans 
are  complete  and  the  work  will  be 
done    by   Day    Labor. 

SAN  FRANCISCO — Apartment  house 
-.Iterations,  frame  construction.  $2,000. 
\'chitect.  Theo.  Lenzen,  Humboldt 
rank  Bldg..  S.  F.  Owner.  T.  F.  Kier- 
man,  1745  Mission  St..  S.  F.  This  work 
will  include  new  interior  finish,  plumb- 
ing, plastering,  electric  work  -and  wall 
lied's  Interior  finish  w.ill  be  of  pine 
llroughout.  Exterior  of  the  building 
which  is  also  to  undergo  considerable 
alteration,  will  be  covered  with  ship- 
i-AP  and  rustic.  Plans  are  complete 
and   figures  are   being   taken. 

OAKLAND.  CAL — Apartment  house, 
:',  '.tory  and  base,  frame,  $10,000.  Ar- 
chitect, none.  Owner.  Edward  Olsen, 
■>')  Wctall  Ave..  Oakland.  The  build- 
ing will  be  erected  at  the  southeast 
corner  of  16th  and  Adeline  streets, 
and  has  been  designed  to  contain  IS 
apartments  of  two.  three  and  fiour 
TOoms  each.  Interior  finish  will  be  of 
pine  throughout.  Some  hardwood 
lloors  will  be  used.  Each  apartiient 
v.ill  have  a  water  heater,  private  bath 
and  wall  beds.  Tile  will  be  used  in  the 
1  ;.th  room?.  Exterior  of  the  building 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  in  the  hands 
nt  the  owner  wlio  is  now  purclrasmg 
all  materials.  The  work  will  be  done 
I  y    Day    Labor. 

EUGENE.  ORE.— Apartment  ho.ise. 
3  storv  and  base,  brick,  $35,000.  Ar- 
chitect J.  II.  Ford,  Eugene.  Owners. 
r.artel-Sweeney  The  building  will 
.ontain  2'3  apartments  of  two  and  three 
room'=  -Ml  suites  will  have  wall  beds 
and  private  bath  rooms.  There  will  be 
s.'eam  lieat  and  a  vacyum  cleaning 
vy  tem.  interior  will  be  finished  in 
p'ine  throughout.  Some  oak  floors  will 
be.  used.  The  exterior  of  the  building 
V  ill  be  faced  with  pressed  brick.  Plans 
:i'e    being    prepared. 

SAN  FR.\.NCISCO— Apartment  house. 
:,  story  and  base,  brick  and  steel.  $50.- 
000.  .\rchitects,  A.  F.  and  O.  M.  Rous- 
seau. Monadnock  Bldg..  .S.  F.  Owner. 
P.  .1.  (Sartland.  This  building  has  been 
mentioned  here  before  wlien  plans 
were  first  started.  Working  drawings 
are  complete  and  figures  will  be  called 
[or  at  once.  The  structure  will  be 
erected  on  Geary  ,, street  west  of  Larkin 
.ind  win  contain  .SS  rooms  and  two 
stores.  Suites  will' consist  of  two  and 
three  rooms  each,  with  wall  lieds  and 
private  baths.  There  will  be  steam 
heat,    an    automatic    elevator,    vacuum 


.leaning  syste.u  and  other  modern 
improvements.  Interior  finish  will  be 
of  pine  and  hard-woods.  Tile  and  ce- 
ment will  be  used  in  the  bath  rooms. 
lOxterlor  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now  out 
lor    figures. 

S.\N  FRANCISCO — Apartment  house, 
I  story  and  base,  brick  and  steel,  $40,- 
iJOO.  Architect,  John  A.  Ettler,  Atlas 
Bldg,,  a.  F.  Owner,  H.  E.  Botliin.  The 
building  will  be  erected  at  the  north- 
eist  corner  of  Polk  and  Green  streets. 
First  floor  will  he  arranged  for  stores. 
Upper  floors  will  be  divided  into  a 
number  of  two  and  three  room  apart- 
ments witli  wall  beds  and  private 
bath?.  Interior  finish  will  be  of  pine 
with  hardwood  veneer  and  floors.  Bath 
rooms  will  have  tile  wainscot.  There 
will  be  stesmi  heat  and  elevator  serv- 
ice. Exterior  of  the  building  will  be 
faced  witli  pressed  brick  and  cement 
plaster.  There  will  be  a  hot  water 
supply  system.  Plans  are  complete 
and    figures   are  being   taken. 

OAKLAND,  CAL. — Apartment  house, 
3  story  and  base,  fra.ne,  $10,000.  Ar- 
chitect, none.  Owner,  Edward  Olsen, 
29  Westall  Ave..  Oakland.  The  build- 
ing will  occupy  a  corner  site  and  has 
been  designed  to  contain  18  rooms, 
which  will  be  arranged  in  two-room 
suites  with  baths.  Interior  finish  will 
be  of  pine  throughout.  There  will  be 
wall  beds,  private  baths  and  some 
liardwood  doors.  Plans  provide  for  a 
central  heating  system  and  hot  water 
supply.  Bath  rooms  will  be  finished 
in  tile.  The  exterior  of  the  building 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  contplete  and  the 
owner  will  do  the  work  by  Day  Labor. 
He  is  now  in  the  market  for  all  mate- 
rials. 

OAKLAND.'  CAL. — Apartment  house. 
3  story  and  base,  frame.  Cost  not 
stated.  Architect.  C.  W.  McCall,  Cen- 
tral Bank  Bldg..  Oakland.  Owner,  J. 
Spellman.  This  building  has  been 
mentioned  here  before  when  plans 
were  first  started.  The  building  will 
lie  erected  at  the  corner  of  25th  and 
Telegraph  avenue,  and  lias  been  de- 
signed to  contain  .a  nu  uber  of  two 
and  ttiree  room  suites.  Interior  finish 
will  be  of  pine  and  hardwood  veneer. 
Hardwood  fioors  will  be  used  in  the 
principal  rooms.  A  central  heating 
system  and  hot  water  supply  will  be 
installed.  Bath  rooms  will  be  finished 
in  tile.  The  exterior  of  the  building 
will  he  covered  with  rustic.  Plans  are 
complete  and  the  architect  is  now  tak- 
ing figures   on  the  work. 

LOS  ANGELES.  CAL.  —  Apartment 
liouse.  3  story  and  base,  frame,  $45,000, 
.-\roliitect,  Maine  Building  and  Invesit- 
rient  Co..  Thorpe  Bldg..  L.  A.  Owner. 
\V.  W.  Middlecoft.  The  building  will 
contain  70  roiinis.  w'hicli  are  to  be  ar- 
ranged in  two  and  three  room  suites 
witli  private  baths.  Interior  finish  will 
be  of  pine  and  liardwood  with  hard- 
wood fioors.  There  will  be  steam  heat 
md  elevator  service.  .\  vacuum  clean- 
-      ■        ill 


l;ly  be  carried  out  liy   the  Maine  Build- 

LONt;    BEACH.    LOS    ANGELES    CO.. 
CAU — Apartment    liouse.     3    story    and 
liase,    brick.      Cost    not    stated.      Archi- 
tP.t.    A.    \V.    Riewe.   California   Bldg.,   L. 
.\.     Owner,   M.   B.   Perry.     The   building      ; 
will   cover   an   area   of   35x105   feet,   and      | 
will  contain   42  rooms,  arranged  in  two      | 
and  tliree  room  suites,   with   baths.  The 
interior      will      he      finished      in      pine      j 
tlirnugliout    with     hardwood    floors       in      • 
tie    principal    rooms.      There    will      be      ^ 
furnace    heat    and  a    hot    water   system      j 
Plans  also   include  elevator  service  and 
a    vacuum    cleaning    system.      Exterior 
of  the   building  will   be  faced   with   ce- 
ment   plaster.      Plans   are    complete   and 
figures    are    being    taken. 

LOS  ANGELES,  CAL.  —  Apartment 
liouse.  3  story  and  base,  brick.  Cost 
not  stated.  Architects,  Garrett  & 
Farrell.  Currier  Bldg.,  L.  A.  Owner, 
Frank  Eckley.  The  ^building  will  be 
erected  on  an  inside  lot  and  will  have 
a  frontage  of  50  feet  and  a  depth  of 
134  feet.  Interior  has  been  arrani;c(l 
for  57  afiartments  of  two  and  tin.' 
rooms  each.  Pine  and'  hardwoods  w  ill 
be  used  for  interior  flnis/h.  There  will 
be  steam  heat  and  elevator  service,  a 
liot  water  system  and  vacuu  n  clean- 
ing. All  suits  will  be  equipped  with 
wall  beds.  The  exterior  of  the  Iniild- 
ing  will  be  faced  with  pressed  brick. 
Plans   are    being   prepared. 

LONG  BEACH.  LOS  ANGELES  CO.. 
CAL. — Apartment  house,  3  story  and 
base,  brick.  Cost  not  stated.  Archi- 
tects, Metcalf  &  Davies,  43  American 
Ave.,  Long  Beach.  Owner,  Mrs.  Lucia 
Boyd.  The  building  will  cover  an 
area  of  66x90  feet,  and  will  contain  70 
rooms,  arranged  in  two  and  three  room 
apartments.  All  suites  will  have  w  a\\ 
beds  and  private  baths.  Interior  ii:ii?-, 
will  be  of  pine  and  hardwood.  W.a'n 
rooms  will  be  finished  in  tile  and  ce- 
ment plaster.  There  will  be  steam 
heat  and  elevator  service  A  vacuum 
.leaning  system  will  be  installed.  Ex- 
terior of  the  building  will  be  faced 
with  glazed  brick.  Plans  are  now  be- 
ing   prepared    for    the    work. 

LOS  ANGELES,  CAL,  —  Apai  11.1,1,1 
house,  4  story  and  base,  brick.  '  '~t 
not  stated.  Architect,  Frederick  X"o- 
nan,  Wriglil  and  Callender  Bldg..  L.  A. 
Owners.  William  M.  McCartney  Co. 
The  building  will  be  erected  al  Hh- 
corner  of  Orange  and  Figueroa  sti.'.i^. 
and  will  cover  an 'area  of  73x197  hri 
Plans  provide  for  a  total  of  138  r."!"- 
which  are  to  be  arranged  in  two  mkI 
three  roo  u  suites  with  private  liiiiii'. 
There  will  be  steam  heat,  hot  and  cold 
water  supply  and  vacuum  cloanius  sys- 
tem. All  suites  w-ill  he  equipped  with 
wall  lieds.  Interior  will  be  finished  in 
pine  and  hardwoods.  Bath  rooms  will 
have  cement  floors  and  tile  wainscot. 
The  exterior  of  the  liuilding  will  be 
faced  with  cement  plaster.  Plans  arc 
complete    and    figures   are    being    taken. 


iiJS'.  system  :>."il,  ,liot  .,water^  plant  w 
also  be  installed.  Balli  rooms  wiU  lie 
linisheil  in  lile  and  ce.iiPnt  plaster.  The 
exterior  of  tlie  building  will  be  faced 
with  pressed  brick.  All  suites  will 
have  wall  beds.     The  work  will  proba- 


Contractd  Awarded. 

LUS  ANiiEI.K.s,  CAL.  —  Aparlinent 
house,  4  story  and  base,  bri.-k,  $5ii,00". 
Architect,  Frank  M.  T.vler.  Hibernian 
mdg..  L.  A.  Owner.  G.  Rupert  .lohn- 
son.  Contractors,  Hubbard  &  Ci.n  In.^r. 
Douglas  Bldg..  L.  A.  Note:  Tb.'  :,  n- 
eral  contract  only  has  been  :, «,  -i.'M 
and  the  work  1  1-  been  taken  on  '  i"  '  " 
centage    oasis. 

■  -  SI'^X'l'Tl.R."  WASH.— ;>pai-(uu-i,i  ,  .  ii-. 
addilhins  and  alterations,  rcinl  "r.c.l 
concrete,  $100,000,  Ar.'hitect,  iion.\ 
owner,  H.  S.  Amen.  Contractors,  .\Iac- 
Rea    Bros.,    blmpire    Bldg.,   Seattle,     con- 
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ti-acl  pi-ice,  $100,0(10.  The  woiU  loii- 
8ists  of  the  addition  of  a  two-story  GHx 
120  teet  leinforied  concrete  building 
under  tlie  present  liuilding.  and  chang- 
ing the  partitions,  stairways,  plunih- 
ing.  heating,  elecliu-  wiring,  etc..  in 
the  existing  structure.  SpecifiCiitions 
Include  either  hrick  or  stone  facing  on 
the   addition,    tile,    glass,    plaster,    tint- 


etc 


LOS  ANGEI.KS.  C.\L.  —  Apartment 
Iiouse.  3  story  and  base.  Class  C.  Cost 
not  slated.  Architects.  Kysor  &  Big- 
gar,  Wiight  and  Callender  Bldg.,  L.  A. 
Owner.  .1.  R.  Lane.  Contractors,  Nance 
&  I'lielps,  Ferguson  Bldg.,  L.  A.  Con- 
trai't    price    noi    stated. 


BRIDGES  AND  DAMS. 


CHURCHES. 

i'dKTI.A.VI  1.  iiKI';.  I'liincl).  J  story 
and  i.ase,  hrlrk  and  concrete.  |:i5,000. 
Architects,  Jolinson  &  Moyer,  Commer- 
cial Oliih  Bldg,.  Portland.  Owners 
I'icdmont  Preshy  teiian  Church.  The 
l.uihliiig  will  he  erected  at  the  corner 
of  .larrett  and  Cleveland  streets,  and 
will  contain  a  large  auditorium,  Sun- 
iljy  school  room--,  pastor's  study,  so- 
cial liall  and  kitchen.  There  will  be  a 
(Ciitral  heating  system.  Interior  finish 
will  he  of  pine  and  orna  nental  plaster. 
The  exterior  of  the  liuilding  will  he 
raced  witii  pressed  lirick.  Plans  are 
comiilete  and  H.giires  aie  to  he  taken  at 
once. 


!■>■  liieproof  throughout  with  cement 
lloors.  metal  window  .>»asli  and  frames 
and  fire  proof  doors.  Ko  interior  trim 
uill  be  used.  There  will  he  elevators 
and  an  automatic  sprinkler  system, 
llxterlor  of  the  building  will  be  faced 
witli  cement  plaster.  Excavating  has 
been  completed  by  Fi>ank  Holland,  and 
tl'.e  owners  are  now  putting  In  the  re- 
taining walls  and  foundation  work  b.\' 
Day  Labor.  An  order  has  been  placed 
for  the  steel.  .\U  other  parts  of  the 
work    will    be    isegregated. 


COURT  HOUSES. 


CROW.S  LAXDING,  STANISLAUS 
CO..  CAL. — Bridges,  steel  and  con- 
crete. Cost  not  stated.  Engineer, 
County  Surveyor  Annear.  llodesto. 
Owners,  Stanislaus  County.  The  Coun- 
ty Surveyor  was  ordered  on  Tuesday 
by  tiie  Board  of  Supervisors  to  pre- 
pare plans  and  specihcations  for  tlie 
construction  of  an  SO-foot  tteel  span, 
witli  :;o  feet  of  trestle,  in  place  of  the 
east  end  of  Crows  Landing  bridge  over 
the  San  Joaquin  River,  and  an  SO-toot 
steel  span  together  with  220  feet  of 
trestle  instead  of  the  200  and  100  feet 
i.i  iibination  spans  on  the  west  end  of 
Ilu-    draw    bridge. 

Willison  &  Foster,  Modesto,  secured 
the  contract  at  $3,91,'3  for  making  re- 
pairs   to    tlie    Empire    bridge. 

OAKLAND.  CAL.— Dredging,  bulk 
head  and  trestle  construction.  Cost 
not  stated.  Engineers.  Engineering 
Department  San  Francisco,  Oakland 
and  San  Jose  R,  R.  Co..  Oakland.  Own- 
ers, San  Francisco,  Oakland  and  San 
Jose  Railroad.  Plans  have  been  com- 
pleted for  extensive  work  which  is  to 
be  carried  out  in  the  development  of 
the  company's  system.  Bids  will  be 
opened  on  May  15th.  The  following 
work  is  included:  15.000  linear  feet 
temporary  railway  trestle,  14,700  linear 
feet  sheetpile  bulkhead,  165.000  cubic 
yards  rock  excavating.  20,000  cubic 
yards  earth  excavating,  1.250,000  cubic 
S-ards  hydraulic  dredging.  Alterna- 
tive plan:  lO.OOO  cubic  yards  prepara- 
tory dredging,  15.600  linear  feet  of 
seawall  containing  about  305,000  cubic 
yards  of  rock,  1,250,000  cubic  yards 
hydraulic    dredging. 

S.4N    DIEGO,    CAL. — Bridge    construc- 
tion, concrete  and  steel.     Cost  not  stat- 
ed. Engineer.  City   Engineer.  San  Diego. 
Owners.  City  of  San  Diego.  The  follow- 
ing  bids   were    received      by    the      city 
council   for  the  construction  of  the  Old 
f    Town   bridge.    Woolman   avenue   bridge, 
j    Main  street  bridge,  and  Esc-ondido  ford: 
i    For    the    entire    work,    Chas.     Steffgen. 
$35,900;    Engineering    Contracting      and 
I    Construction    Co..    $37,100;    C.    L.    Hyde 
Construction    Co..    $39,000:    John    Camp- 
I    hell.  $50,000.  Separate  bids  were  as  fol- 
I    lows:         ■^'oolman      and      Main       street 
I    bridges,   Munoz   &    Munoz,    $12,147;    Hol- 
'[    land    Construction    Co..    $12.7S3;    .Merce- 
i    reau   Bridge  and  Construction  Co..   $14.- 
I    SSO;    H.    D.    Trounce.    $12,647.    including 
r..d;    S.    M.    Kerns    liid    $22,650    for    the 
"1.1     Town,     and     $7,000     for     the     Main 
1 1  i-et    bridge;^.  'R.    McKnight.    $22,272 
1    iild    Town.      $'7,288      Woolman      avenue; 
I'    Worce-ter  Construction  Co..  $21,1)00  Old 
I'   Town;    Robert    Beyrle.    $2,790    Woolman 
[1   avenue;   R.   O.   Coggesshall.    $5,910    Main 
■    street    bridge    and    ford,    S.     .M.    Kerns. 
:    $6,230  Woolman  avenue. 


0.\KLANI).  CAL — Auditorium,  3  story 
Class  A  construction,  $500,000.  Ar- 
chitects. J.  J.  Donovan.  Security  Bank 
Bldg..  Oakland,  as.soclated  with  Palmer 
&  Hornbostel.  New  York.'  An  unusual 
condition  developed  at  the  opening  of 
bidj  for  tlie  structural  steel  for  the 
Oakland  Auditorium  when  they  were 
opened  at  Tliursday's  meeting  of  the 
Board  of  Supervisors.  All  bids  re- 
ceived previously  werein  excess  of  the 
amount  available  and  plans  have  been 
revised.  Bids  received  yesterday  on 
both  the  entire  work  and  on  unit 
prices  were  $26,000  higlier  than  tlie 
first  bids.  One  member  of  the  Board 
of  Supervisors  made  a  motion  that  all 
bids  be  rejected,  but  failed  to  get  a 
second.  Figures  have  been  refei  red 
to  the  City  Attorney  and  Commissioner 
of  Public  Works.  Only  two  bids  were 
received,  one  from  the  Pacific  Rolling 
Mills  for  $203,959,  and  one  from  tlie 
Judson  Iron  Works  for  $222,082.  The 
unit  prices  were  as  follows;  Straight 
beams  with  or  without  connections. 
Judson  Iron  Works,  .05;  Pacific  Rolling 
Mills.  .041;  Plate  girders,  Judson  Iron 
Works.  .057;  Pacific  Rolling  Mills,  .047; 
trusses  or  built-up  lumber,  Judson 
iron  Works,  .055;  Pacific  Rolling  Mills. 
.055;  rods,  Judson  Iron  Works.  .OS;  Pa- 
cific Rolling  Mills.  .073:  bent  work. 
Judson  Iron  Works.  .084;  Pacific  Roll- 
ing  Mills.   .078. 

SEATTLE.  WASH.— Court  house,  3 
story  and  base.  Class  A  construction. 
$950,000.  Architect.  A.  'VA'arren  Gould. 
Seattle.  Owners.  City  of  Seattle.  This 
work  has  been  mentioned  liere  a  num- 
ber of  times  before.  Working  draw- 
ings are  complete  and  figures  will  be 
opened  on  May  14th.  Plans  can  be  se- 
cured from  the  architect.  Construction 
will  be  of  reinforced  concrete  and  steel. 
No  bid  in  excess  of  $950,000  Tv  ill  re- 
ceive   consideration. 

Contracts  Awarded. 

NEWBEUG.  nUK.— I'itx  liall.  2  story 
and  base,  brick  and  steel.  $20,000.  Ar- 
chitect. E.  E.  McClaran.  Lumber  Ex- 
change Bldg..  Portland.  Owners.  Town 
of  Newberg.  Contractor.  G.  E.  How- 
land.  Contract  price.  $14,125.  Note; 
This     contract     calls     for     the     general 


FACTORIES  &  WAREHOUSES. 

R  SAN  FRANCISCO — Warehouse,  3 
story  and  base,  reinforced  concrete, 
$30,000.  Engineer,  A.  E.  Hornlein.  Pa- 
cific Bldg..  S.  F.  Owners.  Warehouse 
Investment  Co.  This  building  has 
been  mentioned  here  under  another  ar- 
chitect's na.iie.  The  structure  will 
cover  an  area  of  120x130  feet,  and  will 


FLATS. 

SAN  FR.'^NCISCO— Flats,  2  story  and 
base,  frame,  $4,500.  Architect.  none. 
Owner,  J.  Johnson.  4SS  9th  Ave..  S.  F. 
The  building  will  contain  two  modern 
Mats  of  four  and  five  rooms  each  with 
bath.  Interior  finish  will  he  of  pine 
throughout.  Tile  will  be  used  In  the 
liath  rooms  and  kitcliens.  Hardwood 
lloors  are  specified  in  the  living  rooms 
and  dining  rooms.  There  will  lie  open 
fire  places  and  tile  or  hrick  mantels. 
Exterior  of  the  building  will  be  cov- 
ered with  ceiient  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  Ivands 
of  the  owner  who  is  now  purchasing 
all  materials.  Tlie  work  will  be  done 
liy    Day    Labor. 

S.\N  FR.\NCISCO — Flats.  3  story  and 
base,  frame.  $10,000.  Architect,  W.  G. 
Hind,  40  Kearny  St..  S.  F.  Owner.  J. 
Denning.  The  building  has  been  de- 
signed for  five  small  apartment  flats 
with  private  baths.  Eacli  apartment 
will  contain  four  rooms.  Interior  fin- 
ish will  be  of  pine  witli  some  hard- 
wood panels.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  a  central  heating  system  and 
open  fire  places.  Hantels  will  be  of 
tile.  Tile  will  also  be  used  in  the  bath 
rooms.  There  will  be  wall  beds.  Ex- 
terior of  the  building  w'ill  be  covered 
with  rustic  and  brick  veneer.  Plans 
are  complete  and  segregated  figures 
are  lieing   taken    by    the   architect. 

SAN  FRANCISCO— Flats.  2  story  and 
base,  frame,  $4,500.  Architect.  none. 
Owner.  S.  B.  Hallett.  1259  12th  Ave.,  S. 
F.  The  building  will  contain  two  flats 
of  five  and  six  rooms,  and  will  be 
erected  on  7tb  avenue  north  of  Irving 
street.  The  interior  will  be  finished 
in  pine  with  so  ne  elm  panels.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  Both  flats  will  have  an 
open  fire  place  in  the  living  room  with 
a  brick  mantel.  Tile  in'ill  be  used  in 
llie  bath  rooms  and  kitchens.  Exterior 
of  tiie  bouse  will  he  covered  with  ce- 
ment filaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done  by 
Day   Labor. 

SAN  FRANCISCO — Flats.  2  story  and 
liase.  frame.  $7,000.  Architect.  M.  Mat- 
lanovich.  David  Hewes  Bldg..  S.  F. 
Owner.  W.  J.  Wagner.  The  building 
will  be  erected  on  2nd  avenue,  and  will 
he  arranged  for  two  large  flats  and  a 
private  .garage  in  the  basement.  In- 
terior will  be  finished  in  pine  and  hard- 
wood with  oak  floors  in  the  principal 
rooms.  There  will  he  open  fire  places 
and  brick  mantels.  Bath  rooms  will 
have  tile  wainscot.  Exterior  of  the 
liuilding  will  he  covered  with  cement 
pla.?ter  and  brick  veneer.  Plans  are 
complete   and   figures   are   being   taken. 


GARAGES. 


'SA,M  FRA.NCISCO— Oarage,  3  story 
and  base,  two  :nei!/.anine  floors,  rein- 
forced    concft-ete,     $SO.00O.       Architects, 


6 
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CiiiinliiKliani  .V:  INiiitiMi.  I'Mrsl  .\:ili..i[;il 
Bank  Hldg;..  S.  F.  Owners,  K.  L.  tiohl- 
steln  &  Co.  Tlie  liuildInK  will  be 
erected  nt  the  corner  of  Van  Xc^s  nntl 
Oliver  ;ivenues  and  lias  luen  ile.<iK'ned 
for  a  modern  Knrapre  and  autoniohile 
sales  rooinsi.  Interior  of  the  front  por- 
tion of  the  InilUIInK  will  he  linislied  in 
hardwoods,  tile  and  niarhle.  Tliei'e  will 
be  sales  rooms,  repair  shop  and  stor- 
agre  space.  Construction  will  he  tire 
proof.  Metal  window  sash  and  friinies 
are  specifle<l.  Exterior  of  the  luilldlngr 
will  he  faced  with  cement  plaster.  The 
structure  will  cover  an  area  of  109x120 
feet.  Plans  are  complete  and  figures 
are   being   taken. 

LOS  ANGEL/ES,  0.\U  —  Gara.n'e,  2 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architects,  R.  H. 
Young  &  Son,  Lankershim  Bldg.,  L.  A. 
Owner,  Charles  K.  Anthony.  The  build- 
ing- will  cover  an  area  of  .lO.xl.'iG  feet, 
and  will  be  arranged  for  sales  rooms 
and  garage.  The  entire  huilding  has 
been  leased  to  the  Packard  Co.  Inte- 
rior of  the  oflices  and  sales  rooms  will 
be  finished  in  hardwoods,  tile  and  mar- 
ble. There  will  be  cement  floors, 
metal  window  sasli  and  frames  and 
special  gasoline  storage  tanks.  The 
exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete   and    figures    are   heins    t.nken. 


GOVERNMENT     WORK     AND 
SUPPLIES. 


Extension  uf  Criiile  Oil   Coutrnet. 

The  present  contract  with  tlie  Union 
Oil  Company  of  California,  for  supply- 
ing the  crude  oil  u«ed  by  the  Isthmian 
Canal  Commission  and  Panama  Rail- 
road expired  on  March  31  of  this  year, 
and  on  March  4  the  Secretary  of  War 
approved  the  extension  of  the  existing 
agreement  until  June  30.  .1914,  in  effect, 
without  change.  The  Union  Oil  Com- 
pany has  been  supiplying  its  product  to 
the  commission  since  August,  1907,  «il- 
though  it  was  not  until  November  14. 
1907,  that  its  pip,e  line  across  the  Isth- 
mus was  in  complete  operation.  The 
revocable  license  granted  it  on  January 
10,  1906.  was  superseded'  on  April  1, 
1909.  by  a  contract  for  one  year,  extend- 
ible for  three  years,  or  until  April  1, 
1913.  Under  the  former  license  the 
company  delivered  oil  on  the  Isthmus 
at  tlie  rate -of  90  cents  -a  barrel;  under 
the  succeeding  agreement,  the  price  was 
advancd  20  cents  a  barrel,  which  price 
still  obtains.  The  maximum  amount 
of  oil  that  can  be  purchased  in  any  one 
i-nonth  at  the  present  time  is  100,000 
barrels. 


Prospective  Bidders. 

The  following  firms  h«ve  applied  tor 
plans  and  specifications  for  the  work 
on- the  hospital  at  the  naval  training 
station  at  Pearl  Harbor.  Bids  will  be 
opened  on  May   10th: 

Ed.  O  Hamilton.  24th  and  Farn:im 
streets,  Onraha,  Nel). 

Conners    Bros.    Co..    I^nwell,    Mass. 

W.  N.  Concannim  Co..  Monadnock 
Building.   San    Franci.-cn,   Cal. 

Crane  Co.,  Washington.   D.  C. 

Keasby  &   Mattison   o..   Ambler,  Pa. 

Sound  Construction  and  Engineering- 
Co.,  Seattle,  Wash. 

Southwestern  Construction  Co.,  Los 
Angeles,   Cal. 

Pearson  Conistruction  Co.,  7."i4  New 
York   Block,   Seattle,   Wash. 

Federal-Huber   Co.,   Chicago.   111. 

Kilbourn  &  Jacobs  Manufacturing  Co., 
Broad  E.Kchange  Bldg.,   New  York  city. 


I'.  .\.  :;i^Hi.l,i  ,^  i-i...  1 1  i:in.ul\v,i.\,  .\cu 
Y<.rk    city.  • 

Seattle  Car  and  l''oundry  Co.,  Seattle, 
Wash. 

.l-ai-kson  .Maniifai-turinK-  Co..  Ill  Lili- 
crty   -trcct.   -New    Yiirk   city. 

Standard  Steel  Works,  .Morris  Build- 
ing.   Pliilad'clpliia,    I'a. 

Norman  B.  Liver. nore  &  Co..  Bailey 
Building.    .Seattle,    Wash. 


Fort   StevcuK,    Bukcrj . 

Bids  for  tile  construction  of  a  bakery 
at  Fort  Stevens,  Ore.,  were  received 
by  the  quartermaster  at  Fort  Stevens 
on  April   3  ius  follows: 

Item  1,  building;  2.  plumliing:  3, 
lieating;   4,  wiring;   5,   fixtures. 

r.  L.  Houston,  Astoria,  Ore.,  item 
1.  $111,1104;  2.  $(;:!S;  :',,  $7.iS;  4,  $174;  5. 
$79. 

Palmberg  &  M.ittson.  A.vtoria,  Ore., 
item  1,  $11,300;  2,  $(;40;  3,  $750;  4  and  5, 
$250. 

Frank  Cuuningliam,  Hammond,  Ore., 
itent  1,  $10,363. 

John  C.  Slrepard.  Vancniver,  Wash., 
item    1.    $12,190. 

Hl!i;liTTay  Bridge. 

The  following  bids  were  received 
April  14  by  the  commissioner  of  In- 
dian Affairs,  Washington,  D.  C,  for  the 
erection  of  -a  steel  highway  bridge 
across  the  Deschutes  River.  Ore.: 

Iteii  1,  riveted  bridge;  2.  pin  con- 
nected   bridge. 

Midland  Bridge  Co..  Kansa: 
item  1,  $14,760  and  $I2,G2.i; 
and    $12,035. 

Illinois     Steel     Bridge     Co., 
Minn.,    item    1,    $14,940    and 
$14,740   and    $13,740;   extra   concrete,    $10 
and  $14  per  cubic  yard. 

Clinton  Bridge  Workf,  Clinton,  Oliio, 
item  1.  $20,940;  2  $21,600:  extra  con- 
crete$13  and  $10  per  cubic  yard. 

Coast  Bridge  Co.,  Portland,  Ore.,  item 
1,   $14,24S:   2,   $13,580. 

Omaha  Structural  Steel  Works,  Oma- 
lia.   Neb.,   item  1.   $14,985;   2,   $14,225. 

Albert  L  Smith.  Spokane,  Wash., 
item   1.  $17,800:   2,   $17,400. 

Northwest  Steel  Co.,  Portland,  Ore., 
item   1,   $14,985. 

B.  G.  Perham,  JIarslifield,  Ore.,  item 
1.   $14,900;   2,   $14,400. 


City,  Mo., 
2,    $14,177 


513,940: 


Claiiiiis   for  TransinlsBion    Line. 

Tile  following  bids  were  received  on 
March  17  by  the  U.  S.  Reclamation 
Service,  Los  Angeles,  Cal.,  for  furnish- 
ing galvanized  clamps  for  Roosevelt- 
Mesa   Line,   Salt   River   project,   Ariz.: 

Webster  Malleable  Casting  Co.,  $230.- 
SO;  f.   o.  b.  Los  Angeles,  30  days. 

Fulton  Engine  Works.  $203;  t.  o.  b. 
Los  Angeles. 


Co-uer  d*.%lene  Indian   Scliool. 

The  following  contracts  have  been 
awarded  by  the  commissioner  of  Indian 
Affairs.  Washington.  D.  C.  tor  the  con- 
struction of  buildings  and  water  and 
sewer  system  at  the  Couer  d'.Mcne  In- 
dian  -Agency.  Idaho: 

B.  W.  Young,  Spokane,  Wasli.,  two 
frame  cottages.  Nos.  85  and  96,  guard- 
house, and  water  and  sewer  system, 
$14,746.   ' 

.  J.  L.  Murphy  &.  Sons,  Tacoma,  Wash., 
three  cottages.  No.  .86;  office.  No.  14; 
police  quarters  and  warehouse.  $16,- 
505.10. 


|i.  (.'.,  April  12  lor  furnishing  II  I5-liiii 
locomotive  cranes,  with  grab-burket 
equipment,  delivered  at  tilie  naval  sta- 
tion, Pearl  Harbor  and  navy  yard,  Puget 
.Sound,  Wash.: 

Item  1,  price  for  II  cranes,  complete; 
2,  do,  differing  in  detail  from  the  speci- 
fications; 3,  price  for  six  cranes  and  for 
oacli  crane  additional  up  to  a  total  of 
11. 

Browning  Engineering  Co..  Cleveland. 
Ohio,  iteni  1,  $10,000  each;  3.  two 
cranes,   Puget  Sound,    $9,000. 

Brown  Hoisting  M-achinery  Co..  New 
York  city,  item  1,  $10-2,325;  3,  $55,700 
tor  six  cranes;  add  $9,3a5  each  for  ad- 
ditional  cranes. 

Mc.Myltr  Interstate  Co.,  Bedford,  O., 
item  3,  two  for  Puget  Sound,  four  for 
Pearl  Harbor,  $70,000;  two  for  Puget 
Sound,  five  for  Pearl  Harbor,  $81,700; 
two  for  Puget  Sound  si.x  for  Pearl  Har- 
bor, $93,400;  two  for  Puget  Sound, 
.seven  for  Pearl  Harhor,  $105,100;  two 
for  Puget  Sound  and  eight  for  Pearl 
Harbor,  $116,800;  two  for  Puget  Sound 
and  nine  for  Pearl  Harbor,   $128,500. 


Pearl    Harlior.    H.   T.,    Dump    Cars. 

Tlie  bid  9f  the  Wm.  J.  Oliver  Mfg. 
Co..  Knoxviile.  Tenn..  $33,310  in  amount, 
has  been  accepted  for  furnishing  15 
dump  cars,  20-yard,  for  delivery  at  the 
naval  station.  Pearl  Harbor,   H.   T. 


Casper,  Wyo.,  Conxtruetion. 

The  following  is  an  additional  bid 
for  the  construction  of  the  U.  .S.  post 
office  at  Casper,  Wyo.  This  bid  was 
received  prior  to  the  hour  of  opening  on 
April  7.  but  was  inadvertently  mislaid 
in  the  office  of  the  supervising  archi- 
tect: 

Esm«ey  &  Ukeneskey,  Casper.  Wyo., 
limestone,  $58,023.75;  sandstone.  $57,- 
51S.S5. 

Alternate  C,  substituting  stone  for 
exterior  ornamental  terra  cotta,  as 
specified,  add  to  limestone  bid  $2,000 
add  to  New  Castle,  Wyo.,  white  sand- 
stone bid  if  same  stone  is  substituted, 
$1,000. 

Alternate  D,  substituting  Keene's  ce- 
ment tor  all  plastering,  as  specified,  add 
$300, 

Alternate  E.  substituting  terra  cotta 
for  reinforced  concrete  construction  of 
first  and  mezzanine  floors,  as  specified, 
add  $500. 

-Alternative  F,  substituting  galvanized 
sheet  ;-netal  for  wood  covering  of  exte- 
rior mailing-  vestibule,  as  specified,  add 
$100. 


Permanent  Water  Supply. 

The  committee  consisting  of  Mr.  H. 
H.  Rousseau,  chairman;  H.  O.  Cole, 
George  M.  Wells,  James  T.  B.  Bowles, 
and  Louis  Ernst,  appointed  to  consider 
pl-ans  and  make  i-ecommendations  for  a 
permanent  water  supply  for  the  Pacific 
end  of  the  Panama  Canal,  has  submit- 
ted its  report,  and  same  has  been  ap- 
proved by  the  chair.iian.  The  planS 
contemplate  the  continued  use  of  the 
Rio  Grande  reservoir,  and  the  increas- 
ing of  its  capacity  by  raising  the  dam- 
to  elevation  265  feet,  or  27  feet  above 
the  present  crest.  It  is  believed  thal^ 
witli  the  increased  capacity  the  reser4 
voir  will  supply  at  least  G.OOO.oon  gMl-f 
lo?is  of  water  a  day,  except  in  years  at> 
minimum  rainfall,  such  as  ISSS  and 
1912. 


I.ooinnolive   CrunOM, 

The  following  liids  were  received  by 
the  chief  of  the  bureau  of  yards  and 
docks.    Navy    Department,    Washington, 


nmiKlns,  \V>o.,   ConKtrurtlnn. 

The  following  is  an  abstract  of  ihc 
bids  opened  April  12  at  the  office  of  the 
supervising  acliltect.  Treasury  Depart- 
ment,   Washington,   D.    C.,    for   the   con- 
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Bid      1.        W.      I).     T.dvcll.     Minn.  Mi"ili.«. 

2.     J.    R   .Tonkins   &   Co..   Oiala.    Fhi. 

Using  limestone  for  all  stone  woi-k. 
except  vvher  granite  is  refiiiirerl  —  Biil  I. 
$S4.000;    ■>,    $S9,500. 

Using'  Wyoming  santL-^tone  for  all 
stone  work,  exeept  where  granlti-  is  re- 
(luired^Bid    2.    $04,000. 

For  alternate  A:  Sul>stitntins  terra 
eolta  for  certttin  reinforced  conircte 
tloor  contstruction.  as  .spepifled.  .idd  — 
Kid    I,   $2,000:    2,  $800. 

For  alternate  B:  Substituting  i-onipo- 
sition  blocks  for  terra  ootta  partitions 
and  furring,  as  specified,  deduct — Bid 
1,    $1.50. 

For  alternate  C:  Substituting  wood 
framing,  etc..  for  tlie  ceiling  and  roof, 
as  specified,  deduct — Bid  1.  $l,iMi(i;  2, 
$2.50 

For  alternate  D:  Painting  walls,  ceil- 
ings, etc.,  as  specified,  add — Bid  1,  $1,- 
000 ;   2,   $1,600. 

For  alternate  E:  Substituting  Keene's 
cement  for  bard  plaster,  as  specified, 
add — BM'  I,  $.S00;   2.  $650. 

For  alternate  F:  Substituting  terraz- 
zo  tile  for  terrazzo  field  and  marble 
borders  and  strips,  ^s  specified,  add — 
Bid,    ],    $400. 

Amount  indued  in  the  proposal  for 
all  work  in  connection  with  water- 
proofing basement  walls,  etc,  includ- 
ing the  brick  or  terra  cotta  lining — Bid 

1,  $700:    2,    $300, 

Aiiount  included  in  the  proposal  for 
tile  subdrainage  s>'Stem,  including  catcli 
basin — Bid   1,   $300:   2,  $700. 

Amount  included  in  the  proposal  for 
all  work  sipecified  under  head  of 
"Plumbing,"  based  on  the  number  of 
fixtures  -as  given  in  the  sclieduie,  ex- 
clusive of  plumlnng  niarlile — Bid  1,  $2,- 
400:   2,   $3,200. 

Amount  included  in  the  proposal  for 
a.ll  marble  work  and  terrazzo  floors, 
complete,  in  place  in  all  toilet  roomS' — 
Bid   1,   $1,400:   2,   $1,700. 

Amount  included  in  tlie  proposal  for 
all  work  specified  under  head  of  "flas 
piping" — Bid   1,   $300:    2,    $200, 

Amount  included  in  the  proposal  for 
all  work  Sipecified  under  head  of 
"Heating  apparatus" — Bid  1,  $3,400:  2, 
$2,400. 

Amount  included  in  the  proposal  for 
all  work  specified  under  head  of  Con- 
duit and  wiring  system" — Bid  1,  $1.- 
ililO:  2,  $900. 

Amount  included  in  the  proposal  for 
all  work  specified  under  head  of  "I.,iglit- 
ing   fixtures" — Bid    1,    $470:   2.   $450. 

Amount  to  be  deducted  fro.ni  tlie  pro- 
posal if  nonconducting  covering  is 
omitted  from  hot  water  boiler  and 
water  heater  and  hot  and  cold  water 
I>iping  of  plumbing  system  except  cov- 
ering of  the  ice  water  piping  and  piping 
concealed  in  furred  spaces — Bid  1,  $100: 

2,  $150. 

Amount  to  be  deducted  fro;n  tlie  pro- 
posal if  nonconducting  covering  Is 
omitted  from  boiler,  smoke,  breeching, 
and  piping  of  beating  apparatus,  ex- 
cept risers  in  cihase.<< — Bid  1,  $175;  2. 
$175. 

Amount  to  be  added  to  the  proposal 
If  lead-lined  wrought  iron  or  lead-lined 
steel  piping  is  substituted  for  the  gal- 
vanzed  water  piping  of  plumbing  sys- 
tem—Bid    2,    $1,600. 

Amount  included  in  the  proposal  for 
window  and  door  screens — Bid  1.  $400: 
2.    $450. 

Manufacturer   of   plumbing   fixtures — 


i:i.|    I.  I'runc  Co.:  2.  .loliu   lioiighis  Co. 

.^hinufactiirer  of  llfirhting  nxlures — 
1  i.l  1.  C.a.s  Fixture  *  Brass  Co.:  2,  C.as 
l''ixiiirc  &   Brass  Co. 

Manufacturer  of  direct  c-asl-iron  ra- 
liiator  — Hid  1,  American  Kadiator  Co.; 
2.    Kc«anec    I-:nilcr  Co. 

M  iniifaclurer  of  wall  railiatois — l:id 
I.  .\inerlcaii  Iladiator  Co.:  2.  l''owlcr  & 
WollT. 

-Maniirn  luicr  of  iionconilucting  cov- 
eiing.s— Hid  I.  .lohns-ManvIlle  Co.;  2, 
.lolins-Main  illc    Co. 

.VlanufacUiii  r  of  r.idiator  valves — Bid 
1.   .lenkins    Bros.;    2.    Jenkins    Bros. 

.Manuf.icturer  of  laibinet  and   tablet — 
Frank  Adam. 
it    conduit    —    Bid      1, 
I.;  2.  Mark  Mfg.  Co. 
3f    wire,    rubber      cov- 
ud  Mfg.  Co.;  2,  .4mer- 


I.id    1,   J''rank   Ada 

.Manufacturer 
We  tern   Tube  Cc 

Manufacturer 
fi-ed — Bid   1,   Uaz 
lean  Steel   *L-   Wire  Co. 

Manufacturer    of    plug      receptacles — 
Hid   1.  Bryant  KIceric  Co.;  2,  Bryant. 

Manufacturer    of    snap    switibes — Bid 
1.  .Arrow  Electric  Co.:  2,  Arrow. 


I'^ORT  BAKER,  .MARIN  CO.,  CAL.— 
Fence  construction,  woven  wire.  Cost 
not  stated.  Engineer,  Quartermaster 
riept..  Fort  Baker.  Owners,  United 
States  Government,  Bids  will  be 
opened  at  Fort  Baker  by  Lieut.  R.  W. 
Pingler  on  May  12th  for  the  construc- 
tion of  S.OOO  feet  of  five-strand  woven 
wire  fence.  Plans  and  specifications 
can  lie  obtained  from  the  Quartermas- 
ter's   office    at    Fort    Baker. 


HALLS  AND  SOCIETY  BUILD- 
INGS. 

LONG  BE.4CH,  LOS  ANGELES  CO., 
CAL. — City  hall.  2  story  and  base,  rein- 
forced concrete,  $200,000.  Architect, 
City  Engineer  E.  P.  Dewey,  Long 
Beach.  Owners,  City  of  Long  Beach. 
Preliminary  sketches  have  been  pre- 
pared for  a  building  houseing  all  city 
departments,  including  the  police  and 
fire  departments.  The  plan  suggests  a 
structure  covering  an  urea  of  100x300 
feet.  Bonds  are  to  lie  voted  on  in  the 
near  future. 

ALfiAMBRA,  LOS  ANGKLES  CO.. 
CAL. — City  hall.  2  story  and  base.  Class 
.\  construction.  $33,000.  Architects. 
Parkinson  &  Bergstrum,  Security  Bldg., 
L.  A.  Owners.  City  of  Alhambra.  This 
work  has  been  mentioned  here  before 
when  plans  were  first  out  for  figures. 
All  bids  were  re.1ccted  and  plans  re- 
vised. New  bids  are  now  being  called 
for  and  will  be  opened  on  May  3rd. 
Plans  and  specifications  can  be  secured 
from    the    .irciiitects    or    from    the    City 


•leik 


Contracts  Awarded. 


TAFT,  KERN  CO.,  CAL.— Lodge  hall. 
2  story  and  base,  brick.  $21,000.  Archi- 
tect, O.  L.  Clark,  Bakersfield.  Owners. 
Odd  Fellows'  Hall  Association.  Con- 
ti-actor.  J.  C.  McDonald,  Taft.  Contract 
price,   $21,000. 


HOSPITALS. 


A.STORIA,  ORE. — Hospital.  2  story 
and  1  ase.  brick.  $25,000.  Architects, 
Sutton  &  Whitney.  Lewis  Bldg..  Port- 
land. Owners.  Town  of  Astoria.  The 
building  will  be  built  in  the  shope  of 
a  letter  T  with  the  main  portion  40x75 
feet  and  wing  in  the  rear  40x40  feet. 
The  main  portion  will  contain  a  laun- 
dry, kitchen,  dining  and  storage  rooms. 
Upper    floors    will    contain    three    large 


I 


do[  iiutorics,  wards,  solarium,  operaling 
rooms  and  privnte  rooms.  There  will 
be  steam  heat  «nd  a  vinuu.n  cleaning 
system.  Interior  finish  will  be  of  tile 
and  pine.  -Modern  fc<iuipment  will  b» 
used  throughout.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans   are   being   prepared. 


HOTELS. 


SAN  FRANCISCO— Hotel,  5  story 
and  base,  brick  and  steel.  $40,000.  Ar- 
chitect, Henry  Sherinund.  Mills  Bldg.. 
S  F.  Owners,  .Merslng  Estate.  The 
building,  which  has  been  mentioned 
here  lietore,  will  be  erected  at  the 
corner  of  8th  and  Folsom  streets,  and 
will  contain  stores  on  tlie  first  floor 
and  a  large  number  of  hotel  rooms  on 
the  upper  floors.  Plans  provide  for 
stea.ii  heat  and  elevator  service.  Inte- 
rior finish  will  be  of  pine  with  some 
hardwood  in  the  office  and  lobby.  All 
rooms  will  be  supplied  with  hot  and 
cold  running  water.  Exterior  of  the 
liuilding  will  be  faced  with  pressed 
brick.  Plans  «re  complete  and  figures 
are    being    taken. 

SAN  FRANCISCO— Hotel,  7  story 
and  base,  reinforced  concrete,  $70,000. 
Arciiitect,  M.  JIattanovieh,  D.ivid 
Hewes  Bldg..  S.  F.  Owner's  name  with- 
held. This  building  will  be  erected  on 
Taylor  street  between  Golden  Gate 
avenue  and  Turk  street.  The  first 
floor  will  be  arranged  for  two  stores 
besides  the  hotel  office  and  lol^by. 
Upper  floors  v>-ill  contain  a  total  of  125 
rooms,  a  number  of  which  will  have 
private  baths.  There  will  be  steam 
beat,  elevator  service,  a  vacuum  clean- 
ing system  and  hot  water  supply.  In- 
terior finish  will  be  of  pine  and  hard- 
wood with  some  ornamental  puaster. 
The  exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
complete  and  figures  will  be  taken  at 
once. 

SAN  FRANCISCO— Hotel,  7  story 
and  base,  concrete  and  steel.  $70,000. 
Architect,  Charles  J.  Rousseau,  Phelan 
Bldg.,  S.  F.  Owners,  Hansen  and  John- 
son. Tlie  building  will  be  erected  on 
Turk  street  west  of  Larkin  and  will 
cover  an  area  of  52x137 '/4  feet.  The 
first  floor  will  contain  stores  besides 
the  liotel  entrance  and  lobby.  Upper 
six  floors  will  be  subdivided  into  100 
guest  rooms  and  6S  baths.  Plans  pro- 
vide for  stea.n  beat,  elevator  service, 
a  v.icuum  cleaning  system  and  hot  and 
cold  water  supply.  Some  wall  beds 
will  be  used.  Interior  will  be  finished 
in  pine  and  hardwood.  Ornamental 
plaster  will  be  used  in  the  lobby.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster  in  imitation  of 
Caen  stone.  Plans  are  nearly  com- 
plete. 

LOS  ANGELES.  CAL.— Hotel,  12  story 
and  base.  Class  A  construction.  Cost 
not  stated.  Architect,  Frederick  Noo- 
nan,  Wright  and  Callender  Bldg..  L.  A. 
Owner.  N.  W.  Stowell.  Tlie  building 
will  be  erected  on  Spring  street  just 
south  of  Fourth.  There  will  be  one 
store  and  a  cafe  on  the  first  floor  be- 
sides a  large  office,  lobby  and  parlors. 
Upper  floors  have  been  arranged  for  a 
total  of  275  guest  roo.ns  and  264  baths. 
Interior  partitions  will  be  of  hollow 
tile  and  metal  lath  and  plaster.  Plans 
provide  for  three  elevators,  steam  heat. 
\aciium  cleaning  s.\'Steni  and  clr<'ulat- 
ing  ice  water  system.  The  exterior  of 
the  building  will  be  faced  with  glazed 
brick  and  terra  cotta.  Working  diiiw- 
ings  are   being   prepared. 
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Contracts  Awarded. 


H).><  AN'iJIOI-KS.  CAT,.  — Hotel.  12 
.slDiy  anil  l>aso.  Clasw  A  constniptlon. 
$:!(10,(jOO.  .Art-liltects,  Parkinson  & 
Heisstnini,  .Seiuiity  Bank  Blclg..  L.  A. 
Owners.  Hart  Bros.  Contractors.  V.  O. 
i:nKstriim  &  Co..  otli  and  Seaton  Sts., 
1..  .\..  general  oonstruetlon  only.  Con- 
tract   price    not    stated. 

SAN  FRANCISCO— Hotel.  4  or  5  story 
nnd  base,  brick  and  steel.  Cost  not 
stated.  Arohitect,  Hiram  K.  Lovell. 
l.'ilT  Felton  St..  Berkeley.  Owner,  Mrs. 
Barker.  Contractor,  P.  J.  Walker  Co., 
Monadnock  Bldg.,  S.  F.  Contract  price 
not    stated, 

.SAN  DH'XSO.  CAL— Hotel,  7  story 
and  base,  reinforced  concrete,  $125,000. 
.Architect,  W.  S.  Keller,  San  Diego. 
Owner.  Rice-L,indswlck  Co.  Contrac- 
tor, T.  M.  Russell,  30tli  and  Redwood 
slj-ccts.  San  Diego.  Contract  price, 
$12.i,{)00. 

.SKATTLE,  WAvSH.— Hotel,  4  story 
and  base,  reinforced  concrete,  $7.t.000. 
.Vrchitect,  W.  E.  Dwyer,  New  York 
Hklg,,  Seattle.  Owner,  .1.  P.  Jones.  Con- 
ttxictor,  C.  F.  Martin.  New  York  Bldi:. 
Contract     price,     $7.5.000. 


LIBRARIES. 


PASADENA,  LOS  ANGELES  CO., 
CAL. — Library,  1  story  and  base.  Class 
A  construction.  $30,000.  Architects. 
Train  &  Williams,  Exchange  Bldg.,  L. 
A.,  associated  with  F.  M.  Ashley,  Pas- 
adena. Owners,  City  of  Pasadena.  The 
I)uilding  will  cover  an  area  of  63x6.j 
feet,  and  has  been  designed  in  the 
classic  style.  Construction  will  be  of 
the  Class  A  t.vpe  throughout  with  ex- 
terior walls  faced  with  cement  plaster 
in  imitation  stone  and  pressed  Ijrick. 
Interior  will  be  flnislied  in  oak  and 
other  hardwoods.  A  tile  floor  will  be 
used.  Steam  heat  and  a  vacuu.n  clean- 
ing system  are  specified.  Plans  are 
complete  and  figures  will  be  opened  on 
^lay  1st.  Plans  may  be  obtained  from 
Train  &  Williams.  A  general  contract, 
including  every thfng  except  furniture 
and    light    fixtures    will    be    let. 

BAKEKSFIELD,  KERN  CO.,  CAL. — 
Library,  2  story  and  base,  concrete  and 
steel.  Cost  not  stated.  Architect,  O.  L. 
Clark,  Bakersfleld.  Owners,  City  of 
Bakersfield,  As  was  stated  in  last 
week's  issue  .the  Library  Trustees  have 
approved  the  plans  for  this  building 
and  construction  will  be  started  as 
soon  as  bids  can  be  taken.  The  build- 
ing will  cover  an  area  of  54x33  feet. 
Exterior  will  be  faced  with  cement 
plaster. 

HUNTINGTON  BEACH,  LOS  ANGE- 
LES CO.,  CAL. — Library.  L  story  and 
base,  brick,  $10,000.  Architects,  Tuttle 
&  Hopkins,  Delta  Bldg.,  L.  A.  Owners, 
Towji  of  Huntington  Beacli.  The  archi- 
tects liave  just  been  commissioned  to 
prepare  plans  for  this  building.  There 
will  be  two  public  reading  rooms,  libra- 
rian's office  and  stack  room.  Interior 
will  ))e  finished  in  pine  and  hardwoods. 
A  central  heating  system  will  be  in- 
stalled. The  exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  being-  prepared. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


for  the  construction  of  three  lire 
limi.ses  sliow  H.  Chase  low  at  $31,14'3. 
He  will  ijrobably  be  awarded  the  con- 
tract. A  complete  list  of  the  figures 
appears  under  San  Francisco  in  this 
issue.  Bids  have  also  been  opened  for 
the  pile  foundation  for  the  Fine  Arts 
Building  and  may  be  found  under  the 
same    heading. 


POST  OFFICES. 

POCATELLO.  IDAHO — Post  office.  3 
story  and  base,  brick,  stone  and  steel. 
Cost  not  stated.  Architect,  Oscar  Wen- 
deroth,  Washington,  D.  C.  Owners, 
United  States  Government.  Plans  have 
been  completed  and  approved  for  a 
three-story  fireproof  structure  cover- 
ing a  ground  area  of  approximately 
4,."iO0  s'(|ua-re  feet.  Interior  will  be  fin- 
ished in  pine  and  hardwoods,  with  tile 
and  marble  wainscoting.  There  will 
be  steam  heat.  Interior  partitions  will 
be  of  hollow  tile.  Floors  will  be  of 
concrete.  Plans  provide  for  metal  win- 
dow sash  and  frames  and  fireproof 
doors.  A  general  contract  will  be  let 
which  includes  tlie  plumbing,  heating, 
electric  work  and  lighting  fixtures. 
Exterior  of  the  building  will  be  faced 
with  cut  stone,  pressed  brick  and  gran- 
ite. Roof  will  be  of  tin.  Bids  are  now 
being  taken  and  will  be  opened  on  May 
2'Sth.  Plans  can  be  secured  fro.ri 
either  the  Supervising  Architect  at 
\\'ashington  or  from  the  custodian  of 
tiie  site  at  Pocatello.  The  official  pro- 
I-iosal    appears    in    this    issue. 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

SANTA  BARBARA.  SANTA  BARBA- 
RA CO.,  CAL— Car  barn,  1  story,  re- 
inforced concrete.  Cost  not  stated. 
Architect,  H.  Alhan  Reeves,  Chamber  of 
Commerce  Blog.,  L  A.  Owners.  Santa 
Barbara  and  Suburban  Railway  Co. 
The  building  will  cover  an  area  of  SOx 
120  feet.  There  will  be  concrete  floors 
and  repair  pits,  steel  roof  trusses  and 
metal  window  sash  and  frames.  The 
exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  being 
prepared. 


RESIDENCES. 


S.AN  FRANCISCO— Fire  licuses,  3,  1 
story  and  base,  frame,  $31,143,  Archi- 
tect, Director  of  Works,  Service  Bldg., 
.S.  F.  Owners,  Panama -Pacific  Inter- 
national   Exposition    Co.      Bids      opened 


SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $2,500.  Architect,  none. 
Owner.  L.  Shirar,  Chronicle  Bldg.,  S.  F. 
The  dwelling  will  be  erected  on  23rd 
avenue,  and  will  contain  six  rooms, 
bath  and  sleeping  porch.  All  interior 
finisli  will  be  of  pine  or  redwood.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
Tliere  will  be  an  open  fire  place  in  the 
living  room  witli  a  brick  mantel.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  dwelling  will 
I'e  covered  w'ith  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by  Day 
Labor.  Tlie  owner'  is  now  purchasing 
all  materials. 

BERKELEiY,  ALAMEDA  CO,  CAL— 
Residence,  2  story  and  base,  frame, 
$3,800.  Architect,  tlone.  Owner.  Mar- 
shall, Diggs,  2444  Bowditch  St.,  Berke- 
ley. The  dwelling  has  been  designed 
fcu'  an  eight-room  liouse  with  all  mod- 
ern conveniences.  There  will  be  fur- 
nace heot  and  open  fire  places.  Inte- 
rior will  be  finished  in  pine  with  hard- 
wood fioor.s  in  the  principal  rooms. 
Mantels   wU   be   of   brick.     Tile   will   be 


used  in  the  bath  room  and  kitclien. 
Besides  the  eight  rooms  there  will  also 
be  a  sleeping  porch.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  co.ii- 
plete  and  work  will  be  done  bj-  the  Day. 

BERKELEY,  ALA.MEDA  CO.,  CAL.-^ 
Residences,  2,  2  story  and  base,  frame, 
$3,501)  each.  Architect,  Olin  S.  Grove. 
2911  Telegraph  Ave.,  Berkeley.  Owner, 
Mr.  Ochletree.  These  houses  will  be 
erected  at  the  corner  of  Bonita  and  Vine 
streets,  and  wall  each  contain  seven 
rooms  and  bath.  Interiors  will  be  fin- 
ished in  pine  witii  some  hardwood  ve- 
neer. There  will  be  hardwood  floors  in 
the  dining  rooms,  living  rooms  and  re- 
ception halls.  Furnace  he<:it  and  open 
fire  places  will  be  installed.  Mantels 
will  be  of  brick  and  tile.  An  outomatic 
water  heater  is  specified  in  one  of  the 
houses.  Tile  will  be  used  in  the  bath 
rooms  and  kitchens.  Exteriors  will  be 
covered  with  cement  plaster  on  metal 
lath.      Plans  are   being  prepared. 

BERKELEY,  ALA.MEDA  CO.,  CAL. — 
Residence,  2  story  and  base,  frame. 
Cost  not  .stated.  Alichitect,  John  Hud- 
son Thomas,  First  National  Bank  Bldg., 
Berkeley.  Owner,  E.  L.  Brock  The 
house  has  been  designed  for  an  eight- 
room  dwelling  with  two  baths  and 
sleeping  porch  Interior  will  be  fin- 
ished in  pine  and  hardwoods.  Hard- 
wood floors  will  be  used  throughout. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile.  Tile 
will  be  used  in  the  batli  rooms  and 
kitclien.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
metal   lath.     Plans  are  being  prepared. 

PIEDMONT,  ALAMEDA  CO.,  CAL— 
Residence,  2  story  and  base,  frame, 
$3,000.  Architect,  none.  Owner,  United 
Home  Builders,  1762  Broadway,  Oak- 
land. Tlie  house  will  contain  seven 
rooms,  bath  and  sleeping  porch.  Inte- 
rior will  be  finished  in  pine  with  hard- 
wood floors  in  the  principal  rooms. 
There  will  be  a  hot  air  furnace  and 
open  fire  places.  Mantels  will  be  of 
tile  or  brick.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster.  Plans  are  complete  and  in  the 
hands  of  the  owners  who  are  now  pur- 
chasing all  materials.  \\  ork  will  be 
done   by   Day  Labor.  . 

OAKLAND,  CAL. —  Residence,  2  story 
and  base,  frame,  $6,000.  Architect,  A. 
W.  Smith,  1010  Broadway,  Oakland. 
Owner,  C  E.  Quigley.  The  dwelling 
will  be  erected  at  the  corner  of  College 
and  Rand  avenues,  and  will  contain 
eight  rooms,  sleeping  porch  and  baths. 
Interior  will  be  finished  in  pine  and 
hardwood  with  hardwood  floors  in  the 
living  room,  dining  room  and  reception 
hall  and  den.  There  will  be  furnace 
heat  and  open  fire  places.  A  large  brick 
mantel  will  be  one  of  the  features  of 
the  house.  Tile  will  be  used  in  the 
bath  rooms  and  kitchen.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done  by 
Day    Labor. 

BERKELEY,  AL.\MEDA  CO..  CAU— 
Residence,  2  story  and  base,  frame, 
$20,000.  Architect.  John  Hudson  Thom- 
as, First  National  Bank  Bldg..  Berke- 
ley. Owner.  Mrs.  E.  J.  Culver  Bell  This-, 
dwelling  was  mentioned  In  last  week's 
i»!!ue,  at  w^hich  time  plans  were  nearly 
complete.  Working  drawings  have 
been  completed  and  bids  are  now  beins 
taken  on  the  work.  The  house  will  be 
erected    in    Claremont    Tract,    and    will 
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contMiii  Ii>  (11-  II  roiiiiis,  l)alh«  and 
slccriiivy-    iMircli.       liitpi-ior    will     lie    liii- 

■  isliej  ill  pine  aiiil  harawoods.  There 
will  ho  a  central  heating  system  and 
iipen  lire  plales.  .Mantels  will  he  of 
brick  and  tile.  Batli  rooms  will  be 
linisJied  in  tile.  An  automatic  water 
hejjter  will  be  in.'tallcd.  A  garagre 
wll  be  erected  on  the  rear  of  the  lot. 
Kxterior  of  the  house  will  be  covered 
with   cement   plaster  on   metal   lath. 

OAKLAND.  CAL,.—  Residence,  2  story 
and  base.  frame,  $.",000.  Architect, 
none.  Owners,  Jones  and  McGovern, 
2218  Los  .\ngreles  Ave..  Berkeley.  The 
house  will  contain  seven  rooiis  and 
bath.  All  interior  flni.s.h  will  be  of 
pine.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  Tliere  will  be 
furnace  heat  and  open  fire  places. 
ManteU-  will  be  of  tile  or  brick.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  tlie  dwelling-  will 
he  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
llie  work  will  be  done  by  Day  La^bor. 
Owners  are  now  piirclia^ing  all  ma- 
terials. 

BERKELEY,  ALA.MED.-\  CO.,  CAL. — 
Residence,  2  story  and  base,  frame, 
$.'>,noo.  Architect,  none.  Owner,  Mrs. 
A.  G.  Sanderson.  Tlie  house  will  con- 
tain eight  rooms,  bath  and  sleeping 
porch.  Interior  will  be  finished  in 
pine  and  hardwood  with  hardwood 
lloors  in  the  living  room,  dining  room 
ami  reception  hall.  Plans  provide  for 
furnace  lieat  and  open  fire  places.  Man- 
tels will  be  of  brick  and  tile.  Batli 
room  will  be  wainscoted  with  tile.  Tile 
will  also  be  used  in  tlie  kitchen.  An 
automatic  water  lieater  will  be  in- 
stalled. Eterior  of  the  iiouse  will  be 
covered  with  cement  plaster  on  metal 
lath.  The  work  will  he  carried  out  by 
yullivan  Bros.,  64.j(;  Harmon  Court. 
Oakland. 

PIEDMONT,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  andi  base,  frame, 
$2r,,000.  Architect,  Louis  M.  Upton, 
Mutual  Savings  Bank  Bldg.,  S.  F.  Own- 
er, George  D.  Greenwood  The  house 
will    contain   ten   or   twelve   rooms,   tev- 

■  1  1  baths,  sleeping  porch  and  laun- 
'i)\.  Interior  will  he  finislied  in  pine 
anl  liardwood.  Hardwood  floors  will 
I  e  used  in  all  principal  rooms.  There 
will  be  furnace  heat,  open  fire  places, 
an  automatic  water  heater  and  a  vac- 
uum cleaning  system.  Mantels  will  be 
of  marble  and  tile.  .\  garage  will  be 
erected  on  the  rear  of  tlie  lot.  E.xte- 
rior  of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing   taken    by    the    architect. 

VANCOUVER,  B.  C— Residence,  2 
story  and  base,  tile  and  concrete.  $100,- 
000  Architects,  Cutter  &  Malmgren, 
Bldg.,  Vancouver.  Owner,  C.  D.  Stim- 
ion.  White  Bldg.,  Vancouver.  The 
dwelling  will  contain  eleven  sleeping 
rooms,  ball  room,  gymna^iu.n,  billiard 
room,  sun  porch  and  eight  baths.  Plans 
also  provide  for  seven  sleeping 
porches.  Interior  finish  will  he  of 
pine  and  hardwoods  and  hardwood 
floors  will  he  used  throughout.  A  cen- 
tral healing  system,  probably  steam, 
will  be  installed.  There  will  he  a 
number  of  open  fire  places  with  tile 
and  marble  mantels.  A  tile  i-oom  is 
specified.  All  bath  rooms  will  be  fin 
Ished  in  marble  and  tile.  Exterior  of 
tlie  dwelling  will  be  covered  wltli  terra 
cotta.      Plans    arc    being    prepared. 

SAN  FKANCJSCO— Residence,  2  story 
and  ba.se.  frame.  $2,500.  Arcliltccl, 
none.       Owner,      L.    Shirar.       Chronicle 


Bldg.,  S.  F.  Tlie  dwelling  will  contain 
six  rooms  ond  bath.  Interior  Hnisli 
will  he  of  pine  throughout  with  some 
oak  lloors.  There  will  he  an  open  fire 
plaie  with  brick  mantel  in  tlie  living 
room.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
Iiouse  will  be  covered  witli  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  co.nplete  and  figures  are  being 
taken  for  the  materials.  Owner  will 
do    the    work   by   Day   Labor. 

SAN  FRANCISCO— Residence,  2  story 
and  liase,  frame,  $2,000.  Architect,  none. 
Owner.  P.  A.  Nelson.  43.13  19th  St.,  S. 
.F.  The  house  lias  been  designed  for  a 
six  room  dwelling  with  bath.  Interior 
finish  will  be  of  pine  tlirougliout.  Oak 
fioors  will  he  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  a  large  open  fire  place  and 
brick  mantel  in  the  living  room.  An 
automatic  water  heater  will  he  in- 
stalled. Exterior  of  the  house  will  bo 
covered  with  brick  veneer  and  cement 
plaster.  Plans  are  complete  and  the 
work   will   he  done   by   Day   Labor. 

0.\KLAND.  CAL. — Residence.  2  story 
and  base,  frame,  $5,000.  Architect, 
none.  Owner,  L  W.  Button,  5330  Tele- 
graph Ave.,  Oakland.  The  dwelling 
i-.-as  been  designed  for  an  eight-room 
house  with  bath  and  sleeping  porch. 
Interior  will  oe  finished  in  pine  and 
liardwoods  with  hardwood  lloors  in 
tlie  principal  rooms.  Bath  room  will 
liave  tile  wainscot.  There  will  he  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  he  of  brick  or  tile.  Tile  will 
he  used  in  the  kitchen.  Exterior  of 
the  hou^e  will  he  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by  Day 
Labor.  The  owner  is  now  purchasing 
all    materials. 

0-4KLAND,  CAL. — Residences,  4,  2 
story  and  base,  frame,  $2,300  each.  Ar- 
chitect, W,  H.  Judson,  Albany  Bldg., 
Oakland.  Owners,  Morse  Hargrave  Co. 
These  houses  will  be  erected  on  Semin- 
ary avenue,  and  each  will  contain  six  ■ 
rooms  and  bath.  Interior  finish  will  be 
of  pine  and  redwood  with  hardwood 
floors  in  the  principal  rooms.  There 
will  be  open  fire  places  and  brick  or 
lile  mantels.  Exter'.ors  of  the  houses 
will  be  covered  with  cement  plaster 
and  shingles.  Tile  will  be  used  in  the 
bath  rooms  and  kitchens.  Plans  are 
complete  and  figures  are  being  taken 
for  the  various  parts  of  the  work. 

BERKELEY,  ALAMEDA  CO,,  CAL. — 
Residence,  2  story  and  base,  frame, 
$12,000.  Architect,'  Harris  Allen,  2514 
Hillegass  Ave.,  Berkeley.  Owner, 
-Alice  Skyes.  The  house  will  be  erect- 
ed in  the  Northbrae  Tract  and  will 
contain  in  the  neighborhood'  of  ten 
rooms,  .'everal  baths  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  hardwoods  with  hardwood  floors 
throughout.  There  will  he  furnace 
heat  and  open  fire  places.  Mantels 
will  he  of  tile  and  brick.  Bath  rooms 
will  l-.ave  tile  floors  and  wainscot.  .■\n 
automatic  water  heater  will  be  in- 
stalled. Plans  also  include  a  vacuum 
cleaning  system.  Exterior  of  the 
building  will  he  covered  with  shin- 
gles. Plans  are  complete  and  figures 
are   being   taken. 

OAKLAND,  CAL. — Bungalow,  1  story 
and  base.  fra.ne,  $3,000.  Architect. 
none.  Owner,  M.  C.  Bolts,  31  IB  Cen- 
tral Ave.,  Oakland,  The  dwelling  will 
contain  six  rooms,  hath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  hardwood  with  oak  floors  in  the 
living    room,    dining    room    and    recep- 


tion liall.  There  will  he  furnace  heat 
and  open  lire  places.  .Mantels  will  he 
of  lirick.  An  automatic  water  heater 
will  be  installed.  The  exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  Plans 
are  complete  and  the  work  will  be 
done    by    Day    Labor. 

OAKLAND,  CAL.— Residence,  2  story 
and  base,  frame.  $3,500.  Architect, 
none.  Owner,  F.  A.  Muller,  663  61st 
St.,  Oakland.  The  dwelling  has  been 
designed  for  a  six  room  house  with 
liath  and  sleeping  porch.  Interior 
finish  will  be  of  pine  throughout. 
Hardwood  floors  will  be  used  In  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  bo  furnace  heat 
and  open  fire  place.  Mantel  will  l)e 
of  brick  or  tile.  Tile  will  be  used  in 
the  bath  room  and  kitchen.  Exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done  by 
Day    Labor. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame, 
$15,000.  Architect,  W.  H.  Ratcliffe, 
First  National  Bank  Bldg..  Berkeley, 
Owner,  T.  M.  Sherman.  The  house  will 
be  erected  at  the  corner  of  Dwight 
Way  and  Piedmont  avenue,  and  has 
been  designed  to  contain  twelve  rooms, 
three  baths  and  sleeping  porch.  A 
garage  will  be  erected  on  the  same 
lot.  Interior  finish  will  be  of  pine  and 
hardwood.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  Plans 
provide  for  a  central  heating  system 
and  open  fire  places.  .Mantels  will  be 
of  tile  or  brick.  Tile  will  be  used  in 
the  bathrooms  and  kitchens.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath.  A 
red  clay  tile  roof  will  be  used  Plans 
are  complete  and  figures  are  being 
taken. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL. — Residence,  2  story  and  base, 
frame.  Cost  not  stated.  Architect,  J. 
B.  Ogborn,  Richmond,  Owner,  A.  C, 
Kerley.  Tlie  dwelling  will  contain 
seven  rooms  and  bath.  Interior  will 
be  finished  in  pine  throughout  with 
hardwood  floors  in  the  living  and 
dining  rooms  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Jlantels  will  be  of  tile  or 
brick.  Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  Plans  are  complete 
and    figures    will    be    called    for    shortly. 

Contracts  Awarded. 

San  Francisco — Residences.  3,  H4 
story  and  base,  frame,  $1,950  each.  Ar- 
chitect, none.  Owner.  Tina  Hinkel.  740 
Castro  St.,  S.  F.  Contractors^,  Hinkel 
Bros.,  740  Castro  St.,  S.  F.  Contract 
price,    $l,9o0    each. 

UPLANDS.  SAN  MATEO  CO.,  CAI,.— 
Residence,  2  story  and  base,  reinforced 
concrete  and  steel.  Cost  not  stated. 
.\rcliitects,  Willis  Polk  &  Co.,  Mer- 
chants' Exchange  Bldg.,  S.  F.  Owner, 
Charles  Templeton  Crocker.  Con- 
tractors. Farrell  &  Reed.  .=!.  F.,  exca- 
v.itinsi-   only.    Contract    price,    $34,000. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 

i;ii'IIMONl>.  CO.VTKA  CO.'^TA,  Co.. 
I'.M. — Sewer  work,  main  and  outfall. 
Cost  not  stated.  Engineer,  City  Engi- 
neer     Chapman.       Richmond.      Owners, 


10 


BUILDING  AND  INDUSTRIAL  NEWS 


riiy  (if  lilcliinond.  Plans  have  been 
rompleteil  for  extensive  main  and  out- 
fall sewer  work  which  Is  to  he  coii- 
^tl■uc■led  In  tlie  territory  recently  an- 
nexed by  the  City  of  Richmond.  Plans 
will  receive  the  approval  of  the  coun- 
cil at  its  next  meeting  and  bids  will  be 
called  for  at  once.  Full  particulars 
can  fce  secured  from  Cily  Kngineer 
Cliap.iian. 

Contracts  Awarded. 

RICH.MONU.  C'OXTR.X  COSTA.  CO., 
CAL,. — Street  laving,  $.t.i.00O.  Kngi- 
neer.  City  En*  Ineer  Chapman.  Rich- 
mond. Owners.  City  of  Richmond. 
Contractor.  G.  W.  Cushing-.  Richmond. 
Improve  A.  B  and  C  streets,  $27,895.19. 
Improve  Pennsylvania  avenue.  $15.- 
769.96.     Improve   ISth   street,   $11,990.76. 


SCHOOLS 


UAKLANI),  CAL.— Sciiool.  2  story 
,-. nd  liase.  Class  A  construction,  $160,- 
1100.  Architect,  John  J.  Donovan,  Se- 
curity Bank  Bldg..  Oakland.  Owners, 
City  of  Oakland.  Plans  for  the  con- 
flructlon  of  the  Durant  School  have 
i  een  approved  by  tlie  Board  of  Educa- 
lion  and  bids  will  be  called  for  at  once. 
Tie  building  will  be  erected  on  West 
street,  between  iSth  and  29tM  streets. 
Tl  ere  will  be  IS  class  roo  ns.  assem- 
1  ly  1  all  and  other  usual  rooms.  Con- 
struction will  be  of  the  Class  A  type 
Ihroushout.  Exterior  will  be  faced 
with  pressed  brick.  Interior  finish 
.vill  1  e  of  metal  and  liardwoods.  Plans 
provide  for  steam  lieat  and  a  modern 
system    of    ventilation. 

TAFT.  KERN  CO..  CAL. — School,  2 
story  and  base,  brick,  $20,500.  Archi- 
tect's name  not  given.  Owners.  Taft 
School  District.  Contr<ictors,  Seymour 
.>c  Carter,  -Taft,  general  construction 
only.      Contract    price.    $20,500. 

HOQUIAM.  WASH. — School.  3  story 
and  base,  brick  and  .=teel,  $80,359.  Ar- 
cMtects,  Stephen  &  Stephen.  New  York 
Block.  Seattle.  Owners.  Hoquiam  High 
Sciool  District.  Contractors.  Ditlefsen 
v>i  Gehrlng.  Epler  Bldg..  Seattle.  Con- 
trucl   price,   $80,359. 

BAKERSFIELD.  ,KERN  CO..  CAL.— 
School.  2  story  and  base,  brick.  Cost 
not  stated.  Architect.  O.  L.  Clark. 
Bakevsfield.  Owners,  City  of  Bakers- 
lield.  Mr.  Clark  has  just  been  commis- 
sioned to  pi-epare  plans  for  tlie  new 
grammar  school  wlilch  will  be  erected 
at  the  corner  of  18th  and  A  streets,  and 
for  extensive- alterations  and  additions 
to  tie  Emerson  School.  Working  draw- 
ings lave  not  b6en  started  and  details 
cannot  be  given  for  a  time.  Further 
notice  will  appear  in  these  columns 
wi  en  the  work  is  re:tdy  for  figures, 
lionds  to  tiie  amount  of  $10,000  was 
volej    for   construction. 

Contracts  Awarded. 


OJ 
sto 
$39 
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Estate.  The  bulldlngr  will  he  erected 
on  Oregon  street  east  of  Davis,  and 
will  liave  a  street  frontage  of  25  feet 
and  a  deptli  of  68  feet.  There  will  be 
I  ne  store  on  tlie  first  floor  and  a  large 
light  loft  on  tlie  upper  door.  Interior 
will  be  finished  in  pirve.  Tliere  will  be 
patent  store  fronts  and  metal  window 
sash  and  frames.  Exterior  of  the 
building  will  be  faced  with  red  brick. 
Plans  are  complete  and  figures  are  be- 
ing  taken    liy    the   architect. 

PORTLAND,  ORE.— Offices,  2  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Arcliitects,  Whitehouse  & 
F"oullhoux,  Wilcox  Bldg.,  Portland. 
Owners,  Balfour-Guthrie  Co.  The 
building  will  be  designed  in  the  classic 
style  and  will  be  devoted  entirely  to 
to  the  business  of  the  owners.  Inte- 
rior will  he  handsomely  finished  after 
the  style  of  hinking  houses.  A  large 
'.imount  of  marble,  tile  and  ornamental 
iron  and  bronze  will  be  used.  Plans 
include  fireproof  vaults.  Exterior  of 
the  building  will  be  faced  with  granite. 
Tlie  structure  covers  an  area  of  80x80 
feet.      Plans   are   being   prepared. 

Compietion  Notices. 

OAKLAND.  C.\L. — Offices.  10  story 
and  base.  Class  A  construction.  $150.- 
000.  Architects.  Reed  &  Meyer,  Oak- 
land Bank  of  Savings.  Oakland.  Own- 
er. Lucy  Tho.npson.  Contractors,  P.  J. 
Walker  Co.,  Monadnock  Bldg.,  S.  F. 
Contract  price  not  given.  Note:  It  is 
understood  that  this  contract  has 
been  taken  on  a  percentage  basis  and 
tliat  the  building,  complete  will  cost 
about    $150,000. 


AKI^iND,     C.'iU— School.     2     and     3 
and      base,      reinforced      concrete, 
i7.      Architect,   J.   J.    Donovan,   Se- 
ty    Bank    Bldg..    Oakland.      Owners, 
of    Oakland.      Contractors.     WIU- 
3    Bros.     &       Henderson.       Holbrook 
r..  S.   F.     Contract  price.   $397,037.  A 
plete    list    of    all    figures    sub.nitted 
this  work  appears   under   tlie   head- 
ot  Oakland  and  -\laniPda  County  in 
Issue. 


STORES  &  OFFICE  BUILDINGS 


THEATRES. 


FRESNO.  FRESNO  CO..  CAL. — Thea- 
tre. 2  story  and  base,  frame.  Cost  not 
stated.  Architect.  Walter  King,  Elks' 
Bldg..  Stockton.  Owner  Emil  Kehrlein. 
The  building  will  be  erected  on  J  street 
between  Merced  and  Fresno  streets, 
and  will  have  a  main  auditorium  seat- 
ing 2.000  people.  Preliminary  plans 
only   1  ave   been  prepared. 


SEALED  PROPOSALS. 


I'HOPOS.\LS   FOR  L.OCK   GATES. 

LOCK  GATES — U.  S.  Engineer  Office. 
Portland,  Ore. — Sealed  proposals  for 
constructing  and  erecting  eleven  pairs 
of  metal  lock  gates  for  Dalles-Colllo 
Canal  will  be  received  here  until  11  a. 
III.  .May  24.  1»1.%  and  then  publicly 
opened.  Information  on  application. 
.l.A^Y   .T.   MORROW,   major,   engineers. 


.>AN  FliA.VCiSCiJ — .-^toro  i,  licl  lulls. 
2  story  and  base,  brick.  Cost  not  stat- 
ed. Architect.  Maxwell  G.  Bugbee. 
Lick  Bldg.,  S.  F.     Owners    7    C.  .lordau 


PUOPOS.%I.S  FOR  CEl,l,S. 

CELLS— U.  S.  Marine  Corps,  Quarter- 
master's department,  Wasliington.  D.  C. 
— Sealed  proposals.  In  duplicate,  will  be 
received  at  this  office  until  11  a.  in.  May 
1."5,  una,  and  then  be  publicly  opened 
for  furnishing  eight  steel  cells,  one 
(i'lor  and  four  window  grilles  at  the 
marine  barracks,  'navy  yard.  Alare 
Island.  Cal.  Proposal  blanks  and  other 
information  may  be  obtained  at  this 
office  or  from  the  post  quartermaster, 
m'arine  barracks.  Mai-e  Island.  Cal.  Tills 
office  re-erves  the  right  to  reject  any 
or  all  bids  or  parts  thereof  and  to  waive 
infor.Malitlcs  therein.  C.  L.  McCAWLE'T. 
lieutenant  colonel,  a.sslstant  quarter- 
master, in  charge  of  department. 


riiOPOS.Vl.S     FUR     STERILIZING 
Eftl'IP.MBNT. 

STERILIZING  EQPUIP.MENT — Sealed 
proposals  indorsed  "Proposals  for  Ster- 
ilizinging  Equipment"  will  be  received 
at  the  bureau  of  yards  and  docks,  Navy 
Department,  Washington.  D.  C,  until  11 
a.  ni.  .\|irll  2<i,  1913,  and  then  end  there 
publicly  opened,  for  sterilizing  equip- 
ments at  the  naval  hospitals  at  Chelsea. 
Mass.:  Portsmouth,  N.  H..  and  Newport, 
R.  I.  Estimated  cost.  $3,000.  Plans  and 
specifications  can  be  obtained  on  ap- 
plication to  the  bureau  or  to  the  com- 
mandant of  any  navy  yard  or  naval 
,  station  named.  WM.  M.  SMITH,  acting 
chief  of  bureau. 


PROPOSALS   FOR   AVIRE  FEXCE. 

OFFICE  Q.  M.,  Fort  Baker.  Cal. — 
sealed  proposals,  in  triplicate,  will  be 
received  here  until  11  a.  ni.  May  VI,  1913, 
and  then  opened,  for  furnishing  labor 
and  materials  necessary  for  construc- 
tion of  flve-strand  woven  wire  fence  on 
Fort  Baker  reservation,  approximately 
8.000  feet.  Further  infor.iiation  fur- 
nished on  application  to  undersigned. 
R.  W.  PINGER.  Second  Lieut.,  C.  A.  C, 
Q.    M. 


PROPOSALS     FOR    CANAL     SUPPLIES. 

CANAL  CIRCULAR  774 — Proposals 
for  Steel  Dump  Barges — Sealed  propo- 
sals will  be  received  at  the  office  of  the 
general  purchasing  officer.  Isthmian 
Canal  Commission.  Washington.  D.  C, 
until  10:3©  a.  in..  May  19,  1913,  at  which 
time  they  will  be  opened  in  public  for 
furnishing  the  above  mentioned  arti- 
cles. Blanks  and  general  information 
relating  to  this  circular  (No.  774)  may 
be  obtained  at  this  office  of  tlie  office  of 
the  assistant  purchasing  agent,  1086 
North  Point  street,  San  Francisco,  Cal.; 
also  from  the  U.  S.  engineer  offices  in 
the  following  cities:  Seattle.  Wash.; 
Las  Angeles.  Cal.  F.  C.  BOGGS.  major, 
corps  engineers,  U.  S.  A.,  general  pur- 
cliasing  officer. 


PHOPOS.ALS     FOR     CANAL     Sl'PPLIES. 

CANAL  CIRCUL.\R  773 — Proposals 
— Annual  E^stimates  for  the  Period  End- 
ing June  30.  1914 — JIanila  Rope.  Cotton 
Waste.  Wool  Waste,  Wliite  Lead.  Red 
Lead,  Turpentine,  Kerosene,  and  Gaso- 
line.— Sealed  proposals  will  be  received 
at  the  office  of  the  general  purchasing 
officer.  Isthmian  Canal  Comi;nission, 
Washington,  D.  C.  until  10::«0  a.  m.,  May 
16.  1913.  at  which  time  they  will  be 
opened  in  public  for  furnishing  the 
above  mentioned  articles.  Blanks  and 
general  information  relating  to  this 
circular  (No.  773)  may  be  obtained  from 
this  office  or  the  office  of  the  assistant 
purchasing  agent.  1086  North  Point 
street,  San  Francisco,  Cal.;  also  from 
the  IJ.  S.  engineer  offices  in  the  follow- 
ing cities:  Seattle.  Wash.;  Los  Angeles. 
Cal.  F.  C.  BOCKJS,  major,  corps  engi- 
neers, U.  S.  A.,  general  purchasing  of- 
ficer. 


PROPOSALS     FOR     C.\NAL     SUPPLIES. 

CANAL  CIRCULAR  771 — Proposals 
for  Steel.  Iron.  Wire  Cable.  Nails,  Nuts, 
Wrenches.  Hacksaw  Blades.  Tool  Han- 
dles. Solder.  Hose,  Packing,  Rubber 
Belting.  Asbestos.  Gaskets.  Manila 
Rope.  Cotton  Canvas.  Soap,  Candles. 
White  Zinc.  Red  Lead,  Chrome  Green, 
Orange  Gum.  Shellac  and  Linseed  Oil. — 
Sealed  proposals  will  he  received  at  the 
office  of  the  general  purcliashig  officer. 
Isthmian  Canal  Com  uission.  Wasliing- 
ton, D.  C,  until  lOiSO  a.  ni..  May  S,  1»i:i. 
at   which    time   they    win    be    opeiiod    In 
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luinnr.  (,,,■  fmiiishiiK-  the  aliovr-incn- 
liiJiiiil  Milic-lu.s,  niaiik.s  ami  geiierul  iii- 
liM-mation  delating  to  this  circular  (No. 
■  71)  may  be  obtained  fioin  this  office 
or  tlie  office  of  the  assistant  purchasing 
agent,  10S6  Nortii  Point  street.  San 
Francisco,  Cal.:  also  from  tiie  U.  S.  en- 
gineer offices  in  the  following  cities: 
Seattle,  Wash.:  Los  Angeles,  Cal.  F.  C. 
KOGGS,  major,  corps  of  engineers,  gen- 
eral purchasing  officer. 


I'ROI'OS.ALS    FOR    CVNAL    SUPPLIES. 

CANAL  CIRCUl-AR  772— Annual  Esti- 
mate for  the  Period  Knding-  June  30. 
1914. — Lubricating  Oils  and  Greases  as 
follows:  Valve  Oil.  Air  Compressor 
Oil.  Marine  Engine  Oil,  Stationary  En- 
gine Oil.  Locomotive  Engne  Ol.  Turbine 
I'^ngine  Oil.  Gas  Engine  Oil,  Car  Oil, 
Nonduid  Grease.  Yellow  Cup  Grease, 
Hiack  Gear  Grea.se  and  Cable  Grease. — 
Sealed  proposals  will  be  received  at 
the  office  of  tlie  general  purchasing  of- 
lioer.  Isthmian  Canal  Co.Timission, 
Washington.  D.  C.  until  10:30  a.  m., 
:»luy  13,  1913,  at  wliich  time  they  will  be 
opened  in  public,  for  furnisliing  the 
above  mentoned  articles.  Blanks  and 
general  information  relating  to  this  cir- 
cular (No.  772)  may  be  obtained  from 
lliis  office  or  the  offices  of  the  assistant 
purchasing  agent.  1086  North  Point 
street.  San  Francisco.  Cal.;  also  from 
the  U.  S.  engineer  offices  in  the  follow- 
ing cities:  Seattle,  Wash.;  Los  Angeles. 
Cal.  F.  C.  BOGGS.  major,  corps  of  en- 
gineers, U  S.  A.,  general  purchasing  of- 
ficer 


PROPOSALS        FOR        CONSTRUCTING 
BUILDING. 

TREASURY  DEPARTMENT,  Office 
of  the  Supervising  Architect,  Washing- 
ton. D.  C,  April  17,  1913.— 'Sealed  pro- 
posals will  be  received  at  this  office 
until  3  o'clock  p.  ni.  on  the  28th  Oay  of 
May,  1»13,  and  then  opened,  for  the 
construction.  complete  (including 

plumbing,  gas  piping,  heating  appara- 
tus, electric  conduit  and'  wiring,  and 
ligliting  fixtures),  of  the  United  States 
|i;)St  office  and  court  liouse  at  Poca- 
trllo.  Idaho.  The  building  is  three 
stories  and  basement,  with  a  ground 
iirea  of  appro.\imately  4,.t00  square 
feet;  fireproof  construction,  stone  and 
brick  facing,  tin  roof.  Drawings  and 
specifications  may  be  obtained  from  the 
custodian  of  ste  at  Pocatello,  Idaho,  or 
at  this  office,  at  the  discretion  of  the 
Supervising  Architect.  O.  WENDE- 
ROTH.  Supervising  Arcliitect. 


NOTICE    TO    CONTRACTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  the 
Hoard  Room  No.  41.i  Exposition  Build- 
inc".  Pine  and  Battery  Streets.  San 
Francisco.  California,  at  10:30  A.  M. 
ThiirMdny,  May  1,  1!H3.  for  Constriict- 
inis  a  I'ilCil  Ro:nlwny  betivecn  Dcvis:!- 
(Icro  and  Kfoilerick  Streets  in  accor- 
dence  with  the  snpriflcations  on  file  in 
the   office  of   the    Diiector   of   Works. 

Each  proposal  niu.st  be  accompanied 
bv  a  ceitified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  or  cash  in 
the  sum  of  ten  (10)  per  cent  of  the 
amount  bid,  or  tlie  same  will  not  be 
considei-ed.  When  the  award  of  con- 
tract is  made  all  checks  will  be  re- 
turned to  the  respective  bi^iders.  except 
that  filed  with  the  accepted  proposal  or 
bid.  which  cbc'-k  will  lie  returneil  upon 
the  successful  bidder  siguinn-  the  con- 
tract and  filing  the  required  luiud.  .\ 
blind  in  tlio  sum  of  fifty  <.=iO)  per  cent 
of  the  contract  irrice  will  be  requiied 
for    the    faithfu'      performnncc      of    the 


contract;  the  sureties  thereon  must  be 
Mitisfaclory  to  tlie  Buildings  and 
Grounds  Commiltee  of  tlie  Panama- 
Pacific  International  Exposition  Com- 
Piiiiy. 

Progressive  payments  will  be  made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  Interest  of  the  Exposi- 
tion Company. 

Plans  and  specifications  for  the  work 
may  be  obtained  from  tlie  Director  of 
Works,  at  Room  207  Service  Building. 
Fillmore  and  Chestnut  Streets,  by  de- 
positing $5.00  in  cash,  which  will  be 
refunded  upon  tlie  return  of  tlie  plans 
and   specifications   in   good   condition. 

By  order  of  the  Buildings  and 
(Grounds   Co.^imittee. 

WILLIAM  CR(.1CKBR, 

Cliairmaii.      (•) 


NOTICE   TO   CONTRACTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds 
Co;nmittee  of  the  Panama-Pacific  In- 
ternational Exposition  Company  at 
Room  415.  in  the  Exposition  Building. 
Pine  and  Battery  Streets.  San  Fran- 
cisco, California,  at  11  A.  M.,  Tne.siIaT. 
May  13,  1!>13,  for  the  Inxtallation  of 
Pluniblngr,  Sewer  and  Water  Pipes  of 
the  Manufactures  Huildin^  in  accor- 
dance with  tlie  specifications  on  file  in 
the  office  of  the  Director  of  Works. 

Each  propo.sal  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the 
sum  of  ten  (10)  per  cent  of  the  amount 
bid.  or  the  same  will  not  be  considered. 
When  the  award  of  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted  proposal  or  bid,  which 
check  will  he  returned  upon  the  suc- 
cessful bidder  signing  tiie  contra.ct 
and  filing  the  required  bond.  A  bond 
in  the  sum  of  fifty  (50)  per  cent  of  the 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract; 
the  sureties  thereon  must  he  satisfac- 
tory to  the  Buildings  and  Grounds 
Cc;n  iiittee  of  the  Panama-Pacific  In- 
ternational   Exposition    Company. 

Progressive   payments   will   he   made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion Company. 

Plans  and  specifications  for  the 
work  mav  be  obtained  from  the  Di- 
rector of  Works.  Room  207  Service 
Building.  Fillmore  and  Chestnut 
Streets,  San  Francisco,  by  depositing 
.S.tO.oo.  which  amount  will  he  refunded 
to  contractors  submitting  bona  fide 
bids.  All  persons  taking  out  plans 
and  failing  to  submit  bona  fide  •''  ' 
will  forfeit  the  denosit  of  Fifty  Dol- 
lars   to    the    Exposition    Companv. 

Bv  order  of  the  Buildings  and 
Grounds   Committee. 

WILLIAM   H.    CROCKER. 

Chairman,    (^i 

NOTICE    TO    CONTRACTORS. 


SE.ALED  PROPOSALS  will  be  receiv- 
ed bv  the  Buildings  and  Grounds 
Co  nmittce  of  the  Panama -Pacific  In- 
ternational Exposition  Company  at 
Room  415.  in  the  Exposition  Building. 
Pine  and  Ratterv  Streets,  San  Fran- 
cisco. California,  at  11  A.  M.,  Tuesday. 
May  13.  ISU.t.  for  the  Construction  of 
the  Manufactures  nnlltlins  in  accor- 
dance with  the  siiecifications  on  file  in 
the  office   of   the   Director  of  Works. 

Each  pronos.Tl  must  be  accompanied 
bv  a  certified  check  navable  to  tiip 
order  of  the  Panam.i-Paciflc  Tnterna- 
tinnnl  Exposition  Compnnv  in  the 
-"rn  of  ten  fio)  per  cent  of  the  amount 
1  id.  or  ti'p  same  will  not  be  considered. 
^T  \■c•^  f'p  a"-nrd  of  pontrict  is  made 
<ill  checks  will  be  returned  to  the  re- 
spective bidders,  excent  that  filed  tvlth 
I'e  nccerited  proposal  or  bid.  \^-iiipb 
cl  ecU  will  i-p  returned  iinon  the  suc- 
<P«sfiii  bidder  signinir  the  contract 
inrl  fllin^r  flip  veouirod  bond.  A  i-ond 
i.-.  tl-p  sn.n  of  flft"  '50)  iipr  ppnt  of  tl-e 
pnniv-ipt  .I'-ipp  will  be  reciircd  for  ti'- 
f-iitbful  nprformancp  of  ti>p  contricl: 
(l.p  sureUps  tl'erpon  must  bp  s-ti-fap- 
li.rv  to  tlip  Riiildino-s  nnd  Grounds 
(■'.miiittpe  of  (be  Panama -Pacific  In- 
(cni.itioi'al    Exposition    Company. 


Progressiva  paym>ints   will  be   made. 

V"^,,'','S'it  Is  reserve-i  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
tects if  in  the  Interest  of  the  Exposi- 
tion Company. 

Plans  and  specifications  for  tlie 
work  may  be  obtaJned  from  the  Di- 
rccior  of  Works.  Room  20T  Service 
Building.  Fillmore  and  Che.nnut 
■Mwfn*''  ^''■?",  I'''-anfisco.  by  depositing 
*oO.OO,  which  amount  will  be  refunded 
to  contractors  submilllng  bona  Mile 
'  / ■  »  4,"  persons  taking  out  plans 
and  failing  to  submit  bona  flde  bids 
will  forfeit  the  deposit  of  Fifty  I>ol- 
lai-s    to    the    Exposition    Company. 

Dy  order  of  the  Buildings  and 
Grounds  Committee. 

WILLIA.M   H.    CROCKER, 

Chairm;in.    (  -  ) 


NOTICE   TO   CONTR.VCTORS. 


Office  Constructing  Quartermaster, 
tort  Mason,  Cal.,  April  22,  1913 
SEALED  PROPOSALS,  in  triplicate  for 
constructing  a  Dlsinfectlni;  and  Steri- 
lixins'  Buildiner  at  Lettennan  General 
Hospital,  Presidio  of  San  FVnnclsco, 
Cal.,  will  be  received  here  until  11  A.  M 
May  «,  ]»!.'{.  and  then  opened.  Plans 
specifications,  blank  forms  and  neces- 
sary information  obtained  here.  De- 
posit of  $10.00  required  to  insure  re- 
turn of  plans,  etc.  Envelopes  contain- 
proposals  to  be  endorsed  "Proposal.s 
for  Disinfecting  and  Sterilizing  Build- 
ing. Letterman  General  Hospital,"  and 
addressed  to  CAPT.  E.  S.  WALTON  o 
M.    Corps.  '(»< 

♦ 

GOOD  REASON  FOR  EDITORIAL  JOY. 

"Looks  like  the  editor  of  this  paper 
is  having  an  unusual  run  of  good  luck," 
says  a  country  newspaper.  "The  new 
income  tax  goes  clear  over  our  head: 
the  new  license  tax  on  automobiles 
never  touched  us;  the  new  state  license 
tax  on  dogs  finds  us  absolutely  dogless; 
and  finally,  the  inheritance  tax  has  been 
repealed,  so  if  any  of  our  rich  friends 
leave  us  a  wad  of  money  we'll  get  every 
bloomin'  cent  of  it." 


The  United  States  Constitution  pro- 
vides that  the  Constitution  of  the. Fed- 
eral Government  and  the  treaties  made 
thereunder  shall  be  the  supreme  law 
of  the  land.  So  as  far  as  the  State  of 
California  is  concerned  it  can  pass  no 
law  in  conflict  with  the  federal  con- 
stitution or  of  the  treaties  made  there- 
under. 

It  seems  to  be  natural  that  such 
communities  as  New  York  and  Boston 
should  criticize  California  as  wanting 
to  embroil  this  country  in  a  war  with 
Japan.  Suffering  none  of  the  dangers 
and  having  none  of  the  responsibilities 
it  is  natural  that  they  should  assume  to 
dictate  to  us  what  we  should  do.  And 
so  the  agitation  in  this  state  to  pre- 
serve its  lands  and  its  resources  to 
those  who  will  come  after,  meets  with 
little  approval  fro>m  our  friends  in  tiie 
east  who  know  little  of  the  situation 
and  what  little  they  do  know  is  gained 
in  large  degree  from  unreliable 
sources. 

How  far  the  newspaper  reports  of  the 
situation  in  Japan  is  true  is  hard  to 
determine.  In  all  probability  the.v  re- 
port the  situation  correctly.  But  if 
the  .Tapanese  nation  is  allowed  to  de- 
mand that  her  citizens  shall  he  allowed 
to  come  into  this  country  wliile  our 
citizens  are  not  allowed  to  go  into 
Japan,  why  it  is  about  time  we  come 
to  a  show  down  and  fought  it  out. 

It  woud  be  a  good  thing  if  we  could 
sell  the  Philippines  to  them  and  get 
rid  of  a  white  elephant.  They  are  of 
no  good  to  us  and  would  be  of  great 
importance  to  Japan.  Probably  some 
good  will  come  of  the  discussion.  In 
any  event  California  is  the  one  to  ho 
effected  either  in  war  or  peace  and  It 
Is  up  to  us  to  decide  the  question. 
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Niiino  items  are  repented  In  tlie 
illstinet   lienilin^s,   siieh    ns    nnnks, 


SAN  FRANCISCO. 


l;K*i]l>K,\OK— 2  -story  .-unl  base, 
fiiirne,  $2,.n00.  Sun  Francisco.  Ai-clii- 
tect.  none.  Owner.  L.  Shirar.  Chroni- 
clf  Bldg-..  S.  F.  The  dwelling  will  be 
erected  on  2.'!rd  avenue,  and  will  con- 
lain  six  rooms,  bath  and  sleeping: 
porch.  All  interior  finish  will  be  of 
pine  and  redwood.  Hardwood  Hoors 
will  be  used  in  the  living:  room,  dining 
room  and  recei>tion  liall.  There  will 
I'O  nn  open  fire  place  in  the  living 
room  Willi  a  brick  mantel.  Tile  will  be 
u-fd  in  the  bath  room  «nd  kitchen.  Kx- 
lerior  of  the  dwelling  will  be  covered 
Willi  rustic  and  cement  plaster  on 
nr.t:il  lath.  Plans  are  complete  and 
i:  e  work  will  be  done  by  Day  Labor. 
The  owner  is  now  purchasing  all  ma- 
lt rials. 

.NPART.MKNT  HOUSE— 3  story  and 
I  :ite.  frame.  $12,500.  San  Francisco. 
.\irhitect.  Edward  E.  Young.  251  Kear- 
ny St..  S.  F.  Owner.  Hermann  Hogrefe. 
ID.Sii  Hyde  St..  S.  F.  The  building  will 
ciiver  an  area  of  22x70  feet,  and  has 
1  een  arranged  for  seven  apartments  of 
tv.o  and  three  rooms  each  with  bath. 
Interior  will  be  finished'  in  pine  with 
.-^^ome  elm  veneer.  Hardwood  floors 
".ill  be  used  in  the  principal  rooms. 
Tiiere  will  be  a  central  heating  system 
::nd  all  suites  will  be  supplied  with 
hot  and  cold  running  water.  There 
>vi!l  be  wall  beds.  Exterior  of  the 
building  will  be  covered  with  white 
cement  piaster  on  metal  lath.  Plans 
are  complete  and  the  work  will  be 
done   by   Day   Labor; 

-S  PARTMENT  HOUSE  ALTERA- 
TIONS —  Frame  construction.  J2,000. 
Architect.  Theo.  Lenzen.  Humboldt 
Hank  Bldg.,  S.  F.  Owner.  T.  F.  Kier- 
man.  1745  Mission  St..  S.  F  This  work 
will  include  new  interior  finish, 
plumbing.  plasteMng,  electric  work 
led?.  Interior  finish  will  he  of  pine 
throughout.  Exterior  of  the  building, 
wl-.irh  is  also  to  undergo  considerable 
alteration,  will  be  covered  with  ship- 
ap  and  rustic.  Plans  are  complete 
:  ad    figures  are  being  taken. 

FL.\TS — li  story  and  base,  frame,  $4.- 
'I'li.  San  Francisco.  Architect,  none. 
'  iwner.  .1.  .lohnson.  4SS  9th  Ave..  S.  F. 
'"  e  building  will  contain  two  modern 
1  'Is  of  four  and  five  rooms  each  with 
t'-.  Interior  finish  will  be  of  pine 
i-oughout.  Tile  will  be  used  in  the 
'  ath  roo  ns  and  kitchens.-  Hardwood 
Honv^  are  specified  in  the  .living  rooms 
:>nd  dining  rooms.  There  will  be  open 
(ire  places  and  tile  or  brick  mantels. 
Exterior  of  the  building  will  he  cov- 
e-el with  cement  plaster  on  metal  lath. 
P'an.s  are  complete  and  in  the  hands  of 
tl  e  owner  who  is  now  purchasing  al' 
malerl-als.  The  work  will  be  done  bv 
Cay    La  lor. 

FIj.\TS — .J  sturv  ano  base.  frame. 
$!0.000.  San  Francisco.  Architect,  W. 
G.  Hind.  4B  Kearny  St..  S.  F.  Owner, 
.1.  Denning.  Tl-e  building  has  heen  de- 
signed for  five  small  apartment  flats 
with  private  baths.  Each  apartment 
will  contain  four  rooms.  Interior  fin- 
ish will  be  of  pine  wH.h  some  hardwood 
liancl'--.  llaidwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
a    lentral    Imating  syste.'n  and    open   fire 


places,  .Mantels  will  be  of  tile.  Tile 
will  also  be  used  in  the  batli  rooms. 
There  will  be  wall  beds.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  brick  veneer.  Plans  are  com- 
plete and  segregated  figures  are  being 
taken    by    the    architect. 

FL.\TS — 2  story  and  base,  frame,  $4,- 
500.  San  Francisco.  Architect,  none. 
Owner,  S.  B.  Hallett.  1259  12th  Ave..  S. 
F.  The  building  will  contain  two  flats 
of  five  and  six  rooms,  and  will  be 
erected  on  7Hi  avenue  north  of  Irving 
street.  The  interior  will  be  finished  in 
pine  with  some  elm  panels.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  Both  flats  will  have  an  open 
fire  place  in  the  living  room  with  a 
brick  mantel.  Tile  will  be  used  in  the 
bath  rooms  and  kitchens.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  I-ath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day    Labor. 

FLAT.S— 2  story  and  base,  frame,  $7,- 
noo.  San  Francisco.  Architect,  M.  Mat- 
tanovich.  David  Hewes  Bldg..  S.  F. 
Owner.  W.  J.  Wagner.  The  building 
will  he  erected  on  2nd  avenue,  and  will 
be  arranged  for  two  large  flats  and  a 
private  garage  in  the  basement.  Inte- 
rior will  be  finished  in  pine  and  hard- 
wood with  oak  floors  in  the  principal 
rooms.  There  will  be  open  fire  places 
and  brick  mantels.  Bath  rooms  will 
have  tile  wainscot.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  and  brick  veneer.  Plans  are 
complete  and  figures  are  being  taken. 
GARAGE— 3  story  and  base,  two 
mezzanine  floors,  reinforced  concrete. 
$80,000.  San  Francisco.  Architects, 
Cunningham  &  Politeo,  First  National 
Bank  Bldg.,  S.  F.  Owners,  E.  L.  Gold- 
stein &  Co.  The  building  will  be  erect- 
ed at  the  corner  of  Van  Ness  and  Oliver 
•avenues  and  has  been  designed  for  a 
modern  garage  and  automobile  sales 
rooms.  Interior  of  the  front  portion 
of  the  building  will  be  finished  in 
hardwoods,  tile  and  marble.  There 
will  be  sales  rooms,  repair  shop  and 
storage  space.  Construction  will  be 
fireproof.  Metal  window  sash  and 
frames  are  specified.  Exterior  of  the 
luiilding  will  be  faced  w-itn  ce.nent 
plaster.  The  structure  will  cover  an 
area  of  109x120  feet.  Plans  are  com- 
plete and   figures  are  being  taken. 

HOTEL — 5  story  and  base,  brick  and 
steel.  $40,000.  San  Francisco.  Archi- 
tect. Henry  Shennund,  Mills  Bldg.,  S.  F. 
Owners,  Mersing  Esta,te.  The  build- 
ing, which  has  been  mentioned  here 
before,  will  be  erected  at  the  corner  of 
Sth  and  Folsom  streets  and  will  con- 
tain stores  on  the  first  floor  and  a  large 
number  of  hotel  rooms  on  the  upper 
floors.  Plans  provide  for  steam  heat 
and  elevator  service.  Interior  finisli 
will  le  of  pine  with  some  hardwood  in 
tl'.e  office  and  loldiy.  .Ml  rooms  will  he 
supplied  with  hot  and  cold  running 
water.  Exterior  of  the  building  will 
be  faced-  with  pressed  brick.  .Plans  are 
complete  and  figures  are  being  taken. 
HOTEI^ — 7  story'and  base,  reinforced 
concrete,  ,.$.70,000..  .SaiJ  I^rancisco.  Ar- 
ihilecl.  .M.  M'allanovich,  David  Hewes 
Kldg,,  S.  F.  Owner's  name  withhelil. 
This  building  will  be  erected  on  Taylor 
.-■-Ireet   between  Cnblen   Gate  avenue  and 


Turk  street.  The  first  floor  will  be  ar- 
ranged for  two  stores  besides  the  hotel 
office  and  lobby.  Upper  floors  will  con- 
tain a  total  of  125  rooms,  a  number  of 
wliich  -will  have  private  baths.  There 
will  be  steam  heat,  elevator  service,  a 
va'uum  cleaning  system  and  hot  -n'ater 
supply.  Interior  finish  will  be  of  pine 
and  hardwood  with  some  ornamental 
plaster.  The  exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  will  be 
taken   at   once. 

HOTEL — 7  story  and  base,  concrete 
■..nd  steel.  $70,000.  San  p^ancisco.  Ar- 
chitect, Charles  J.  Rousseau.  Phelan 
Bldg..  S.  F.  Owners,  Hansen  and  John- 
son. The  building  will  be  erected  on 
Turk  street  west  of  Larkin,  and  will 
cover  an  area  of  52x137^4  feet.  The 
first  floor  will  contain  stores  besides 
the  hotel  entrance  and  lobby.  Upper 
six  floors  will  be  subdivided  into  100 
guest  ronas  and  68  batlis.  Plans  pro- 
vide for  steam  heat,  elevator  service, 
a  vacuum  cleaning  system  and  hot  and 
cold  water  supply.  Some  wall  beds  will 
be  used.  Interior  will  be  finished  in 
pine  and  hardwood.  Ornamental  plas- 
ter will  be  used  in  the  lobb.v.  E.xlerior 
of  the  building  will  be  faced  with  ce- 
ment plaster  in  imitation  of  Caen 
stone.      Plans   are   nearly   complete. 

HOTEIj — 4  or  5  story  and  base,  brick 
and  steel.  Cost  not  stated.  San  Fran- 
cisco. Architect.  Hiram  K.  Lovell,  1517 
Felton  St.,  Berkeley.  Owner,  Mrs. 
Barker.  Contractor,  P.  J.  Walker  Co., 
Jlonadnock  Bldg.,  S.  F.  Contract  price 
not   stated. 

frame.  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner.  L.  Shirar.  Chronicle 
Bldg..  S.  F.  The  dwelling  will  contain 
six  rooms  and  bath.  Interior  finish 
■will  be  of  pine  thi'oughout  with  some 
oak  floors.  There  will  be  an  open  fire 
place  with  brick  mantel  in  the  living 
room.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
house  will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  coiiplete  and  figures  are  being 
taken  for  the  materials.  Owner  will 
do   the  work  by  Day  Labor. 

RE.SIDENOE  —  2  story  and  base. 
frame.  $2,000.  San  Pi-ancisco.  Archi- 
tect, none.  Owner.  P.  A.  Nelson,  43".;! 
19th  St..  S.  F.  The  house  has  been  de- 
signed for  a  six-room  dwelling  with 
bath.  Interior  finish  will  be  of  pine 
throughout.  Oak  floors  will  be  used 
in  the  living  room,  dining  room  and  re- 
ception hall.  Tliere  will  be  a  large 
open  fire  place  and  brick  mantel  in  the 
living  room.  An  automatic  water  heat- 
er will  be  installed.  Exterior  of  the 
liouse  will  be  covered  with  brick  ve- 
neer and  cement  plaster.  Plans  are 
complete  and  the  work  will  be  done  by 
Day    I,;ibor. 

APART.MENT  HOUSE— 5  story  and 
base,  brick  and  steel,  $50,000.  San 
Fiwncisco.  Architects.  A.  F.  and  O.  M.  | 
Rousseau.  Monadnock  Bldg..  S.  F.  Own- 
er, P.  J.  Gartland.  This  building  has 
been  mentioned  here  before  when  plans 
were  first  started.  Working  drawings 
are  complete  and  figures  will  be  called 
for  at  once.  The  structure  will  he 
erected  on  Geary  street  west  of  I.,arkin, 
and  will  contain  SS  rooms  and  two 
stores.  Suites  will  consist  of  two  and 
three  rooms  each  with  wall  beds  and 
private  baths.  There  will  be  stea  n 
heat,  an  automatic  elevator,  \acnnm 
cleaning  sy'steni  and  other  modern  im- 
provements, interior  finish  will  be  of  , 
pine  and  hardwoods.  Tile  and  cement 
will    lie    used    in    the    bath    ronnis.      Ex- 


BUILDING  AND  INDUSTRIAL  NEWS 


13 


ici-ioi-  ul'  tlie  iHlililiiiS  will  lie  f;iilMl 
with  pressed  brick.  T'lans  tire  imw  uiil 
for  flg-ures. 

APART.MKNT  HOUSE— 4  story  :in.i 
hase.  brick  anrl  steel.  $4n.nnn.  .S.-ni 
Francisco.  Architect.  .John  A.  Kttlei-. 
Atlas  Bldg.,  S.  F.  Owner.  H.  E.  Botliin. 
The  huikiing  will  be  erected  at  the 
Morthetist  corner  of  Polk  and  Green 
streets.  First  floor  will  be  arranged 
for  stores.  Upper  floors  will  be  divided 
into  a  number  of  two  and  three  room 
aiuirtments  with  wall  beds  and  private 
liaths.  Interior  finish  will  be  of  pine 
"itii  hardwood  veneer  and  floors.  Bath 
rooms  will  have  tile  wainscot.  There 
will  be  .steam  heat  and  elevator  serv- 
ice. E.xterior  of  the  building-  will  be 
faced  with  pressed  brick  and  cement 
plaster.  There  will  be  a  hot  water 
supply  system.  Plans  are  complete  and 
iigures    are    being    taken. 

WAREHOUSE — 3  stor.v  and  base,  re- 
inforced concrete,  $30,000.  San  Fran- 
'  i'co.  Engineer,  A.  E.  Hornlein,  Pa- 
.  itic  Bldg..  -S.  F.  Owners,  Warehouse 
Investment  Co.  This  building  has  been 
mentioned  here  under  another  arehi- 
tect'.s  name.  The  structure  will  cover 
an  area  of  120.\130  feet,  and  will  be 
fireproof  throughout  with  cement 
lioors.  metal  window  sasli  and  frames 
and  fireproof  doors.  No  interior  trim 
will  be  used.  There  will  be  elevators 
■ind  an  automatic  sprinkler  system. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  E.vcavating  has 
been  completed  by  Frank  Holland  and 
the  owners  are  now  putting  in  the  re- 
tainin.g  walls  and  foundation  work  by 
Day  Labor.  An  order  has  been  placed 
for  the  steel.  All  other  parts  of  the 
u  nrk    will   be  segregated. 

.-STORES  AND  DOPTS— 2  story  and 
a.-e,  brick.  Cost  not  stated.  San 
Francisco.  Architect,  Maxwell  G.  Bug- 
bee,  Lick  Bldg.,  S.  F.  Owners,  J.  C. 
Jordan  E.-itate.  The  building  will  be 
erected  on  Oregon  street  east  of  Davis 
and  will  have  a  street  frontage  of  2.5 
feet  and  a  depth  of  68  feet.  There  will 
lie  one  store  on  the  first  floor  and  a 
I ar-^e  light  loft  on  the  upper  floor.  In- 
ti-riur  will  be  finished  in  pine.  There 
will  be  patent  store  fronts  and  metal 
window  sash  and  frames.  Exterior  of 
the  building  will  be  faced  with  red 
brick.  Plans  are  complete  and  fig- 
ures are  being  taken  by  the  architect. 
FIRE  HOUSES — 3,  1  story  and  base, 
fra.ne,  $31,113.  San  Francisco.  Archi- 
tect. Director  of  Works.  Service  Bldg.. 
S.  F.  Owners,  Panama-Pacific  Inter- 
national Exposition  Co.  Bids  opened 
for  the  construction  of  three  fire 
liouses  show  H.  Chase  low  at  $31,143. 
He  will  probably  be  awarded  the  con- 
tract. A  complete  list  of  the  figures 
appears  under  San  Francisco  in  this 
issue.  Bids  have  also  been  opened  for 
the  pile  foundation  for  the  Fine  Arts 
Building-   and    may   be    found    under    tlie 


ime    he 


Contracts  Awarded. 

RESIDENCES— 3,  1 V4  story  and  base, 
frame,  $1,9.50  each.  San  Francisco. 
Arciiitect.  none.  Owner.  Tina  Hinkel, 
710  Castro  St.,  S.  F.  Contractors,  Hin- 
kel Bros.,  7'40  Castro  St.,  S.  F.  Contract 
price.    $1,950    eacli. 


BUILDERS'   BOND. 

April  2'.  ini3— NE  TENTH  Gl-C  SW 
Stevenson  SE  fi.5-G  NE  230  NW  130 
to  SE  Stevenson  —  100  SW  64-6 
NW  130.  F  Thomas  Parisian  Dye- 
ing &  Cleaning  Works  with  S  Saari 
contractor.  Sureties,  S.  Steinberg 
and  David  Strauss.     Bond.  $1634 


Pile  Foundation  For 
Fine  Arts  Building. 


IOx|H>xiliun     <- iiaiiy      \>vlir<l     Cuntniet 

I'-nr    I'iU-       I'liiiiiiliilion       (o       Cuntrn 
<'OKt:i   ruiistniellon  Co. 

Bids  were  opened  by  tlie  Buildings 
and  Grounds  Committee  of  the  Panama- 
I'aciflc  International  Exposition  Com- 
panj-  on  Tliursday.  April  24tb,  for  the 
pile  foundation  for  the  Fine  Arts  Build- 
ing. Bids  were  submitted  on  a  unit 
price  per  lineal  foot.  The  following  is 
a    list   of   the   figures. 

Pile  Fwundntion  Fine  Arts  Building- 

.Mercer-Fraser  Co..   $.28%. 

Contra   Co.-ta  Con-tr.  Co.,  $.24   S-10. 

J.   Jloiik.   $.31. 

Pacific   Constr.    Co.,    $.26    S-10. 

Hyde-Hodges   Co.,   $.31   9-10. 

Central    California   Constr.    Co.,    $.26. 

Healy-Tibbitts   Constr.   Co.,    $.26   3-10. 

The  contract  was  awarded  to  the 
Contra    Costa    Construction    Company. 


Rapid  Conslruclion 

By  Modern  Methods. 


Anierienu  Can   C'oniiiany's  New  Biiilcli 
Completed  In   Record   Brenklne  Tlnn 
By    Clinton    Fireproofingr    Co. 


The  modern  three-story  and  base- 
ment reinforced  concrete  factory  build- 
.  ing',  which  is  nearing  completion  on 
the  property  of  the  American  Can  Co., 
furnisher  an  excellent  example  of  the 
rapidity  of  construction  made  possible 
by  present  day  methods. 

The  structure  covers  a  large  area  on 
the  block  bounded  by  Harrison.  19th 
streets  and  Treat  avenue,  and  was  de- 
signed b.v  Architect  N.  W.  Looney  of 
New  York.  The  Turner  fl-at  slab,  beam- 
less  and  girderless  system  of  con- 
crete construction  was  u.^ed.  W^hen 
complete  the  structure  will  cost  over 
$100,000,  and  will  be  completed  in  less 
than  three  and  a  half  months.  A  gen- 
eral contract  was  awarded  on  January 
4th  to  the  Clinton  Fireproofing  Co.,  and 
their  work  is  now  coi-npleted. 

Concrete  for  the  building  was  poured 
at  the  rate  of  200  cutjic  yards  per  day. 
The  forms  alone  required  over  one-half 
million  feet  of  lumber  and  a  half  mil- 
lion pounds  of  reinforcing  steel  was 
used. 

Francis  Joseph  Norton,  the  well 
known  building  superintendent  and 
esti.Tiator,  with  William  Hopper  Jr.. 
represented  the  American  Can  Co.  F.  D. 
Scott  represented  the  Clinton  Fire- 
proofing   Company. 


Fire  House  Construction 
Attracts  Many  Bidders, 


Til 


1  of  Bids  Opened 
aciflp  Exposiilion  C 
le    HonscM. 


Bids  were  opened  by  the  Buildings 
and  Grounds  Committee  of  the  Panama- 
Pacific  International  Exposition  Com- 
pany on  Tuesday  for  the  construction 
of  three  frame  Are  houses  to  be  erect- 


ed on  the  Kxposition  Grounds  at  Harbor 
View. 

There  were  fifteen  bidders  who  sub- 
mitted offers  to  construct  the  buildings, 
either  furnishing  the  lumber  or  with- 
out furnishing  the  lumber. 

Following  is  a  list  of  bidders  on  both 
l>iopositions.  First,  the  contractor  to 
furnish  the  lumber,  and  second,  the  Ex- 
|)osition  to  furniish   the  lumber: 

M.  M.  Finlayson  (1)  $63,213;  (2)  .?46,- 
761. 

M.  Sheehy  Bros.,  (1)  $49,116;  (2)  $41,- 
196. 

Commary-Peterson  Co.,  Inc..  (1)  $.54,- 
900;    (2)    $39,900. 

Ncwson,  Wold  .«:  Kohn  Co.,  (1)$54,49.5: 
(2)    $44,154. 

H.  Chase,    (1)    $37,573;    (2)    $31,143. 

Fred  P.  Fischer,  (1)  $48,727;  (2)  $38,- 
'571. 

Chas.  M.  Lindsay,  (1)  $62,871;  (2) 
$55,022. 

L.  L.  Bergen  &  Son,  (1)  $57,457;  (2) 
$49,200. 

O.  C.  Holt,   (1)   $55,540;    (2)   $47,147. 

J.  Windering.   (1)   $51,250;   (2)   $44,005. 

J.  Monk,  (1)   $47,500;  (2)  $40,000. 

Howard  S.  Williams,  (1)  $50,950;  (2) 
$39,473. 

Peter  N.  Schmidt  (1)  $56,500;  (2)  $50,- 
500. 

Jas.  Furlong,  (1)  $54,700;  (2)  $44,700. 
Lange  &  Berg.-trom,  (1)  $52,886  (2)  


Constructirg  Quartermasfer 

Av^ards  Contracts. 


.«everal    C'ontract.s    Let   For    Oil   Bnrnin 

Equipment,    Roads    and    Grading    at 

Local    Army    Post. 


The  following  contracts  have  re- 
cently been  awarded  by  the  Construct- 
ing Quartermaster,  Captain  Walton,  of- 
ficer in  charge  at  Fort  Mason.  The 
work  includes  furnishing  and  installing 
oil  burning  equipment,  pipe  lines  and 
oil  tank  at  several  army  posts,  grad- 
ing of  tlie  parade  ground  at  Fort  Win- 
field  Scott  and  constructing  walks  and 
roads  at  the  Letterman  General  Hospi- 
tal.    Awards  were  made  as  follows: 

Installation  for  oil  burners  at  Presi- 
dio and  Fort  Winfield  Scott  to  Ameri- 
can Heat  and  Power  Co.,  at  $20,100;  in- 
stallation of  oil  burners  at  Fort  Baker 
to  S.  T.  Johnson  Co.,  at  $6,380;  pipe  line 
for  oil  at  Fort  Baker  to  Pringle.  Dunn 
&  Co..  for  $4,295;  concrete  reservoir  for 
oil  at  Fort  Baker  to  Contra  Costa  Con- 
struction Co.,  at  $850;  oil  burners  in 
commanding  General's  quarters  at  Fort 
Mason  to  American  Heat  and  Power 
Co..  at  $590;  grading  parade  ground  at 
Fort  Winfield  Scott  to  K.  M.  Hughie  & 
Co.,  at  $6,086;  construction  of  roads, 
walks  and  gutters  at  Letter.Tian  Gen- 
eral Hospital  to  Francis  Zoke  at  $4,575. 


City  Bids  Opened. 

Tliroc  of  the   Kielit  Uid.s   .Submitted  For 
H:>r.ins     of     Burnett     R-uiiding     De- 
clared Void  by  Board. 


Bids  were  opened  at  Wednesday's 
session  of  the  Board  of  Public  Works- 
for  razing  the  Burnett  Building,  located 
on  Market  street  between  Jones  and 
Marshall  Square.  Eight  bids  were  sub- 
mitted for  the  work,  three  of  which 
were  void.  In  all  three  cases  the  check 
accompanying  the  bid  -was  made  out  in 
the   wrong   manner,     one   check     being 
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ilrawii  to  Mil-  onlor  i>r  the  Mildor  jiiul 
the  otlioi-  two  to  the  lioard  of  Public 
Works.  Two  bids  were  also  received 
for  Ihe  lubricating:  oil  house  for  the 
Geary  Street  .Municipal  Hail  road.  A 
comi>lete  li^^t  of  these  liy:ures  follows: 
Raslnic  Burnett  Building:. 
Sibley   Grading  &  Teamins  Co.jL'IS.i 

Pendleton  Co   (void) :!7(Ui 

.1.  -M.  Churcli-Walker  Co 2700 

H.    if.    Scarritt G200 

E.    M.   Huie   &   Co 3012 

Symon    Bros,    (void) 4200 

Dolan   Wrecking  Co.    (void).... • 

William    Bruce     1735 

LiibrioatlDK    Oil    House    Equipment. 

.S.  F.  Bowser  Co $11  52 

K.    .M.    Deming-    Co 1000 


Building  Contracts  Awarded 
San  Francisco. 


1512 
1513 
1514 
1515 
1516 
1517 
1518 
1519 
1520 
1521 
1522 
J523 
1524 
1525 
1526 
1527 
152S 
1529 
1530 
1531 
1532 
1533 
1534 
1535 
1536 
1537 
153S 
1539 
1540 
1541 
1542 
1543 
15441 
11545 
1546 
1547 
1548 
1549 
1550 
1551 


1555 
1556 
1557 
1558 
1559 
1560 
1561 
1562 
1563 
1564 
1565 
l.';fi6 
U567 
1568 
1569 
1570 


1.=;73 
1574 
].=;75 
1576 
1577 
1.578 
1579 
11580 
15S1 
.158? 
1583 
15S4 
1585 
I5SK 
1587 
15SS 
15SS 

:5<>n 

1511 
15Q? 
15Q3 
1594 
1595 
1596 


Mattson     Mattson 

Orchard     Smith 

Lesser     Welsh 

Casloff     Casloff 

Tovani      :  .Tovani 

Sirpo     Sirpo 

Knopf     Knopf 

Same     Same 

Same     Same 

Same      Same 

Same     Same 

Same     Same 

Some     Same 

Same      Same 

Same     Same 

Same     Same 

Same     Saime 

Same     ....--•    Same 

Casella     Amoroso 

Morris     Gra  h  n 

Bos     Herring 

Same     Alton 

Hines     McClausland 

Dunning     Dreyer 

Mutl    Am    Modern 

Alaska  "Com    Garden 

Ford     Condon 

Casassa     Reite 

Trouillet     Healing 

Keenan     McCoIgan 

Shirar     Shirar 

McKoy     McKoy 

Stone     Stone 

Heyman     Heyman 

Johnson     Johnson 

Grant     MaJionv 

Hogref  e     Hogref  e 

Tisne     Schmidt 

I.anker.shim     ....Peterson 

Hersch    Brode 

Same     Kirsten 

Giuliani     Steur 

W'helan     McColgan 

Suseff     Suseff 

Rudometkin      Owner 

Pohm     Welsing 

Mottet     Dewar- 

Nermann-    McRee 

Catto    De  Benedetti 

Arnaud     Barneoul 

Hihn     Hillard 

Coburn     Coburn 

Bertrand     Capurro 

Allen      Allen 

Roventini     RoVentini 

Miller     Miller 

Show     Show 

Davey     Wheelfr 

McCurdy     Bureh 

Fassio     Prasso 

Surface     Tipoett 

P  P  I  B Amnere 

Peterson      Coburn 

Bos     f^opncke 

Pac  G  *  ■E McTer.nn 

Kowalsky     Kurtz 

Same    Central    Iron 

Same     Cal    Monolithic 

Schilling     Riller 

Varni      Cnnoo 

Piff'n    Whistle    .  .  .Rociiart 

■NTelson     N»lson 

I^undberg     T,unrtbevar 

Gel     Gel 

TTnited    R   R Owner 

Cath.    ,\rchh    ..   .  Pni^'-ben 

Frrico    Dpvon.'pi-'f 

Brir^ii-^a      Rrn^ii^n 

ParV-ti'ip    Blrlij  o,, 

Montrnliil       ....    Vontrniiil 


.ncv 


Cunen 
Urban    P'fv 

TTrban  Rltv  Ow-ior 

Fricks-on   Krick?on 

Hi.ikel  TTlnkel 


160,0 

450 

450 

1000 

oOO 

500 

1900 

1800 

1800 

1800' 

2000 

1900 

1900 

1900 

1900 

1900 

1900 

-900' 

6500 

4025 

2250 

1600 

4800 

4925 

1110 

2300 

6385 

8750 

4600 

3000 

2500 

1350 

1800 

1400 

4500 

8000 

12500 

6500 

47400 

2000 

1235 

10300 

400 

450 

500 

450 

750 

400 

400 

400 

2660 

900 

450 

1600 

1000 

1500 

9000 

1300 

4600 

9150 

30000 

S'OOft 

9530 

r.'OO 

10<!S4 

13'>5fl 

20500 

sno 

400 
500 
»000 
1450 
I'.^O 
400 


innn 
-nnn 
1  .^nn 


5000 
1400 
1950 


1603 
1604 
1605 
1606 


llii.kel      IliiiKcl 

Hink.d     Uinkel 

Trai-e     Trace 

Trace     Trace 

I''rie(Iinari      llohro 

CeU'Mtano     IJloguardi 

llall     '.  .Werner 

llunlcr     Macussen 

Keriari      Seerale 

Ceniial     Rlty     


en 


1950 

;soo 

1800 
1  2C.0 
3S00 
2400 

15075 
6000 

86300 


(Curreftlon  In  Owner's  Name.) 

(14  59)      W   LISBON   200   N  Persia.      One 
and      one-half-story      and      basement 
frame  residence. 
Owner Atlas    Home    Makers,    Cali- 
fornia-Pacific   Bldg.,    S.    F. 
.\rchitect  .  .  .National     Architectural      & 

Eng.  Co.,   68   Post,  S.   P. 
nav's    work.  COST,    $2000 


(Correction  in  Owner's  Name.) 

(1460)  W  LISBON  125  N  Persia.  One 
and  one-half-story  and  basement 
frame   residence. 

Owner Atlas  Home  Makers,  Cali- 
fornia-Pacific  Bldg.,    S.    F. 

Architect  ..  .National  Architectural  & 
Eng.    Co.,    68    Post.    S.    F. 

Day's    work.  COST,    $2000 

(Correetltm  in  Owner's  Name.) 

(1461)  W  LISBON  150  W  Persia.  One 
and  one-half-story  and  basement 
frame  residence. 

Owner Atlas  Home  Makers,  Cali- 
fornia-Pacific   Bldg.,    S.    F. 

Architect  .  .  .National  Architectui-al  & 
Eng.  Co.,    68   Post,  S.   F. 

Day's   work.  COST,    $2000 


(Correction  in   O^Tner's   Name.) 

(1458)      W   LISBON   175   N    Persia.      One 
and     one-halt-story      and       basement 
frame   residence. 
Owner Atlas    Home    Makers,    Cali- 
fornia-Pacific  Bldg.,   S.   F. 
.\rcliitect  ..  .National     Architectural     & 

Eng.  Co.,   68  Post,  S.   F. 
Days   work.  COST,   $2000 


(Correction    in    Owner's    Name) 

(1510)  S  PTN  OP  L.\ND  BDED  NW 
by  West  Lake  Ave,  SE  by  East  Lake 
Ave,  NE  by  Lake  Geneva  and  SW  by 
Mt.  Vernon  Ave  NW  ptn  Lots  4  and 
5  Blk  8  West  End  Map  1.  All  work 
for  two-story  frame  building  24.x26 
(rooms). 

Owner Louie  Toy. 

Architect  .  .  .None. 

Contractor.  .Giardo   Giacomo. 

Filed  April  19,  '13.     Dated  Mar.  21,  '13. 

Completed   and   accepted $125 

30    days    after i25 

TOTAL  COST,  $250 

Bond,   $125.     Sureties,  Wm.   Razeto   and 

J.     P.     Ghiorso.       Limit,     forfeit,     none. 

Plans   and   specifieations    none. 


(1512)  N  CLIFFORD  225  E  Upper  Ter- 
race. Two-story  and  basement  frame 
dwelling. 

Owne" N.  Mattson.  2368  15th,  S.  F. 

Archicect  ..  .Oliver  Evans,  4221  21st, 
San    Fixincisco 

Day's    work.  COST,    $1600 


(1513)      NO.    262    GRAND    VIEW      AVE. 
Repair   fire  damage. 

Gwner S.      Orchard,      3S      Romaine, 

Architect  ...None. 
Contractor.  .A.    W.    Smith. 

COST.    $450 


(1415)      NO.       983       M.\RKET 
smokehouse. 

Owner Lesser    Bros.,    Premises. 

Architect  . .  .None. 


Erect 


Ciritiail.u-.  .P.     ^\•ersll,     1230       Webster. 
San    Francisco. 

COST,    $450 
11515)      S    TWENTY-SECOND       125       E 
Vermont.       One-story     and    basement 
frame   residence. 

Owner C.     Casloff,       955       Kansas, 

San  Francisco. 
.\rehitect  . .  .M.    J.    Welsh,    SE    Mission 

and   22nd,   San   Francisco. 
Day's  work.  COST,  $1000 


(1516)      NO.    2386      LOMBARD.         Move. 

add   to   and  alter   dwelling. 
Owner A.   Tovani,   Premises. 

Architect  . .  .None. 

Day's    work.  COST,    $500 


(1517)      NO.    120    CONNECTICUT.       Add 

two  rooms. 
Owner A.  Sirpo,  Premises. 

.Architect  .  .  .None. 

Day's    work.  COST,    $500 


(1578)  E  LEAVENWORTH  123  N  Lom- 
bard. Two-story  and  basement  frame 
residence. 

Owner G.  T.  Knopf,  124  Mesa  Ave. 

Piedmont. 

Architect  . .  .None. 

Day's  work.  COST.  $1900 


(1519)  N  LOMBARD  41-6  E  Leaven- 
worth. Two-story  &  basement  frame 
residence. 

Owner G.  T.  Knopf,  124  Mesa  Ave. 

Piedmont. 

Architect  . .  .None. 

Day's   work.  COST,    $1800 


(1520)  N  LOMBARD  62-6  E  Leaven- 
worth. Two-story  and  basement  frame 
residence. 

Owner G.  T.  Knopf,  124  Mesa  Ave. 

Piedmont. 

.\rchitect  . .  .None. 

Day's  work.  COST,  $1800 


(1521)  N  LOMBARD  95  E  Leavem- 
worth.  Two-story  &  base.-nent  frame 
residence. 

Owner G.  T.  Knopf,  124  Mesa  Ave. 

Piedmont. 

.Architect  .  .  .None. 

Day's   work.  COST,   $1800 


(1522)  N  LOMBARD  116-7  E  Leaven- 
worth. Two-story  &  basement  frame 
residence. 

Owner G.  T.  Knopf,  124  Mesa  Ave. 

Piedmont. 
Architect  . .  .None. 
•Day's  work.  COST.    $2000 


(1523)      E     LEAVENWORTH       99-6       N 
Lombard.  Two-story    &.    basement 

frame   residence, 
residence. 

Owner G.  T.  Knopf,  124  Mesa  Ave. 

Piedmont. 

Architect  . .  .None. 

Day's    work.  COST,    $1900 


(1524)  E  LEAVENA\*ORTH  64  N  Lom- 
bard. Tw^o-story  and  basement  frame 
residence. 

Owner G.  T.  Knopf,  124  Mesa  Ave. 

Piedmont. 

.Vrchitect  . .  .None. 

Day's  work.  COST,  $1900 


(1525)  E  LEAVENWORTH  39-6  N  Lom- 
bard. Two-story  and  basement  frame 
residence. 

Owner G.  T.  Knopf,  124  Mesa   .\ve. 

Piedmont. 

.\rchitect  . .  .None. 

Day's   work.  COST,    $1900 
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lyombaid.      Two-story    and    lia.se  iit'ii 

frame   residence. 

Owner G.  T.  Knopf,   121   .Me.s.i   Ave 

Piedmont. 
Arcliitect  . .  .None. 
Day's    worlj.  COST.    $190 


(1327)  iO  LISAVENWORTH  siO-6  .\ 
Lombard.  Two-.story  and  ba.<enient 
frame   residence. 

Owner G.  T.   Knopf,   124  Mesa   Ave. 

Piedmont. 

Architect  .  .  .None. 

Day'-    work.  COST.    $190(. 


(1.52S)  E  LEAVENWORTH  63-G  N 
Lombard.  Two-story  and  basement 
frame   residence. 

Owner G.  T.  Knopf,  124  Mesa  Ave. 

Piedmont. 

Architect  . .  .None. 

Day's   work.  COST,    $1900 


(li")29)  E  LEAVENWORTH  41-6  N 
Lombard.  Two-story  and  basement 
frame    residence. 

Owner G.  T.  Knopf,  124  Mesa  Ave. 

Piedmont. 

Arcliitect  .  .  .None. 

Day's    work.  COST,    $1900 

(1330)  E  KEARNY  56-9  S  Green  33x 
SO.  All  work  for  three-storj-  frame 
flats. 

Owner Pasquale    Casella    &    Franic 

C.   Amoroso. 

Architect  . .  .None. 

Contractor.  .Frank  C.   A.noroso. 

Filed  April  21,  '13.     Dated  April   11,  '13. 

Frame    up    $1625 

Brown    coated    1625 

Completed    and    accepted 1625 

Usual    35    days 1625 

TOTAL   COST,    $6500 

Bond,   $3250.     Surety,   Florinto  Ceterrez 

and   N.   Capurro.      Limit,    90   days,   after 

April     21.       Forfeit,     none.       Plans    and 

specilicationf,   none. 


(1331)  E  MlfeSION  150  S  West  Ave  23 
XS3-6.  All  work  for  two-story  frame 
flats. 

Owner Bdw.   H.   Morris,   3729    17th, 

San  Francisco. 
Arcliitect  ..  .Plans    by    Contractor. 
Contractor.  .Wm.  H.  Grahn,  3008  Harri- 
son,  San   Francisco. 
FileJ  April  21,  '13.  Dated  April  10,  '13. 

2nd    story   joists   on $805 

Frame    up    805 

Brown    coated    SO.'i 

Completed   and   accepted 805 

Usual   35   days 805 

TOTAL  COST,   $4025 

Bond,   none.     Limit,   100   days.     Forfeit, 

none.     Plans  and  specifications   filed. 

11532)      N  GREEN    193-3%    W  Jones    W 

45xN    120.      Mill    work    for    two-story 

frame    apartments    building'. 

Owner Tile    George      A.    Bos      Co., 

Crocker   Bldg-.,  S.   F. 
Architcet  ..  .Lewis    P.    Hobart,    Crocker 

Bids'.,  San   Francisco. 
Contractor.  .Herring-s      Mill      Inc.,      550 

Brannan,    San    Francisco. 
Filed  April  21,  '13.     Dated  April  15,  '13. 

On  15th  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $2250 
Bond,  none.  Limit,  Aug.  1.  Forfeit, 
onne.      Plans   and    specifications   filed. 


(1533)  PLUMBING.  DRAINAGE,  HOT 
and  cold  water  supply  and  setting  or 
plumbing   fixtures   on    above. 

Contractor.  .Thos.  W.  Alton,  Hearst 
Blag.,    San    Francisco. 


h'ili.l  April   :;i,     i:;.     lialvd  April   l.s,  ■]::. 

r.i.vnicnls    s-.inic    a.s    above 

TOTAL  COST.  $1600 
I'.uii.l,  noil.'.  tAv  it,  hily  I.  Fnrlcit, 
riniir.      Thiiis  an.l   .s]ie,i  licali.in.s   filed. 

(13:i5)  NW  .Ml.-^rilON  125  SW  Francis 
SVV  25xNW  100,  All  work  except  gas 
and  electric  fixtures  for  two-story 
frame   store   and    flats. 

(Jwjier Francis     P.     and     Mary     C. 

Dunning,  4448  Mission,  S.  F 

.\rchitect  ..    Plans    by    Contractor. 

Contractor.  .Wm.  F.  Dreyer,  326  London 
S-an    Francisco. 

Filed   April   21,  '13.     Dated  April  ID,  '13. 

Fra  lie    up    $   925 

Brown    coated    925 

Standing    trim    on 925 

Completed    and    accepted 915 

Usual    "5    days 1235 

TOTAL    COST,    $4925 

l!ond,    $2465.      Surety,   American   Surety 

Co.      Limit,    60      days.      Forfeit,      none. 

Plans  and  specifications  filed. 


(1534)  SE  CLARA  300  E  Sixth.  All 
work  for  two-story  and  basement 
frame   apartments. 

Owner David  and   Ida   A.   Hiner. 

Architect  ..  .John    F.    Haner,    3579    19th, 
San  Francisco. 

Contractor.  .Geo.     V.    McCausland,    4173 
23rd,  San  Francisco. 

Filed  April   21,  '13.     Dated  April   16,  '13. 

Fi-ame    up    $1200 

Rough    plumbing    co  npleted    and 

accepted     1200 

Building    completed    &    accepted   1200 

Usual    35    days 1200 

TOTAL  COST,   $4800 

Bond.    $24  00.      Sureties,    E.    A.    Hoadley 

and   F.   A.   McCausland.      Lini't.    75    days 

after  April   17.      Forfeit.    $3.      Plans   and 

specifications   filed. 


(1536)      SVV    CLAY   AND    FILLMORE    E 
60-8>4      W    118-9    N    70-8%      E    llS-9. 
Wiring   and    electrical    work   for    one- 
story   frame   stores  and   nickelodeon, 
(iwiier ^lutual    Amusement    &    In- 
vestment    Co.,     61S     Broad- 
way, San  Francisco. 
Architect  ..  .A.    F.    &    O.    M.    Rousseau, 

Monadnock    Bldg.,    S.    P. 
Oontracaor.  .Modern     Elec.     &     Fixture 

Co.,    S6   Turk,    S.    F. 
Filed  April  21,  '13.     Dated  April  19,  '13. 
On    1st   and    15th    of   each    month 
when   all   labor   and   material   in     50% 
Completed  and  accepted,   25%.. $277. 50 

Usual   35  days,   25% 277.50 

TOTAL  COST,  $1110.00 
Bond,  $550.  Surety,  National  Surety  Co. 
Limit,  as  soon  as  possible.  Forfeit, 
none.     Plans  and  specifications  filed. 


11537)  NE  CALIFORNIA  &  SANSOME 
N  124  E  6S-S  S  54  ■W  23-8  S  70  W  45. 
All  work  for  alterations  and  addi- 
tions to  structure  on  roof  of  bldg. 

Owner The      Alaska      Commercial 

Building. 
Architect  ..  .Ward      &    Blohme,    Alaska- 
Commercial    Bldg.,    S.    F. 
(Contractor.  .Frank     M.     Garden     &     Co., 
251  Kearny,  San   Francisco. 
Filed  April   22,  '13.     Dated  April  19,  '13. 

On    1st   of  eacli  month 75% 

30    dajs    after 25% 

TOTAL  COST,  $2300 
Bond.  none.  Liiuit.  as  fast  as  possible. 
Forfeit,  none.  Plnns  and  specifications 
filed. 


inviKT The     Ford     Motor     <.'i>,     lou 

Van  Ness  Ave.,  S.  F. 
Architect  ...Jno.  Graham,  100  Van  Ness 

Ave.,    .San    Francisco. 
Contractor.  .Condon   &   Band,   318   Ellis, 

San  Francisco. 
Filed  April  22,  '13.    Dated  Feb.  25,  '13. 

On    15th   of   each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $0385 
Bond,  $3192.  Sureties,  J.  H,  Wright  & 
I!.  W.  Kinney.  Limit,  as  work  pro- 
gresseis.  Forfeit,  none.  Plans  and 
■■'peciflcatioivs    filed. 


(1539)  S  CL.\Y  174-0  W  Hyde  W  50x 
S  137-6.  All  work  except  light  fix- 
tures for  three-story  and  basement 
frame  building   (rooms.) 

Owner D.  Casassa. 

Architect  ..  .J.     C.   Hladik,     Monadnock 

Bldg.,   San   Francisco. 
Contractor.  .J.  B.   Reite  and  B.  R.  Hal- 
ling.    402    Kearny,   S.   P. 
Filed  April  22,  '13.     Dated  April  — ,  '13. 
Doors   hung  and   inside   ready   for 

painter    $4373. 

Completed    and   accepted 4375 

TOTAL  COST,  $8750 
Bond,  none.  Limit,  43  days.  Forfeit. 
$20.     .Specifications   only   filed. 

(1540)  NO.  2133  FILLMORE  W  side. 
bet  California  and  Sacramento.  All 
work  tor  alterations  and  additions  to 
frame  building. 

Owner Madame  M.  Trouillet,  Prem 

Architect  ..  .Banks      &      Copeland,      333 

Kearny,  San  Francisco. 
Contractor.  .George   Healing,   110  Jessie 

San  Francisco. 
Filed  April  22,  '13.     Dated  -4pril  — .  '13. 

On  1st  of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $4600 
Bond.  none.  Limit,  90  days.  Forfeit, 
$3.      Plans    and    specifications    filed. 


(1541)      E  SANCHEZ  32-6   N   Day.      Two 
story    frame    flats. 

Owner Jas    Keenan,    1621    .Sanchez, 

San    FranciP'CO. 
Designer  ..  .E.    J.    McColgan,    1721    Ala- 
bama,  San   Francisco. 
Day's  work,  COST,  $3000 


(1342)  W  TWENTY-THIRD  AVE  223 
.S  Lake.  Two-story  and  basement 
frame    residence. 

Owner L.     Shirar.    1003     Chronicle 

St.,    San    Francisco. 

.\rciiitect  .  .  .None. 

Day's    work.  ■'"OST,    $2500 

(1543)  W  TWENTY-SEVENTH  AVE 
225  S  Judah.  One-story  and  base- 
ment  frame   dwelling. 

Owner Mar.v      McKoy,      S41      Capp, 

San  Francisco. 
Architect  . .  .None. 

Contractor.  .Mr.  McKoy,  841   Capp,  S.  F. 
COST,   $1350 


(1344)  E  TWENTY-FIFTH  AVE  250 
S  Lincoln  Way.  Two-story  and 
ba.Eement  frame  dwelling. 

Owner Cecil  Stone,   124S   25th   Ave., 

San  Francisco. 

Architect  .  .  .None. 

Days    work.  COST,    $1800 


(133S)  SW  TWENTY-FIRST  &  H.\R- 
rison.  Plumbing  and  gas  fitting  for 
five-iftory  and  basement  reinforced 
concrete  Class  "B"  building. 


(1343)  E  THIRTY-FIFTH  AVE  2-50  S 
Geary.  One  and  one-half-story  and 
basement    fra.ne    dwelling. 

(Twncr Oscar    Heyman    &    Bro.,    742 

Market,    San    Francisco. 

.\rchitect  . .  .None 

Day's  work.  COST,   $1400 
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(ir.Iti)  li  TWKNTIKTU  AVK  lUU  .S 
Lake,  wo-story  and  basement  frame 
(2)   flats. 

Owner J.    Johnson.     48"    Otii     Ave.. 

San   Fianiiscr. 

Arrliltect  . .  .None. 

nav's    work.  COS.    Sl.inO 


(l.-.-)7)      NE      BUSH      AND      SANSOMI'^. 
Alter   corridor   and   divide   lotls. 

Owner Josepli   D.   Grant,   Premises. 

Arcliitcet  . .  .None. 

Contractar.  .Maliony        Bros.,       Crocker 
Bldg.,   San    Francisco. 

COST,    $8000 


(irW.S)      E     TAYLOR       91-G     N      Sutter. 
Three-story    and    basement    briclc    (7) 
Hats. 
Owner.  ..  .Hermann         Hog-refe,         ISGO 

Hyde,   San   Francisco. 
.Vrclutect  . .  .E.    E.    Young,    251    Kearny. 

San    Francisco. 
D.ny's   work.  COST,    $12,500 


(1349)      NB  CORTLAND  AVE  AND  AN- 
dover   Ave    E    48-1%    N   Sl-3    W    48    S 
7S-G?4    Lots   208   and   209   and   ptn   210 
Gift    Map   No.    1.      All    work    for   two- 
story  frame  stores  and  flats. 
Owner Envelie     Ti'sne,     136     New- 
man. San  Francisco. 
Architect  ..  .P.    A.    Dufour,    259S    Sutter, 

San    Francisco. 
Contractor.  .Frank    Schmidt,    87    Maple, 

San  Francisco. 
Filed  April  23,  '13.     Dated  April  21,  '13. 

Roug-h    frame    up $1625 

Bro-wn    coated    1625 

Completed   and   accepted 1625 

Usual   35   days 1625 

TOTAL  COST,  $6500 
Bond,  $3250.  Sureties,  Wm.  Oszdorff  & 
J.  M.  LafargTae.  Limit,  90  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


(1530)  N  FIFTH  AND  JESSIE  NW  75x 
NE  175.  Concrete  work  for  seven- 
story  and  basement  hotel  building. 

Owner Jas.     B.     Lankershim,     Los 

Angeles   by     Macdonald     & 
Kahn,   Rialto   Bldg.,   S.   F. 
Architect  ..  .Reid        Bros.,        Cal-Paciflc 

Bldg.,    San    Francisco. 
Contractor.  .H.    L.      Petersen,    62      Post, 

San   Francisco. 
Filed  April  23,  "13.     Dated  April  16,  '13. 

On   l'5th    of  each   month 75% 

36   days    after 25% 

TOTAL  COST,  $47,4  00 
Bond,  $23,700.  Surety,  The  Aetna  Ac- 
cident &  Liability  Co.  Limit,  none. 
Forfeit,  none.  Plans  and  specifications 
filed. 

(1551)  NW  POST  AND  TAYLOR  W 
60xN  30.  Fire  escapes  and  stairways, 
elevator  enclosures  for  eight-story 
and  basement  Class  "C"  steel  frame 
building. 

Owner B.   Hersch    and   B.   Heskins. 

1363    Fill.nore,    S.    F. 

Architect  ..  .Philipp  Schwerdt,  Phelan 
Bldg,.  San  Francisco. 

Contractor.  .Erode  Iron  Works,  31 
Hawthorne,   San   Francisco. 

Filed  April  23,  '13.     Dated  April  15,  '13. 

Fire   escapes  completed $800 

Completed     700 

TJsual    33    days _,.. ...,5.00 

TOTAL  COST,   $'2000 

Bond,  $1000.     Sureties,  J.  W.  Miller  and 

J.    J.    O'Connor.      Limit,    without    delay. 

Forfeit,    $10.      Plans   and    specifications 

filed. 


Il;i32)      Kl,l'X-Tl;lCAL       A.\U         TliLK- 

phone   work  on  above. 
Contractor.  .W.      H.    Kirsten,      55      Mc- 
Allister,   San    Francisco. 
I'ilcd  April   23,  '13.     Dated  April    15,  '13. 

Roughing   in   done. $600 

Completed   and    accepted 300 

Usual    35    days 350 

TOTAL  COST,  $1235 
Bond,  $1000.  Sureties,  R.  W.  Phelps 
and  l-".  G.  Merriam.  Limit,  without  de- 
lay. Forfeit,  $10.  Plans  and  specifica- 
tions filed. 


(1553)  NB  CALIFORNIA  AND  22ND 
Ave  E  35xN  100  OL  92.  All  work  ex- 
cept painting,  shades  and  chandeliers 
for  three-story  and  basement  frame 
apartments. 

Owner Giovanni  Giuliani  and  Vin- 

cenzo   Paiisi,    2S00    Howard. 
San  Francisco. 
Arcliitect  .  .  .Righetti   &   Headman,   Phe- 
lan Bldg.,  S.  F. 
Contractor    .Onofrio        Franmeni        and 
Steur   &   Bury,      609      Olive 
Ave..    San   Francisco. 
Filed  April  23,  '13.     Dated  April  23,  '13. 

Floor  of  2nd  story  set $2060 

Enclosed  and  roof  on 2060 

Brown    coated    2060 

Completed   and    accepted 2060 

Usual    35    days 2060 

TOTAL  COST,  $10,300 
Bond.  $'5150.  Surety,  U.  S.  Fidelity  & 
Guaranty  Co.  Limit,  90  days.  Forfeit, 
none       Plans   and   specifications   filed. 


(1554)      E   ALABAMA     30   S     Montcalm. 
Remove  partition  and  alter  saloon. 

Owner Whelan    Bros.,    Premises. 

Architect  .  .  .None. 

Contractor.  .E.    J.    McColgan,    1721    Ala- 
bama,   San   Francisco. 

COST,   $400 


(I5.515)      NO.      952    DE      HARO.        Finish 
dwelling  and  add  two  rooms. 

Owner Nick   Suseoff,  Premises. 

Architect  .  .  .None. 

Days  work.  COST,   $450 


(1536)      NO.      2112      TWENTY-SECOND. 
Alter  and  repair  dwelling. 

Owner Mike    Rudometkin.    Prem. 

Architect  . .  .None. 

Days   work.  COST,    $500 


(1557)      NIO.       777       HOW^ARD.         Con- 
struct   light   court   and   alter   saloon. 

Owner F.   Pohm,    Premises. 

Architect  . .  .None. 

Contractor.  .John  W.  Welsing  823  How- 
ard,  San  Francisco. 

COST,    $450 


(1558)     SE     COMMERCIAL      &    LEIDS- 
dorfC.     Concrete  bulkhead. 

Owner J.    K.    Moltet,    1st    Np'ional 

Bank    Bldg.,    S.    F. 
Arcliitect  ...None. 

Contractor.  .Robert    Dewar    &    Son,    ISO 
Jessie,    San   Francisco. 

COST,    $750 


(1559)      SW   BEACH  AND   HYDE.      Add 
one  room  to  dwelling. 

Owner Wm.    Nermann,    Premises. 

Architect  . .  .None. 

Contractor.  .Wra.    A.    McRee,    3328    24th, 
San   Francisco. 

COST,    $400 

(1360)'    no'.    3310    MISSION.      Alter    en- 
trance. 

Owner John    Catto,    231    Sth    Ave., 

San   Francisco. 
Architect  .  .  .None. 


. —  Dc   Bcucdctti,   20   Cuttci. 
San   Francisco. 

COST,     $400 


(1361)      NE    LOMBARD      AND      SCOTT. 
Enlarge   store. 

Owner J.    Arnaud,    2398    Lo.-nbard, 

San  Francisco. 
Architect  .  .  .None. 

Contractor.  .Jerome        Barneoul,         3354 
Steiner,    San    Francisco. 

COST,    $400 


(1562)  NE  BUSH  &  KEARNY.  Orna- 
mental iron  for  seven-story  Class  "A" 
hotel. 

Owner F.  A.  Hihn,   Santa  Cruz. 

Architect  ..  .P.       A.       Antonovicili,       333 

Kearny,    San    Francisco. 
Contractor,    C.   J.   Hillard   Co.,    19th   and 

Minnesota,    San   Francisco. 
^'oi  flled. 

On  1st   of  eacli   month 75% 

Usual   35  days 25% 

COST,    $2660 


(1563)  NO.     4030     TWENTY-FOURTH. 
New   front  and   fioor. 

Owner Chas.     Coburn,     1621     Cali- 
fornia,  San   Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $900 

(1564)  NOS.    1509-091,4    LARKIN.      Re- 
pair   flats. 

Owner August        Bertrand,        1503 

Larkin,  San  Francisco. 

Architect  ..  .Paul  Capurro,  1844  Powell, 
San   Francisco. 

Day's  work.  COST,  $450 


(1365)      SE      DRAKE      AND      MUNICH. 
One-sitory  and  basement  frame  dwlg. 

Owner Allen  Bros.,   104  Albion,  S.  F. 

Architect  .  .  .None. 

Day's  work.  COST,   $1600 


(1566)      W     RAIL     ROAD     AVE     250     N 
Salina.     One-story  frame  dwelling. 

Owner A.   Roventini,   NE   34th   and 

Jennings,    San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $1000 


(1567)     NO.    3553   MISSION.     Two-story 
concrete    store    and    residence. 

Owner B.    C.      Miller,    1155      Silver 

Ave.,   San   Francisco 
Architect  .  .  .None. 
Day's    work.  COST,    $1500 


(156S)  SW  LARKIN  AND  GREEN. 
Three-story  and  basement  frame  flats 

Owner M.   S.  Show,   1235  Pine,  S.  F. 

Architect  .  ..A.    F.    &    C.    M.    Rousseau. 

Monadnock  Bldg.,  S.  F. 
Day's   work.  COST,    $9000 

(1569)  E  BELVEDERE  -lo-SVi  N  Car- 
mel  N  25-0'?4xE  100  WA  882.  AU  work 
for  moving,  alterations  and  additions 
to  cottage  from  87  Carmel  Street. 

Owner Frank    and    Margt.    Davey, 

1024   Cole,   San  Francisco. 

Architect  . .  .None. 

Contractor.  .A.  H.  Wheeler,  712  Mont- 
gomery, San  Franci.'sco. 

Filed  April   24.  '13.     Dated  April  23,  '13. 

Floor   laid    ^^l^ 

Brown    coated    *■'* 

Completed    and     accepted 200 

Usual    35    days ^-•'' 

TOTAL  COST,   $1300 

Bond.    $650.      Sureties.    F.    Johnson    and 

V.    L.    Meyer.      Limit,    60    days.      Forfeit. 

$1.     Plans  and  .■specifications  flled. 

^OTE: — First  report  April  19tli.  Nn. 
1463. 
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MODERN  APARTMENT  HOUSE  FOR  MR.  WOODS. 

San  Francisco 


C.  S.  McNally.  Architect 
San  Francisco 


Building  and  Industrial  News 
April  29,  1913 


PLATE  A 


NEW     EDIFICE  FOR  THE  MISSION  DOLORES    (Old  Mission  on  the  Left.) 
San  Francisco 


Shea  &  Lofquist,  Architects 
San  Francisco 


Building  and  Industrial  News. 
April  29,  1913. 


PLATE  B 
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(l.Mil)  S\V  FHlORIOiNT  :;;!0  SIO  llowin-.l 
N\V  so  SB  45  SE  SO  NB  45.  All  woik 
for   one-story    Class    "C"    stable. 

Owner Mrs.  S.  A.  McCurdy. 

Architect  ...Chas.  E.  J.  Rogers,  24  Oali- 

fornia.  San  Pranclsoo. 
Contractor.  .Burch    *    Hoffman   Co.,   480 

Ellis.    ,San    Francisco. 
Filed  April  24,  '13.      Dated   April   22,  '13. 
Foundation  wall.s  and  piers  up..$(  .500 

Brick   work    completed 1600 

Completed   and    accepted 1350 

Usual    35    days 1150 

TOTAL  COST,  $4600 
Bond,  none.  Limit,  32  days  after  April 
2.S.  Forfeit,  $10.  Plans  and  specifica- 
tions nied. 

(1.".71)  S  LOMBARD  110-6  W  Baker  W 
27-6xS  137-6.  All  work  e.xcept  gas  and 
electric  fixtures,  window  shades  and 
finish  hardware  and  fire  escapes  for 
three-stor.v  frame  stores  and  roomw. 

Owner G.  Fassio,  S6S  Vallejo.  S.  F. 

Architect  . .  .None 

Conti-actor.  .P.  Prasso,  370  Lombard, 
San   Francisco. 

Filed  April  24,  'IS.      Dated  April   19,  '13. 

Frame  up  and  roof  on $2287.50 

Rough    plaster   on 2287.50 

Completed  and  accepted' 22S7.50 

Usual    35    days 2287.50 

TOTAL  COST,  $9150.00 

Bond,   none.     Limit,   120   days.     Forfeit. 

none.     Plans   and  specifications   filed. 

NOTE: — Fiiist  report  April  7th  No.  12S2. 


(1572)  SW  POWELL  AND  BROADWAY 
93-6  on  Powell  and  100  N  Broadway. 
Concrete,  wood,  plumbing,  painting, 
plastering,  electric  work,  fixtures., 
etc.,  for  three-story  frame  stores  and 
flats. 

Owner Jacob   Surface. 

Architect  ..  .Wm.  Beasley,  127  Mont- 
gomery, San  Francisco. 

Contractor.  .J.  C.  Tippett  and  Charles 
Alsup. 

Filed  April  24,  '13.     Dated  April  23,  '13. 

Frame  up $5625 

Enclosed    and    roof   on 5625 

Ready    for   plaster 5625 

Completed  and  accepted 5625 

Usual    35    days 7500 

TOTAL   COST,    $30,000 

Bond,    none.      Limit,    SO    days.      Forfeit, 

none.     Plan«   and   specifications   filed. 


(1573)      EXPOSITION     SITE.        Conduit 

system  for  Exhibit  Building  Section. 
•^"'""i" Panama-Pacific        Interna- 
tional  Exposition   Co.,   Ser- 
vice   Bldg.,   S.    F. 
Architect  .  .  .None. 

Contractor.  .Ampere,  Smith  &  Co.,  Mer- 
chants'       National        Bank 
Bldg.,   San  Francisco. 
Filed  April  24.  '13.     Dated  April   19,  '13. 

As  work  progresses 75% 

Usual  35  days 25% 

TOTAL  COST,  $32,000 
Bond,  $20,000.  Surety,  Maryland  Casu- 
alty Co.  Limit,  365  days.  Forfeit,  $20. 
Plans  and  specifications  filed. 


(1574)  NB  NINETEENTH  &  HART- 
ford  N  95xE  30.  All  work  for  three- 
story   frame   apartments. 

Owner Haze!   E.    Peterson. 

Architect  ...Theo.    S.      Boehm,       Hewes 

Bldg.,    San    Francisco. 
Contractor.. Chas.  E.  Coburn,  1621. Cali- 
fornia, San  Francisco. 
Piled  April   24.  '13.     Dated  April  24,   '13. 

Frame  up  and  roof  on $2307.50 

Brown    coated     2307.50 

Completed  and  accepted 2307.50 

Usual  35  days 2307.50 

TOTAL  COST,  $9230.00 


Mond.  $li;ic..  Surely,  .Mass.u-lmscl  (s 
Honding  &  Insurance  Co.  Limit,  90 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


(1575)  N  GREEN  193-3%  W  Jones  W 
45  N  120  E  45  — .  Rough  and  finish 
carpenter  work,  rough  hardware  and 
setting  mill  work  and  finish  hard-ware 
for  two-story  and  basement  and  sub- 
basement  frame  building. 

Owner The   George     A.     Bos     Co., 

Crocker  Bldg.,  S.  F. 
Arcliitect  ..  .Lewis    P.    Hobart,    Crocker 

Bldg.,  San   Francisco. 
Contractor.  .W.      A.      Goericke.      Postal 

Telegraph  Bldg.,  S.  F. 
Filed  April  24,  '13.     Dated  April   18,  '13. 
On    1st  and    15th    of   each    month      75% 

Usual    35    days 25% 

TOTAL  COST,  $6200 
Bond,  $3100.  Surety,  Equitable  Surety 
Co.  Limit,  Sept,  1.  Forfeit,  none. 
Plans  and  specifications  filed. 

(1576)  W  MEACHAM  PLACE  74-6  S 
Post  W  56xS  40.  Excavation,  con- 
crete, fire  proofing,  brick,  sbeet  metal 
ornamental  iron,  glazing,  rough  and 
finish  wood  work,  plaster,  plumbing, 
painting,  eta,  for  onei-story  steel 
frame   structure. 

Owner Pacific  Gas  &  Elec.  Co.,  4  25 

Sutter,   San  Francisco. 
Architect  ..  .Frederick  H.  Meyer, 

Bankers'   Invst.  Bldg.,  S.   F. 
Contractor.  .McLeran  &         Peterson, 

Sharon    Bldg.,    S.    F. 
Filed  April  24,  '13.     Dated  April   23,  '13. 

On  1st  of  each  month 75% 

Usual  35  days 25<'5 

TOTAL  COST.  $10,S64 
Bond,  $5432.  Surety,  Southwestern 
Surety  Ins.  Co.  Limit,  60  days  after 
Completion  of  steel  work.  Forfeit,  none 
Plans    and    specifications    filed. 


X(1577)  E  MASON  85  N  Eddy  N  25xE 
68-9.  Plumbing,  electric  and  heat- 
ing work  for  eight-story  and  base- 
ment Class  "A"   hotel. 

Owner Jos.  N.  Kowalsky. 

AVchitcet  . .  .Wm.  Mooser,  Nevada 
Bank    Bldg.,    San    Francisco 

Contractor.  .0.   Kurtz,   526   Pine,   S.   F. 

Filed  April  24,  '13,     Dated  April  24,  '13. 

On    1st    of   each    month 75 

Usual    35    days 25% 

TOTAL  COST,   $13,250 

Bond,   none.     Limit.    150   days.     Forfeit, 

$30.     Plans  and  specifications  filed. 


(1578)      STRUCTURAL    STEEL    WORK 

on  above 
Contractor.  .Central     Iron     Works,     651 

Florida,  San  Francisco. 
Filed  April   24,  '13.     Dated  April   24,  '13. 

Payments    same    as    above 

TOTAL  COST,  $15,325 
Bond,  none.  Limit,  60  days.  Forfeit, 
$'50,      Plans    and    specifications    filed. 


(1579)      EXCAVATION,  CONCRETE, 

artificial  stone,  carpenter,  mill,  stairs 
hardware,  glass,  plaster,  lath,  sheet 
metal,  gravel  and  composition  roof, 
ornamental  iron,  side  walk  doors, 
lights,  marble,  mosaic  and  tile  work 
on   above. 

Contractor.  .California   Steel   Monolithic 
CO.,   126   Post,   S.   P 

Piled   April    24   '13.      Dated   April   24,   '13. 

Payments    same    as    above 

TOTAL   COST,    $20,500 

Bond,    none.      Limit    150   days.      Forfeit, 

$50.     Plans  and  specifications  filed. 


"»ne'' C.     Schilling.     2210     Vallejo, 

San    Francisco. 

Architect  ...John  H.  Powers.  460  Mont- 
gomery, San   Francisco. 

Contractor.  .John       Blller,     460       Mont- 
gomery,   San    Francisco. 

COST,    $800 

11581)      N   Ml.SSION  238   W   29th.   Repair 
front. 

Owner T.   Varni.   Premises. 

Architect  .  .  .None. 

Contractor.  .A.   Benedetti  &   C.  Cuneo. 

CO.=!T,   $400 


(13S2)      XOS.   128-130  POST.     Alter  par- 
titions. 

Owner Pig'n    Whistle,   Premises. 

Architect  ...Frank  Holland,  100  Haight, 

San    Francisco. 
Contractor.  .Cordes  &   Rochart.  Prem. 

CO.ST,  $■500 


I15S3)      W   TENTH  AVE  205  S  Cabrillo. 
Two-story  and  basement  frame  dwlg. 

Owner F.       Nelson,       30       Presidio 

Terrace,    San    Francisco. 
-Architect  .  .  .None. 
Day's   work.  COST,   $2500 


(1584)      W    PUTNAM     175    N    Jefferson. 
One-story   and   basement   frame   dwlg. 

Owner Lindberg  Bros..   257  .Surrey, 

San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $1450 


(1585)  SE    LISBON       200    NE       Brazil. 
One-story  and'basement  frame  dwlg. 

Owner Vincent      Gel,    301       Brazil 

Ave.,  San   Francisco. 

Architect  . . .  A.  B.  Frank,  4601  Mission, 
San  Francisco. 

Day's  work.  COST.  $1250 

(1586)  MARKET  &  VALENCIA.     Alter 
present  building  into  Class  "C"  bldg. 

Owner United    Rail    Roads,    Wells 

Fargo    Bldg.,    S.    P. 

Architect  ..  .C.  B.  Farlon,  Wells  Fargo 
Bldg..    San    Franci-sco. 

Day's  work.  COST,    $400 


(1587)      NB       COLUMBUS       AVE       AND 
Vallejo    E    77-S^xN    137-6,      Exterior 
cement    work    on    S    Facade    and    all 
sides    of    E    and    W    Towers    of    Saint 
Francis'  Church. 
Owner Roman        Catholic        Arch- 
bishop  of  San  Francisco. 
Architect  .  .  .Chas.    J.    I.    Devlin,    Pacific 

Bldg.,  San  Francisco. 
Contractor.  .CThas.    Campbell. 
Filed  April  25,  '13.     Dated  April   11.  '13. 
On   1st  and   15th   of  each    month     75% 

Usual  35  days,  25% $621,50 

TOTAL  COST,  $2486.00 
Bond,  $1250.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  30  days 
after  notified.  Forfei*  $25.  Plans  and 
specifications   filed. 


(15S0)  N  VALLEJO  50  W  Webster 
One-story  and  basement  frame  gar- 
age. 


(1588)  S  GREEN  47  E  Kearny.  All 
work  for  three-story  and  basement 
frame     flats. 

Owner Francesco  Errico  &  Co.,  S31 

Green,  San  Francisco. 

-Arcihtect  . .  .None. 

Contractor.  .Devencenzi  "^ros.  &  Co.. 
1069   Union,   San   Francisco. 

Filed   April    25,  '13,      Dated  Mar.   25,   "13, 

Roof  on    $1875 

Brown    coated    1875 

Completed    and   accepted 1875 

Usual   35   days 1875 

TOTAL  COST.    $7500 

Bond,    $3750.      Sureties,    D.    Devencenzi 

and  L.  Pirano.     Limit,  July  25.     Forfeit, 

none.     Plans  and  specifications  filed. 
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(1589)     W  PERSIA  25  S  London.     One- 
story  and  basement  frame  dwelling. 

Owner Paul     Bruzuza,     831     Brazil 

Ave.,   San   Francisco. 
Architect  . .   None. 
Day's  work.  COST,   $1000 


(1390)  IC  TWKaVTY-FIRST  AVE  C6-S 
Ulloa.  Two-story  and  basement 
frame    residence. 

Owner Park.^ide    Home    Bldg.    Co., 

409    Crocker   Bldg.,   S.    F. 
Architect  ..  .Jo.seph    M.    Geary,    23rd    & 

Polsom,   San  Francisco. 
Day's  work.  COST,   ?5000 


(1591)      W    MOUI..TRIE    150    S   Eugenia. 
One-story   ard   basement   frame   dwlg. 

Owner P.       W.       Montrouil,       255 

Moultrie,     San     Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    J1200 


(1592)  NO.  5IS  VALLEJO.  Repair 
flats. 

Owner. ..  .Clias.  Cuneo,  Premises. 
Architect....!.   Devencenzi,   1069   Union. 

San    Francisco 
Contractor.  .Devencenzi     Bros      &     Co., 

1069    Union,    San    Francisco. 
COST,    $400 

(1593)  E  DE  SOTO  192  N  HoUoway. 
Two-story  and  basement  frame  resi- 
dence. 

Owner Urban  Realty  Imp   Co.,   903 

Phelan  Bldg.,   S.   F. 
Architect  . .  .None. 
Days    work.  COST,    $4000 


(1594)  E  DE  SOTO  154  S  Urbano 
Drive.  Two-story  and  basement 
frame    dwelling. 

Owner Urban   Realty   Imp   Co.,    903 

Phelan  Bldg.,   S.  F. 

Architect  . .  .None. 

Day's    work.  COST,    $5000 


(1595)      S    MANG1EDS    100    W    Forester. 
One-story  and  basement  frame  dwlg. 

Owner E.  A.  Erickson,  660  Waller, 

San    Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    $1400 


(1596)  E  ELIZABETH  47-6  W  Castro. 
One  and  one-half-story  and  base- 
ment frame  residence. 

Owner' Tina    Hinkel,     740     Castro, 

San  Francisco. 
Architect  . .  .None. 

Contractor. . Hinkel    Bros.,     740    Castro, 
San  Francisco. 

•  COST,   $1950 


(159T)  E  ELIZABETH  70  W  Castro. 
One  and  one-halt-story  and  base- 
ment  frame   residence. 

Owner Tina     Hinkel,     740     Castro, 

San   Francisco. 
Architect  . .  .None. 

Contractor..    Hinkel    Bros.,    740    Castro, 
San    Francisco. 

COST,    $1950 


(159S)  E  ELIZABETH  25  W  Castro. 
One  and  one-half-story  and  base- 
ment  frame   re-'sidence. 

Owner Tina     Hinkel,     740     Castro, 

San    Francisco. 
Architect  . .  .None. 

Contractor.  .    Hinkel    Bros.,    740   Castro, 
San   Francisco. 

COST,    $1950 


(iri'JU)      N    SANTA    YNKZ    7.-.    K    Delano. 
One-story   and   basement  frame  dwlg. 

Owner V.  M.     Tmce,  1190     Haight, 

San    Francisco. 
.Vrcliitect  . .  .None. 
Day's  work.  COST,  $1800 


(leOO)  N  SANTA  YNEZ  50  E  Delano. 
One-story  and  basement  frame  dwlg. 

Owner V.  M.     Trace,  1190     Haight, 

San    Francisco. 
.\rcliitect  . .  .None. 
Day's  work.  COST,  $1800 

(1001)  W  KEARNY  134-11  N  Wash- 
ington N  50  W  50-5  N  2  in  W  57-6  S 
50-2  th  r  a  107-11  to  beg  50  V  31  and 
32.  Plumbing  and  gas  fitting  for 
three-story    Class    "C"    building. 

Owner Louis   Friedman    &    Samuel 

Gerson,   126   Bush,   S.   F. 
Architect  ..  .Joseph    Cahen,    45    Kearny, 

San   Francisco. 
Contractor.. J.    L,.    Hobro,      2643      Clay, 

San  Francisco. 
Filed  April  26,  '13.     Dated  April  25,  '13. 

Completed    and    accepted $950 

Usual    35    days 550 

TOTAL  COST,  $1250 
Bond,  $625.  Sureties,  Wesley  McKenzie 
and  Henry  Howege.  Limit,  as  di- 
rected. Forfeit,  none.  Plans  and  speci- 
fications   filed. 


(1602)  E  GRANT  AVE  112-6  S  Green- 
wich S  25xE  62.  All  work  except 
shades,  gas  and  electric  fixtures  for 
three-story    frame   flats. 

Owner Giovanni   Celentano. 

Architect  ..  .Chas.      Paff   &      Co.,      Mer- 
chants'      Exchange       Bldg., 
San   Fiiancisco. 
Contractor.  .L.    Dioguardi    &   A.    Sasso. 
Filed  April  26,  '13.     Dated  April   22,  '13. 
Enclosed   and   roof  boards   on.... $950 

Brown    coated    950 

Coiupleted   and   accepted 950 

Usual    35    days 950 

TOTAL  COST,  $3800 
Bond.  $1900.  Sureties,  N.  Capurro  and 
John  Biller.  Limit.  75  days  from  ob- 
taining permit.  Forfeit.  $3.  Plans  and 
specifications    filed. 

(1603)  S  EIGHTEENTH  25  W  Clover 
Ave.  Concrete,  lumber,  mill,  plumb- 
ing, painting.  plastering,  patent 
chimneys,  tinning,  hardware,  wiring, 
gas  and  electric  fixtures,  mantels  and 
shades  for  two-story  and  basement 
frame  residence. 

Owner Geo.    and   Annie   Hall,    4605 

18th,  San  Francisco. 
Architect  . .  .None. 

Contractor.  .C.      Werner      &      Co.,    MVi 

CJaselli  Ave.,  San  Francisco. 

Filed  April  26,  '13.     Dated  April  — ,  '13. 

Frame   up,   roof  rafters   in   place.  $600 

Enclosed,   brown   coated   &   rough 

plumbing   in    600 

Completed     600 

Usual    35    days 600 

TOTAL  COST,  $2400 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications    filed. 


(1604)      N    WASHINGTON    142    W    Tay- 
lor   93x62-6.      All    work    excopt    grad- 
ing,   concrete,    painting,    glass,    elec- 
tric   fixtures   and    heating    for    three- 
story    and    basement    frame    addition 
to    present    building. 
Owner. ....  .Frank     L.    and     Lewis     C. 

Hunter,       '330        California, 
.San    Francisco. 
.\rcliitect  ...Henry   C.   Smith.   Humboldt 

Bank  Bldg.,  S.  F. 
Contractor.  .Marcus    Marcussen. 
Filed  April  26,  '13.     Dated  April  24,  '13. 


Frame    up    $3765 

Brown     coated     3765 

Completed   and   accepted 3770 

Usual   35   days 3775 

TOTAL  COST,   $15,075 

Bond,    $7550.      Surety,    Fred    LInderman 

and  Michall  Thompson.     Limit,  Aug.  15. 

Forfeit,    $10.      Plans   and    specifications 

filed. 


(1605)  Ml  MASON  111  N  Union  N  26-6 
xE  97-6.  All  work  except  gas  and 
electric  light  fixtures,  shades  and 
mantels  for  three-story  and  base- 
ment freme  building. 

Owner Bartolomeo     Lercari,      2123 

Powell,    San    Francisco. 
Architect  . .  .None. 
Contractor.  .F.  De  Martini  &  G.  Segale, 

274   29th.   San   Francisco. 
Filed  April   26,  '13.     Dated  April   16,  '13. 
Frame  up  &  roof  sheathing  on. $1500 

Brown    coated    1500 

Completed   and   accepted 1500 

Usual   35   days 1500 

TOTAL  COST,  $6000 
Bond,  $3500.  Sureties,  Paolo  Bacigalupi 
and  A.  Vatuone.  Limit,  90  days  after 
April  21.  Forfeit,  $5.  Plans  and  speci- 
fications,   none. 

NOTE; — Paul  De  Martini.  451  Columbus 
Ave.,  is  the  architect.  First  report 
April    21st.  No.    1502. 

(1606)  N  MISSION  AND  NEW  MONT- 
gomery  NW  160-1 '4,  NE  138  SE  160 
SW  143-10%.  All  work  except  struc- 
tural steel  and  elevators  for  three 
two-story  and  basement  Class  "A" 
buildings    (stores   and   offices.) 

Owner The    Central      Realty      Co., 

160   Sutter,   San   Francisco. 
Architect  ..  .Sylvain    Schnaittacher.    1st 
National   Bank   Bldg..   S.   F. 
Contractor.  .G.   P.   W.   Jensen.   320   Mar- 
ket. San  Francisco. 
Filed  April  26.  '13     Dated  April  23,  '13. 

On   1st  of  each   month 75% 

Usual   35  days,   2'57<! $21,575 

TOTAL  COST,  $86,300 
Bond,  $43,150.  Sureties.  O.  F.  Sites  and 
Samuel  Gerson.  Limit,  120  days  after 
steel  frame  ready.  Forfeit.  $50.  Plans 
and    specifications    filed. 

♦ 

COMPLETION  NOTICES. 


San  Francisco. 


April  21.  1913— NINTH  AVE  NOS.  203, 
205,  207.  William  H  Forbes  to  whom 
it   may   concern April    15,    1913 

April  21,  1913— E  SHOTWELL  163  S 
17th  B  122-6  S  50  W  122-6  —  50. 
J  Alloc  to  Collman  &  CoUman,  Apr 
17;  H  L  Peterson April  19,  1913 

April  21,  1913— E  MISSOURI  175  S 
18th  S  25xE100.  Ferdinand  Elvin  to 
whom  it  may  concern.  .  .^pril   IS,   1913 

April  21,  1913— NW  ATHENS  250  NE 
Italy  Ave  NE  37-6xNW  100  Ptn 
Lots  6  and  7  Blk  61  Excl  Hd;  also 
known  as  Lot  35  and  SW  M  Lot  36 
Levy  Tract.  Louis  Levy  to  J  M 
Anderson    April   2fl,    1913 

April  21,  1913— S  BRYANT  AND  ZOE 
SE  160  NE   125   NW   160.     Shreve  & 

Co  to  Waterhouse  &  Price  Co 

April    l-i.    1918 

April  22,  1913— W  LAGUNA  90  N  Fil- 
bert; No.  3009  Laguna.  Rosa  Curio 
to  G  Pollati  and  Pilade  Carmago- 
vani    April   14,  191S 

April  22.  1913 — NW  HARRISON  62-6 
NE  Fifth  NE  SOxNW  SO.  James  L 
Rgan  to  Rlcliard  Keller  and  Myrl 
Cra.ne April   4,   1918 
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-April  23,  1S13— S  MAUKKT  &  liUM)Y 

SW   75.XSE   124.      The   Sierra   Inv   Co 

to  Foster  Vogt  Co April   -'-^    ni, 

April    23,    1913— N-yy    SEVENTH   AVIS 


and    Lake    N    7axW    30.      Rousseau 

Realy  Co  to  Edw  P   Helms.. 

,   ■■, April    23,    1913 

April  23.  1913— E  ELEVENTH  AVE 
100  S  California.  Alex  Coleman  to 
Wlliam  Van  Herick. ..  .April  14,  1913 
April  23.  1913— S  JACKSON  110  W 
125  S  127-S.4XN  127-S.4.  Argo  In- 
vestment  Co  to  Wm  P  Wilson  Co.. 

.   ' April    23      ISM 

April  23,  1913— E  LEAVENWORTH 
25  N  12-6  W  S7-6.  Rousseau  Realty 
25  N  42-6  W  S7-6.     Rousseau  Realty 

Co   to   wiiom   it    may   concern 

,■■.;■■" April    23,    1913 

April  23,  1913— SE  CALIFORNIA  AND 
Leidesdorff  fronting  N  on  Califor- 
nia and  at  rear  107-6  extending  on 
E  and  W  sides  137-6.  The  Insurance 
Exchange,  Inc  to  California  Constr 

April    15     IQl^ 

April  23.  1913— S  JACKSON  110  W 
Gougrh  W  125  S  I27-814  N  127-S14 
t^°>  /"^^estment  Co  to  Centrai 
Electric  Plumbing:  &   Heating-  Co.. 

.   ■  '.; .4pril    23,    1913 

April  24,  1913-N  BERNAL  AVE  5S0 
B  Coso  Ave  23-6x100.  Robert  E 
Seegar   to   Whom  it   may  concern.. 

April    24     1913 

April  24,  1913— E  THIRTEENTH  AVE 

17!5  N  (K)  or  Kirkham  N  50xE  I'o 

John  Bjorkman  and  Oscar  Swanson 

I     to  whom  it  may  concern.  .   Apr  '"'    'n 

|ApriI    24,    1913-N     VALLEJO    I'S^E 

j     Leavenworth      25x137-6.        Timothy 

and   Kate   Wallace   to   A  or  Arthur 

l,^'.f«"= April   IS,    1913 

lApril   25,    1913— LOT  3   BLK   ■■D"  Mis- 
'     sion    Terrace.      Morris    and    Bertha 

•     Koenigsthal    to    R     Hanson 

l,  ■  ■,' Completed  

[April  25,  1913— SE  MARKET  100-0% 
NE  7th  NE  50-0%  SB  165  SW  50-0 ?4 
NW  165.     J  D  Phelan   to  Btanquist 

&    Forbes April    17,    1913 

April  25,  1913— W  OTSEGO  AVE  25  S 
Santa  Tsabel  Ave  S  a5xW  la's  A  A 
Wesendunk    to    whom    it    may    con- 

.  *^,f.^"   •  • April  23,  1913 

\pril  2o,  1913_W  GATES  75  S 
Thomukin  25x70.  Thore  Knudsen 
to  whom  it  may  concernApril  •'4  1913 
\pril  25  ,1913— N  WEST  CLAY  148  W 
22nd  Ave  W  37  N  3  deg  23  min  W 
122  S  82  deg-  4  min  24  see  E  37  73  g 
3  deg  23  min  E  114  m  or  1  ptn  Lot 
42  W  est  Clfly  Park.  S  A  Born  Bldg 
Co  to  whom  it  may  concern 

^^■','n-",'^ ^P""'!    23,    1913 

■Pril  2o,  1913— N  EUCLID  AV  (Rich- 
mond Ave)  95  W  Jordan  Ave  W  50x 
N  100.  Chas  P  Cutten  to  Joel  John- 
son, April  19;  A  Gradin.  .April  is,  1913 
Pril  2o,  1913— NE  CALIFORNIA  AND 
Leidesdoff  E  30  N  124  W  30  S  to 
^eg  The  Liverpool  &  London  & 
Globe   Ins   Co    (Limited)    to   Cclusa 

Sandstone   Co April    23,   1913 

Pril  25,  1913— W  MONTGOMERY  69 
h  Green  33-9xS0.  G  Ferrari  and  P 
Costello  to  Devencenzi  Bros  &  Co.. 

■'.;■■• April    20,    1913 

)ril  2o,  1913— S  MARKET  250  W 
m.    Nathan  and  William  Lester  to 

Lindgren  Co April  24,  1913 

ml  25  .1913— N  BROADWAY  6S-9  W 
\VeI,ster  W  l4S-9xN  275.  Mrs  Jas  L 
Flood   to   Putnam  &   Gorsuch. 
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LIENS  PILED. 
San  Francisco. 


li-i-iors 
plaster 


bath 
will 


April  11,  1913— SE  -MARKET  150-1  .^ 
NE  7th  SE  165-lxNE  75.  Cunning- 
ham &  Politeo,  »1531.25;  Frank 
ivlimm,  $2328.50  vs  Boston  and  S  F 
Amusement    Co    ... 

April  12,  1913-NW  POST  '&  AGATE 
Ave  N  60xW  40.  Donald  Mowat  vs 
Lindgren  Co  and  Rosie  Resenberg 
and    A   Rosenberg {3120  sn 

April  15.  1913-E  TWELFTH  AVE 
1'5  N  Noriega  N  25xE  120.  R  S  K 
Macmillen  vs  D  B  Bruce $169  44 

April  17,  1913-N  ST.  MARY'S  AVE 
dist  —  W  Mission  W  25xN  100;  No 
30  St.  Mary's  Ave.     H  S  Thomson  vs 


ti-u  .!„    r-.     1  --     and 

iid-.ne.   Cost  not  .-tated.     Berkele- 
meda    Co.,    Cal. 


J   J   O'Connell. 


.$182.8 


April  17,  1913- S  BUSH  45  E  Powell 
E  23-6XS  67-6.  W  P  Fuller  &  Co  vs 
G  C   F  Schwarz   and   A  Dahlberg.. 

NOTE.-The'  'abive'  'lien'  waV  'released 
immediately  after  being  filed 
April    17,    1913— NW   POST   &   AGATE 
Alley  N  60xW  40.     A  G  Mitchell  vs 
Rosie  Rosenberg  and  Donald  Mowat 

April  18.  1913— BLK  BDEd'by' BAL- 
boa,  47th  Ave,  Sutro  Heights  Ave 
and  46th  Ave.  Commercial  Bldg  Co 
vs  Golden  Gate  Ostrich  Farm 
(Leastehold     interest)     and     Albert 

,  ^^.^•'^'•'^     $1134.50 

April  IS,  1913— E  peters  AVE  78 
SW  Fair  Ave  SW  lOO-xSE  73-6 
Hauptman      Lumber    Co      vs      Jos 

Stromswold     $598  22 

April  19,  1913— SW  SEVENTH  175 
SE  Folsom  SE  25xSW  80.  A  .C 
Morris  vs  Patrick  Prunty  $43 
April  25,  1913— E  HYDE  49-9  s"  Bay 
S  23.XE  60.  J  H  Kruse  to  L  L  Sol- 
omons and   Kenney  &   Rounds 


OAKLAND  AND  ALAMEDA 
COUNTY. 

RESIDENCE   -    2      story    and      base, 
ti-ame,    $3,800.      Berkeley,    Alameda    Co 
<-aI.       Arc'hitec ' 


sleeping 

ished 

wood    floors    will 

There    will 

(ire    places.       Man 

Til   will   be  used  in  the 

kitchens. 


letal   lath.      Plans 

RESIDENCE   2 

frame,   $3,000. 
Cal.      Architect, 
Home    Builders, 
land. 


shall    Diggs. 
keley.       The 


t,  none.  Owner.  Mar- 
444  Bowditch  St..  Ber- 
welling  has  -been  de- 
signed for  an  eight-room  house  with 
all  modern  conveniences.  There  will 
be  furnace  heat  and  open  Are  places. 
Intnor  will  be  finished  in  pine  with 
hardwood  floors  in  the  principal  rooms 
M-antels  will  be  of  brick.  Tile  will  he 
used  in  the  bath  room  and  kitchen. 
Besides  the  eight  rooms  there  will  also 
be  a  sleeping  porch.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
P  aster  on  metal  lath.  Plans  are  com- 
plete   and    work    will    be    done    by    the 
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ii-il  2.-,.   1913— N  10  FEET  LOT  10  & 
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"°i;r  IT^'"'-      ^''^   ^'3«"    W^ymire 

ON  F  Nilsson Completed  

rll  25,   1913— N  15  FEET  LOT  11   & 


Day. 

RESIDENCES-2,  2  .story  and  base, 
frame.  $3,500  each.  Berkeley.  Alameda 
Co  Cal.  Architect.  Olin  S.  Grove.  2911 
Telegraph  Ave..  Berkeley.  Owner.  Mr 
Ochletree.  These  houses  will  be  rrect- 
ed  at  the  corner  of  Bonita  and  Vine 
streets,  and  each  will  contain  seven 
rooms  and  bath.  Interiors  will  be  fin- 
ished in  pine  with  some  hard-wood 
veneer.  There  will  -be  hardwood  floors 
in  the  dining  rooms,  living  rooms  and 
rece-ption  halls.  Furnace  heat  and 
open  tire  places-  will  be  installed. 
Mantels  will  be  of  brick  and  tile      An 
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louses.      Tile    will    be    used 
rooms   and   kitchens.      Ex- 
be    covered     with     cement 
p,red"  ""'""   ■'""■     '■-'«  -«  "-'"« 
RESIDENCE   -  .      .,„...     _.     ,^^^_ 

.  .  Ala- 
™,  Architect.    John    Hurt- 

^on  Thomas.  First  National  Bank  B^dg 
Be.  keley.      Owner.    B.    L.    Brock.      The 
House   has  been  designed   for  an   eigh  ! 
room   dwelling   wiU,      two      baths     and 
porcli.      Interior    will    be    fln- 
Pine   and   -hardwoods.      Hard- 
used    throughout, 
he^furnace    beat   and    open 
will    be    of    tile, 
bath   rooms  and 
„.-i,   ,       •  automatic    water    heater 

w        be  installed.   Exterior  of  the  house 
I'lJ  Z^J^'Z^  ^"^   <^«'"^"t  P'a^ter  on 
re  being   prepared, 
story     and     base, 
Piedmont,   Alameda   Co.. 
none.      Owner,    United 
1762    Broadway,    Oak- 
The    house    will    contain      seven 
rooms,    bath   and  sleeping  porch.     Inte- 
rior will  be  finished  in  pine  with  hard- 
Tl?r,  u\'"    ""^    principal      rooms. 

Theie  wll  be  .a  hot  air  furnace  and 
open  fire  places.  Mantels  will  be  of 
tile  or  brick.  Tile  will  be  used  in  the 
bath  roo.ii  and  kitchen.  Exterior  of 
the  dwelling-  will  be  covered  with  ce- 
ment plaster.  Plans  are  complete  and 
in  the  hands  of  the  owners  who  are 
now  purchasing  all  materials  Work 
will    be   done   by   Day   Labor. 

RESIDB.N-CE  -  2  story  and  base, 
frame,  $6,000.  Oakland,  Cal  Archi 
tect.  A.  W.  Smith,  1010  Broadway,  Oak- 
land. Owner,  C.  E.  Quigley.  The 
dwelling  will  be  erected  at  the  corner 
of  College  and  Rand  avenues,  and  will 
contain  eight  rooms,  sleeping  porch 
and  bath.  Interior  will  be  finished  in 
Pine  and  .hardwood  with  hardwood 
floors  ,n  the  living  room,  dining  room 
reception  hall  and  den.  There  will  be 
furnace  heat  and  open  fire  places.  A 
large  brick  mantel  will  be  one  of  the 
features'  of  the  house.  Tile  will  be 
used  in  the  bath  rooms  and  kitchen 
Exterior  ot  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will  be   done   by   Day   Labor. 

RESIDENCE  -  2  story  and  base. 
f^ame,  $20,000.  Berkeley,  Alameda  Co 
Lai.  Architect,  John  Hudson  Thomas, 
i'lrst  National  Bank  Bldg..  Be.-kelev 
Owner,  Mrs.  E.  J.  Culver  Bell.  This 
dwelling  was  mentioned  in  last  week's 
i-'sue,  at  which  time  plans  were  nearly 
complete.  Working  drawings  have 
been  completed  and  bids  are  now  be- 
ing taken  for  the  work.  The  house 
will  he  erected  in  the  Claremont  Tract 
and  will  contain  12  or  14  rooms,  baths 
and  sleeping  porch.  Interior  will  be 
finished  in  pine  and  hardwoods.  There 
will  be  a  central  heating  system  and 
open  fire  places.  Mantels  tvill  be  of 
brick  and  tile.  Bath  rooms  will  be 
finished  in  tile.  An  automatic  water 
heater  will  be  installed.  A  garage 
will  be  erected  on  the  rear  of  the  lot 
Exterior  of  the  house  will  be  covered 
with   cement  plaster  on   metal   lath 

RESIDENCE  -  2  story  and  base. 
fra,me.  $3,000.  Oakland.  Cal.  Archi- 
tect, none.  Owners.  Jones  and  McGov- 
ern.  221 S  Los  Angeles  Ave..  Berkeley. 
The  house  will  contain  seven  rooms 
and  bath.  All  interior  finish  will  he 
of  pine.     Hardwood  floors  will   be  used 
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in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places.  Man- 
tels will  lie  of  tile  or  brick.  Tile  will 
be  used  in  tiie  bath  room  and  kitchen. 
Kxterior  of  tlie  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will  be  done  by  Da.v  Labor.  Owners 
are   now   purcJiasing-  all   materials. 

RKSIDKNCE  —  2  story  and  bate, 
frame.  $5,000.  Berkeley.  Alameda  Co.. 
Oii\.  Architect,  none.  Owner.  Mrs.  A. 
G.  Sanderson.  The  house  will  contain 
eight  rooms,  bath  and  sleeping  porch. 
Interior  will  be  finished  in  pine  and 
hardwood  with  hardwood  floors  in  the 
living  room,  dining  room  and  reception 
hall.  Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  brick  and  tile.  Bath  room  will  be 
wainscoted  with  tile.  TUe  will  also  be 
used  in  the  kitchen.  An  automatic 
water  heater  will  be  installed.  Ex- 
terior of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
The  work  will  be  carried  out  by  Sulli- 
van Bros..  6456  Harmon  Court,  Oak- 
land. 

RESIDENCE  —  2  story  and  base, 
frame.  $25,000.  Piedmont,  Alameda 
Co..  Cal.  Architect.  Louis  M.  Upton, 
Mutual  Savings  Bank  Bldg.,  S.  F.  Own- 
er. George  D.  Greenwood.  The  house 
will  contain  ten  or  twelve  rooms,  sev- 
eral baths,  sleeping  porch  and  laundry. 
Interior  will  be  finished  in  pine  and 
hardwood.  Hardwood  floors  will  be 
used  in  all  principal  rooms.  There 
will  be  furnace  heat,  open  fire  places, 
an  automatic  water  heater  and  vacuum 
cleaning  system.  Mantels  will  be  of 
marble  and  tile.  A  garage  will  be 
erected  on  the  rear  of  the  lot.  Exte- 
rior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing taken   by   the   architect. 

APARTMENT  HOUSE — 3  story  and 
base,  frame.  $10,000.  Oakland.  Cal. 
Architect,  none.  Owner,  Edward  Olsen, 
29  Westall  Ave.^  Oakland.  The  build- 
ing will  be  erected  at  the  southeast 
corner  of  16th  and  Adeline  streets  and 
has  been  designed  to  contain  IS  apart- 
ments of  two,  three  and  four  rooms 
each.  Interior  finish  will  be  of  pine 
throughout.  Same  hardwood  floors 
will  be  used.  Each  apartment  will 
have  a  water  heater,  private  bath  and 
wall  beds.  Tile  will  be  used  in  the 
bath  rooms.  Exterior  of  the  building 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  in  the  hands  of 
the  owner  who  is  now  purchasing  all 
materials.  The  work  will  be  done  by 
Day   Labor. 

AUDITORIUM — 3  story,'  Class  A  con- 
struction, $500,000.  Oakland.  Cal.  Ar- 
chitects, J.  J.  Donovan.  Security  Bank 
Bldg.,  Oakland,  associated  with  Palmer 
&  Hornbostel,  New^  York.  An  unusual 
condition  developed  at  the  opening  of 
bids  for  the  structural  steel  for  the 
Oakland  Auditorium  when  they  were 
opened  at  Thursday's  meeting  of  the 
Board  of  Supervisors.  AW  bids  re- 
ceived previously  werein  excess  of  the 
amount  available  and  plans  have  been 
revised.  Bids  received  yesterday  on 
both  the  entire  work  and  on  unit 
pric«!S  were  $26,000  higher  than  the 
first  bids.  One  member  of  the  Board 
of  Supervisors  made  a  motion  that  all 
bids  be  rejected,  but  failed  to  get  a 
second.  Figures  have  been  referred 
to  the  Citv  Attorney  and  Commissioner 
of  Public  Works.  Only  two  bids  were 
received,    one   from   the   Pacific   Rollins 
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Mills  for  $2U3,Uo9.  and  one  from  the 
Judson  Iron  Works  for  $222,082.  The 
unit  prices  were  as  follows:  Straight 
beams  with  or  without  connections, 
.ludson  Iron  Works, '.Oo:  Pacific  Rolling 
Mills,  .041:  Plate  girders,  Judson  Iron 
Works,  .057:  Pacific  Rolling  Mills,  .047: 
trusses  or  built-up  lumber,  Judson 
iron  Works,  .055:  Pacific  Rolling  Mills, 
.055;  rods,  Judson  Iron  Works,  .OS;  Pa- 
cific Rolling  Mills,  .073;  bent  work, 
Judson  Iron  Works,  .084;  Pacific  Roll- 
ing Mills.  .078. 

RESIDENCE  —  2  story  and  base, 
frame,  $5,000.  Oakland,  Cal.  Architect, 
none.  Owner,  I.  W.  Button,  5330  Tele- 
graph Ave.,  Oakland.  The  dwelling  has 
been  designed  for  an  eight-room  house 
with  bath  and  sleeping  porch.  Interior 
will  be  finished  in  pine  and  hardwoods 
with  hardwood  floors  in  the  principal 
rooms.  Bath  room  will  have  tile  wain- 
scot. There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
brick  or  tile.  Tile  will  be  used  in  the 
kitchen.  Exterior  of  the  house  wili  be 
covered  with  ce.nient  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will  be  done  by  Day  Labor.  The  owner 
is   now   purchasing  all   materials. 

RESIDENCES — 4,  2  story  and  base, 
frame,  $2,500  each.  Oakland,  Cal.  Ar- 
chitect. W.  H.  Judson,  Albany  Bldg.. 
Oakland.  Owners,  Morse  Hargrave  Co. 
These  houses  will  be  erected  on  Sem- 
inary avenue  and  each  will  contain  six 
rooms  and  bath.  Interior  finish  W'ill 
be  of  pine  and  redwood  with  hardwood 
floors  in  the  principal .  rooms.  There 
will  be  open  fire  places  and  brick  or 
tile  mantels.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
and  shingles.  Tile  will  be  used  in  the 
bath  rooms  and  kitchens.  Plans  are 
complete  and  figures  are  being  taken 
for   the   various   parts   of   the   work. 

APARTMENT  HOUSE — 3  story  and 
base,  frame,  $10,000.  Oakland,  Cal.  Ar- 
chitect, none.  Owner,  Edward  Olsen, 
29  Westall  Ave.,  Oakland.  The  build- 
ing will  occupy  a  corner  site  and  has 
been  designed  to  contain  18  rooms 
which  will  be  arranged  in  two-room 
suites  with  baths.  Interior  finish  will 
be  of  pine  throughout.  There  will  be 
wall  beds,  private  baths  and  some 
hardwood  floors.  Plans  provide  for  a 
central  heating  system  and  hot  water 
supply.  Bath  rooms  will  be  finished 
in  tile.  The  exterior  of  the  building 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  the 
owner  will  do  the  work  by  Day  Labor. 
He  is  now  in  the  market  for  all  mate- 
rials. 

APARTMENT  HOUSE — 3  story  and 
base,  frame.  Cost  not  stated.  Oak- 
land, Cal.  Architect.  C.  W.  McCall, 
Central  Bank  Bldg.,  Oakland.  Owner, 
J.  Spellman.  This  building  has  been 
mentioned  here  before  when  plans 
were  first  started.  The  building  will 
be  erected  at  the  corner  of  25th  and 
Telegraph  avenue  and  has  been  de- 
signed to  contain  a  number  of  two  and 
three  room  suites.  Interior  finish  will 
be  of  pine  and  hardwood  veneer.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  A  central  heating  sys- 
tem and  hot  water  supply  will  be  in- 
stalled. Bath  rooms  will  be  finished  in 
tile.  The  exterior  of  the  building  will 
1  e  covered  with  rustic.  Plans  are  com- 
plete and  the  architect  is  now  taking 
figures   on   the  work. 

RESIDENCE  —  2  story  and  base, 
frame,  $12,000.  Berkeley,  Alameda  Co.. 
Cal.      Architect,      Harris      Allen,      2514 


llillegass  Ave.,  Berkeley.  Owner, 
Alice  Skyes.  The  house  will  be  erect- 
ed in  the  Northbrae  Tract,  and  will 
contain  in  the  neighborhood  of  ten 
rooms,  several  baths  and  sleeping  porch. 
Interior  finish  will  be  of  pine  and  hard- 
woods with  hardwood  floors  through- 
out. There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  Bath  rooms  will  have 
tile  floors  and  wainscot.  An  automatic 
water  lieater  will  be  installed.  Plans 
also  include  a  vacuum  cleaning  sys- 
tem. Exterior  of  the  building  will  be 
covered  with  shingles.  Plans  are  com- 
plete and  flgures  are  being  taken. 

BUNGALOW'  —  1  story  and  base, 
frame,  $3,000.  Oakland,  Cal.  Archi- 
tect, none  Ownei-,  M.  C.  Bolts,  3116 
Central  Ave.,  Oakland.  The  dwelling 
will  contain  six  rooms,  bath  and  sleep- 
ing porch.  Interior  flnish  will  be  of 
pine  and  hardwood  with  oak  floors  in 
the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  brick.  An  automatic  water 
heater  will  be  installed.  The  exterior 
of  the  house  will  be  covered  with  ce- 
;uent  plaster  on  metal  lath.  Tile  will 
be  used  in  the  bath  room  and  kitchen. 
Plans  are  complete  and  the  work  will 
he   done  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,500.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  F.  A.  MuUer.  I'C?. 
61st  St..  Oakland.  The  dwelling  :>i» 
been  designed  for  a  six-room  li.uisn 
with  bath  and  sleeping  porch.  Int(^ 
rior  flnish  will  be  of  pine  throughom 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be  furnace  heat 
and  an  open  fire  place,  ilantel  will  be 
of  brick  or  tile.  Tile  will  be  used  in 
the  bath  room  and  kitchen.  Exteiior 
of  the  house  will  be  covered  with  oe- 
ment  plaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done  by 
Day   Labor. 

RESIDENCE   —   2      story      and      base, 
frame,   $15,000.     Berkeley,   .Alameda  Co.. 
Cal.      Architect,    W.    H.    Ratcliffe,    First 
National    Bank    Bldg..    Berkeley.      Own- 
er,  T.   M.   Sherman.     The  house  will  be 
erected   at   the    corner   of   Dwight    Way 
and  Piedmont  avenue,  and  has  been  de 
signed   to   contain    twelve   roo.iis.    three 
baths    and    sleeping    porch.      A    g 
will  be  erected   on  the  same  lot.     Inte 
rior    finish    will    be    of    pine    and    hard 
wood.      Hardwood    floors    will    be    used 
in   the   principal   rooms.      Plans   provi 
for  a  central  heating  system  and   ope] 
fire  places.     Mantels   will  be   of   tile      _ 
brick.      Tile    will    be    used    in    the    battt 
rooms    and    kitchens.       An       automatjci 
water   heater   will   be    installed.      Exte£ 
rior  of  the   house  will  he  covered   wl 
cement    plaster    on    metal    lath.  _ 

clay  tile  roof  will  be  used.  Plans  arp 
complete  and  figures  are  being  taken. 
TRESTLE  CONSTRUCTION— Cost  noi 
stated.  Oakland,  Cal.  Engineers. 
Engineering  Departnjent  San  Francis- 
co, Oakland  and  San  Jose  R.  H-  Co.. 
Oakland.  Owners.  San  Francisco.  Oak- 
land  and  San  Jose  Railroad.  Plans  ■ 
have  been  completed  for  extensive , 
work  which  is  to  be  carried  out  in  the 
development  of  the  company's  system. 
Bids  will  be  opened  on  May  15th.  Thi 
following  work  is  included:.  15.00i' 
linear  feet  temporary  railway  trestle 
14.700  linear  feet  sheetpile  bulkhead. 
165.000  cubic  yards  rock  excavating 
20,000  cubic  yards  earth  excavating. 
1.250,000    cubic    yards   hydraulic   dreug- 
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ins-.  Alternalivo  plan:  10,000  cubic 
yiirds  preparatory  dreclgingf.  15,600  lin- 
ear feet  of  seawall  containing  a^bout 
3B5.000  cubic  yards  or  rock  and  1,- 
1'50,000  culjic  yards  liydraulic  dredging. 
SCHOOI. — 2  story  and  base.  Class  A 
construction,  $160,000.  Oakland,  Cal. 
Architect,  .Tolin  J.  Donovan,  Security 
Hank  Bldg.,  Oakland.  Owners,  City  of 
Oakland.  Plans  for  the  construction 
lit  tlie  Durant  School  have  been  ap- 
proved by  the  Board  of  Education  and 
bids  will  be  called  for  at  once.  The 
building  will  be  erected  on  West 
street,  between  2Stli  and  29th  streets. 
There  will  be  18  class  rooms,  asseiti- 
My  hall  and  other  usual  rooms.  Con- 
struction will  be  of  the  Class  A  type 
throiigliout.  Exterior  will  be  faced 
with  pressed  brick.  Interior  finish 
will  he  of  metal  and  hardwoods.  Plans 
provide  for  steam  heat  and  a  modern 
system    of    ventilation. 

Contracts  Awarded. 

.^CHl)OI> — :;  and  .3  stor\-  and  liase. 
n-iiiforced  concrete,  $397,037.  Oakland, 
I'll.  Architect,  J.  J.  Donovan.  Security 
i  ink  Bldg.,  Oakland.  Owners.  City  of 
I  i.ikland.  Contractors,  Williams  Eros. 
&  Henderson.  Holbrook  Bldg.,  S.  F. 
Contract  price,  $397,037.  A  complete 
list  of  all  figures  submitted  for  this 
work  appears  under  the  heading  of 
Oakland  and  Alameda  County  in  this 
issue. 

OFFICES — 10  story  and  base.  Class 
A   construction,    $150,000.      Oakland,   Cal. 

.    Architects,    Reed      &    Meyer,       Oakland 

I    Bank     of     Savings,       Oakland.       Owner. 

:    Lucy     Thompson.       Contractors,      P.      .1. 

f   Walker     Co.,     Monadnock     Bldg.,     S.     F. 

f  Contract   price   not  given.     Note:     It   is 

understood  that  this   contract   has  been 

l-iken    on    a    percentage    basis    and    tliat 

I    >     i'Uilding    complete    will    cost    a))Out 

11,000. 


Commercial  High 
School  Bids  Opened. 


land  Bonril  of  Bdiirntinn 
olialily  Award  Contract 
^Villia■ns   Btos.   &  Henderson. 


Lids  for  the  construction  of  the  Com- 
mercial High  School,  which  is  to  be 
erected  on  Broadw«.v,  between  41st  and 
■l,")th  streets  in  Oakland,  were  opened 
at  last  evening's  session  of  the  Oakland 
Board  of  Education.  Figures  were 
submitted  with  the  following  alter- 
natives (1)  oak  trim  in  place  of  pine 
m  the  principal's  offices  (2)  oak  trim 
instead  of  pine  in  the  assembly  hall 
and  stairways;  (3)  slack  varnish  in- 
stead of  rubber;  (4  and  5)  hardwall 
plaster  instead  of  Keene  cement;  (6) 
oniitting  west  wing;  (7)  Niles  gravel 
in.'.tead  of  crushed  rock  and  (8)  double 
hung  windows  instead  of  patent.  On 
the  general  construction,  without  con- 
sideration of  the  alternatives,  which 
up  to  a  late  hour  had  not  been  com- 
piled, Williams  Bros.  &  Henderson  had 
submitted  the  lowest  figures  at  $418,- 
000.  No  award  of  contract  has  been 
made.  Following  is  a  complete  list  of 
all   figures  .'Ulimitled: 

General    Constriirtiou. 

Williams    Bros.    &    Henderson,    $418,- 


000;  (1)  add  $3000;  (2)  add  $1400; 
deduct  $nnO;  (4  and  ^)  deduct  $.".00; 
deduct  $30,8011;  (7)  dcd\lct  $300; 
deduct   $l(i.-.(.. 

.\ewsom-\Vidd    .>i    Kolin.    $(;:7.12.j: 
add    $3300;     (2)    .Kid    $ir,00;     CD     .Ic 


(li 
llict 


$600  (4  and  5)  deduct  $200;  (6)  deduct 
$36,555;    (7)   ;    (8)    deduct    $3000. 

Lewis  A.  Hicks  &  Co.,  $436,500;  (1) 
add  $2400;  (2)  add  $700;  (3)  deduct  $600 
(4  and  5)  deduct  $500;  (6)  deduct  $40,- 
000;    (7)    deduct   $500;    (8)    deduct    $1000. 

Christenson  Bros..  $435,222;  (1)  add 
$2800:    (2)    add    $900;    (3)    deduct    $350; 

(4  and  5)  deduct  $ ;  (6)  deduct  $30,- 

866;    (7)   ;    (8)   . 

Van  iSant-Houghton  Co..  $462,841;  (1) 
add  $4060;  (2)  add  $2123;  (3)  deduct 
$650;  (4  and  5)  deduct  $200;  (6)  deduct 
$31,700;    t7)  ;    (8)   . 

ATcLeran  &  Peterson,  $450,000  (1) 
add  $3000;  (2)  add  $1500;  (3)  deduct 
$600;  (4  and  5)  deduct  $1200;  (6)  de- 
duet  $27,000;  (7)  deduct  $3000;  (8)  de- 
duct $100. 

Thurston  &  Co,  $439,500;  (1)  add 
$2640;  (2)  add  $760;  (3)  deduct  $600; 
(4  and  5)  deduct  $200;  (6)  deduct  $41,- 
000;    (7)   ;    (S)    deduct   $3500. 

Continental  Fireproofing  Co.,  $444,- 
500    (1)    add    $4060;    (2)    add    $2070;    (3) 

deduct    $605;     (4    and    5)    deduct    $ ; 

(6)  deduct  $36,348;  (7)  deduct  $1000; 
(8)    <idd    $530. 


Auditorium  Steel 
Bids  Are  Unusual. 


structural   Steel   Bids  on   Revised   Plans 

Exceed    First      rroposals    by      Oyer 

Twenty-Six   Tliousand, 


An  unusual  condition  developed  at 
tlie  opening  of  bids  for  the  structural 
steel  for  the  Oakland  Auditorium,  when 
they  were  opened  at  Thursday's  meet- 
ing of  the  Board  of  Supervisors.  All 
bids  received  previously  were  in  excess 
of  the  amount  available  and  plans  have 
been  revised.  Bids  received  yesterday 
on  both  the  entire  work  and  on  unit 
prices  were  $26,000  higher  than  the  first 
bids.  One  member  of  the  Board  of 
Supervisors  made  a  motion  that  all 
bids  be  rejected,  but  failed  to  get  a 
second.  Figures  have  been  referred  to 
the  City  Attorney  and  Commissioner  of 
Public  Works.  Only  two  bids  were  re- 
ceived, one  from  the  Pacific  Rolling 
ilills  tor  $203,959,  and  one  from  the 
Judson    Iron    Works    for    $222,082, 


id     Auditorium. 


Structural    Steel,    Oaklai 

Judson    Iron    Works.. 

Pacific    Rolling   Mills. 

Unit   Price 


Straight  beams  with  or  without  con- 
nections, Judson  Iron  Works,  $.05;  Paci- 
fic   Rolling   Mills,    $.041. 

Plate  girders,  Judson  Iron  Works, 
$.0i57;   Pacific  Rolling  Mills,   $,047. 

Trusses  or  built  up  lumber,  Judson 
Iron  Works,  $.055;  Pacific  Rolling  Mills, 
$.055. 

Rods,  Judson  Iron  Works,  $.08;  Paei- 
tic  Rolling  Mills,  $.073. 

Bent  work,  Judson  Iron  Works,  $.084; 
Pacific    Rolling   Mills,   $.078. 


Buildiug  Contracts  Awarded 


Oakland. 


1232 
1233 
12:;  I 


12  10 
1211 
1212 


Jesperson 
McClough 
Ramge  .  . 
Robinson 


Andprs( 
Slatteri 
KaulT  n 


Uippo 

Barnett 

.  . . .Johnson 
.  .  .  .  .  .Owner 

Quigley 

Decker 

Olysen 

. .  .Galloffber 
.HoUenbeck 


2000 

1500 

1100 

•■l20n'' 

0000 
4100 
11510 
3750 
2250 


1245 
1246 
1247 
1248 
1249 
1250 
1251 
1252 


1258 
1259 
1260 
1261 
1262 
1263 
1260 
1267 


1277 
1279 
1280 
1281 
1282 
1283 
1284 
1285 
1287 
12SS 
1289 
1290 
1291 
1292 
1293 
1294 
1295 
1296 
1297 
1299 
1305 
1306 
1307 
1309 
1310 
1311 
1312 
1313 
1314 
1310 
1317 
1318 
1319 
1320 
1321 
1322 
1323 
1324 
13'?5 
1326 


il 

United    Bldrs    Owner  3000 

Plattner     Owner  2700 

Radke     Parkinson  2700 

McGovern    Jones  3000 

Baker    Nichols  1960 

Murray     Murray  2000 

Peterson    Peterson  1500 

Olsen     Olsen  10000 

Brockstedt    Owner  500 

Rule     Persona  1865 

Lorenz     Boeddeke  1200 

Clarken    Schaefer  9800 

Hall     Swalley  9112 

Elftman     Swalley  3550 

Ryan    Faulkes  4000 

Sawyer    Turner  400 

Janssen     Janssen  450 

Nigelsen    Lucas  400 

Willard     PJoeger  3850 

Anderson     Converse  500 

Phillips     Deike  400 

Scofleld     Jones  400 

Medelros     Azevedo  400 

Franklin     Franklin  400 

Root      .■ .  .  .Shrader  700 

Wolfe     Wolfe  2000 

Durrer     Durrer  1500 

Waterman      Prosser  500 

Pruston      Kirby  1600 

Hamilton     Turner  500 

Dorsey      Dexter  2150 

Elftman     Swalley  3550 

Colt     Coit  2500 

Walter    Dunbar  2250 

Bolts    Bolts  3000 

Same     Same  2000 

Same    Same  2000 

Same Same  2000 

Jansen     Jansen  1200 

Rountree     Rountree  2500 

Allen    ■ Allen  2100 

MuUer     Muller  3500 

Muller     Muller  3500 

Davoust    Legault  7500 

Giambfuno     Perona  lOOO 

Class     Baunvan  1000 

Martin     Brophy  500 

Minar     Minar  6200 

Minar     Minar  400 

Coit     Coit  2000 

Hansen    Jackson  1900 

Morris     Muller  I15OOO 

Young     Young  1750 

1st    Pres    Church.  .  .Hooper  1105 

WOW    Fuller  3670 

Tyken      Leeflang  1300 

Rennev      Roust  1500 

Baldwin      Anderson  11500 

Ericsson      Bricl=son  99^ 

Morton      Anderson  1000 

Behrens     Behrens  1000 

Union    Ice    Co.  ..  .Williams  1000 

Laing     Laing  1600 

Blumenstead      .Simpson      400 


(1231)  E  MANILA  AVE  345  S  Hudson, 
Oakland.     One-story  5-room   dwelling 

Owner Jesperson      &      Dippo,      878 

54th,    Oakland. 
-\rcliitect  .  .  .None, 
nay's    work.  COST,    $2000 

(1232)  N  E-TWENTY-FOURTH  50  W 
21th  Ave..  Oakland.  One-story  5- 
room    dwelling. 

Owner C.    M.    Clough,    238S    E-24th, 

Oakland. 
.\rc;htect  .  .  .None. 
Contractor.  .D.     P.     Barnett.     2327     24th 

Ave.,    Oakland. 

COST.    $1500 

(1233)  W  WALLACE  300  W  19th  Ave., 
Oakland.  One  and  one-balf-story  5- 
room   dwelling. 

ITwner Martin   Ramge,   S.    F. 

Architect  .  .  .None. 

Contractor.  .Bon     O.     Johnson     &     Sons, 
2014     E-30tb,    Oakland. 

COST,  $1100 

(1231)  IDORA  PARK.  Oakland.  One- 
story  store. 

Owner W.    H.    Robnison.    508    54th, 

Oakland. 
.■\ri-liitect  .  .  .None. 
Day's   work.  COST,   $1200 

(1235)      SW    COTTAGE    &    RAND    AVE., 


Oaklar 

ivyner, . 


itor.v    S-room    dwlg. 
.     Quigley,     404        Van 
1    Ave.,    Oakland. 
'.    Smith.    1010    Rro.nd- 
Oakland. 

COST.    $6000 


22 


BUILDING  AND  INDUSTRIAL  NEWS 


(l:'J!i>      ;.UT     I,".     Hl.K     -r'    Silliliy.sl.M"'. 

UiikUiiul.       All     work     lor     iHn-story 

ilwelllns. 

Owner V.    M.   CoviM. 

AicliUoit  .  .  .Nor.   . 

(■(iMli;nlur.  .r.    !>.    Iiccki'i-   Co..    I.iil    l:;ili. 

Oil  k  la  11.1. 
l''il.,l    .\|.iil    I'l.  'IS.      Dutoil    .Mar.    27.   'i;'.. 

.\s  hiiildiiig:  loan   will  rail  for.... 

TOTAL  COST,  $4^1  Oil 
Jioiiil,  $2050.  Suiety.  Anieiican  Bondin.i? 
Co.  Limit,  66  days.  Forfeit,  none^ 
Plans  and  specifications  filed. 

(1240)  SE  HUDSON'  AND  MILES  AVE 
50x100,  Oakland.  .\11  work  for  two- 
story   frame   stores   and   apartments. 

Owner C.   J.   Anderson,   Oakland. 

Arcliiteot  . .  .None. 

Contractor.  .Edward  Olsen,  29  Westall 
Ave..   O.ikland. 

l'"il(Ml  April   21,  'IS.     Dated  .\pril    16,  '13. 

Frame    up    14 

Hoof  and  1st  coat  plaster  on >4 

Completed    and    accepted Vi 

U.sual    35    days 14 

TOTAL   COST,    $11,516 

Kond.    none.      Limit.   100    da.vs.      Forfeit, 

none.      Plans   and   specifications    filed. 


(1241)  SW  DOLORES,  FOURTH  AVE 
Heights,  Oakland.  All  work  for  one 
and  one-half-story  frame   dwelling. 

Owner 'William   P.   Slattery   and   N. 

J.  Slattery. 

-Architect  . .  .None. 

Contractor.  .Gallagher  &  .Motts,  392 
Hawthorne,   Oakland. 

Filed  April  21,  '13.     Dated  April  21,  '13. 

Frame    up    14 

Rough   plastered    H 

Completed     % 

36  days  after 14 

TOTAL  COST,   $3750 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(1242)  LOT  27  MAP  WADEAN  TRACT 
Oakland.  All  work  for-  one-story  and 
basement    frame   dwelling. 

Owner J.  Katharine  Kauffman  and 

H.    A.   C.    Kauffman,   Okd. 

Architect  . .  .None. 

Contractor.  .G.    B.      Hollenbeck,      Com- 
mercial   Bldg.,   Oakland. 

Filed  April  21,  '13.     Dated  April  IS,  '13. 
Rough    frame   and   chimney   com- 
pleted     $600 

Brown    coated    600 

Completed   and   accepted SOD 

Usual    35    days , 250 

TOTAL    COST,    $2250 

Bond,    $1125.       Surety,    James    B.    Dean. 

Limit,     60    days.       Forfeit,     $2.         Plans 

and   specifications    filed. 


(1243)  RO.SE  AVE  near  Greenbank 
Ave.,  Piedmont.  Two-story  frame 
residence. 

Owner United    Home    Bldrs.,    1762 

Broadway,    Oakland. 
-Xr.chitect  . .  .None. 
Days    work.  COST.    $3000 

(1244)  FOOTHILL  BLVD  near  90tl). 
Elmhurst.  Six-roo  ii  bung-alow  and 
garage. 

'^'"■"«'" J-    H.    Plattner,    Call    Bldg.. 

San   Francifco. 
Architect  ...W.      J.      Cuthbertson,      32S 

Montgomery,  San  Francisco 
Days   work.  COST.    $2700 

(124.5)  E  HAVENSCOURT  BLVD  3S7 
N  E-]4th,  Oakland.  One-story  fivo- 
roo.ii   dwelling. 

O"""*"'" J^-   O.   Radke.   SW   Sliattuck 

and  5S0i,  Oakland. 


Archiioi-l  .  .  .None. 

Cunlractor.  .  ParkiiLson    &   Lindsay,    320S 
Sliattuck    Ave.,    Berlceley. 

COST     $2700 


(124(1)  E  SIXTV-EIGHTH  40  S  Arthur 
Oakland.  One  and  one-half-story  si.x- 
room    dwelling. 

Owner Jdnes     &     McGo-vern,     221S 

Los  Angeles  Ave.,  Berkeley 

.Architect  .  .  .None. 

Day's    wdrk.  COST',    $3000 


(1247)  E  PARK  AVE  260  N  E-Sth,  Oak- 
land. One-story  5-room  shop  and 
office   building. 

Owner Baker      &      Hansen,       1641 

Broadway,    Oakland. 
Architect  . .  .None. 

Lontra'c'or.  .L.      L.      Nichols,      JlacDori- 
oiigh  Bldg.,  Oakland. 

COST,    $19'B0 

(124S)  S  SIXTY -THIRD  350  E  Teie- 
garph  Ave.,  Oakland.  One  and  one- 
half-story   5-room   dwelling. 

Owner Eugent         Murray,         2625 

Chestnut,     Oakland. 
.\rcliitect  . .  .None. 

Contractor.  .Jos.    F.    Murray,     674    4'5th, 
Oakland.  COST,  $2000 

(1249)  N  TRA5K  SO  E  Monticello.  Oak- 
land.    One-story   5-room   dwelling. 

Owner Peterson    &    Peterson,    1603 

Golden  Gate  Ave..  S.  F. 
Architect  . .  .None. 
Days    work.  COST,     $1500 


(1250)  SE  SIXTEENTH  AND  ADELINE 
Oakland.  Three-story  18-room  apart- 
ments. 

Owner. ..  .Edward     Olsen.    29      Westall, 

Ave.,  Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $10,000 

(1251)  SE  "B"  AND  91ST  AVE.,  Oak- 
land.     One-story   three-room   dwlg. 

Owner C.       M.       Brockstedt,       119 

Vicksburgh,  Oakland. 
Architect  .  .  .None. 
Day's    -work.  .  COST,    $500 


(1252)  W  104TH  AVE,  bet  Royal  Ann 
and  Biggerau,  Oakland.  One-story  5 
room   dwelling. 

Owner W.      J.    Rule,      4359      Grove, 

Oakland. 
Architect  . .  .None. 

Contractor.  .John     Persona,       590       3rd, 
Oakland.  COST,    $1S65 


(1253)  AV  PERALTA  AVE  125"  N  Hop- 
kins. Oakland.  One-story  4-room 
dwelling. 

Owner Mrs.   Lorenz,   341   Magnolia, 

Oakland. 
Architect  . .  .None. 

Contractor.  .Jno.     Boeddeke.     1S14     34th 
Ave.,  Oakland. 

COST,    $1200 


(1256)      SW  BROADWAY  &  ORCH.ARD, 

Oakland.      One-story    frame    stores. 
Owner Geo.  C.  darken,  224  Ricar- 

do  Ave.,  Oakland. 
Architect  .  .  .C.  M.  &  A.  F  Rousseau,  44! 

Monadnock    Bldg,   S.    F. 
Contractor.  .A.     C.     Schaefer.     546     29th. 

Oakland  C(3ST,   $9800 


(I 


)     N  WALLA  VISTA  40   E  Arimo, 
Oakland.     Two-story   9-room   dwlg. 
Owneii.,..E,   M.   Hall. 
Architect  .  .  .None. 

Contr<ictor.  .H.   M.   Swalley,   745   Wesley 
Ave.,   Oakland. 
1^  COST,  $911-.; 


(125S)  W  EIGHTY-THIRD  AVE  40  N 
Holly,  Oakland.  Two-story  S-room 
dwelling. 

Owner Oscar    Elttman,    476    Grant*- 

Ave.,  Oakland. 
Architect  .  .  .None. 

Contractor.  .H.   M.   Swalley,   745   Wesley 
Ave.,  Oakland. 

COST,  $35501 


(1259)      NW    MOSS      AVE    &     VERNON,. 
Oakland.      Two-story    8-room    dwlg. 

Owner Mrs.  H.   Ryan,   Oakland. 

Architect  ...None. 

Contractor.  .John    R.    Faulkes,    9S28    Et- 
14th,    Oakland. 

COST,  $4000> 


(1260)      NO.    221s    HARRINGTON    AVE.,. 
Oikland.      Alterations. 

Owner H.   D.   Sawyer,   Premises. 

Architect  .  .  .None. 

Contra:ctoP.  .EJ.   C.   Turner,   Premises. 

COST,    $400t 


(1261)      NO.       272S     ELMWOOD       AVE., 
Oaklandi       Alterations. 

Owner E.       A.       Jar!S:Sen,       Hearst: 

Bldg-.,  San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $450 1 


(1262)  W  SHAFTE'R  AVE  100  S  3Sth, 
Oakland.     One-story   4-room  dwlg. 

Ow^ner Mrs.  Nigelsen,  3S78  Shafterr 

Ave.,   Oakland. 
Architect  . .  .None. 
Contractor.  .G.  Lucas,  714   27th,   Okd. 

COST,   $400* 

(1263)  SB  OCEAN  VIEW  DRIVE  399' 
SW  Bay  View  Terrace,  Oakland.  One- 
and   one-half-story   7-room   dwlg. 

Owner T.   Willard,   1S26  Francisco,, 

Berkeley. 
.\rchoi(f  ct  .  .  .None. 
Contractor.  .J.    M.    Ploeger,    3265    26th„ 

Sail  Francisco. 

COST,  $3850 


(1266)      NO.     50    ROCK    RIDGE    BLVD., 
Oakland.     Garage. 

Owner R.   C.   Anderson,   Premises.. 

Arcliitect  . .  .None. 

Contractor.  .Wm.     Converse,     551     62nd|J{ 
Oakland. 

COST,   $50a»l 


(1267)     NOS.     1771-77     GOSS,     Oakland. 

Alterations. 
Owner B.  D.  Piiillips,  Foot  of  Per- 
kins,  Oakland. 
Architect  . .  .None. 

Contractor.  .G.    Deike,    1S02    15th    Ave.,. 
Oakl.ind. 

COST,    $400' 


(126S)      E    SHAFTER    AVE    300    S   Hud- 
son,  Oakland.     Alterations. 

Owner Mrs.    C.    E.      Scofield.      5721 

Shaffer    Ave.,    Oakland. 
-Architect  . .  .None. 

Contractor.  .Jones    Bros.,     5829    Law-ton    I 
Ave.,    Oakland. 

COST,  $400 

(1270)      NO.     2119     E-TWENTT-FIRST, 
Oakland.     Alterations. 

Owner Joe   Medeiros,   Premises. 

Aichltect  . .  .None. 

Contractor.  .L.    Azevedo.    2041    20tli    Ave 
Oakland. 

COST,    $400 


(127^),, NO.     2181     SANT.A    RITA,    Oak- 
land.     Alterations. 

Owner C.    Franklin. 

Architect  . .  .None. 

Day's    work.  COST,   $40(X 


BUILDING  AND  INDUSTRIAL  NEWS 


(1^77)      N    ASIIBY    AVK     150     \V    Pied- 
mont,   Oakland.      Alteiallons. 

Owner O.     H.     Root,    2737       Asliby, 

Oakland. 
Aicliitect  . .  .None. 

CoMlraotor.  .  J.    F.   Shrader,    2737    Aaliby, 
Oakland. 

COST.    $700 


(127fl)  \\-  VALE  AVE  91  S  Thorapkins, 
Oakland.  One  and  one-half-story  7- 
rooin  dwelling. 

Owner R.    E.      Wolfe,      3947      Vale 

Ave.,  Oakland. 

Arcliltect  . .  .None. 

Day's  work.  COST,   J2000 


(12S0)  E  SIXTY-NINTH  AVE  110  S 
Weld,  Oakland.  One-story  5 -room 
dwelling. 

Owner W.   Durrer,   1254   75th   Ave., 

Oakland. 

Architect  . .  .None. 

Day's  work.  COST,  $1500 


(1281)      NO.     563     FIFTY-NINTH,     Oak- 
land.     Alterations. 

Owner Roy   Waterman,   Premises. 

Architect  .  .  .None. 

Contractor.  .E.      G.    Prosser,      876      37th, 
Oakland.  COST,    $500 


(1282)  E  SEVENTY-FIFTH  AVE  240 
S  Rosedale.  Oakland.  One-story  five- 
room  dwelling. 

Owner R.    H.    Fruston,      525      13th, 

Oakland. 
Architect  .  .  .None. 

Contractor.  .Wm.     Kirbby,       9033       "B," 
Oakland.  COST,    $1600 


(12831    NOS.    203-05   ATHOL  AVE.,   Oak- 
land.    Alterations. 

Owner Winifred  Hamilton,  Prem. 

Architect  . .  .None. 

Contractor.  .Turner      &      Johnson,      212 
Clay,    San    Francisco. 

COST,    $500 


(12S4)  LOT  13  MAP  COLBY  PARK, 
Oakland.  All  work  for  one-story  5- 
room    dwelling. 

Owner D.      C.    and      Elizabeth      A. 

Dorsey,  2002  San  Pablo  Ave 
Oakland. 
Architect  . .  .None. 
Contractor.  .B.    R.    Dexter,    2212    Grove. 

Oakland. 
Filed  April  23,  '13.     Dated  April  IS,  '13. 

Roof   on    % 

Plastered     i/i 

Completed    and    accepted % 

Usual    35    days V* 

TOTAL  COST,  $2150 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications   filed. 


(1285)  LOT  2  BLK  "H"  Brooklyn  Tp 
W  83rd  Ave  40  N  Holly,  Oakland.  All 
work    for    two-story    dwelling. 

Owner Oscar    Elftman.    476    Grant 

!  Ave..    Oakland. 

Architect  . .  .None. 

Contractor.  .H.   M.  Swalley,   745   Wesley 

I  Ave.,    Oakland. 

Filed  April  23.  '13.     Dated  April  21,  "13. 

I    Frame  up  and  sheathing  on  root. $900 

1st    coat   plaster   on 900 

Ready    for    painters 900 

!    Completed    and   accepted 850 

1  TOTAL  COST,  $3550 

7>ond,    none.      Limit.    90    days.      Forfeit, 

none.      Plans    and    specifications    filed. 


,1287)      SW    MANILA      AND      CAVOUR, 
\   Oakland.      One-stnry   n-room   dwelling 

Iwner C.    H.    Colt,    l.-,22    Broadway 

I    ■  O.ikland. 


Architect  ..  .Al.       J.       Maziirette,       1522 
Broadway,   Oakland. 

C'ontractor.  .Roger    Colt,     1522     Broad- 
way,   Oakland. 

COST,  $2500 


1 12SS)     W  LIESE  AVE  35(>  N  Santa  Rita 
Oakland.      One-story    5-room    dwlg. 

Owner E.  P.   Walters,   2398   E-24th, 

Oakland. 
Architect  .  .  .None. 

Contractor.  .S.   H.   Dunliar,   2398   E-24th, 
Oakland. 

COST,   $2250 


(12Sil)  NW  BOULEVARD  AND  OON- 
gress,  Oakland.  One-story  6wroom 
dwellirg. 

owner M.   C.  Bolts,     3116     Central 

Ave..    Alameda. 

Architect  . .  .None. 

Day's    work.  COST,    $3000 


(1290)  NW  HARPER  COURT  &  35th 
Ave.,  Oakland.  One-story  five-room 
dwelling. 

Owner M.   C.  Bolts,     3116     Central 

Ave.,   Alameda. 

Architect  .  .  .None. 

Day's    work.  COST.    $2000 


(1291)  N  HARPER  COURT  65  W  35th 
Ave.,  Oakland.  One-story  five-room 
dwellirg. 

Owner M.   C.   Bolts,     3116     Central 

Ave..   Alameda. 

Architect  .  .  .None. 

Day's    work.  COST,    $2000 


(1292)  N  HARPER  COURT  30  W  35th 
Ave.,  Oakland.  One-story  five-room 
dwelling. 

Owner M.    C.    Bolts.     3116      Central 

Ave.,    Alameda. 

Architect  .  .  .None. 

Day's    work.  COST,    $2000 


(1293)  W  FIFTY-FOURTH  AVE  200 
N  E-12tli,  Oakland.  One-story  4-room 
dwelling. 

Owner R.     N.     Jansen,     1225     54th 

Ave.,     Oakland. 

Arcliltect  .  .  .None. 

Day's  work.  COST,  $1200 


(1294)      E  GREENWOOD  160  N  Hampel 
Oakland.      Two-story    6-room    dwlg. 

Owner James        Rountree,         5417 

Shafter    Ave.,     Oakland. 
Architect  . .  .None. 
Day's   work..  COST.   $2500 


(1295)      S    BAY    PLACE    167    SE    Valdez, 
Oakland.      One-story    4-room    dwlg. 

Owner O.  E.  Allen,  310   24th,  Okd. 

Architect  . .  .None. 

Cay's  work.  COST,   $2100 


(1296)  W  LAKE  SHORE  AVE  360  N 
Rand,  Oakland.  Two-story  6-room 
uw  el  ling. 

Owner F.  A.  Mil'er,  663   61st,  Okd. 

Al  chitect  .  .  .None. 

Day's  work.  COST.  $3500 


(1297)  N  SANTA  RAY  AVE  120  E  Cal- 
nvai  Ave.,  Oakland.  Two-story  6-roo:n 
dwelling. 

Owner F.  A.  MuUer.  66S  61st,  Okd. 

.\rchitecl  .  .  .None. 

Day's  work.  COST,  $3500 


(1299)  NO.  766  EIGHTH,  a  Lot  adjoin- 
ing and  immediately  west,  Oakland. 
.Ml  work  for  tliree-story  fr.nnc  apart- 
ment house. 

Owner Martial   Davoust, 
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Arc-hilccl  ..  .  VV.    Garden      .Mltcliell      and 
Clias.    E.    Hodses,    Bankers' 
Investment  Bldg.,  S.  F. 
Contractor.  .Oliver  Legault,    3136   West, 

Oakland. 
Filed  April  24,  '13.     Dated  April   23,  '13. 

Frame    up     25% 

Brown    coated     25% 

Completed  and  accepted 25% 

Usual    33    days' 25% 

Also  agreed  If  owner  can  have  any 
sub-contracts  done  for  less  than  ngured 
by  contractor,  difference  to  be  deducted 
from  contract  price. 

TOTAL  COST,  $7500 
Bor.d,  $3750.  Surety  National  Surety 
Co.  Limit,  100  days.  Forfeit,  $5.  Plans 
and   specificatioms   filed. 


(1305)     NO.      1032      THIRD,      Oakland. 
Alterations. 

Owner Jos.    Giambruno,    Premises. 

Arcliltect  .  .  .None. 

Contractor.  .John   Perona,   590   3rd,   Okd. 
COST,    $1000 


(13061      NO.   2641   LIESE   AVE..  Oakland 
Addition. 

Owner E.   Class,   Premises. 

Architect  . .  .None. 

Contractor.  ,G.   W.   Bauman,   2817   Violin 
Oakland. 

COST,     $1000 


(1307)      NO.    834    THIRTY-FIFTH,    Oak- 
land.      Alterations. 
Owner.  ....  .Thos.    Martin.    Premises. 

Architect  . .  .None. 

Contractor.  .P.    J.     Brophy,     3278     West, 
Oakland.  COST,  $500 


(1309)  SE  PROSPECT  AND  OCEAN 
View  Drive.  Oakland.  Two-story  10- 
room    dwelling. 

Owner L.   E.   Minar,   711   Syndicate 

Bldg.,   Oakland. 
Architect  ..  .Olin    S.    Grove,    2911    Tele- 
graph   Ave.,    Berkeley. 
Day's    work.  COST,   $6200 


(1310)  S  OCEAN  VIEW  DRIVE  153  E 
Prospect    Ave.,    Oakland.      Garage. 

Owner L.   E.   Minar,   711   Syndicate 

Bldg.,  Oakland. 

Architect  ..  .Olin  S.  Grove,  2911  Tele- 
graph   Ave.,    Berkele>". 

Day's    work.  COST,    $400 


(1311)  W  MANILA  35  S  Cavour,  Oak- 
land.    One-story   5-room  dwelling. 

Owner Coit    Investment    Co.,     1322 

Broadway,    Oakland. 

Architect  ..  .Al.      J.      Mazurette,        1522 
Broadway,    Oakland. 

Contractor.  .Roger  Coit,  lo22  Broadw"ay, 
Oakland. 

COST,    $2000 

(1312)  E  TWENTY-SEVENTH  AVE 
300  N  E-23rd,  Oakland.  One-story  6- 
room   lUvelling. 

Owner Louis    Hansen,      2107      27lli 

Ave.,   Ookland 
Architect  .  .  .None. 
Contractor.  .C.  A.  Jackson,  2120  E-I6th, 

Oakland. 

OOST,  $1900 

(1313)  N  FOURTEENTH  40  ii  Grove, 
Oakland.  Two-storv  brick  stores  and 
lofts. 

Owntv Jlcrris       &       MuUer,       1601 

Telegraph    .Ave,   Oakland. 
.Vrchitect  . .  .None. 
Day's  work.  COST,  $13,000 
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in:il)  S  SIXTV-TIIIKP  I'U!*  W  Tele- 
g.irph  Avu..  (Jukl.u  d.  One-story  six- 
room    dwelling. 

OwiK-i- W.    S.     Yduiis.    702     AiU-eii. 

Oakland. 

Aiiliilcit  .  .  .None. 

I  My'..:   wurk,  CO.ST,   $1750 

ii:il(i)  0.'\KL.\ND.  All  work  for  I 
windows  Type  A:  1  window  Type  C; 
;l  windows  Type  D  for  Church. 

Owner I'"lrst  Presbyterian     Church 

of   Oakland. 
Archilert  ..  .William    C.    Hays.    OS    Post, 

San   FrancU'oo. 

Conlructor.  .Ilooptr-D  o  m  h  r  i  n  k       Art 

Gl-ass      Co.,    1S13    Telegraph 

.\ve.,    Oakland. 

Filed  April  25.  '13.     Dated  April  22,  'IS. 

Completed  ^^% 

Usual  35  days 25% 

TOTAL  COST,  IfllOS 
noiid,  $1)00.  Surety.  American  Surety 
c-o.  Limit,  60  days.  Forfeit,  n.ine. 
Plans  and  specifications,  none. 
.VOTli: — Building  is  being  erected  at 
N\V  Broadway  and  North  26th  Streets. 


BUILDING  AND  INDUSTRIAL  NEWS 


(1323)      S  PLYMOUTH  200  K   9Cth   Ave, 
Oakland.    One-story   tiiree-room    dwlg 

Owner Hy   Behrens. 

.VrchiliM-t  .  .  ..None. 

iK.v's    work.  COST,    $1000 


(i:.17)  NW  SIXTEENTH  &  JEFPER- 
son  W  along  16th  150  N  S5  E  50  N 
J5  E  100  S  100.  Oakland.  Glafs  and 
mirrors  for  five-story  and  basement 
brick,  steel  and  concrete  building. 

Owner Woodmen    of    World    Bldg. 

Association,  Oakland. 
.F.    D.      Voorhoes,      Central 
Bank  Bldg..  Oakland. 
.W.   P.  Fuller' &  Co.,   10th   & 
.»lice,   Oakland. 
Filed  April   25,  '13.     Dated  April   12,  '13. 

Ist    of   each    month 75% 

Usu-al  35  day s 25% 

TOTAL  COST,  $3670 
Bond,  $1800.  Sureties,  Thomas  Lindsay 
and  R.  B.  Heath.  Limit,  as  rapid  as  re- 
quired by  Architect.  Forfeit,  none. 
Plans  and  specifications   filed. 


Architect 


Contractor 


(1318)      N  LOCKWOOD  400  B  73rd  Ave., 
Oakland.   One-story    4 -room    dwelling. 
Owner Tyken     Bros.,     7424     Lock- 
wood,    Oakland. 
.\rchitect  . .  .None. 
Contractor.  .J.    Leellang. 

COST,    $1300 

(131!)l      N    SEVENTH     100     E     Webster, 
Oakland.     Galvanized  iron  work  shop 

Owner Jas.   Kenney. 

Architect  .  .  .None. 

Contractor.  ,.\.     Rou.st,     G50S  '  Raymond, 
Oakland. 

COST,   $1500 


(1320)      NO.     923     WASHINGTON,     Oak- 
land.     Repairs. 

Owner I.  A.  Baldwin,  Premises 

Architect  ..  .None. 

Contractor.  .J.    Anderson,    1422    Broad- 
way,   Oaltland. 

COST,    $1500 


Contractor...!.    M.    Wiley,    171S    Hear.st 
Ave.,    Berkeley. 

COST,   $30,000 


(1321)      NE     FILBERT    &     22ND,     Oak- 
hind.      One-story    2-room    office    bldg. 

iiwner Union    Ice     Co.,     354     Pine, 

San   Francisco. 
Architect  .  .  .None. 

Contractor.  ..I.    \V.    Williams,   San   Lean- 
dio. 

COST,    $1000 


(1325)  NW  FORTY-SIXTH  AVE  AND 
Melrose  Ave.,  Oakland.  One-story  5- 
room    dwelling. 

Owner J.    A.    Laing.    4506    Melrose 

Ave.,    Oakland. 
.\rchitect  . .  .None. 

Contractor.  .P.    M.    Laing,    4506    Melrose 
Ave.,    Oakland. 

COST,   $1600 


(1326)      NO.       491       NINTH,         Oakland. 
Alterations. 

Owner Blumenstead  &  Becker,  491 

9th,  Oakland. 
.\rchitect  .  .  .None. 

Contractor.  .W.    S.      Simpson,      San    Le- 
andro. 

COST,   $4  00 


Building  Contracts  Awarded 
Berkeley. 


1275 
1276 
1278 
1386 
129S 
1308 
13i; 


Marshall     Diggs 

Ala   Co   Invst    Wiley 

Williams     Johanson 

Baird      Sorensen 

Van   Kirk    Van   Kirk 

Ocheltree     .  .  .  .Fredr  ickvon 

Phinney     Peake 

Giesler     Owens 

Gastman     Gastman 

Conant  Conant 

Bonner    Bonner 

Mills     Porter 

Smith     Allen 

Mailanen     Mailanen 

Miller     Sorensen 

Peake     Pinl?erton 


3800 

30000 

'  ISOO 

4189 

2000 

3  IIMI 

3300 
400 
3000 
4000 
2400 
1500 
2500 
40110 
4200 
1475 


(Corrrotiam   In   Total) 

(1221)  W  HILLEGASS  AVE  ISO  N 
Woolsey  being  Lot  19  Blk  "C"  Bate- 
man  Tract,  Berkeley.  All  work  ex- 
cept   lighting    fixtures    for    dwelling. 

Owner William    F.    and    Alice    W. 

Lorenz,    29D4    Adeline.    Bkly 

Architect  . .  .None. 

Contractor. . I.    L.    Grainger,     515     06th, 
Oakland. 

Filed  April  IS,  '13.  Dated  April  17,  '13 
Material  on  ground  and  frame  up     li 

Enclosed   and    brown    coated Vt 

Completed   and   accepted Vi 

Usual    35    days Vi 

TOTAL  COST.    $2650 

Bond.    none.      Limit.    90    days.      Forfeit, 

none.      Plans    and   specifications,    none. 


(1321)  S    CEDAR    100    W    Tenth,    Oak- 
land.     One-story    4-room    dwelling. 

(Jwner Carl  Ericsson,   1346  Wilson. 

Oakland. 
Architect  . .  .None. 
Day's    work.  COST.    $995 

(1322)  S    NORTH    200    E    Dana,    Oak- 
land.     Addition. 

Owner C.    N.     Jlorton,     427     North, 

Oakland. 
.Architect  . .  .None. 
Contractor.  .N.    A.   .\ndorsoii,    1729    Napa 

.\ve.,    Oakland, 

COST,   $1000 


(1237)  S  ROSE  66  E  Milvia,  Berkeley. 
One-story   5-room  dwelling. 

Owner Frances    B.    Williams,    1409 

Milvia,   Berkeley. 
.-\rcliitcct  .  .  .None. 

Contractor .  .G.    Johanson,    Cor.    Rose    & 
Josephine,    Berkeley. 

COST,   $1800 

(123,8)  LOT  30  BLK  4  Oak  Ridge. 
Claremont,  Berkeley.  All  work  for 
two-story    and    basement   dwelling. 

Owner Robert  B.  Baird,  2125  Shat- 

tuck  Ave.,  Berkeley. 
Architect  ..  .Olin    S.    Grove,    2911    Tele- 
graph  Ave.,   Berkeley. 
Contractor.  .Walter        Sorensen,         3219 

Ellis    Berkeley. 
Filed  April   21,  '13.     Dated  April   IS,  '13. 

Frame    up    % 

1st     coat     interior     and     exterior 

plaster    completed    '4 

Completed   and   accepted '  i 

Usual   35   days 'i 

TOTAL  COST,  $  I  I  Mi 
Bond,    none.      Limit,    90    days.      Forfiit, 
none.      Plans   arid   specifications    filed. 
NOTE: — Reporter  under   name   of  Clias. 
E.  Miller. 


11230)      N  ASHBY  AVE   290  W  Clare- 
mont   Ave..    Berkeley.      Two-story    S- 
room    dwelling. 

Owner Marshall-Diggs,    2444    Bow- 
ditch,    Berkeley. 

.\rch ilect  .  .  .None. 

I>ay's   work.  COST,    $3800 


(1254)      W  McGEE  200  S  Bancroft,  Ber- 
keley.     One-story    5-room   dwelling. 

Owner Mrs.   M.   E.   Van   Kirk,   Bear 

Apartments,     Berkeley. 
Arcliitect  . .  .None. 
Day's  work.  COST,  $2000 


(1255)  E  BONITA  64  S  Berryman,  Ber- 
keley. One  and  one-half-story  six- 
room  dwelling. 

Owner G  B  Ocheltree.  Los  Angeles 

Architect  ..  .Olin    S.    Grove,    2911    Tele- 
graph  Ave.,   Berkeley. 
Contractor.  .Peter      Fredrickson,       2231 
Shattuck   Ave..    Berkeley. 

COST,    $3400 


(1265)  Lt)T  17  BLIC  4  Kellogg  Tim.  (. 
Berkeley.  All  worlc  for  one-sl(ii.\ 
dwelling. 

Owner Mary  A.  Phinney,  2141   Uii- 

keley  Way,  Berkeley. 

ArcJiitect  . .  .None. 

Contractor.  .F.  R.  Peake  Co..  2127  Uni- 
versity   Ave,    Berkele.N'. 

Filed  April  22,  '13.  .Dated  April  19,  '13. 

Frame    up    'A 

Rough    coat   plaster    on Vi 

Completed     Vt 

Usual   35    days Vi 

TOTAL  COST,  $3300 

Bond,    none.      Limit,    July    1.      Forfeit, 

$1.     Plans  an.i   specifications  filed. 


(1269)      W  DANA  SO  N  Blake,  Berkeley. 
Alterations. 

Owner E.    F.      Giesler,    2314      r>,ini, 

Berkeley. 
.Architect  . .  .None. 

Contractor.  .G.    T.    Owens,    2915    Deakin, 
Berkeley. 

COST,    $400 


(1236)  E  COLLEGE  AVE  125  S  Chan- 
ning  Way,  Berkeley.  Three-story  and 
basement  29-rooni  frame  apartment 
house. 

Owner .Mameda       Co.      Investment 

Co..       1st       NfilionnI       Bank 
Bldg..    Berkeley. 
Architect  ...W.    H.   Ratcllff  Jr..    1st  Na- 
tional  Bank   Bldg.,   Bkly. 


(1274)      W   CONTRA    (^OAST   AVE    4  5    X 
Indian    Rock    Path.    Berkeley.      Two- 
story   8-room   dwelling. 
Owner Mary   I.   Gastman.   1269   Eu- 
clid   Ave.,    Berkeley. 
.\rcliitect  .  .  .Olin    S.    Grove,    2911    Tele- 

grnpl)   Ave..  Berkeley. 
Contractor.    Herman  Gastnian.  1269  Eu- 
clid   Ave..    Berkeley. 

COST,    $3000 


BUILDING  AND  INDUSTRIAL  NEWS. 


(U'Tri)      Sli   DANA   AND   DUKANT,    llor- 
keley.     Altei-ations. 

Owner Mrs.   .lolin   Conant,   .'i:;!    2.'.lli 

Oakland. 
Architect  . .  .None. 

Contractor.  ..Tolin    C.    Conant,    524    23tli, 
D.ikland. 

COST,    $4000 


(12T<i)  N  FOREST  AVK  2].-.  \V  Pied- 
mont Ave.,  Berkeley.  Two-story  7- 
rooni  ilwelling. 

Owner A.    W.    Bonner,    21?.)    Forest 

Ave.,   Berkeley. 

Arcliltect  .  .  .None. 

Day's    work.  Cti.ST,    .$2  100 


(1278)  N  HASTE  175  W  Dana,  Ber- 
keley. Two-story  .i-room  dwelling' 
and  garage. 

Owjier Mrs.    I..    U    Mill.=  .    549    C2nd, 

Oakland. 
Architect  .  .  .None. 

Contractor.  .H.    H.    Porter.    2610    Cedar, 
Berkeley. 

COST,  $1500 


(1286)      NO.    2930    AVAI.,ON    AVE.,    Ber- 
keley.    Alterations. 
Owner.... C.  A.  Siiitli,  Premi.-res. 
Architect  . .  .None. 

Contractor.  .F.  E.  Allen,  468  34th,  Okd. 
COST.    $2500 


(l::')S)  W  BRIDGK  ROAD  200  N  Tun- 
nel Road,  Ecrkt-lc  y.  Two-story  9- 
room    dwelling. 

Owner Otto    Mallanen.    Paul    Gus- 

tatson    and    August    Laine, 
2429  9t;i.  Berkeley. 
Architect  .  .  .None 

Contractor.  .Otto     Mailanen,     2429     9th, 
Berkeley. 

COST,    $4000 


(1308)  W  EL.  CAMINO  REAL  350  N 
Contra  Costa,  Berkeley.  One  and  one 
half-story    7-room   dwelling. 

Owner C.    E.    Miller. 

Architect  ..  .Olin    S.    Grove.    2911    Tele- 
graph   Ave.,   Berkeley. 
Contractor.  .W.      Sorensen,    3219      Ellis, 
Berkeley. 

COST,    $4200 


(131-5)      "W    SACRAM'ENTO    130    N    Ban- 
croft,   Berkeley.        One-story      5-rooni 
dwelling. 
Owner P.   R.   Peake  Co.,   2127  Uni- 
versity Ave.,  Berkeley. 
Architect  . .   None. 

Contractor.  .J.       A.       Pinkerton,        1931 
Berryman,  Berkeley. 

COST,  $1475 


Building  Contracts  Awarded 
Alameda. 


i1264  Rose    Griffin  1629 

!1272  Pollard     Strang  2000 

1273  Cook      Roth  1500 

11300  Le     Boyd     Le     Bovd  1350 

,1301  Noble     Young  IfiOn 

il302  Hammond      Anderson  500 

130.3  Fiazer     Burton  400 

1304  Randall      Stewart  25(]0 

(1264)  S  COUNTY  ROAD  leading  from 
;  Centerville  to  Town  of  Alvarado.  All 
[    work  for  one-story  5-room  dwelling. 

Owner J.  p.   Rose. 

Architect  .  .  .None 

i""0ntrcat'6V.  .F.'C.  GViffln.' '•     •<•>'•'"• 

'Filed  April   22,  '13.     Dated  April  21,  '13. 

Frame  up  and  sheathing  on % 

[    Plaster  on    14 

■  Completed    and    accepted V, 

■  Usual    35    days i.J 

TOTAL    COST,    $1629 


l!cMid,    11,1110.       Limit.    90    da.\s.       Forfeit, 
none       I'laii.'^  and   spcriflviaions   Hied. 


11272)      NO.    1509    HIGH,   Alameda.      One 
story    dwellins'. 

Owner Brick   Pollard,   Citizens'   Rk 

Bldg.,     Alameda. 
.Architect  . .  .None. 

I'oiitraclor.  .F.     N.     Strang,     1330     Bur- 
bank,  Alameda. 

COST,   $2000 


(127:l)      NO.   2150   CKNTRAL  AVE.,   Ala- 
iiicila.      Addition    to  garage. 

Owner Mrs.       Cook,       2315       Santa 

Clara    Ave.,    Alameda. 
-Arcliitect  .  .  .None. 

Conlractor.  .Coni-ad    Rotli.     2117    Pacific 
Ave..    Alaiieda. 

COST,   $1500 


(1300)  NO.     1415     CENTRAL     COURT, 
Alameda.       One-story    dwelling. 

Owner W.  G.  Le  Boyd,  1340  Broad- 
way,   Alameda. 
Architect  . .  .None. 
Day's    work.  COST    $1350 

(1301)  NO.     2426     WEBB     AVE.,     Ala- 
meda.     One-story    5-room    dwelling. 

Owner Noble  &  Young,  2415  Webb 

Ave..    Alameda. 
Architect  .  .  .None. 
Day's   work.  COST,    $1600 


(1302)      NO.     1217     WALNUT,     Alameda. 

Repairs. 
(Dwner . . .  .C.    J.    Hammond   Jr.    Citizens' 

Bank   Bldg.,   Alameda. 
Architect  . .  .None. 
Contractor.  .H.    C.    Andersen. 

COST,    $500 


(1303)      NO.        1331       PARK       Alameda. 
Alter   store. 

Owner Fred    r.-:i=er    Co.,    Premises 

Architect  . .  .None. 

Contractor.  .C.    Burton,    2306    San    Jose 
Ave.,   Alameda. 

COST,    $400 


(1304)     NO.  1329  PALM,  Alameda.     One 

story    dwelling. 
Owner J.   B.     Randell,   1377     Palm, 

Alameda. 
Architect  ..  .J.   B.   Randell,   251   Kearny, 

San   Francisco. 
Contractor.  .R.  B.  Stewart,  McGee  Ave., 

Berkeley.  COST,    $2500 


Completion  Notices. 


ALAMEDA    COUNTY. 


April  19,  1913 — E-SEVENTEENTH 
No.  5619,  Oakland.  James  Mc- 
Guinness  to  whom  it  may  con- 
cern     April    1,    1913 

April  19,  1913— E-SIXTEENTH  NO. 
5619,  Oakland.  James  McGuinness 
to  whom  it  may  concern. Apr  19,  1913 

April  21.  1913 — NE  SANTA  CLARA 
Ave  and  Valle  Vista  Ave  N  along 
Santa  Clara  Ave  35.05  NB  60  S  60 
W  60.  Okd.  J  Edwin  and  Surelda  E 
McLain  to  whom  it  may  concern.. 
April    IS,    1913 

April  22,  1913— S  SIXTEENTH  100  W 
Clay  W  37%xS  103%,  Okd.  Ala- 
meda County  Loan  Ass'n  to  Kauf- 
man &  Edward.s,  P  E  Nelson  and 
Carl  T  Doell April  18,  1913 

April  22  .1913 — LOT  34  BLK  3,  North- 
brae,  Bkly.  Henry  Bosch  Jr  to 
Porter   Bros April   17,   1913 

April  22,  1913— PTN  BLK  5  TWOHY 
Add'n  392  N  Eunice,  Bkly.  Dp  L  H 
Ginno   to   Hughson   &   Donnelly.... 


26 

April    22,    1913 

April  22,  1913— LOT  2  BLK  8  Map 
Claremonl,  Bkly.  Mrs  L  E  Brittan 
to  W  S  Montgomery April   22,  1913 

April  23,  1913— LOT  6  BLK  10  High- 
land Subdvn  of  Adams  Point  Ppty, 
Okd.  Laura  C  Hall  to  G  A  Jenks 
April    22,    1913 

April  23,  1913— LOT  10  BLK  "F"  Ma-S- 
tick  Park,  Alameda.  Mark  T  Cole 
to  whom  it  may  concern. Apr  21,   1913 

April  25,  1913— I,OT  28  BLK  "M"  Afap 
4th     Ave    Terrace,    Okd.       Frank    C 

Howe    to    Albert    A    ILaskell 

April    25,    1913 


LIENS  FILED. 


AI.AIIEUA    nil  NTV. 

April  19,  1913 — W  HIGHLAND  AVE 
150  N  Vista  Ave  N  65xW  182  Pied- 
mont. W  W  Tucker  Co  vs  Samuel 
Thornton      $65.50 

April    ly.    i:4'3— i/^T   ":  I    ti'\    .\k    >-, 

I  r.t  :■:(  ni't  3  I'rli:-,-?  Tv:i  t:  lOM  '  \] 
Ai».  o;  I.  .t.i'in  C;i'-ril.  •  ri; 
.ro'in  (_lniiv.'in.  }i ..;  \ .;  ■•  , ,  ,..| 
Cnl  nil      

April  23,  1913— LOTS  1  AND  2  Map 
Oak  Park  Tct,  Okd.  Chris  Englsen 
vs   Magnus  Smith    $60 

April  23,  1913— LOT  7  BLK  62  Map 
Tract  "B"  Berkeley  L  T  I  Ass'n.. 
Bkly.  F  W  Foss  Co  ---s  Christoph 
H  G  Runde  and  W   Jankowski.$109.69 

April  24.  1913— NB  BOULEVARD 
AVay  and  NW  Girard  Ave  NW  along 
Boulevard  Way  66  NE  120  SB  68.82 
SW  120.15,  Piednont.  Inter  Cities 
Home  Bldrs  vs  E  and  May  Oppen- 
heim    $924.20 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 

Contracts  Awarded 

RESIDENCE— 2  story  and  base,  re- 
inforced concrete  and  steel.  Cost  not 
stated.  Uplands,  San  Mateo  Co.,  Cal. 
Architects,  Willis  Polk  &  Co.,  Mer- 
chants Exchange  Bldg.,  S.  F.  Owner, 
CSiarles  Teimpleton  Crocker.  Contrac- 
tors. Fafrell  &  Reed.  S.  P..  excavating 
only.       Contract    price.    $34,000. 


Building  Contracts. 


SANTA   CLARA   COUNTY 


NEAR  COR  FIFTH  &  SAN  FERNANDO 
San  Jose.     All   work  for  painting  and 
finishing  one-story  frame  culb   house. 
Owner Roman         Catholic        Arch- 
bishop  of  San   Francisco. 
Architect  ...Wm.    Klinkert,    San    Jose. 
Conti-actor.  .  J.    P.    Jarman    Co.,    8S    S-2d 

St.,  San  Jose. 
Filed   April   16.  '13.     Dated   April   15,  '13. 

Exterior    painting    done $400 

When    completed     400 

Usual    35    days 470 

TOTAL  COST.  $1270 
Bond,  $650.  Sureties.  T.  S.  Montgomery 
and  A.  McDonald.  Limit,  none.  For- 
feit, none.  Plans  and  specifications  filed 


EXCAVATING.  GRADING.  BRICK 
work,  mantels,  interior  arid  exterior 
carpenter  work.  mill  work,  glass, 
hard'ware,  iron  work,  lathing  and 
plastering  and  roofing  on  above. 

Contractor.  .J.  H.  Miller.  1041  S-2nd. 
San  Jose. 
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BUILDING  AND  INDUSTRIAL  NEWS. 


IfilPil  April  Jli,  'Vi.  Dalpa  April  14.  '13. 
Frame   up  niid   .-ilieothing  on.... $3683 

1st    coat    plaster    on 3683 

W.lien    completed    3683 

Usi-a;   35    days 3683 

TOTAL,  COST,  $14,732 
Bond.  $74iOO.  Sureties,  T.  B.  Hubbard 
and  Cbrls.  Palllson.  Limit,  on  or  be- 
fore Sept.  1.  Forfeit,  none.  Specifica- 
tions  and   plans   filed. 

KLECTRIC  WIRING  AND  INSTALL.\- 
tion    on    above. 

Contr.ictor.  .Garden  City  Klec.  Co.,  44 
W-San  Fernando,   San  Jose. 

Filed  April   16,   13.     Dated  April   15,  '13. 

Work    roughed    in $225 

Completed   and    accepted 227 

TOTAL   COST,    $452 

riond.    none.      Limit,    so    not    to    liinder 

otliers.       Forfeit,     none.       Specifications 

and  plans  filed. 


Hond,  $I6S7.  Snrctic.>i,  U.  G.  Mitcboll 
and  K.  K.  Keesling.  Limit,  90  working- 
days.  Forfeit,  $1.  Pkins  and  specifica- 
tions filed. 


GALVANIZED  IRON,  TINNING,  ROOF- 
ing,  plumbing  and  heating  on  above. 

Contractor.  .The    John    Stock    Sons,    71 
S-First,   San   Jose. 

Filed  April  16,  '13.     Dated  April  14,  '13. 

Plumbing    roughed    in $1000 

Root  completed    1000 

When   all   completed 972 

Usual   35   days 10000 

TOTAL   COST,    $3972 

Bond,   $2000.     Sureties,   W.    H.   Pomeroy 

and  R.   E.  Hlnkle.     Limit,   so  as   not  to 

hinder     other       work.      'Forfeit,       none. 

Plans   and  specifications  filed. 


LOT    1    BLK    28   Naglee   Park,    San   Jose. 
All    work    for   one   and    one-half-story 
bungalow. 
Owner.... W.  A.   Coulter,  Theatre  Bldg. 

San  Jose. 
Architect  ..  .Chas.     McKenKie.     Bank     of 

San   Jose   Bldg.,    San   Jose. 
Contractor.  .J.   B.   Lamb,    640   S-llth    St.. 

San  Jose. 
Filed  April  21,  '13.     Dated  April  19.  '13. 

Frame   up    $650 

1st    coat    plaster    on 850 

When    completed    787 

Usual    35    days Balance 

TOTAL  COST,  $3050 
Bond,  $1525.  Sureties,  E.  W.  Schnabel 
and  O.  Eu  Schnabel.  Limit,  75  days. 
Forfeit,  none.  Plans  and  specifications 
Hied. 


LOT  4  HAMILTON  SUB-DIVISION  near 
San  Jose.  All  work  for  one-story 
frame  bungalow. 

Owner W.  H,  Higbie,  San  Jose. 

Architect  . .  .None. 

Contractor.. C.   F.   Kessling,   Cove   Ave., 

San  Jose. 
Filed  April  21,  13.     Dated  April  21,  '13. 

Frame   up ?  ^^^ 

1st  coat  plaster  on 830 

Building    completed     830 

30  days  after 10000 

TOTAL  COST,  $3500 
Bond,  $1750.  Sureties,  R.  G.  Mitchell 
and  E.  B.  Keesling.  Limit,  90  working 
days.  Forfeit,  $1.  Plans  and  specifica- 
tions filed. 


LOT    7    BLK    20,    Los    Altos.      .\11    work 
fen-    one-story    5-room   bungalow. 

owner Mrs.  H.  Gruwell,  327  S-17th 

San   Jose. 

Architect  ...I.  D.  Arnott. 

Contractor.  .Antone  Jensen,  Palo  Alto. 

Filed  April  16,  '13.     Dated  April  2,    13. 

Frame    up ^^CS 

1st   coat   plaster   on 405 

When    completed    405 

Usual     35     days 406 

TOTAL    COST,    $1620 

Bond,    none.      Limit.    60    working    days. 

Foirfeit,   none.     Plans  and  specifications 

filed. 


LOT  4  HAMILTON  SUB-DIVISION  near 
San  Jose.  All  work  for  one-story 
frame  bungalow. 

Owner H.  W.  Higbie,  San  Jose. 

.Architect  . .  .None. 

Contractor.  .C.    F.   Kessling.   Cove   Ave., 
San  Jose 

Filed  April  21,  13.     Dated   April  21,  '13. 

Frame   up    ?   ''"" 

1st    coat    plaster    on 790 

Wlien     completed 795 

:iO    ilnys    nfCer 1000 

TOTAL  COST,    $3375 


COR.  BARTON  AND  JACKSON,  Santa 
Clara.  All  work  for  two-story  frame 
'building. 

Owner Elmma  Hirsch,  Santa  Clara. 

Architect  ..  .Ohas.  McKenzie,  Bank  of 
San  Jose  Bldg.,  San  Jose. 

Contractor.  .Morrison    Bros.,  Santa  Clara 

Filed  April   14,   '13.     Dated  April   9,  '13. 

Frame   up    $1268 

1st   coat   plaster   on 1268 

Building  completed    126S 

Usual    35    days 1268 

TOTAL   COST,    $5072 

Bond,    $2536.      Sureties,    C.    A.    Morrison 

and    D.    O.      Druffle.      Limit,      90      days. 

Forfeit,   none.     Plans  and  specifications 

filed. 


PARK   AVE   near   Sunol,   San   Jose.      All 
work    tor   one-story   dwelling. 

Owner G.  Villa,   San  Jose. 

Architect  . .  .None. 

OontractoP.  .E.     L.     Slaght,     751     S-9th, 
San  Jose. 

Filed  April  7,  '13.     Dated  April  3.  '13 

Plastering    finished $500 

House    finished    400 

Usual     35     days 270 

TOTAL   COST,    $1170 

Bond.    none.      Limit,    June    10.      Forfeit, 

none.      Plans    and    specifications    filed. 


NOS.  119  AND  121  S-SECOND,  San  Jose. 
Remodel  front  and  interiors. 

Owner Ernest  Ekestick,  San  Fran- 
cisco. 

.Architect  ..  .L.  Lenzen,  110  S-Second, 
San    Jose. 

Contractor.  .J.  C.  Tharp,  Smout  Bldg., 
San   Jose.  COST,   $2380 


NO.    10   W-SAN   FERNANDO,    San   Jose. 
Remodel  front  and  interior, 

Ownei Bennett  &  Bader,  Prem. 

Architect  . .  .None. 

D'ay's   work.  COST,    $550 


i'i.iiLi:icloi-.  .Tlie  Lewis  Co.,  1st  Naliunul 
Bank   Bldg,,   San  Jose. 

COST,    $2500 

NO.  1264  LOCUST,  San  Jose.     Two-room 
building. 

Owner Frank    Alongi,   Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $500 


NO.    410    N- SEVENTEENTH,    San    Jose. 
Remodel   and   repair   cottage. 

Owner J.   Casley,  Premises. 

Architect  . .  .None. 

Day's   work.  COST,    $700 


NOS.   51   AND  53  N-MARKKT,  San  Jose. 
Remodel    front. 

Owner N.    Candolfo.    Premises. 

Architect  .  .  .None. 

Contractor.  .W.   J..    Moore,    239    Orchard, 
San  Jose.  COST.   $500 


NO.    33b    S-FIFTH,    San    Jose.      Remodel 
apartments. 

Owner Mrs.  B.  A.  Cliapman,  170  E- 

Santa  Clara,  San  Jose. 
Architect  . .  .None. 


N   DUANE  near  First,   San   Jose.     Five- 
room    cottage. 

Owner W.    J.    Moore,    239    Orchard, 

San  Jose. 
Architect  .  .  .None. 
Day's    work.  CO.ST,    $2000 

E  FIFTH,  bet  Empire  and  Jackson,  San 
Jose.      One-story    church. 

Owner Japainase     M.     E.     Mission, 

Premises. 
Architect  . .  .None. 

Contractor.  .Wm.   Regel,   244   S-l'5th   St., 
San  Jose. 

COST,   $2500 


Liens  Filed. 


SANTA  CLAHA   COUNTY. 

RECORDED  AMOUNT 

April  22,  1913— FIFTH  &  EIGLE- 
berry,  Gilroy.  Dud  field  Lumber  Co, 
$475.27;  J  H  Williams,  $12  vs  Ho-w- 
ard  Willey,  Grace  Willey  an.-i  E  L 
Morris     

April  23,  1913— FIFTH  &  EIGLE- 
berry,  GilrOy.  Jno  Guilbert  vs 
Howard  and  Grace  V/illey  and  E 
L    Morris      S^'J 

APRIL  24,  1913— FIFTH  &  EIGLE- 
berry,  Gilroy.  W  F  Fuller  vs  E  L 
Morris     5'=" 

♦ 

FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 

SCHOOL — 2  story  and  base,  hrick. 
Cost  not  slated.  Bakersfield,  Kern  Co., 
Cal.  Architect,  O.  L.  Clark,  Bakersfield. 
Owners,  City  of  Bakersfield.  Mr.  Clark 
has  just  been  commissioned  to  prepare 
plans  for  the  new  grammar  school 
which  will  be  erected  at  the  corner  of 
liSth  and  A  streets,  and  for  extensive 
altei-ations  and  additions  to  the  Emer- 
son Scho,ol.  Working  drawings  have 
not  heen  started  and  details  cannot  be 
given  for  a  time.  Further  notice  will 
appear  in  these  columns  when  the  work 
is  ready  for  figures.  Bonds  to  the 
amount  of  $40,000  v,-as  voted  for  con- 
struction. 

THEATRE — 2  story  and  base,  frame. 
Cost  not  stated.  Fresno,  Fresno  Co.. 
Cal.  Arcliitect,  Walter  King,  Elks' 
Bldg.,  Stockton.  Owner,  B'mil  Kehr- 
lein.  The  building  will  be  erected  on 
.1  street  between  Merced  and  Fresno 
-streets,  and  will  have ,  a  main  audito- 
rium seating  2,000  people.  Prcli.nin- 
ary  plans  only   have  been  prepared. 

LIBRARY — 2  story  and  hase.  con- 
crete and  steel.  Cost  not  stated. 
Bakersfield,  Kern  Co.,  Cal.  Architect, 
O.  I^,  Clark,  Bakersfield.  Owners,  City 
of  Bakersfield.  As  was  stated  in  last 
weeks'  issue  the  Library  Trustees  Imve 
approved  the  plans  for  this  huiliilug 
and  construction  will  he  started  as 
soon  as  bids  can  be  taken.  The  build- 
ing will  cover  an  area  of  54x33  feet. 
EMerior  will  he  faccl  WMtli  cement 
plaster. 


BUILDING  AND  INDUSTRIAL  NEWS. 


lick. 


Contracts  Awarded. 

bX'llOdl, —  J  .■,tor.\  :i]i,l  h.iKr. 
?-0..ion.  Tan.  Kern  Co..  Cal.'  Arclil- 
tect's  name  not  g-lven.  Owners,  Taft 
School  District.  Contractors.  Seymour 
&  Carter,  Taft,  general  construction 
iiiily.     Contract   price,   i20,r<nn. 

I.ODGE  HAI.1^2  story  nn,l  l)ase. 
iMuk,  $21,000.  Taft,  Kern  Co..  Cal. 
.\icliitect.  O.  L.  Clark,  KakersHeld. 
Owners,  Odd  Fellows'  Hall  Association. 
Contractor,  J.  C.  McDonald,  Taft.  Con- 
tract price,  $21,000. 

BRtDOES— Steel  and  concrete.  Cost 
not  stated.  Crows  Landing,  Stanis- 
laus Co.,  Cal.  Engineer,  County  Sur- 
veyor Annear,  Modesto,  ,  Owners. 
Stanislaus  Count.v.  The  County  Sur- 
veyor was  ordered  on  Thursday  by  the 
Boaril  of  Supervisors  to  prepare  plans 
and  specifications  tor  the  construction 
of  an  SO-foot  steel  span  with  20  feet  of 
trestle,  in  place  of  tlie  east  end  of 
Crows  Landing  bridge  over  the  San 
Joaquin  River,  and  an  SO-foot  steel 
span  together  with  200  and  100  feet  of 
combination  span  on  tlie  west  end  of 
the    draw    bridge. 

Willison  &  Fo.ster,  .Modesto,  secured 
tile  contract  for  $3,913  for  making  re- 
pairs  to    the   Empire   bridge. 
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COMPLETION  NOTICES. 


FRESNO   COUNTY. 

RECORDED  ACCEPTED 

April  23.  1913— LOTS  .-,,  6  Elwoods 
North  Park  Add'n,  Fresno  City.  H 
D  Rominger  to  Reese  &  Atkin,s.... 

April    IS,    1913 

April  21,  1913 — LOTS  17,  IS,  19  BLK 
26.  Fresno  City.  A  Faretta  to  Joe 
Laforte    April    21,    1913 


MARIN,  CONTRA  COSTA  AND 
SONOMA  COUNTIES. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Richmond, 
Contra  Costa  Co.,  Cal.  Architect.  J.  B. 
jOgborn,  Richmond.  Owner,  A.  C.  Ker- 
ley.  The  dwelling  will  contain  seven 
rooms  and  bath.  Interior  will  be  fin- 
ished in  pine  throughout  with  hard- 
wood floors  In  the  living  and  dining 
rooms  and  reception  hall.  Tliere  will 
tie  furnace  heat  and  open  fire  places 
Mantels  will  be  of  tile  or  brick.  B-x- 
terior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Tile  will  be  used  in  the  bath  room  and 
kitchen.  Plans  are  complete  and  fig- 
ures  will   be   called   for  shortly. 

DREDGING,  BULK  HEAD  AND 
SEWER  WORK— Main  and  outfall. 
Cost  not  stated.  Riclimond,  Contra  Costa 
Co.,  Cal.  Engineer,  City  Engineer 
Cliupman,  Richmond.  Owners,  City  of 
Riclimond.  Plans  have  been  com- 
pleted for  extensive  main  and  outfall 
sewer  work  which  is  to  be  constructed 
in  the  territory  recently  annexed  by 
the  city  of  Richmond.  Plans  will  re- 
ceive the  approval  of  the  council  at  its 
next  meeting  and  bids  will  be  called 
for  <it  once.  Full  particulars  can  be 
secured    finni    City    lOiminccr    Chapman. 

Contracts  Awarded. 

STREET  PAVING  —  $r,.i.nnn.  Rich- 
mond. Contra  Costa  Co..  Cal.  Engineer, 
City  Engineer  Chajjinan.  Richmond. 
lOwners,  City  of  Richmond.  Contractor, 
■G.  W.  Cushlng.  Richmond:  Improve  A. 
|b  and  C  streets.  $27.89.5.19;  improve 
IPennsylvania  avenue.  $1.'.. 709. 90.  imd 
ilmprove   ISth   street.  $11,990.70. 


Building  Contracts. 

r<».>TH.\    lOST.V    COl  NTV. 

i.liT   3    IJLK   "T,"   East  Riclimond.        All 
Hoik  for  rne-story  frame  bungalow. 

"wiier Edward   and   Mary    McDuff, 

Richmond. 
Aichitect  .  .  .J.    B.   Ogborn,    822    .Macdon- 

ald   Ave.,    Richmond. 
Contractor.  .J.   O.   Barker. 
Filed  April   23,  '13.     Dated  April    10,  '13. 

Frame    up    $6 is  75 

Building    enclosed    618   75 

I.st   coat  plaster   on 618   75 

Building   completed    61S   75 

IJ^ual     35     days S25   00 

TOTAL  COST,  $3300  00 
Bond,  $1650.  Surety,  Southwestern 
Surety  Insurance  Co.  Limit,  00  work- 
ing days.  Forfeit,  none.  Plans  and 
.specifications    filed. 


3.19  ACRES  IN  RANCHO  SAN  RAMON. 
All  brick  and  carpentry  work  for  2- 
story   frame   building. 

''■"■'ler L.  S.  Church,  2600  Etna  St., 

Berkeley    . 

Architect  ..  .G.    Taylor,    Oakland. 

Contractor.. G.      Taylor,      473      Oakland 
Ave.,  Oakland. 

Filed  April  19,  '13.     Dated  April  18,  '13. 

Foor   joists    set $800 

Frame    up    and    roof   on SOO 

Building   completed    800 

Usual    35    days SOO 

TOTAL    COST,    $3200 

Bond,    $1600.      Surety,    American    Surety 

Co.    of    New    York.      Limit,    60    working 

days.     Forfeit,   none.     Plans  and   speci- 

lications    filed. 


Completion  Not.ces. 

CONTRA     COSTA     COUNTY. 


RECORDED  ACCEPTED 

April  18,  1913— LOTS  16  AND  17  BLK 
47,    City    of    Richmond.  Hoyt    & 

Greene,   Inc.    to   T  S   Handley 

April    15,    1913 

April  IS,  1913— LOTS  4  AND  5  BLK  S3 
C:ty  of  Richmond.  Hoyt  &  Greene, 
Inc   to  T  S  Handley April    15,    1913 

SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 


Building  Contracts. 

S.\CR.\MENTO    COUNTY. 

LOT  KNOWN  AS  THE  J  H  COLLEDGE 
Lot  12.19  acres  bded  on  W  by  Sac- 
ra.iienta  Road,  on  N  by  Lot  15  of 
McCauley  Add'n  to  Gait,  on  E  by 
land  of  A.  Hauschuldt  and  J.  T.  Mc- 
Inerney,  on  S  by  Lone  Road,  being  in 
the  NW  Vi  of  26-5-6  Last.  HIgli 
school  building  for  Gait,  Joint  Union 
High    School   District. 

Owner Trustees   Gait   Joint   Union 

High    School   District. 
Architect  ..  .C.     H.     Russell,    Humboldt 
Bank    Bldg.,   San   Francisco 
Contractor.  .Graham      &      Jensen,       185 

Stevenson,    San    Francisco. 
Filed  April  IS,  '13.     Dated  Feb.  3,  '13. 

COST,    $35,625 


S  V2  OF  N  V4  OF  LOT  8  N,  O.  15TH  AND 
10th  Sts.,  Sacramento.  Raising  and 
remodeling  on  one-story  and  base- 
ment frame  building. 

Owner H.    P.    Peterson,    1425    15th 

St.,  Sacramento. 

Architect  ..  .Plans    by    Contractor. 


'■■'iiiia.  i,,r.  .CampbcM     ^t     Turner,     31S 
Ochsner    Bldg..    Sacramento 
l'"ilr,l  .\|,ril   IS,  '13.     Dated  April  16.  '13. 
TOTAL   COST,    $3670 


LOT    1    BLK    20,   Town      of     Fair     Oaks. 
One-story   and   basement   frame   bldg. 

0"'np'' The   Board    of   Directors   of 

the       Women's       Thursday 
Club  of  Fair  Oak.=  ,  Inc. 
Architect  .  .  .D.    R.    Bailey. 
Contractor.. D.    R.    Bailey. 
Filed   April    19.  '13.      Dated  April  — ,  'IS. 
COST,    $3475 


Building  Contracts. 

SAN    JOAUIHN    COUNTY. 

BLK  23  _jdi  Earnhart  Tract.  All  work 
for  flve-roo.u  bungalow  and  three- 
story   tank   house. 

Owner N.   W.   Kauble. 

Architect  . .  .None. 

Contractor.. Haslou  &  Hansen. 

Filed  April  April  16,  '13.     Dated  . 

When    completed    $1785 

TOTAL    COST,    $1785 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications   filed. 


IX)T  6  E  32ND  (36)  feet  of  Lot  4  Blk 
46  West  of  Center  St..  Stockton.  All 
work  for  two-story  frame  residence. 

Owner R.    R.      Hammond,      18      E- 

Flora    St.,   Stockton. 
-Architect  ..  .Wm.    Thomas,   San    Joaquin 

Bldg.,   Stockton. 
Contrctora.  .D.    M.    SInnett.    830    N-Van 
Buren   St.,   Stockton. 

Filed  April   16,  '13.     Dated  . 

Entire     foundation     in $1000.00 

Building   ready   tor   plaster...    1500.00 

Plastering    completed     1750.00 

Completed    and    accepted 1937.00 

Usual    35    days 2062.50 

TOTAL  COST,  $8250.00 
Bond.  $4125.  Sureties.  T.  B.  Littleton 
and  John  A.  Inglls.  Limit,  none.  For- 
feit, none.  Plans  and  specifications 
filed. 


LOT  9  BLK  136  E  of  Center  St.,  Stock- 
ton. All  work  for  remodeling  two- 
story  frame   residence  into  flats. 

Owner Lillian    Blanchard.    1045    N- 

California.    St..    Stockton. 
Aichitect  ..  .Walter    King,    Elks'    Bldg., 

Stockton. 
Contractor.  ..\.    J.    McPhee.    325    N-Cali- 

fornia   St.,   Stockton. 
Filtd   April   15.  '13.      Dated  April    14,  '13. 

Foundation   in    $400 

Building    enclosed     SOO 

Ready    for   plaster SOO 

Completed   and   accepted SOO 

TOTAL  COST.  $2800 
Bond.  none.  Sureties.  Chris  Totten  and 
Walter  C.  Rauh.  Limit,  forfeit,  none. 
Plans    and    specifications    filed. 


LOS    ANGELES    AND    SOUTH- 
CALIFORNIA. 


GARAGE — 2  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Los 
Angeles.  Cal.  Architects,  H.  B.  Young 
&  Son.  Lankershim  Bldg..  L.  A.  Own- 
er. Charles  E.  Anthony.  The  building 
win  cover  an  area  of  50x156  feet,  and 
will  lie  arranged  for  sales  rooms  and 
garage.  The  entire  building  has  been 
lea.-^ed  to  the  Packard  Co.  Interior  of 
the  offices  and  sales  rooms  will  be 
finished  in  hardwoods,  tile  and  mar- 
ble. There  will  be  cement  floors, 
window    sash    and    frames    and    special 
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gasoline  stoiayo  tanks.  Tlie  exterior 
of  the  building  will  he  fitueil  with  ce- 
ment plaster.  Plans  aro  complete  and 
liKures  are  being  talten. 

FKNCK  CONSTRUCTION  —  Woven 
wire.  Cost  not  stated.  Fort  Baker. 
Marin  Co.,  CSil.  Engineer,  Quarter- 
master Dept.,  Fort  Baker.  Owner.s. 
United  States  Government.  Bids  will  be 
opened  at  Fort  liaker  by  I^ieut.  R.  W. 
Plngler  on  May  12th  for  the  construc- 
tion of  S.OOO  feet  of  flve-strand  woven 
wire  fence.  Plans  and  .specitications 
can  be  obtained  from  the  Quartermas- 
ters  office   at   Fort   Baker. 

I.,IBR.-\RY — 1  story  and  base.  Class  A 
construction,  $30,000.  Pasadena,  Los 
.\ngeles  Co.,  Cal.  Architects,  Train  & 
Williams,  Exchange  Bldg.,  L.  A.,  asso- 
ciated with  F.  M.  Ashley,  Pasadena. 
Owners,  City  of  Pasadena.  The  build- 
ing will  cover  an  area  of  63x65  feet 
and  has  been  designed  in  the  classic 
style.  Construction  will  be  of  the 
Class  A  type  throughout  with  exterior 
walls  faced  with  cement  plaster  in  im- 
itation stone  and  pressed  brick.  Inte- 
rior will  be  finished  in  oak  and  other 
hardwood's.  A  tile  floor  will  be  used. 
Steam  heat  and  a  vacuum  cleaning  sys- 
tem are  specified.  Plans  are  complete 
and  figures  will  be  opened  on  May  1st. 
Plans  may  be  obtained  from  Ti-viin  & 
Williams.  A  general  contract,  includ- 
ing everything  except  furniture  and 
light  fixtures,  will  be  let. 

RESIDENCE  —  2  story  and  base, 
-APARTMENT  HOUSE^ — 3  stoiy  and 
base,  frame.  $43,000.  Los  Angeles.  Cal. 
Architect.  Maine  Building  and  Invest- 
ment Co.,  Thorpe  Bldg.,  L.  A.  Owner, 
W,  W.  Middlecoff.  The  building  will 
contain  70  rooms,  which  are  to  be  ar- 
ranged in  two  and  three  room  suites 
with  private  baths.  Interior  finish  will 
be  of  pine  and  hardwood  with  hard- 
wood floors.  There  will  be  steam  heat 
and  elevator  service.  A  vacuum  clean- 
ing system  and  hot  water  plant  will 
also  be  installed.  Bath  rooms  will  be 
finished  in  tile  and  cement  plaster.  The 
exterior  of  the  building  will  be  faced 
with  pressed  brick.  All  suites  will 
have  wall  beds.  The  work  will  prob- 
ably be  carried  out  by  the  Maine  Build- 
ing Co. 

AP.A.RTMENT  HOUSE — 3  story  and 
base,  brick.  Cost  not  stated.  Long 
Beach,  Los .  Angeles  Co.,  Cal.  Archi- 
tect, A.  W.  Riewe,  California  Bldg..  L. 
A.  Owner,  M.  E.  Perry.  The  building 
will  cover  an  area  of  35x105  feet,  and 
will  contain  42  rooms  arranged  in  two 
and  three  room  suites  with  baths.  The 
interior  will  be  finished  in  pine 
throughout  with  hardwood  floors  in 
the  principal  rooms.  There. will  be  fur- 
ace  lieat  and  a  hot  water  system.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster..  Plans  are  com- 
plete and   figures  are  being  taken. 

APART.MENT  HOUSE— 3  story  and 
base,  brick.  Cost  not  stated.  Los  An- 
geles, Cal.  Architects,  Garrett  &  Far- 
rell.  Currier  Bldg.,  L.  A.  Owner.  Frank 
Eckley.  The  building  will  be  erected 
on  an  inside  lot  and  will  have  a  front- 
age of  50  feet  by  a  depth  of  134  feet. 
Interior  has  been  arranged  for  57 
apartments  of  two  and  three  rooms 
each.  Pine  and  hardwoods  will  be  used 
fof  interior  finish.,!  There  wiUibesteam 
heat  and  elevator  service,  a  hot  water 
system  and  vacuum  cleaning.  All 
suites  will  be  equipped  with  wall  beds. 
The  exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
being    prepared. 

APARTMENT     HOUSE— 3     story     and 


husc.  Brick.  Cost  not  stated.  Long 
licacli,  Los  .\ngeles  Co.,  Cal.  Archi- 
(ccls.  .Metcalf  &  l>avies,  43  American 
.\\c.,  Ijong  Beacli.  Owner,  Mrs.  Lucia 
r.o,\  d.  Tlie  building  will  cover  an 
area  of  66x90  feet  and  will  contain  70 
looms  arranged  in  two  and  three 
room  apartments.  All  suites  will  have 
wall  beds  and  private  baths.  Interior 
linish  will  be  of  pine  and  liardwood. 
Rath  roo.iis  will  be  finished  in  tile  and 
cemenl  plaster.  There  will  be  steam 
lieat  and  elevator  service.  A  vacuum 
cleaning  system  will  be  installed.  Ex- 
terior of  tlie  'building  will  be  faced 
witli  glazed  brick.  Plans  are  now  be- 
ing  prepared    for    the    work. 

.\PARTMENT  HOUSE — 4  story  and 
base.  Cost  not  stated.  Los  Angeles, 
Cal.  Architect,  Frederick  Noonan, 
Wright  and  Callender  Bldg.,  L.  A. 
Owners,  William  M.  McCartney  Co.  The 
building  will  be  erected  at  the  corner 
of  Orange  and  Figueroa  streets  and 
will  cover  an  area  of  75x197  feet.  Plans 
provide  for  a  total  of  13S  rooms,  which 
are  to  be  arranged  in  two  and  three 
loom  suites  with  private  baths.  There 
will  be  steam  heat,  hot  and  cold  water 
supply  and  vacuum  cleaning  system. 
.\I1  suites  will  be  equipped  with  wall 
beds.  Interior  will  be  finished  in  pine 
and  hardwoods.  Bath  rooms  will  have 
cement  floors  and  tile  wainscot.  The 
exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and   figures  are  being  taken, 

CITY  HALL — 2  story  and  base,  rein- 
forced concrete,  $200,000.  Long  Beach, 
Los  Angeles  Co.,  Cal.  Architect,  City 
Engineer  E.  P.  Dewey,  Long  Beach. 
Owners,  City  of  Long  Beach,  Prelim- 
inary sketches  have  been  prepared  for 
a  building  housing  all  city  departments 
including  the  police  and  fire  depart- 
ments. The  plan  suggests  a  structure 
covering  an  area  of  100x300  feet. 
Bonds  are  to  be  voted  on  in  tlie  near 
future. 

CITY  HALL — 2  story  and  base.  Class 
A  construction.  $35,000.  Alhambra,  Los 
-'Angeles  Co..  Cal,  Architects,  Parkin- 
son &  Bergstrum,  Security  Bldg.,  L.  A. 
Owners,  City  of  Alhambra.  This  work 
lias  been  mentioned  here  before  when 
plans  were  first  out  for  figures.  All 
bids  were  rejected  and  plans  revised. 
New  bids  are  now'  being  called  for  and 
will  be  opened  on  May  3rd.  Plans  and 
specifications  can  be  secured  from  the 
architects  or   from   the  City   Clerk. 

HOTEI^12  story  and  base.  Class  A 
construction.  Cost  not  stated.  Los 
Angeles,  Cal.  .Architect  Frederick  Noo- 
nan, Wright  and  Callender  Bldg.,  L.  A. 
Owner,  N.  W.  Stowell.  The  building 
will  be  erected  on  Spring  street  just 
south  of  Fourth.  There  will  be  one 
store  and  a  cafe  on  the  first  floor  be- 
sides a  large  office,  lobby  and  parlors. 
Upper  floors  have  been  arranged  for  a 
total  of  275  guest  roo.ns  and  264  baths. 
Interior  partitions  will  be  of  hollow 
tile  and  metal  lath  and  plaster.  Plans 
provide  for  three  elevators,  steam  heat, 
vacuum  cleaning  system  and  circulat- 
ing ice  system.  The  exterior  of  the 
building  will  be  faced  with  glazed 
brick  and  terra  cotta.  Working  draw- 
ings  are   being  prepared. 

LIBR.\RY— 1  story  and  base,  brick, 
$1Q,,000.  Hunting.ton  .Beach,  Los  An- 
geles Co.,  Cal.  Architects.' Tul'tle  '  & 
Hopkins.  Delta  Bldg..  L.  A.  Owners, 
Town  of  Huntington  Beach.  The  archi- 
tects have  just  been  commissioned  to 
prepare  plans  for  this  building.  Theve 
will  he  two  public  reading  rooms,  li- 
brarian's  office   and   stack   room.      Inte- 


rior will  be  finished  in  pine  and  liaril- 
woods.  4  central  iieating  system  will 
he  installed.  The  exterior  of  the  build- 
ing will  be  faced  with  pressed  liiick. 
Plans   are   being  prepared. 

CAR  BARN — 1  story,  reinforced  con- 
crete. Cost  not  stated.  Santa  Barbara. 
Santa  Barbara  Co.,  Cal.  Architect,  H. 
.\lban  Reeves,  Cbamber  of  Commerce 
Bldg,,  L.  A.  Owner.s,  Santa  Barbara 
and  Suburban  Railway  Co.  The  build- 
ing will  cover  an  area  of  80x120  feet. 
There  will  be  concrete  floocs  and  re- 
pair pits,  steel  roof  trusses  and  metal 
window  sash  and  frames.  The  exte- 
rior of  the  building  will  be  faced  with 
cement  plaster.  Plans  .ire  being  pre- 
pared. 

Contracts  Awarded, 

H0TEI^12  story  and  Im.se.  Class 
A  construction.  $360,000.  Los  Angeles. 
Cal.  Architects,  Parkinson  &  Ber.y- 
strom.  Security  Bank  Bldg.,  L.  A.  Own- 
ers, Hart  Bros.  Contractors,  F.  i  >. 
Engstrum  &  Co.,  5'th  and  Seaton  Sts  . 
L.  A.,  general  construction  only.  Con- 
tract price  not  stated. 

APART.MENT  HOUSE— 4  story  ;iiiil 
base,  brick,  $50,000.  Los  Angeles,  r.il. 
-Architect,  Frank  M.  Tyler.  Hibernian 
Bldg..  L.  A.  Owner,  G.  Rupert  John- 
son. Contractors,  Hubbard  &  Gardner. 
Douglas  Bldg.,  L.  A.  Note:  The  gen- 
eral contract  only  has  been  awar.lril 
and  the  work  has  been  taken  on  a  ptr- 
lentage   basis. 

APARTMENT  HOUSE— 3  story  and 
base.  Class  C,  Cost  not  stated.  Los 
.\ngeles,  Cal,  Architects,  Kysor  iVL 
Biggar,  Wright  and  Callender  Bldg.  I 
A.  Owner,  J.  R.  Lane.  Cantractwi  .... 
Nance  &  Phelps,  Ferguson  Bldg.,  L.  .\. 
Contract    price    not    stated. 

BRIDGE  CONSTRUCTION — ^Concrete 
and  steel.  Cost  not  stated.  San  Dici;", 
Cal.  Engineer,  City  Engineer,  s.n 
Diego.  Owners,  City  of  San  Diego.  I'  ■ 
I'ollowing  bids  were'  received  by  the 
city  council  for  the  construction  of  tlie 
Old  Town  bridge,  Woolman  avenue 
bridge.  Main  street  bridge,  and  Escon- 
dido  ford:  For  the  entire  work,  Chas. 
Steffgen,  $35,900;  Engineering  Con- 
contracting  &  Construction  Co.,  $37.- 
400:  C.  L.  Hyde  Construction  Co.,  $39,- 
000;  John  Campbell,  $50,000.  Separate 
liids  were  as  follows:  Woolman  and 
Main  street  bridges.  Munoz  &  Munoz, 
$12,147:  Holland  Co.nstruction  Co.,  $12,- 
7S3:  Mercereau  Bridge  and  Construc- 
tion Co..  $1'4.S80:  H.  D.  Trounce.  $12,- 
647.  including  ford;  S.  M.  Kerns  bid 
$22,650  for  the  Old  Town,  and  $7,000 
for  the  .Main  street  bridge;  J.  R.  Mc- 
knight, $22,272  Old  Town.  $7,288  Wool- 
man  avenue:  Worcester  Construction 
Co.  $21,600  Old  Town;  Robert  Beyrle, 
$2,790  Woolman  avenue:  R.  O.  Cogges- 
shall,  $5,940  .Main  street  bridge  and 
ford:  S.  .M.  Kerns.  $6,230  Woolman  ave- 
nue, e 

HOTEi., — 7  story  and  base,  reinforced 
concrete.  $125,000.  San  Diego,  Cal.  Ar- 
chitect. W.  S.  Keller.  San  Diego.  Own- 
er, Rice-Landswick  Co.  Contractor.  T. 
M.  Russell,  30th  and  Redwood  streets. 
Sail    Diego.      Contract  price.   $125,000. 


PORTLAND  AND  OREGON. 


APART.MENT  HOUSE — 3  story  and 
liase,  brick,  $35,000.  Eugene,  Ore.  Ar- 
chii'ect,  J.  R.  Koi<d.'  Eugene.  Owners, 
Bartel-Sweeney.  Tlie  building  will 
contain  23  apartments  of  two  and  three 
rooms.  -All  suites  will  have  wall  beds 
and  private  bath  rooms.  There  will  he 
steam  heat  and  a  vacuum  cleaning 
system.      Interior   will   be    flnislied     in 
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pliie  tlirousrliout.  Some  oak  floors  will 
lie  useil.  The  exterior  of  the  huildinir 
will  1)6  faced  with  pressed  brick.  Plans 
t.re    tieing    prepared. 

HOSf>ITAI^— 2  .>--tory  niul  li«.se,  l)rick, 
J25.000.  Astoria.  Ore.  Arcliitects,  Sut- 
ton &  Wliitne.v,  Lewi.<!  Bldg-..  Portland. 
Owners.  Town  of  Astoria.  The  build- 
ing will  be  built  in  tlie  shape  of  a  let- 
ter T  witli  a  main  portion  40x7.t  feet 
and  wins  in  the  rear  40x40  feet.  The 
main  tioor  will  contain  a  laundry, 
kitchen,  dining'  and  storage  rooms. 
Up;)er  Moors  will  contain  tliree  kn-fie 
dormitories,  wards,  solarium,  operat- 
ing rooiis  and  private  rooms.  Tliere 
will  be  steam  heat  and  a  vacuum  clean- 
ing system.  Interior  finish  will  be  of 
tile  and  pine.  Modern  equipment  will 
be  used  throughout.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans    are   'being   prepared. 

OFFICES — 2  story  and  base,  brick 
and  steel.  Cost  not  stated.  Portland, 
Ore.  Architects.  Whitehouse  &  Fouil- 
houx.  Wilcox  Bldg,,  Portland.  Own- 
ers. Balfour-Guthrie  Co.  The  building 
will  be  designed  in  the  classic  style 
and  will  be  devoted  entirely  to  the 
business  of  the  owners.  Interior  will 
be  handsomely  finished  after  the  style 
of  lianking  houses.  A  large  amount  of 
marble,  tile  and  ornamental  iron  and 
bronze  will  be  used.  Plans  include 
fireproof  vaults.  Exterior  of  the 
building  will  be  faced  witli  granite. 
The  .structure  covers  an  area  of  SOxSO 
feet.     Plans  are  being  prepared. 

CHURCH— 2     story     and     base,     brick 
and     concrete.     $35,000.     Portland.     Ore. 
Architects.  Johnson  &   Moyer,  Commer- 
cial   Club     Bldg.,       Portland.       Owners, 
Piedmont    Presbyterian       Church,       The 
building    will    be    erected    at   the    corner 
of    ,Iarrett    and    Cleveland    streets    and 
will    contain    a   large   auditorium,    Sun- 
d.iy    school    rooms,    pastor's    study,    so- 
cial  hall   and   kitchen.      There   will   be  a 
central    heating    system.      Interior    fln- 
isii    will    be    of   pine     and      ornamental 
wr.    The  exterior  of  the  building  will 
:  'ced     with     pressed     brick.       Plans 
■ii.nplete    and    figures    are      to      be 
II    at    once. 

Contracts  Awarded. 

I'Y  HAL.I.I — 2  story  and  base,  brick 
steel,  $20,000.  Newberg.  Ore.  Ar- 
■  <t,  E.  E.  McClaran,  Lumber  Ex- 
■  i.iiise  Bldg..  Portland.  Owners,  Town 
of  Newberg.  Contractor.  G.  E.  How- 
land.  Contract  price.  $14,125.  Note: 
This  contract  calls  for  the  general 
construction    onI>'. 


SEATTLE  AND  WASmNGTON, 

HESIDEXCK  —  2  story  and  lja.se, 
tile  and  concrete,  $100,000.  Vancou- 
ver, B,  C.  Arcliitects.  Cutter  &  Malni- 
gren.  Paulsen  Bldg.,  Vancouver.  Own- 
er, C.  n.  Stimson.  White  Bldg..  Van- 
couver. The  dwelling  will  cont<iin 
eleven  sleeping  rooms,  ball  room,  gym- 
nasiun,  billiard  room,  sun  room  and 
eight  baths.  Plans  also  provide  for 
seven  sleeping  porches.  Interior  fin- 
ish will  he  of  pine  and  hardwoods  and 
hardwood  doors  will  be  used  through- 
out. A  central  heating  system,  prob- 
ably steam,  will  be  installed.  There 
will  be  a  number  of  open  lire  places 
with  tile  and  marble  mantels.  A  tile 
room  is  spetified.  All  hath  rooms  will 
■Ir^'' rinisliod'  in  marble  and  MIc.  I'lxle- 
rior  of  the  dwelling  will  be  covered 
with  terT-.-i  cipll.i.  Plans  are  being  pre- 
p.Tred. 


AJ^D  ALTERATIONS— Reinforced  con 
erele,  $100,000.  Seattle.  Wash.  Archi- 
tect, none.  Owner,  H.  S.  Amen.  Con- 
tractors, MacRea  Bros.,  Empire  Bldg,, 
.Se-dttle,  Contract  price,  $100,000.  The 
work  consists  of  the  addition  of  a  two- 
story  60x130  feet  reinforced  concrete 
building  under  the  present  building, 
and  changing  the  partitions,  stairways, 
plumbing,  heating,  electric  wiring,  etc., 
in  the  existing  structure.  Specifica- 
tions include  either  brick  or  stone  fac- 
ing on  the  addition,  tile,  glass,  plaster, 
tinting,    etc, 

POST  OFFICE— 3  story  and  base, 
hrick,  stone  and  steel.  Cost  not  stated. 
Pocatello.  Idalio.  Architect,  Oscar 
Wenderoth.  Washington,  D.  C.  Own- 
ers. United  States  Government.  Plans 
have  been  completed  and  approved  for 
a  three-story  fireproof  structure  cov- 
ering a  ground  area  of  approximately 
4.500  square  feet.  Interior  will  be  fin- 
ished in  pine  and  hardwoods,  with  tile 
and  marble  wainscoting.  There  will  be 
steam  heat.  Interior  partitions  will 
be  of  hollow  tile.  Floors  will  be  of 
concrete.  Plans  provide  for  metal 
window  sash  and  frames  and  fireproof 
doors.  A  general  contract  will  be  let 
whicli  includes  the  plumbing,  heating 
electric  work  and  lighting  fixtures. 
Exterior  of  the  building  will  be  faced 
with  cut  stone,  pressed  brick  and 
granite.  Roof  will  be  of  tin.  Bids  are 
now  being  taken  and  will  be  opened 
on  May  28th.  Plans  can  be  secured 
from  either  the  Supervising  Architect 
at  Washington  or  fro.n  the  custodian 
of  the  site  at  Pocatello.  The  official 
proi>osal    appears    in    this    issue. 

COURT  HOUSE— 3  story  and  base. 
Class  A  construction.  $950,000.  Seattle. 
Wash.  Architect,  A.  W'arren  Gould, 
Seattle,  Owners,  City  of  Seattle.  This 
work  has  been  mentioned  here  a  num- 
ber of  times  before.  Working  draw- 
ings are  complete  and  figures  will  be 
opened  on  May  14th,  Plans  can  be 
secured  from  the  architect.  Construc- 
tion will  be  of  reinforced  concrete  and 
steel.  No  bid  in  excess  of  $950,000  will 
receive    consideration. 

Contracts  Awarded. 

SCHO(.il. — 3  story  and  liase.  brick 
and  steel.  $80,359.  Hoquiam,  Wash. 
Architects,  Stephen  &  Stephen,  New 
York  Block,  Seattle.  Owners.  Hoquiam 
High  School  District.  Contractors, 
Ditletsen  &  Gehring,  Epler  Bldg.,  Se- 
attle.     Contract  price,    $80,359. 

HOTEIj — 4  story  and  base,  reinforced 
concrete,  $75,000.  Seattle.  Wash.  .A.r- 
<hiteet.  W.  E.  Dwyer.  New  York  Bldg.. 
Seattle.  Owner.  .1.  P.  Jones.  Contrac- 
tor, C.  F  Martin.  New  York  Bldg.  Con- 
tract   price,    $75,000. 

..^ 

FOREIGN      TRADB     0»*PORTUNITIES. 

[Inquiries  Sn  which  addresses  are  omit- 
ted are  on  file  at  Bureau  of  Foreign 
and  Domestic  Commerce,  Washing- 
ton, D.  C.  In  applying  for  addresses 
refer    to    file    number.] 

Consuls  are  requested  to  contribute  to 
this  department,  and  in  doing  so 
sliould  in  each  instance  state  in  what 
language  correspondence  should  be 
conducted. 

Nil.   1074!>.  Furniture  and   ilrii|irrie.x 

An  .American  consular  officer  reports 
that  a  resident  of  his  district,  who  Is 
at  preseiVt  '  cdnn'ecte'd  Xvith  .a'profii- 
inent  furnllure  firm,  desires  to  secure 
agencies  from  fili-ms  In  the  United 
States    for    house    furniture,    office    pur- 


i» 

nilure,  and  draperies.  Should  satisfac- 
tory arrangements  be  made  the  In- 
quirer Intends  opening  an  office  for 
conducting  this  line  of  business.  Re- 
ferences  are   furnislied. 

K».  10751.  Briek-maklus  luacninery.— 
.\  foreign  co<il  company,  through  its 
managing  director,  has  informed  an 
American  consulate  that  it  has  in  Its 
mines  above  the  coal  a  hard  shale  which 
is  well  adapted  to  the  making  of  high- 
grade  bricks,  and  that  the  company  Is 
in  the  market  to  purchase  a  plant  for 
the  manufacture  of  bricks.  The  com- 
pany will  manufacture  both  fire  and 
pres.sed  brick,  and  will  install  a  plant 
having  a  capacity  of  20,000  bricks  per 
day.  In  addressing  the  company  all 
communications  should  be  sent  to  the 
managing  director,  and  should  give 
particulars  as  to  terms,  discounts,  etc. 
Prices  should  be  given  f.  o.  b.  and 
delivered.  Correspondence  should  be  in 
English. 

No,  lOrsa.  »irecl-si»rinlUinB  cqulp- 
ment.— •  An  American  consul  reports 
that  the  local  press  of  the  city  in 
which  he  is  stationed  has  lately  called 
attention  to  the  faulty  way  in  which 
tile  streets  are  watered.  The  present 
process,  connecting  a  hose  to  stand 
pipes  or  streets  mains,  is  slow  and 
inefficient  in  that  a  uniform  distri- 
bution of  water  Is  not  obtainable.  Re- 
ferences have  been  made  to  the  advan- 
tages of  acquiring  modern  improved 
street  sprinklers  for  municipal  use, 
and  it  is  thought  that  manufacturers 
of  this  line  might  do  well  to  get  in 
cpmmumication  wifth  inunicipial  and 
sanitary  officers  named  in  the  report 
and  endeavor  to  secure  orders  for  eq- 
uipment of  American  manufacture. 
Catalogues  of  American  street-sprink- 
ling equipment  are  also  desired  for  the 
files  of  the  American  consulate  for- 
warding   the   report. 

Ao.  10770.  Persiinnioa  vTOOd,  cornel 
nood,  and  hickorj-. — An  American  con- 
sular officer  in  the  United  Kingdom 
reports  that  a  business  firm  in  that 
country  desires  to  be  put  in  touch 
with  A.nerican  exporters  of  persim- 
mon wood,  cornel  wood,  and  hickory, 
tile  last  named  to  be  cut  to  exact  sizes. 
The  inquirers  are  a  well  established 
concern,  and  at  present  handle  large 
quantities  of  different  timber,  imported 
from  the  United  States.  The  region  in 
which  this  firm  conducts  its  business 
is  an  important  center  for  the  sale  of 
the  above-named  woods,  and  Ameri- 
can shippers  have  in  this  inquiry  an 
excellent  opportunity  to  get  into  touch 
with  one  of  the  leading  timber  im- 
iiortiiig     firms. 

fit).  10774.  ^lachinery,  hardn-are,  fur- 
niture, oils,  etc. — A  report  from  an 
American  consular  officer  states  that 
a  foreign  business  house,  with  branches 
in  Africa,  has  requested  his  assistance 
in  being  placed  in  communication  with 
manufacturers  and  exporters  of  pro- 
ducts for  which  there  is  a  market  in 
African  cities.  This  house  Is  espec- 
ially interested  in  agricultural  mach- 
inery, hardware,  wire  fencing  and  net- 
ting, office  furniture,  mineral  and  vega- 
table  oils,  etc.  Communication  from 
exporters  of  these  products,  written  in 
Frencli  if  possible,  and  addressed  to  a 
director  of  this  organization,  would 
receive  attention  and  might  lead  to  the 
''F<<V;rli'1i!Rltm<»nf  b*  an  lexport  trade  to' a 
■country  of  great  natur.il  resources, 
and  which  is  now  at  the  beginning  of 
important   development. 
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Send  for  sample  copies 
The 

"Daily  Pacific  Builder." 

Issued  Daily,  $1.00  Per  Month. 

"Building  and 

Industrial  News" 

Issued  Weekly,  $3.00  Per  Year. 

The 

L.  A.Larsen  Construction 
Reports. 

Issued  Daily.     Terms  on  application. 

560  Mission  St.    San  Francisco 


Frank    Neidick 

Carpenter   and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  e^nd  23rd 

San   Francisco 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstraiion  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


><i.     10773.       .\ii«oninbile       .sundries 

The  Bureau  of  Foreign  and  Domestic 
Commerce  is  in  receipt  of  a  communi- 
cation from  an  American  .manufactur- 
ing- automobiles,  stating  that  its  Ger- 
man representative  lias  made  known 
ills  desire  to  get  in  touch  witli  manu- 
facturers of  automobile  sundries  who 
may  desire  representation  in  Europe. 
Tlie  American  Arm  writes  that  this 
representative  has  disposed  of  a  num- 
ber of  cars  for  it. 

No.  10776.  Ilie.ninnufaeturing  ina- 
c-Iiiuery. —  A  tile  manufacturer  in  the 
Far  East  has  informed  an  American 
consular  officer  that  he  would  like  to 
receive  catalogues  and  price  lists  of 
tile-making  machinery  from  American 
firms. 

No.  1077S.  Hardware  and  iiieee  goods. - 
A  report  from  an  American  consul 
states  that  a  foreign  Arm  desires  to 
be  put  in  touch  with  American  manu- 
facturers of  hardware  and  piece  goods, 
who  desire  to  cater  for  the  markets 
of  British  India.  This  firm  is  said  to 
conduct  a  g-ood  export  Business  in 
India  in  such  goods,  and  also  has  an 
important  bu.^iness  in  rough  tanned 
.goat  slieep  skins  and  cow  and  buf- 
falo   liides. 

No.       10703.       Steel       furniture The 

-American  consulate  general  at  Cape 
Town,  South  Africa,  has  forwarded  a 
copy  of  the  notice  calling  for  tenders 
for  the  supply,  delivery,  and  fi-xing  in 
position,  where  necessary,  certain  steel 
furniture  for  Union  buildings,  Pretoria. 
In  fCnnection  with  tender,  which  is 
due  at  or  before  noon  of  .Tune  25,  1913, 
tender  forms,  plans,  specifications,  etc., 
may  be  obtained  at  the  office  of  the 
High    Commissioner    for    Vw    ITnlon    of 


South    Africa,   32   Victoria   Street,   West- 
minister, London.  England. 

Xo.  10704.  Furniture —  An  American 
consul  reports  that  a  letter  has  been 
leceived  from  a  local  firm  of  furni- 
ture importers  expres,sing  a  desire  to 
hear  from  American  manufacturers  of 
furniture,  consisting  of  bedroom  and 
dining-room  chairs,  consisting  of  tw-o 
carvers  or  arm  chairs,  six  to  eight 
small  chairs,  with  and  without'  couch, 
in  various  woods,  unvarnished  and  up- 
holstered, but  in  a  knock-down  state 
with  slip  in  seats,  pin-cushion  style. 
Correspondence  is  also  desired  frcn  a 
manufacturer  of  has  relief  seats  and 
backs.  3-ply  seats  and  4-ply  backs.  This 
co.npany  desires  to  receive  catalogues 
prices,  and  terms  with  full  trade  dis- 
counts and  cash  discount  f.  o.  b. 
American  port,  with  measureanents 
•ind    particulars    of    packing. 


I'.MTED 


ST.\TES         CIVIL-SERVICE 
EX.-VMINATION. 


LOGGING    ENGINEER    (MALE). 


May    1»,   ]»13. 


The  United  States  Civil  Service  Com- 
mission announces  an  open  competitive 
examination  for  lodging  engineer,  for 
men  only.  From  the  register  of 
eligibles  resulting  from  this  examina- 
tion certification  will  be  made  to  fill 
vacancies  in  this  position  In  the  Forest 
Service,  Department  of  Agriculture,  at 
.salaries  ranging  frmi  $2400  to  $3000  a 
vear,  and  vacancies  as  they  may  occtir 
in  positions  requiring  .similar  quali- 
fications, unless  it  is  found  to  be  in  the 
interest      of    the    service      to    fill      any 


vacancy    by    reinstatement,    transfer,    or 
promotion. 

The  duties  of  this  position  will  be: 

1.  Planning  the  most  effective  log- 
Sing  development  of  large  national 
forest  areas. 

2.  Determining  methods  and  cost  of 
logging  and  manufacturing  national 
forest  timber,  and  the  market  value  of 
the  product.^. 

3.  Appraising  the  value  of  stumpage 
for  sale. 

4.  Inspecting  and  supervising  the 
administration  of  timber  sales. 

These  positions  require  men  of  broad 
executive  capacity  and  initiative,  and 
who  have  an  established  standing  in 
regard  to  pergonal  integrity  and  busi- 
nesls  responsibildty.  Applicants  in 
answering  question  2S  of  application 
and  examination  Form  1312  should 
name  only  persons  who  are  able  and 
willing  to  answer  questions  relating  to 
their  qualifications  along  the  lines 
mentioned    above. 

It  will  not  be  necessary  for  appli- 
cants to  appear  at  any  place  for  ex- 
amination. Their  eligibility  will  be  de- 
termined upon  the  evidence  furnished 
in  connection  with  the  application  and 
examination  form,  concerning  their 
training  and  the  work  which  they  have 
accomplished. 

■\t  least  six  years'  pixictlcal  ex- 
perience in  actual  woods'  work  and  log- 
gling  operations,  including  not  l^ss 
than  three  years'  service  In  responsible, 
supervisory  positions,  and  a  thorough 
familiarity  with  the  manufacturing 
and  tnarUeting  of  forest  products,  are 
pi'erequisltles  for  considomtioii  for  this 
position. 

Tlio  following,  while  not  essential  for 
admission    to    the   examination,    may   l>o 
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Foote  Mixer  on  building  work. 
Lange  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried  in  Stock  by 

EDWARD  R.  BACON  &  CO. 

CONTRACTORS  EQUIPMENT 

Successors  to 
FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  N  ATOM  A  ST.,  S.  F. 

Edward  R.  Bacon  is  positively  not  connected  with  any  other  firm. 


The  Panels  that  are 
as  good  as  they  are 
famous. 


Panel  Service? 

You  want  GOOD  panels--you  want  L.'XST- 
ING  panels— you  want  GUARANTEED 
pinels---that's  "Panel  Service." 

There  is  no  better  panel  on  the  market 
than  the  "WYBRO"  Panels.  They  are 
QUALITY  Panels---of  proven  merits. 

WYBRO  Panels  are  SERVICE  panels. 
Sold  only  by. 


Wlmite  Qrot!:ieps 


5th  and  Brannan  Streets 


San  Francisco 


considered    in    the    rating    o£    the    com- 
petitors:   (1)    Collegiate   training  in   en- 
g'ineeri'ngi    or    foreist     utiljziation;     (2) 
Practical     experience     in      engineering. 
'  surveying,    and    in    the    laying    out    and 
construction  of  railroads;    ()3  Practic-al 
,  experience      in    the      manufacture      and 
\  marketing  of   forest   products. 
]      Statements  as  to  training,  experience, 
\  .and  fitness  are  accepted  subject  to  veri- 
fication. 
i      Applicants    must    liave    reached    their 
[thirtieth   but  not   their  fifty-Hfth   birth- 
[  day    on    tlie    date    of    the    examination. 
'      Th's   examination    is   open   to   all    men 
1  who  are  citizens  of  or  owe  allegiance  to 
I  the  United  States  and  who  meet  the  re- 
f  quirements. 

'  Persons  who  meet  the  requirements 
land  de;ire  this  examination  should  at 
once'apply  for  Form  1312  to  tlie  United 
States  Civil  Service  Commission.  Wash- 
(ington,  D.  C,  or  the  Secretary  of  the 
Koaul  of  Kx-aminers,  Post  OfTice  tilOg.. 
(San  Francisco,  Cal. 


WOnlv       ADVANCES       ON    P.    G.    &       E. 
CAXAL. 

BOWMAN  (Placer  Co.),  April  20.— 
Tli&t  the  bonding  of  lands  in  this 
vicinity  by  the  Pacific  Gas  and  Electric 
Company  is  to  secure  a  large  reservoir 
site  is  indicated  by  the  location  of  the 
land. 

.T.  .Jidams  is  sand  to  have  received 
$i:;..".flO  for  100  acres  and  George  Haines 
$l."i(io  tor  two  small  farms.  J.  Keena 
is  asserted  to  have  been  paid  $1000  tor 
-,i  riglit  of  way  for  a  100-foot  tunnel  for 
tlie  canal. 

A  part  of  the  Ah-ert-on  farm,  which 
lius  been  tonded,  is  staked  out  for  a 
power  plant,  it  is  stated,  similar  to  the 
-Mta   and  Newsactle  power  bouses, 

.Mrs  Smitli,  of  Rock  Creek,  has 
icnted  her  large  dance  hall  to  tlie 
camptiny   for  a   hospital. 

A  steam  shovel  has  been  operating 
;iliove  Ragsdale's    farm,    south    of   there. 


E.  H.  Williams 


Chalmer  Mundiy 


Munday  &  Williams 

Atlorneys-al-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Teleplione  Kearny  2622 

615  Phelan  Building,        San  Franoisco 


PATENTS 


promptly  ol.mined  OE  NO  FIE.  Trado-JIarks, 
Caveat.s.  Oipvriirlits  mid  T/alipN  rocistered. 
TWENTY  TEAKS'  PKACTICE.  Ilif  li,-st  references. 
Send  ii;„<le'  fiVeU'h  or  photo,  lor  tree  report 
on  piitentahilitr.  All  business  confi.lential. 
HAND-BOOK  FREE.  Explainsevcrrtli{iig,  Tons 
Hnw  to  Olitain  and  Sell  I-atents.  What  Inventions 
Win  Pay.  How  to  Get  a  Partner,  expl.lins  best 
niechani.'al  m.ivementa.  and  contains  300  otisr 
subjects  of  importance  to  inventors.  Aililress, 

H.  B.  WILLSON  &  GO.   "'''"' 


Box  2.3!)  Willson  I 


Attorneys 
WASHiNGTON,  D.  C. 


\ 


Pacific  Mantel  and  Tile  Co. 

F.  W.  CRINNION,  Manager 

Mantels,  Grates  and  Tiles.   Fire  Sets,  Andirons 

Portable  Baskets  and  Grates,     Floor  and 

Wall  Tiling  in  Origional  Designs. 

1727    TEI,EGR.VPH    AVE. 

OAKLAND,     CAL. 

Phone  Oakland   121 

Resideuac   Phonb    Oakland   8622 


and   two  in   tlie  vicinity  of  the  ICeena's 
farm. 

Tlie  canal  is  nine  feet  wide  at  the 
bottom,  nine  feet  deep  and  fifteen  feet 
wide   at    the   surface. 


WEEKLY   REPORT   OP   THE    BlIRE.^U 
OF    nriLDIXG    IXSPECTIOX. 


Permits     issued 
April    ISth,    1913: 


froii 


April     nti 


to 


Class  ,Xo.   of  Bldg.x       Amount 

Class    "R- 1 $200,000 

Class    "C" II DC.'iOO 

Frames     t4 225,905 

Alterations     Ot 37,940 

Total     ll.T $.560,345 
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JOEL 

JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Frar.cisco 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goe  s  into  their  proiect.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Buildin?;  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


Bind  your  copies  of  the  Building  and  Industrial 
News  in  PERMANENT  BOOK  FORM 

We  have  succeeded  at  last  in  securing  a  really  practical  binder. 

The  Building'  &nd  Induitri&l  News  cont&insa  great  deal  of  technical  and 

statistical  information   that  many  of  our  readers  find  worth  saving'  for 

future  reference.  There  is  no  better  way  of  preserving  it  than  using'  the 

"BIG  BEIM"  BINDER 


i]ural)ie,  and  makes 
a  resular  book,  and 
For 


uhich    preserves   llie   nuisazuie   in   permanent   bonk   form.      Tliis    binJer   is   liandfome 

tlie    permanent    filing   of    m-agazines  as  easy  as  filing  ordinary  papers.     Itopens   fiat  ._ 

conies   in   fine  art   clotli   witli   the   name  of  our  Journal  stamped  in  gold  on    tlie    front    cover   and    back. 

persons  who  desire  to 

Sa-ve  These  Valuable  Articles 
tills  binder  is  just  the  thing.  «s  it  holds  teveral   numbers  of  our  Journal  and    can    be    used   again    indefinltelv 
year  after   year,   simply  by   taking   out    the    old   Journals   and    inserting    the  new  ones  as  they  come  to  you. 

.  rsy    making    special    arr^nge.iient  wltli   t!ie   manufacturers  of   tliis  bc-t    hinder   that   has  ever  been   put   ou 
tlie    market,    -ne   are   able    to   furnish    them    to    you    for    ONLY  $1.00  EA.CH, 

Merely   send   us  your  name  and  address  and   say:      "Send    us  your   binder.      I    enclose    $1.00,"   and    \vc    will 
send  the  binder  promptly  all  charges  prepaid. 

.'^tnd   in   vour  orders  no«'  and  begin    saving   Ihc   statistical    and    lechiinai    infoiiii.i  tioii     aili.lcs    and    valu- 
^ible    ilata,    tl.at    will    be    pul'lislied    in    Tlie    Biiiblinj;    and     Ilidii^tri^il    News   ibis   vear. 


Date 


Xo  BuildiriQ  &  Industrial  INIews 

560  IVIission  St.,  San  Francisco 

Gentlemen:    Herewith  find   check  or   Postal  Order  for  three  dollars,  for  which  send  your 
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Building  construction  for  the  past 
month  kept  up  a  pretty  even  record 
for  the  year.  In  spite  of  proposed  re- 
ductions in  the  tariff,  a  threatened  war 
with  Japan,  and  the  visit  of  Secretary 
of  State  with  reference  to  alien  land 
laws  the  total  of  permits  secured  and 
contracts  filed  for  last  month  amounted 
to  $2,249,33'!.  This  was  for  private 
construction  alone  and  to  this  may  be 
added  the  contracts  filed  for  exposi- 
tion work,  which  amounted  to  $586,915 
w'hich  increased  these  fig-ures  to  $2,836,- 
247.  But  even  the  total  fell  behind  the 
figures  of  last  year,  as  April  1912 
reached  more  than  3"  million  for  private 
construction  with  no  exposition  work 
figured.  Comparative  figures  for  April 
for  the  past  ten  years  are  as  follows: 

April,    1904     $1,614,714 

April,    1905     2,226,555 

April,    1906     817,084 

April,    1907     .' 6,556,007 

April,    1908     3,306,676 

April,    1909     3,330,909 

April,    1910    3,383,269 

April,    1911     2,139,696 

April,    1912    3,435,334 

April,    1913 2,249,332 

As  ■  a  usual  thing  April  has  figured 
large  in  the  year's  construction.  This 
is  presumebly  the  close  of  the  rainy 
season  and  marks  the  opening  of 
.Spring  and  of  settled  weather.  So  that 
there  is  assured  weather  conditions 
and  plans  are  usually  consummated  for 
improvements  that  are  to  he  under- 
taken during  the  year.  Of  the  total  of 
$2,249,332  here  given,  $1,221,514  was  for 
lirick  and  concrete  construction,  $S42,- 
418  was  for  frame  buildings  and  $185.- 
400  came  under  the  beading  of  addi- 
tions and  alterations.  At  this  writing 
the  amount  oif  work  for  the  City  and 
County  of  San  Francisco  for  the 
month  of  April  can  not  be  given.  The 
State  Board  of  Harbor  Commissioners 
let  no  work  during  April  and  the  con- 
tracts of  the  United  States  Government 
within  the  city  limits  did  not  amount 
to  more  than  $50,000.  .411  things  con- 
sidered building  has  been  noraial  dur- 
ing the  month  and  indications  are  that 
it  will  continue  so  throughout  the 
year. 

♦ 

The  Southern  Pacific  Company  ha.s 
printed  and  is  distributing  some  litera- 
ture relative  to  California  and  the 
wonders  of  California  and  the  Pacific 
Coast.  One  booklet,  entitled  "Big  Trees 
of  California."  is  profusely  illustrated 
with  half  tones  of  the  most  strilting 
scenes  in  Big  Tree  groves  ot  the  State 
and  the  cover  is  a  most  artistic  poster 
in  color  design  of  the  great  monarchs 
of  the  mountains.  They  also  publish  a 
map  of  California  w'ith  a  brief  descrip- 
tion of  its  resources,  attractions,  to- 
pography and  climate.  The  booklets 
ilpscrihinK-    thp    trnins    and    tlic    r-niinlry 


are  fine  examples  of  the  printer's  art, 
Th'eie  -  publications  are  being  widely 
distributed  and  are  worthy  of  perusal 
by   any   one 


ibere  seems  to  be  an  attitude 
throughout  the  country  to  the  effect 
that  California  has  not  a  right  to  regu- 
late her  own  affairs  in  the  matter  of 
immigration  laws.  This  is  true  only 
insofar  as  the  action  of  California  is 
likely  to  involve  other  states  in  any 
action  she  may  take. 

So  long  as  California  acts  within  her 
rights  and  the  privileges  granted  her 
by  the  Constitution  she  is  not  in  any 
way  involving  other  states  any  more 
than  she  has  a  right  to  involve  them. 
Tlie  Japanese  would  perhaps  not  object 
if  any  other  state  in  the  Union  enacted 
a  law  similar  to  that  of  California.  The 
fact  is  that  this  state  is  peculiarly  at- 
tractive to  the  Japanese.  And  in  the 
matter  of  landholding  the  thing  is  all 
one  sided.  Americans  can  not  hold 
lands  in  Japan  and  yet  they  are  raising 
all  kinds  of  cain  over  there  and  threat- 
en to  come  over  and  whip  the  boots  off 
us  if  we  presume  to  enact  a  law  to  pre- 
vent furtlier  holding  of  land  by  aliens. 

This  matter  of  immigration  needs  at- 
tention. The  va-st  horde  that  lands  each 
year  at  New  York  is  mainly  composed 
of  undesirable  citizens.  "■  The  time  is 
past  when  this  country  is  a  wilderness 
to  be  developed  and  a  haven  to  be 
souerht  by  any   and'  every   one. 

Only  such  immigration  should  be  en- 
couraged as  will  assiriiilate  with  our 
citizenship  and  only  those ' allowed  to 
come  who  are  capable  of-  becoming 
good  citizens,  and  taking  an  intelligent 
part  in  the  government.  America  for 
t!ie  Americans  is  the  primary  consider- 
ation for  our  government  to  look  at  at 
the  present   time. 


The  recall  of  Judge  Weller  in  the 
Police  end  of  the  City's  department  of 
justice  ought  to  have  a  salutary  effect 
upon  the  judges  in  general.  Forthe  prac- 
tices obtaining  in  the  police' courts  are 
any  thing  but  co:nmendatory  and  fair 
to  the  general  public. -The  particular 
incident  that  was  the  basis"  of  ithe  re- 
call may  or  may'  not  have  been  suf- 
ficient ground  for  the'  action.  It  was 
but  a  case  in  point  for  the  practice.s 
which  obtain  there  and  the  movement 
instituted  should  have  some  effect  in 
securing  regular  procedure  in  the 
courts   ot  justice. 


The  completion  of  the  Masonic  Tem- 
jile,  at  Van  Ness  avenue  and  Market 
street,  will  Tnark  the'  completion  of  the 
most  beautiful  piece  of  architecture  in 
the  city.  It  is  a  monumental  structure 
and  adorns  the  broad  avenue  of  the 
city  in  the  vicinity  of  the  Civic  Center. 
It  the  Civic  Center  buildings  compare 
with  this  edifice,  when  they  are  com- 
pleted, the  city  will  have  a  standard  of 
architecture   of   wbicli   it   can   well   feel 
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How  To  Understand  And  Appreciate  Art— The 
Attitude  Of  The  Intelhgent  Onlooker. 


By  Ramsey  Traquair,   Royal  British  In^itute. 


1  propose  litis  evening  to  consider 
some  general  questions  affecting  art, 
and  lIi'At  as  an  apj)reciator  or  an  on- 
io.)ker  ratlici"  llian  as  a  producer.  The 
S. eater  part  of  our  lime  in  this  eol- 
ie;e  is  necessarily  spent  in  studying 
end  practicing  the  production  of  works 
of  art.  Such  is  the  primary  purpose  of 
;i  College  of  Art,  and  we  who  study 
1  e  e  Took  forward  to  spending  our 
lives  in  the  production  of  art  in  va- 
i;ou.=!  forms — in  buildings,  pictures, 
.-l-  tues   or   other   objects. 

Eut  there  is  another  point  of  view, 
find  even  as  artists  it  is  desirable 
t.  at  we  should  understand  it.  It  is 
t;  e  attitude  of  the  intelligent  onlooker, 
flic,  though  he  may  never  produce 
anyiling  himself,  desires  to  under- 
:  tand  and  appreciate  the  work  pro- 
duced   by    others. 

.Appreciation  is  not  a  mere  matter 
of  caprice,  we  must  not  be  satisfied  by 
sa.ving,  "This  pleases  me."  "that  does 
not."  The  question  of  what  pleases 
us  nay  decide  what  works  of  art  we 
V.  i]l  place  in  oui-  house,  what  kind  of 
i  ouse  we  will  live   in,   or  what  scenery 

V  e  will  admire,  hut  our  mere  personal 
plea  ure  is  not  a  sufficient  standard  by 
w  i  ich  to  judge  all  art.  for  a  work  may- 
rot  please  us  and  yet  be  great.  By  a 
Ktlle     study     we     learn     to     feel     more 

V  idely  an<i  to  recognize  and  find  pleas- 
ure in  qualities  which  at  first  were  not 
.'Pl'tifnt.  Even  as  artisits  we  should 
linlerstand  and  practice  appreciation, 
ii  r  a  sympathy  with  others  is  of  value 
;n  completing-  and  in  enricliing-  our 
uwn    work. 

.Sympathy  and  crititism  are  in  some 
wiy  necessary  and  a'e  felt  to  be  help- 
ful by  the  artist^  He  is  not  a  hermit 
:n  ;:  e  desert,  and  I  think  that  we  may 
.=Ere!y  say  that  every  true  artist  be- 
'o.iTs  to  fome  group,  however  small. 
It  :iay  be  but  a  group  of  two.  himself 
an]    Lis   critic. 

Fut  Y,  e  are  not  only  -artists,  we  ai-e 
yUo  1  uman  beings,  and  fello.w-workers 
in  t:  e  :ife  -of  humanity.  This  fact  is 
not  altogether  popular  in  fome  circles 
at  t!  e  present  ■  time,  yet  it  is  an  indu- 
:  itafcle  fact  and  must  ))e  faced.  Unless 
a"t  is  of  some  use  to  humanity,  unless 
it  ii:-  ke-=  life  tetter  and  richer,  human- 
i'  v.iii  pass  it  by.  Tlie  artist  is  too 
.'T'c  1  p.  csented  to  us  as  an  irresponsible 
I  i  ill.  Ml  interesting  alien  to  be  re- 
garded (as  Professoi-"  Murray  says) 
wit:>  a  mi.xture  of  adulation  and  mis- 
tru- 1. 

Art  is  a  luxury  to  be  added  to  ordi- 
nary common-sense  life,  but  whicli  we 
could  quite  well  do  without.  The  false- 
ness of  this  view  is  evident  to  every 
artist  hut  do  we  realize  that  it  is  the 
direct  outco  iie  of  the  artiist's  demand 
to  be  treated  apart  from  humanity,  and 
to  ftand  apart  from  and  above  the 
common  life?  .i^s  a  result  he  is  only 
too  often  placed  below  it.  Even  genius 
does  not  so  stand  apart,  for  genius  is 
not  a  qujlity  which  falls  solitary  from 
Heaven,  it  is  humnnity  itself.  A  genius 
is  great,  not  liecausc  lie  differs  from 
Ivumanity.  luit  because  he  embraces  so 
much  luimanity.  Indeed,  it  is  com.iion- 
ly  said  of  genius  tlvat  it  reveals  us  to 
ourselves,  yet  how  could  it  do  so  un- 
less   it    were    similar    to    ourselves?      If 


genius  were  a  separate  and  peculiar 
(luality.  the  greatest  artists  would  be 
ciuite  incomprehensible.  They  would 
differ  utterly  from  all  men.  Now  we 
know  that  this  is  not  the  case.  Indeed, 
this  claim  that  artistic  genius  is  some- 
thing peculiar  is  actually  degrading  to 
tlie  object,  for  it  converts  the  genius 
from  a  great  man  to  a  mere  monstros- 
ity. And  what  applies  to  genius  ap- 
plies also  to  the  lesser  grades  of  ar- 
tistic merit.  The  artist  is  and  must  be 
a  fellow-worker  in  the  state  and  must 
learn  to  sympathize  with  and  to  ap- 
preciate those  who  work  beside  him, 
must  learn  to  criticise  and  to  accept 
criticism  not  only  from  artists  but 
from  all  who  are  honest  workers  in 
life. 

I  have  said  that  art  is  one  and  that 
under  all  forms  of  art,  there  lies,  a  com- 
mon principle.  The  human  mind  is 
capable  of  two  forms  of  knowledge,  a 
scientific  or  intellectual  form,  and  an 
emotional    or    imaginative    form. 

If.  for  instance,  I  use  the  word  "tree" 
you  will  all  understand  what  I  mean, 
a  large  vegetable  with  roots,  leaves, 
and  a  wooden  stem.  But  if  I  ask  you 
to  imagine  a  tree  each  of  you  would 
imagine  a  different  oljject — one  a  pine, 
one  an  oak,  another  a  palm  tree.  The 
scientific  concept  of  a  tree  is  an  in- 
tellectual idea  which  comprehends  all 
trees.  It  is  a  species  of  intellectual 
■treeyness,"  without  individuality  and 
incapable  of  being  imagined.  The 
emotional  vision  of  a  tree,  on  the  con- 
trary, is  individual,  separate  and  un- 
like every  other  tree.  It  is  incapable 
of  scientific  description,  but  capable 
of  artistic  rendering.  We  cannot  draw 
"liorsiness"  for  Instance,  we  can  only 
draw  a  horse.  No  artist  can  convey  to 
you  the  chemical  means  by  which  a 
tree  converts  air  and  earth  into  green 
leaves  and  wood.  No  scientist  can  tell 
you  how  the  sunshine  glints  on  its 
leaves  and  the  wind  mur.nurs  through 
its  branches,  but  the  artist  can  tell 
you  how  these  things  affect  him.  If 
he  does  so  in  paint  he  is  a  painter,  if 
in   w-ords  a   poet. 

The  actual  poem  or  picture  whicli  we 
see  is  the  record  of  an  impression  in 
tile  mind  of  the  artist  and  is  composed 
of  certain  materials,  as  paint,  words  or 
stone,  according  to  the  particular  craft 
practiced  by  the  artist.  These  ma- 
terials are  very  largely  what  we  study 
in  a  school  of  art.  and  it  will  be  useful 
to   consider  strictly   what   they  are. 

First,  we  nave  the  substances  and 
tools  which  we  manipulate.  The  paint- 
er has  his  canvas,  his  paints,  his 
brushes:  the  sculptor  his  stone,  his 
clay,  and  his  chisel;  the  poet  his  words. 
Of  these,  we  must;  learn  the  various 
possibilities  and  capabilities.  The  ar- 
chitect niust  learn  that  columns  can  be 
made  of  steel;  the  sculptor  that  models 
can  be  made  of  clay.  This  elementary 
knowledge,  but  necessary.  Next  we 
have  technic — the  manner  in  which  the 
paint  is  put  on  the  canvas  or  the  pen- 
cil guided  on  the  paper,  the  manner 
in  which  stone  can  be  cut  to  form 
mouldings  .and  to  give  particular  ef- 
fects of  light  and  shade.  This  is  a 
more  difficult  study.  It  takes  many 
years    of    practice    to    place    the    paint 


mark  unerringly  in  the  right  place  or 
to  use  the  words  of  the  poem  with  their 
fullest  meaning,  and  all  great  artists 
iiave  to  a  great  extent  developed  and 
produced  their  own  technique.  Still, 
this  is  not  art;  no  dexterity  of  tech- 
nique will  ever  produce  a  great  work 
of  art.     It  is  a   necessary  material. 

Third,  we  have  the  objects  of  ex- 
ternal nature.  Of  course  we  are  nat- 
ural objects,  and  the  human  mind  is 
natural,  but  we  can  make  the  distinc- 
tion between  human  activity  and  na- 
ture external  to  it,  the  sky,  the  fields, 
and  the  flowers,  and  it  Is  in  this  sense 
that  we  will  use  the  ter.n  "nature."  It 
is  easily  seen  that  in  certain  arts  na- 
TWO     May  1  HOYT 

ture  is  material.  Although  we  may  use 
natural  forms  in  designing  a  cup,  the 
form  of  the  cup  is  based  not  on  nature 
but  on  the  necessity  of  drinking  there- 
from, and  perhaps  we  do  not  realize 
that  natural  forms  are  as  truly  mate- 
rials in  art  as  are  stones  or  paint.  The 
painter  studies  the  forms  of  the  hills, 
of  trees,  of  flowers,  of  the  human  fig- 
ure, in  order  that  he  may  use  them  to 
express  emotion,  just  as  the  architect 
studies  the  forms  of  arches,  of  col- 
umns, or  walls,  the  craftsman  the 
forms  of  cups  or  c^hairs,  the  poet  the 
forms  of  phrases  and  rhythms,  in  order 
that  each  may  clothe  therein  his  emo- 
tion. 

We  accordingly  have  three  divisions, 
at  least,  of  material — the  substances 
of  art.  the  technique,  and  the  natural 
forms.  The  materials  the  artist  must 
combine  and  arrange  to  form  his  work 
of  art,  whether  he  be  painter,  poet,  or 
architect,  and  with  all  of  them  his 
mind  must  be  well  stocked;  the  painter 
must  know  how  to  make  paint  marks, 
the  architect  how  to  shape  stones,  and 
the  poet,  not  unfrequently,  has  been 
known  to  read  and  to  learn  the  dic- 
tionary. 

It  is  generally  agreed  that  any  work 
of  art  is  the  crea.tion  of  the  artist's 
mind.  It  is  not  a  transcript  from  na- 
ture; it  is  not  a  copy  of  a  previous 
work;  it  is  a  new  creation  or  arrange- 
ment made  up  of  materials,  perhaps 
often  used  before,  such  as  we  have 
ju-t  considered.  These  materials  are 
rearranged  so  as  to  form  and  present 
the  artist's  idea,  his  vision,  in  the  most 
forceible    manner    possible. 

Now  iff  we  consider  we  shall  see  that 
the  artist's  vision  is  itself  made  up  of 
tliese  materials.  It  is  conceived  In  his 
mind  as  made  of  paint,  of  stone,  of 
natural  form,  or  of  what  other  mate- 
rial he  pleases.  We  can  therefore  sim- 
plify our  definition  of  a  work  of  art. 
It  is  simply  the  artist's  emotion  in- 
wardly realized  In  the  materials  of  his 
craft.  Being  formed  in  tlie  materials 
of  the  craft,  it  cannot  be  formed  unless 
the  artist  has  a  knowledge  of  these 
materials.  The  "mute  inglorious  Mil- 
ton" is,  in  fact,  an  impossibility  for 
we  cannot  think  like  Milton  wltliout 
.Milton's  power  of  expression.  Vague 
yearnings  are  not  art.  Before  they 
can  beco  lie  art.  they  must  be  crystal- 
izcd  within  the  artist's  brain  in  terms 
of  paint,  stone  or  other  material:  but  W 
any  man  has  clear  vision,  his  vision 
ii)cludes    technique    and    form    and    m«- 
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i:il.  An  iiin-erl;iin  pieture  oi-  a  pooi" 
llTlirif,'  is  the  resiilf  of  niu-ertain  or 
torant    visimi. 

BtS'iM-y  one  who  has  evor  desisned 
6'ws  lioiv  such  a  vision  arises.  We 
#e  some  design  to  make,   some  artis- 

prohlem  to  solve.  Our  first  vague 
fornu'il  feelings  work  and  evolve  In 
s-  mi  Mil.  Almost  involuntai-ily  and 
en  at  the  most  unexpected  moments 
•utions  suggest  tlie  urelves.  We  try 
(m,  but  at  once  thy  are  seen  to  he 
satisfactory.  They  are  not  the  idea 
a  are  thrown  aside.  Suddenly,  often 
t!"onl  warning,  the  solution  comes, 
i  know  that  the  problem  is  solved, 
rough  sketch  may  lie  noted  down, 
t-now  as  a  test  of  the  solution  but 
:hev  as  on  aid  to  our  memory,  for 
reality  nothing  now  remains  to  be 
le  l)ut  to  copy  down  our  work,  hold- 
;  firmly  by  our  now  realized  ideal, 
rking  it  out,  filling  in  the  necessary 
;ails.  all  of  which,  if  we  hold  by  our 
It  conception,  will  almost  automat- 
lly  fit  themselves  to  their  places, 
1    the    visible    and    external    work    of 

is    finished, 
lo  powerful   is   the  initial  impulse  of 
rk   .00    conceived    that    we   often    feel 

sensation  that  the  picture  or  build- 
;  is  designing  itself.  Tlie  artist 
ms  to  be  but  the  instrument  in  the 
ids  nf  his  own  production.  The 
Iptor  knocks  the  stone  away  f ro  n  a 
ire  which  already  exists  within  the 
ne:  the  novelis't  in  haste  writes 
vn  the  events  which  must  happen, 
lost  are  happenin,g,  to  his  puppets, 
irk  so  done  is  direct,  is  done  with 
lat  r-apidity  and  rarelj*  requires  cor- 
tlon.     It  is  usually  the  best  of  which 

artist   is   capable,   and    possesses   to 

onlooker  a  curious  (juality  of  "in- 
tablene^s." 

Ve  have  defined  a  work  of  art  as  the 
ist's  emotion  realized  in  the  mate- 
la'  of   his   craft   and   have   considered 

manner  in  which  this  realization. 
H  place.  The  emotion  itself  must 
Ased  on  or  excited  by  something. 
■  Wave  heard  it  said  that  all  art 
ftsed  on  nature — that  is  on  ex- 
ru9  nature:  'but  tlioi'gh  nature  is 
tlPbtedly  an  important  bafe  for 
''h  fine  art,  the  .gen€;j-al  staternent 
1  not  stand  consideration.  We  have 
eady   seen   tliat   in   some  cases,   as   in 

design  of  a   cui").   nature  is  a   mate- 

Irchitecture.    for      instance,      is      not 

led  on  natural  form,  it  is  often  based 

Istructure.      The    arch    may    occur    in 

Jew    isolated    natui-al    accidents,    but 

s   not    used    in   nature   as   a   natural 

Tlie   column    and    lintel    are   the 

It    of    the    rudest    effort    to    form    a 

er,    hut    nature    never    produced    a 

nn    and   lintel    except   by    accident, 

the    combination    cannot    be    called 

tural   form. 

Igain.    whilst    our    emotions    may    be 

lired    by    nature    and    by    structure, 

•    may    also    be    inspired    by    purely 

lan    sources.      From    sucli    we    g^in 

tions  of  pity,  of  fear,  of  tenderness, 

!|rlde,  and  as  all   emotion  may  serve 

ijhe   basis   or   tlie   starting   point    for 

lirtiFtic  vision,  so  art   may   he  based 

ll-'uch   emotions.      Tlie   arts   of   arclil- 

iire,  music,  and  poetry  are  often  so. 
ich  of  the  work  which  we  have  to 
iWy  belongs  to  the  past,  and  here 
rical  knowledge  becomes  of  im- 
>^'ince.  In  order  to  understand  tlio 
■  any  period  we  must  under- 
1  the  motives  which  led  to  it. 
no  peoplt:  do  wo  owe  more  of  our 
rn    culture    tiian    to    the    ancient 


Greeks.  .\iil  oiil.\'  .lircctly  through 
classical  study,  hut  indirectly  throtigh 
Greek  writings  in  the  Bible  and 
through  Oreek  influence  on  Roman  and 
mediaeval  civilization,  they  have  pro- 
foundly influenced  our  present  life. 
Their  art  was  of  extraordinary  perfec- 
tion and  the  motives  which  produced  It 
are  well  worthy  of  .sttidy.  I  have  al- 
ready spoken  of  the  Greek  attitude 
to'wards  the  artist  «s  a  fellow-worker 
in  the  state.  If  we  exa  nine  Greek  life 
and  literature  further,  we  find  tlie 
gre-itest  emphasis  laid  upon  simplicity, 
temperance  and  refinement.  A  vulgar 
profusion  was  as  objectionable  as  a 
vulgar  .Tieanness.  It  was  as  ostenta- 
tious to  go  clad  in  rags  as  to  array 
oneself  in  gold  and  purple.  Greek 
language.  Greek  dress.  Greek  poetry, 
and  Greek  architecture  are  alike  abso- 
lutely  simple. 

Again  the  Greeks  were  clear  and  ac- 
curate thinkers  and  disliked  anything 
approaching  vagueness  or  mystery.  We 
accordingly  shall  be  disappointed  if  we 
seek  for  mystery  in  a  Greek  temple.  It 
is  not  there  and  was  never  meant  to  be. 
If  by  chance  any  feeling  of  mystery 
had  crept  in,  it  would  liave  been  care- 
fully   eradicated. 

We  may  contrast  this  with  Oriental 
art.  The  Eastern  mind  loves  profusion, 
elaboration  and  mystery.  Persian  poe- 
try is  elaborate  and  Persian  art  is 
florid.  If  we  wish  to  understand  the 
art  of  the  East  we  must  accept  this; 
more,  we  must  revel  in  it.  Every 
thousand,  black  slaves  of  surpassing 
beauty,  loaded  with  blasins  of  gigantic 
jewels,  added  to  a  procession  in  the 
"Arabian  Nights"  must  be  an  added 
jo.v.  Elaboration  is  not  a  vice  in  East- 
ern  art:    it   is   its   greatest   virtue. 

So  with  mediaeval  art.  The  artist 
did  not  for  a  moment  imagine  that  St. 
Peter  went  about  Heaven  with  two 
enormous  keys,  or  that  St.  Sebastian 
was  condemned  to  an  eternal  salvation 
filled  with  arrows:  but  so  they  are  al- 
ways represented.  Otherwise  we  should 
not    recognize    them. 

In  every  case  the  artist  expressed  his 
ideal  and  told  bis  story  witli  alisolute 
frankness  and  without  hesitation.  We 
must  ask  him  for  no  more  than  he 
gives.  We  Tn-ust  not  ask  for  atmos- 
phere, for  anatomy  for  historical  real- 
ism. That  such  things  were  desirable 
had   not   even   occurred   to   him. 

Now,  since  mediaeval  times,  a  great 
cliange   has   come   over   our  civilization. 

Classicism  arose,  and  all  branches 
of  it  were  wrapt  in  a  meaningless 
pedantry.  In  architecture  no  forms 
were  to  be  used  save  those  sanctified 
by  the  example  of  the  Greeks  and 
Romans;  in  painting,  sculpture,  and 
even  in  literature,  the  same  principle 
was  followed  and  art  seemed  bound  in 
an  iron  chain,  not  of  tradition,  but  of 
intellect — of  knowledge.  Such  was,  of 
course,  an  impossible  position,  for  art 
cannot  lie  based  on  intellect,  but  only 
on  emotion:  and  indeed  we  find  that 
the  great  works  of  the  Classic  period 
are  great,  not  because  they  copied 
faithfully  tlie  details  of  Classic  work, 
hut  because  they  convey  the  feelings 
of  eighteenth  century  artists.  St. 
Paul's  Cathedral  is  a  great  work  of 
art.  not  because  it  is  Classic,  but  be- 
cause it  is  Wren.  Under  this  weight  of 
intellect,  architecture  still  suffers.  One 
critic  tells  us  that  our  only  hope  of 
pro,gress  lies  in  a  fa.ithful  study  of  the 
buildings  of  ancient  Greece  and  Rome: 
a  second  pins  his  faitli  to  an  ct|ually 
faithful    study    of   Gothic.      Apart    from 


Ills  business  c|ualitles.  with  which  we 
are  not  now  concerned,  the  architect  is 
expected  to  be  rather  a  scholarly  anti- 
quary than  an  artist.  Yet  who  would 
expect  a  modern  poet  to  write  alter- 
nately in  tlie  styles  of  Chaucer  and  of 
Pope,  retaining  with  care  in  each  case 
Uie  archaisms  of  his  model?  Who 
would  co.nmission  a  portrait  in  the 
style  of  'Vandyke?  We  see  from  other 
arts  that  the  alternative  to  historic 
"f  orrectness"  is  not  unlicensed  eccen- 
tiicity:  yet  from  the  architect  is  de- 
manded alternately  that  strange  qual- 
ity of  "correctness."  and  that  even 
stranger    phenomenon,    "a    new    style." 

Whilst  recognizing  that  all  art  is 
founded  on  emotion  we  must  not  be  led 
by  this  belief  to  despise  or  to  under- 
rate the  power  of  intellect.  A  high  in- 
tellectual training  is  necessary  to  the 
artist.  His  emotions  must  be  trained 
by  his  intellect;  they  must  be  curbed, 
restrained,  and  developed  by  intellect; 
and  only  by  intellect  can  he  amass  that 
store  of  material  which  is  necessary 
to  the  realization  iof  his  completed 
■work  of  art.  M'e  must  also  under- 
stand the  quality  of  fine  artistic  emo- 
tion. It  is  not  the  mere  untrammelled 
play  of  fancy  or  passion.  The  emotion 
of  our  great  artists  is  often  ascetic,  al- 
ways highly  tempered  and  refined.  The 
results  of  runtrained  and  unlicensed 
cmotionaHsm  are  at  the  best  bad  art. 
The  results  of  pure  intellectualism  may 
be  great,   but  they  are  not  art  at  all. 

We  often  hear  a  picture,  particularly 
an  iiistorical  picture,  praised  on  ac- 
count of  its  accuracy  of  detail,  its  veri- 
similitude, and  the  care  with  whicli 
every  costume  lias  'been  studied  from 
museums,  every  face  made  to  recall 
con-temporary  portraits.  Now  is  this 
art?  It  is,  indeed,  art  of  a  peculiarly 
modern  type,  for  it  is  art  flooded  and 
sub.nerged  by  intellect.  In  this  it 
truly  represents  our  present  age.  In 
fact,  it  is  not  art  at  all.  It  may  be 
science,  though  even  here,  as  the  paint- 
er never  saw  the  occurrence,  it  is  bound 
to  be  inaccurate,  and  therefore  only 
had  science.  Such  works  depend  for 
their  value  on  the  human  emotion  felt 
and  expressed,  and  where  such  emotion 
is  present  accurate  detail  may  go  and 
not  be  missed.  The  mediaeval  artist 
boldly  depicted  monks  and  bishops  as 
spectators  of  the  Crucifixion;  his  work 
is  often  greater  than  that  of  the  mod- 
ern artist  "who  paints  his  background 
in  Jerusalem.  The  one  painted  an 
e\'erlasting  truth;  the  other,  too  often, 
merely  a  tortured  man.  Verisimilitude, 
archaeological  and  topographical  ac- 
curacy are  not  necessary  to  art.  They 
.nay  be  present  in  great  art,  but  its 
sreatness  is  not  due  to  their  presence. 
Holman  Hunt,  for  instance,  devoted 
>ears  to  the  accumulation  of  accurate 
detail.  Yet  "The  Scapegoat"  or  "The 
Flight  into  Egypt"  are  great  pictures 
vilmost  in  spite  of  the  Eastern  back- 
ground of  the  one  and  the  accurate 
costuming  of  the  other.  Holman  Hunt 
however  considered  that  accurate  de- 
tail was  necessary  to  clothe  his  ideal, 
and  whether  we  find  pleasure  in  such 
detail  or  not.  whether,  indeed,  we  con- 
sider his  detail  always  accurate,  for 
he  saw  tilings  with  a  peculiar  vision, 
we  need  not  let  this  blind  us  to  the 
.greater   qualities  of   his  work. 

I  have  already  spoken  of  architec- 
ture, and  of  the  value  or  otherwise  of 
■correctness"  in  buildings.  .Similarly 
let  us  think  of  poetry.  There  Is  no 
alt  more  incorrect  to  the  facts  of  nn- 
tiirc     as     regarded     by     science.       Thus 


12 


BUILDING  AND  INDUSTRIAL  NEWS 


Keats  In  tlie  "Oilo  to  the  NlsrhtiiiKale:" 
"Happily  tlie'tjueen  Jloon  Is.  on  her 
Throne,  clustered  around  by  all  her 
starry  fays."  As  astronomy  this  Is 
luipeless,  as  art  It  is  great,  for  Keats 
Is  uslns  nature  as  she  was  used  by  the 
mediaeval  artist,  as  material  for  the 
expression  of  human  emotion — the 
emotion  whicli  lie  felt  in  a  moonlight 
night.  In  "Hamlet"  Polonius,  when 
urging  Laertes  to  set  sail,  says,  "the 
Hind  sits  in  the  shoulder  of  your  sail," 
a  phrase  not  to  be  undersrtood  of  « 
meteorologist,  but  expressing  with 
wonderful  force  the  urgency  of  Polo- 
nius' wishes.  It  is  this  touch  of  emo- 
tion and  of  imagination  which  is  the 
essence  of  art. 

What  I  have  tried  to  express  to  you 
does  not  mean  that  nature  is  to  be  de- 
spised, or  that  accuracy  is  a  vice — 
very  far  from  it,  only  that  accuracy,  in 
itself,  is  not  an  artistic  virtue.  It  is 
only  so  in  so  far  as  it  conveys  and  is 
part  of  the  artist's  vision:  only  that 
nature  is  not  the  sole  motive  and  sub- 
ject of  art.  It  is  only  one  motive, 
though  a  great  one  amongst  many. 
Art  is  concerned  with  ^11  human  life 
and  will  be  content  with  notliing  short 
of    that. 

This  introduces  us  to  the  claim  of 
art  for  art's  sake,  a  saying  which  can 
be  interpreted  in  various  ways,  for  it 
is  evident  that  the  word  "art"  is  used 
in  two  different  meanings  in  the  one 
sentence.  If  it  means  that  art  should 
he  exercised  from  the  desire  for  ex- 
ternal expression  of  a  deeply  felt  emo- 
tion, not  for  the  sake  of  notoriety  or 
gain,  nothing  could  be  more  true. 
Often,  however,  it  is  taken  to  mean 
picture  making  for  the  sake  of  the  ob- 
rervation  of  nature  and  confined  to 
motive's  directly  inspired  by  nature. 
Such  a  claim  is  impossible.  It  is  too 
narrow,  for  it  excludes  from  art  all 
architecture,  all  poetry,  all  drama, 
most  mediaeval  and  classic  art  of  any 
kind.  It  is  not  directly  fatal  to  the 
artist,  for  great  art  may  be  created 
even  in  the  narrowest  of  schools.  It 
is  ahEolutel.y  fatal  to  the  critic.  He 
must  understand  and  sympathize  with 
varied  styles  and  motives. 

Ail  art  is  one,  its  object  is  tlie  trans- 
mission of  an  emotional  image  and 
thereby  of  the  feelings  which  created 
that  image.  Poetry  and  music  conve.v 
that  image  through  the  ear,  for  even 
when  we  read  poetry  we  Jiear  ourselves 
speak  it.  Architecture,  sculpture  and 
painting  convey  it  through  the  eye. 
Such  a  classification  is  genuine,  but 
how  can  we  separate  those  arts  whose 
appeal  is  made  through  the  eye,  save 
by  the  materials  which  they  use? 
Painting,  architecture,  and  sculpture 
are  separate,  because  they  form  them- 
felves   in   different   materials. 

Yet  painting,  in  special,  is  divided 
into  decorative  painting  and,  again 
'  I  hesitate,  undecorative  painting?  Dec- 
orative painting,  I  gather,  is  marked 
by  an  absence'  of  light  and  shade,  a 
frequent  archaism  of  drawing,  and  is, 
in  general,  an  inferior  article.  Tet  the 
paintings  of  Michael  Angelo  in  the 
Sistine  Chapel  or  the  frescoes  of  Fra 
Angelico  in  San  Marco  are  amongst 
the  finest  works  of  human  genius 
which  the  world  has  seen.  The  whole 
of  the  early  Italian  School  was  deco- 
rative. The  sculptures  of  the  Parthe- 
non were  designed  as  decoration  and 
can  only  he  understood  as  such.  In- 
deed, tlie  only  art  which  is  not  deco- 
rative is  intellectual  art,  and  that  is 
not   art   at   all.     "Wie   distinction   is   im- 


possible; even  pictorial  art  does  not 
gain  by  being  surrounded  by  a  gold 
frump  and  by  having  no  connection 
with  its  surroundings.  The  artist's 
opportunities  are  as  great  on  a  church 
wall  as  in  a  studio,  indeed  they  may 
be  greater,  and  -no  art  suffers  by  its 
opportunities,  even  we  disguise  tliem 
as   limitations. 

Botli  in  the  creation  and  in  the  ap- 
preciation of  art  the  first  essential  is 
a  clear  internal  vision.  This  is  the 
true  work  of  art;  the  appreciation  of  it 
is  true  criticism.  This  includes  all  ma- 
terial, all  technitiue,  for  technique  be- 
yond the  vision  is  mere  juggling.  To 
attain  this  we  must  study  and  under- 
stand not  merely  our  own  art  but  all 
art;  we  must  not  confine  ourselves  to 
the  mere  accumulation  of  material,  the 
learning  of  tricks  of  draughtsmanship, 
or  the  collection  of  archaelogical  and 
scientific  facts;  we  must  train  and  de- 
velop    our     emotions.       Material,     tech- 


nique, and  knowledge  are  necessary 
without  them  we  shall  have  nothing 
wherewith  to  form  our  works  of  art 
and  tlie  greater  our  knowledge  oi 
technique,  the  fuller  will  be  the  works 
which  are  formed  from  it.  The  purposi 
of  art  is  not  the  exhibition  either  o: 
manual  dexterity  or  of  knowledge,  i 
is  the  expression  of  certain  humai 
emotions  and  must  be  judged  and  ap 
predated  by  the  quality  of  its  feeling 
and  we  must  remember  that  the  artis 
is  a  man  sharing  in  the  life  work  o 
otlier  men.  His  work  is  no  mere  lux 
ury,  it  is  a  necessary  part  of  humai 
life.  The  artist  is  not  an  alien  or  i 
hermit.  He  does  not  stand  outsid. i 
humanity.  He  is  not  peculiar.  He  i  | 
a  man  amongst  other  men,  and  hi  I 
work  has  never  been  better  expressed 
than  it  was  by  the  Greek  writer:  wl 
are  here  "to  make  gentle  the  life  o 
the    world." 
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APARTMENT  HOUSES. 

SAN  FRANCISCO— Apartment  house, 
3  story  and  base,  frame.  Cost  not  stat- 
ed. Architect,  Harry  Skidmore,  Fox- 
croft  Bldg.,  S.  F.  Owner,  Mr.  Burn- 
hardt.  The  building  will  be  erected 
on  Carl  street  near  Schrader,  and  will 
be  arranged  for  a  number  of  three  and 
four  room  suites  with  baths.  Interior 
finish  will  be  of  pine  and  hardwood. 
Some  hardwood  floors  will  be  used. 
There  will  be  a  central  heating  system. 
Tile  will  be  used  in  the  bath  rooms. 
All  suites  will  have  wall  beds.  The  ex- 
terior of  the  building  will  be  covered 
with    shingles    and    rustic.      Plans    are 

1  eing   prepared. 

SAN    FRANCIS'^O— Apartment    house, 

2  story  and  base,  brick.  Cost  not  stat- 
ed. Architect,  John  J.  Foley,  46  Kear- 
ny St.,  S.  F.  Owner's  name  withheld. 
The  building  will  be  arranged  for  a 
French  laundry  on  the  first  floor  and  a 
number  of  two  and  three  room  suites 
above.  Interior  will  be  finis.hed  in  pine. 
The  exterior  of  the  building  will  be 
•faced  with  marble  and  brick.  Special 
laundry  machinery  will  be  installed. 
Plans  are  nearly  complete  and  figures 
will   be  called   tor  shortly. 

SAN    FRANCISCO — Apartment    house. 

3  story  and  Irase.  frame,  $10,000.  Ar- 
chitects, A.  F.  and  O.  M.  Rousseau,  Mo- 
nadnock  Bldg.,  S.  F.  Owner,  M.  S. 
Show.  The  building  will  have  a  front- 
age of  3-2  feet  and  a  depth  of  S3  feet. 
The  building  has  been  arranged  for  six 
apartment  fiats  of  three  and  four  rooms 
each  with  bath.  Interior  finish  will  be 
of  pine  with  some  elm  panels.  All 
suites  will  have  wall  beds.  Hardwood 
floors  will  be  used  in  the  principal 
rooius.  Tliere  will  be  a  central  heat- 
ing- system.  The  building  will  he 
.e^'ected  at  the  northwest  corner  of 
Lai-kin  and  Green  streets.  The  exte- 
rior will  be  covered  with'  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
I^bor. 

SAN  FRANCISCO— Apartment  house, 
ij  story  and  ibase,  brick  and  steel,  $G0,- 
000.  Architects,  Dunn  &  Kearns,  Mo- 
nadnoik  Bldg.,  S.  F.     Owner,  A.  Schlei- 


cher. This  building,  which  has  bee 
mentioned  here  before,  will  he  erecte 
on  the  north  line  of  Geary  street  eae 
of  Larkin.  and  will  cover  an  area 
ilVs  feet  by  12'5M!  feet.  Plans  providi 
for  41  apartments  of  two  and  thre 
rooms  and  bath  each.  All  modern  con 
veniences  will  be  installed.  Plans  havi 
been  out  for  ifigures  and  segregate 
contracts  will  be  awarded  within  a  fe\ 
days. 

I 

SAN  FRANCISCO— 'Apartment  hous. 
3  story  and  base,  frame.  $12,000.  Ai 
chitects,  A.  F.  and  O.  M.  Rousseau,  Mc 
nadnock  Bldg.,  S.  F.  Owner,  W.  I 
Bush.  The  building  will  be  erected  o 
a  corner  site,  and  will  be  arranged  ft 
two  and  three  room  suites  witli  bath  I 
Interior  finish  will  'be  of  pine  and  harc'j 
wood  with  hardwood  floors.  Tliere  wi 
be  a  .central  heating  system  and  wa 
beds.  Tile  will  be  used  in  the  bat 
rooms.  The.  exterior  of  the  buildin 
will  he  covered  with  cement  plasti, 
on  metal  lath.  Plans  are  complete  ar 
the    work    will    be    done   by    Day    Liabo 

OAKL.\ND.  CAL,. — Apartment  hous 
3  story  and  hase,  frame.  Cost  not  sta 
cd.  Arcliitects,' A.  F.  and  O.  M.  Rou.' 
seau,  Monadnock  Bldg.,  S.  F.  Owne 
R.  J.  O'Connell.  The  building  will  i 
erected  at  the  corner  of  -tOth  and  Di:| 
mond  streets,  and  will  cover  an  arej 
of  43x105  feet.  Interior  will  he  a 
ranged  for  eight  suites  of  three  rooni 
and  hath  each.  -Ml  suites  will  ha^l 
sleeping  porches  and  will  he  fitted  wit 
wall  beds.  Interior  will  be  finished 
pine  and  hardwood  with  hardwoti 
floors  in  the  principal  rooms.  A  ceij 
tral  heating  system  will  he  installe 
The  exterior  of  the  house  will  be  co  ' 
ered  with  cement  plaster  on  met  m 
lath.  Plans  are  being  iirepared  ai 
figures  will  be  called  for  sliortly. 

OAKLAND,  CAL.— Apartment  h0U8 
2  story  and  base,  concrete.  Cost 
stated.  Architects,  A.  F.  and 
Rousseau.  Monadnock  Bldg, 
er,  R.  J.  Morse.  The  building  will  I 
erected  at  the  corner  of  40th  and  Op 
streets,  and  will  he  arran.eed  for  tv 
stores  on  the  first  floor  and  two  ai 
three  room  suites  on  the  upper  flor 
Interior  will  be  fini.'^hed  in  pine  ai 
hardwood.      There    will    be    connectii 
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iths  ami  wall  bciU.  Tile  will  Ik-  usr.l 
the  bath  rooms.  The  exterior  of  tlic 
jiUiIng  will  be  faced  with  cemeni 
aster.  Plans  are  co.Dplete  ami  flg- 
•es   are   being   taken. 

■ST.  HELENS,  ORE.  —  Apartment 
juse.  2  story  and  base.  Cost  not 
■ated.  Architect,  Ernest  Kroner, 
rorce.ster  BIdg.,  Portland.  Owner,  J. 
Ramsey.  The  building  will  cover 
ad  area  of  57x90  teet.  Tlie  entire  Hrst 
oor  will  be  arranged  for  a  store  and 
pper  Hoor  will  be  divided  into  four- 
>om  suites.  All  apartments  will  have 
all  beds  and  connecting  baths.  Inte- 
or  finish  will  be  of  pine.  There  will 
e  steam  heat  and  elevator  service, 
he  exterior  of  the  building  will  he 
iced  with  pressed  brick.  Plans  are 
omplete  and  figures  are  being  taken. 
PORTLANiU.  ORE — Apartment  house, 
story  and  base,  reinforced  concrete, 
70,000.  Architect,  J.  S.  Atkins,  Henry 
;idg.  Portland.  Owner,  W.  B.  Buell, 
ournal  Bldg.  The  building  will  cover 
n  area  of  100x100  feet.  The  first 
,oor  will  be  arranged  for  the  oflice, 
obby,  social  rooms  and  a  public  dining 
oom.  Upper  fioors  will  be  divided 
nto  suites  of  two,  three  and  four  rooms 
acli.  All  apartments  will  .have  wall 
leds  and  private  bath  rooms.  Plans 
irovide  for  steam  heat,  elevator  serv- 
ce,  hot  and  cold  running  water  and  a 
'acuum  cleaning  syste.n.  Interior  fin- 
sh  will  be  of  pine  and  hardwood. 
3ath  rooms  will  have  cement  floors  and 
ile  wainscot.  The  exterior  of  the  build- 
ng  will  be  faced  with  cement  plaster. 
?lans    are    being    prepared. 

LAS  AN3-EDES,  OAL.  —  Apartment 
louse,  4  story  and  base,  brick  and 
iteel.  Cost  not  stated.  Architects, 
rrain  &  Williams,  Exchange  Bldg..  L. 
A.  Owner,  Mrs.  George  J.  Bey.  The 
auilding  will  occupy  a  corner  site  and 
will  cover  an  area  of  60x115  feet.  In- 
terior has  been  arranged  for  100  rooms, 
which  will  be  divided  into  two  and 
three  room  suites.  All  apartments  will 
have  connecting  baths  and  wall  heds. 
There  will  be  steam  heat,  elevator 
service,  hot  water  plant  and  a  vacuum 
cleaning  system.  Interior  finish  will 
be  of  pine  and  hardwoods.  Bath  rooms 
will  have  cement  floors  and  tile  wain- 
scot. The  exterior  of  the  building  will 
■be  faced  with  pressed  brick.  Plans  are 
complete  and  figures  are  being  taken. 
LOS  ANGELEIS,  CAL.  —  Apartment 
house.  3  story  and  base,  brick.  Cost 
not  stated.  Architect,  Leonard  L.  Jones, 
I.  W.  Hellman  Bldg.,  L.  A.  Owner,  J. 
P.  Partch.  The  building  will  cover  an 
area  of  50x100  feet  and  will  contain  54 
rooms  arranged  in  two  and  three  room 
suites.  All  apartments  w.ill  have  wall 
beds  and  private  bath  rooms.  Interior 
finish  will  be  of  pine  and  hardwood 
with  hardwood  floors  in  the  principal 
rooms.  There  will  bo  furnace  heat, 
elevator  service  and  a  vacuum  clean- 
ing system.  The  exterior  of  the  Jiuild- 
ing  will  be  faced  with  pressed  brick. 
Plans  are  now  being  prepared  for  the 
work. 

LOS  ANGELES,  CAL.  —  Apartment 
houses,  2,  3  story  and  base,  frame.  $80,- 
000.  Architect's  name  not  given.  Own- 
er, H.  M.  O'Malley.  Paclilc  Sash  and 
Door  Co,  3310  So.  Main  St.,  L.  A.  Each 
of  these  buildings  will  be  arranged  for 
36  suites  of  two  and  three  rooms  and 
bath.  Interior  will  be  handsomely  fin- 
ished in  pine,  maliogany  and  other 
hardwoods.  There  will  be  steam  heat, 
elevator  service  and  a  vacuum  cleaning 
system.  All  suites  will  have  wall  beds. 
The  exteriors  will  be  covered   with   ce- 


111,  111  plasl.r  .)H  mclal  l:illi.  Plans  arc 
lomiilele  and  the  work  will  be  done  by 
Day    Labor. 

PORTLAND,  ORE. — Factory,  4  story 
and  base,  reinforced  concrete.  Cost  not 
stated.  Arcliitect,  Jolm  Graham,  Lyon 
Bldg.,  Seattle,  associated  with  Doyle, 
Patterson  cS:  Beacli,  Portland.  Owners, 
Ford  Motor  Car  Co.  Contractors,  Pear- 
son Construotion  Co.,  New  York  Bldg.. 
Seattle.     Contract  price  not  stated. 

Contracts  Awarded. 

.SAN'  FKANClS'Cd— Apavlment  house, 
4  story  and  base,  brick  and  steel,  $40,- 
000.  Architect,  C.  S.  McNally,  Mechan- 
ics' Institute  Bldg.,  S.  F.  Owner,  Mr. 
Woods.  Contractor,  P.  J.  Lyncli.  Mo- 
nadnock  Bldg..  S.  F.  Contract  price 
not    stated. 


CHURCHES. 


CROWS  LANDING.  STANISLAUS  CO., 
CAL. — Church,  2  story  and  base,  frame, 
$20,000.  Architect,  John  J.  Foley,  46 
Kearny  St.,  S.  F.  Owners,  Roman  Cath- 
olic Church.  This  building  has  been 
mentioned  here  a  number  of  times  be- 
fore. Plans  for  the  stru'ture  are  now 
nearly  complete  and  figures  will  short- 
ly be  called.  The  main  auditorium  will 
have  a  .seating  capacity  of  400  people. 
Interior  finish  will  be  of  pine  and  or- 
namental plaster.  The  exterior  of  the 
building,  wliich  has  heen  designed  in 
the  Spanish  Colonial  style,  will  be  cov- 
ered with  white  cement  plaster  on 
metal  lath.  Two  galvanized  iron  tow- 
ers  will  be   used. 

LONG  BEACH,  LOS  ANGELES  CO., 
CAL. — Church,  1  story  and  tower,  brick 
and  steel.  Cost  not  stated.  Architects, 
Frank  T.  Kegley  associated  with  T. 
Foster  Ena,  Consolidated  Realty  Bldg., 
L.  A.  Owners.  Roman  Catholic  Church, 
Father  James  A.  Reardon,  pastor.  The 
building  will  cover  an  area  of  84x124 
feet.  The  main  auditorium  will  seat 
700  people.  Interior  finish  will  be  of 
pine,  hardwoods  and  ornamental  plas- 
ter. A  central  heating  system  will  be 
installed.  Construction  will  be  of  brick 
and  steel  with  two  steel  frame  tow- 
ers. The  exterior  will  be  faced  with 
pressed  brlCk.  Plans  are  being  pre- 
pared. 

VISITATION  VALLEY,  SOUTH  SAN 
FRANCISCO,  CAL — Church,  1  story  and 
base,  concrete  and  frame.  $35,000.  Ar- 
cliitect, John  J.  Foley,  46  Kearny  St., 
S.  F.  Owner,  Saint  Elizabeth's  Parish 
Catholic.  Only  a  part  of  the  building 
will  be  undertaken  this  year.  The 
basement  and  a  main  hall  will  be  built 
at  a  cost  of  about  JIO.OO'O.  Two  trans- 
cepts  will  be  added  later.  Plans  are 
now  being  prepared  and  construction 
will  be  started  within  a  month.  The 
exterior  of  the  building  will  l)e  faced 
with  cement  plaster.  Interior  finish 
will  be  of  pine  and  ornamental  plaster. 
Plans  provide  for  a  meeting  room,  aud- 
itorium and  gymnasium  to  be  built 
first. 

B.^KERSFIEDD,  KERN  CO.,  GAL.— 
Church,  1  story  and  base,  concrete  and 
lirick,  $30,000.  Architect,  Edward  T. 
Foulkes.  Crocker  Bldg..  S.  F.  Owners. 
First  Congregational  Church  of  Bakers- 
Held.  This  new  building  will  be  erect- 
ed on  Chester  avenue  and  will  cost 
in  the  neighborhood  of  $30,000.  The 
architect  has  .iust  received  the  co.iimis- 
sion  and  no  details  of  the  work  have 
been  given  out.  Full  particulars  will 
appear  in  the  next  issue  of  the  Build- 
ing and   Industrial   News. 


FRESNO,  FRESNO  CO.,  CAL.  — 
Cliurch.  2  story  and  base,  frame  and 
concrete,  $20,000.  Arehitect,  Albert  C. 
.Martin,  Hlggins  Bldg.,  L.  A.  Owners, 
St.  Alphonsus  Church,  Redemptorist 
Fathers.  The  building  will  be  de- 
signed In  the  Romanesfipue  and  Mis- 
sion style  with  the  exterior  covered 
with  cement  pla.ster  on  metal  lath. 
.Main  auditorium  will  liave  a  seating 
capacity  of  700  people.  Fatlier  Weber 
is  in  charge  of  the  work.  It  is  the 
ultimate  intention  of  the  Redemptorist 
Fathers  to  establisli  a  Catholic  col- 
lege in  Fresno,  and  plans  will  be  pre- 
pared for  a  number  of  buildings  which 
will  be  erected  after  the  completion  of 
the  church.  Plans  for  the  churcli  have 
been  completed  and  construction  will 
be  started  shortly. 

Contracts  Awarded. 

.MODESTO.  ST.\.V1SLAUS  CO.,  CAL.— 
Church,  1  story  and  base,  frame,  $25,- 
000.  Architect,  John  J.  Foley,  46  Kear- 
ny St.,  S.  F.  Owners,  Roman  Catholic 
Church.  Contractor,  James  McLaugh- 
lin, 244  Kearny  St.,  S.  F.  Contract 
price,  $20,700.  A  co.nplete  list  of  the 
bids  opened  for  this  work  appears 
under  the  heading  of  Fresno,  Modesto, 
Stanislaus  and  Central  California  in 
tills   issue.  ■ 


FACTORIES  &  WAREHOUSES. 


SEATTLE,  WASH. — Warehouse,  5 
story  and  base,  reinforced  concrete, 
$100,000.  Architect.  Capt.  A.  O.  Powell, 
Central  Bldg.,  Seattle.  Owners.  Port 
of  Seattle  Commission.  The  building 
will  be  erected  at  the  foot  of  Bell 
street.  Construction  will  be  fireproof 
throughout.  Freight  elevators  will  be 
installed  and  metal  window  sash  and 
frames  and  fireproof  doors  will  be  used. 
The  building  is  the  first  of  several  big 
structures  w.hich  will  be  erected  by  the 
Port  of  Seattle  Commission.  Plans  are 
now  being  prepared  and  figures  will  be 
advertised    for    shortly. 

SE.\TTLE,  WASH.  —  Warehouse,  6 
story  and  base,  reinforced  concrete, 
$100,000.  Architects,  Franklin  Engi- 
neering Co.,  Hoge  Bldg.,  Seattle.  Own- 
er, Mrs.  Weisner.  The  building  will  be 
erected  at  the  corner  of  Westlake  and 
Harrison  streets  and  will  cover  an 
area  of  120  feet  square.  Construction 
will  be  fireproof  throughout  and  will 
embrace  all  of  the  latest  devices  in 
warehouse  construction.  Interior  par- 
titions will  be  of  hollow  tile  and  metal 
lath  and  plaster.  There  will  be  fire- 
proof doors,  metal  window  sash  and 
frames  and  an  automatic  sprinkler  sys- 
tem. Elevators  and  spiral  chutes  will 
he  used.  The  exterior  of  the  building 
will  be  faced  with  cementf  plaster. 
Plans  are  being  prepared. 

PORTLAND,  ORE. — Factory.  5  story 
and  base,  brick  and  steel.  $70,000.  Ar- 
chitects. Root  &  Hoose,  Commercial 
Bldg..  Portland.  Owners,  Modern  Con^ 
fectionary  Co.  This  building  has  been 
mentioned  here  before  when  plans 
were  first  started.  Working  drawings 
are  complete  and  bids  are  being  taken. 
The  building  will  cover  an  area  of  70x 
100  feet,  with  a  one-story  addition  30x 
100  feet  in  the  rear.  Plans  include  ele- 
vator service  and  a  steam  heating 
plant.  Interior  finish  will  be  of  pine. 
Tliere  will  be  fireproof  doors,  metal 
window  sash  and  frames  and  metal 
lath  and  plaster  interior  partitions. 
The  exterior  of  the  building  will  be 
faced  with  pressed  brick.  Segregated 
figures  on  all  parts  of  the  work  are 
being    taken. 
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PLATS. 


S.-\N  FU.ANt-lSCO— Flats,  2  story  and 
base,  finme.  $1,000.  Arcliltects,  H.  Gell- 
fuss  &  Son.  4C  Kwirny  St..  S.  P.  Own- 
er, W.  lOlilers.  The  buililing:  will  be 
erected  at  tlie  corner  of  Kearny  and 
Vallejo  streets,  and  will  cover  an  area 
of  20x.il  feet.  The  interior  has  been 
arranged  for  two  modern  flats  of  four 
and  Ave  rooms  each  with  bath.  Inte- 
rior linish  will  be  of  pine  with  some 
elm  panels.  There  will  be  open  fire 
places  «nd  tile  mantels.  Tile  will  also 
be  u^ed  in  the  bath  rooms.  Tlie  exte- 
rior of  the  building-  will  be  covered 
with  rustic  and  shiplap.  Plans  are 
complete   and    figures   are   being   taken. 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame,  $3,500.  Architect,  none. 
Owner.  C.  S.  Howe,  110  Ord  St.,  S.  F. 
The  building  will  cover  an  area  of  25x 
(in  feet,  and  will  contain  two  modern 
flats  of  five  and  six  rooms  each.  All 
interior  finisli  will  be  of  pine.  Some  oak 
floors  will  be  used.  There  will  be  open 
tire  places  and  brick  or  tile  mantels. 
The  exterior  of  the  building  will  be 
covered  witli  rustic  and  shiplap.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  Trork  by  Day 
Labor. 

OAKLAND,  CAL — Flats,  2  story  and 
'nase,  frame,  $8,000.  Architects,  New- 
sora  &  Dixon,  SI 2  Broadway,  Oakland. 
Owner,  Mr.  Gattnay.  The  building  has 
been  designed  to  contain  four  flats  of 
four  rooms  and  bath  each.  Interior 
finish  will  be  of  pine  and  hardwood. 
Hardwood  floors  will  be  u?ed  in  tl>e 
principal  rooms.  There  will  be  open 
fire  places  and  tile  or  brick  mantels. 
Tile  will  be  used  in  the  bath  rooms. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 


GARAGES. 


LOS  ANGELES,  AL.— Garage,  1  and  2 
story  and  base,  brick  and  steel,  $40,000. 
Architect,  none.  Owner,  F.  O.  Jean,  452 
Ardmore  avenue,  L.  A.  The  building 
has  been  designed  for  a  commercial 
garage  and  will  cover  an  area  of  lOOx 
155  feet.  Construction  will  be  of  brick 
and  steel  with  metal  window  sash  and 
frames,  concrete  floor  and  steel  roof 
trusses.  A  special  gasoline  storage 
tank  will  be  installed.  Interior  finish 
will  be  of  pine  with  some  marble  and 
tile.  Exterior  of  tlie  building  "will  be 
faced  witti  pressed  brick.  Plans  are 
complete  and  the  work  will  be  done  by 
Day    Labor. 

Contracts  Awarded. 

LOS  ANGELES,  CAL.— Garage.  2 
story  and  base,  reinforced  concrete, 
$5'o,000.  Architect.  Myron  ttunt,  Hitoer- 
nian  Bldg.,  L.  A.  Owners,  Huntington 
Land  and  Improvement  Co.  Contrac- 
tors, Rlchards-Neustadt  Construction 
Co.,  Wright  and  Callender  BUlg..  L.  A. 
Contract    price,    $35,000. 


GOVERNMENT     WORK      AND 
SUPPLIES. 

Pooutello,     Idiiho,     Public     niillclln^. 

All  bids  received  FeJjruary  2S  by  the 
supervising  architect.  Treasury  De- 
partment, Washington,  D.  C,  for  the 
construction,  complete,  of  tlie  U.  S. 
post  oflice  at  Pocatello.  Idaho,  have 
been  rejected.  New  bids  for  the  con- 
struction of  the  above  building  will  be 
opened   May   28. 


I*lit»eiilx,    Arlx.,    Furulliire. 

Thi-  ciiiitracts  for  installing  files  and 
iMKikcases  in  the  U.  S.  post  office  and 
<  ourt  house  at  Phoenix,  Ariz.,  have 
1  een  awarded  to  the  Globe- Wernicke 
Co.,  of  Washington,  D.  C,  at  $1,026  90 
and  tl'e  Slaw-Walker  Co.,  of  Wash- 
ington,   r>.    C.    at    $1,498.15. 


Itcrlniiiiitiau,    Loh    Auselea>    Valves. 

Tlie  following  bids  were  received  at 
tlie  oflice  of  the  U.  S.  reclamation  serv- 
ile. Los  Angeles,  Cal.,  April  1  for  fur- 
nishing two  4S-incli  butterfiy  valves 
for  the  Minatare  reservoir,  North 
riatte    project: 

Coflin  Valve  Co.,  Boston,  aiass.,  $920; 
time.    00    days. 

Tlie  Chapmanp  Valve  Mfg.,  Indian 
Orchard,    Mass,    $1,100;    60    days. 

S.   Morgan   Smitii   Co.,   $1,110;    60  days. 

Pittsburgh  Valve  Foundry  and  Con- 
struction Co.,  Pittsburgh,  Pa.,  $1,450;  7 
weeks 

Fulton  Engine  Works,  Los  Angeles, 
','al..    $2,030;    60   days. 

Allis-Chalmers  Co.,  Los  Angeles, 
Cal.,   $2,080:    75   days. 

The  Pelton  Water  Wheel  Co.,  San 
Francisco.  Cal.,  $3,370:   60  to  00   days. 


Baker  City,  Ore.,  Door. 

Tile  bid  of  the  A.merican  Revolving 
Door  Company,  2512  West  Monroe 
street,  Chicago,  111.,  $550  in  amount, 
was  the  only  one  received  on  April  16 
by  the  supervising  architect.  Treasury 
Department.  Washington,  D.  C,  for 
furnishing  and  installing  revolving 
door,  etc.,  in  the  U.  S.  post  office  at 
Baker    City.    Ore. 


Yards   and    Docks,    Cranes. 

The  contract  for  furnishing  two 
cranes  at  the  navy  yard,  Puget  Sound. 
Wash.,  and  six  cranes  for  the  naval 
station.  Pearl  Harbor,  H.  T.,  has  been 
awarded  to  the  Brown  Hoisting  Ma- 
chinery Co.,  Cleveland,  Ohio,  at  $74,350. 


Canal  Circular  763. 

The  purchasing  officer  of  the  Isth- 
mian Canal  Commission  has  advised 
prospective  bidders,  under  circular  No. 
703.  bids  for  which  are  to  be  opened 
on  May  14,  that  if  they  desire  to  do  so 
data  called  for  under  the  specification, 
except  prices,  may  be  submitted  in 
separate  sealed  envelopes  marked  "For 
information  of  commission,  not  to  be 
made  public." 


Prospective  Bidders. 
Pearl    Harbor,   Hospital,    May.  10. 

Ed.  O.  Hamilton,  24th  and  Farnam 
streets,   Omaha,   Neb. 

Conners  Bros.  Co.,  Lowell,  Mass. 

W.  N.  Concannon  Co.,  Monadnock 
Building,   San   Francisco,    Cal. 

Crane  Co..  W'ashington,  D.  C. 

Keasby    &   Mattison   Co.,   Ambler,    Pa. 

Sound  Construction  and  Engineering 
Co..  Seattle,   Wash. 

Southwestern  Construction  Co.,  Los 
.'\ngeles,  Cal. 

Pearson  Construction  Co.,  754  New 
Vork    Block,    Seattle,    Was.h. 

Federai-Huber   Co.,   Chicago.   111. 

Kilbourn  &  Jacobs  Mfg.  Co.,  Broad 
Exchange  Building,   New   York-  city. 

F.  A.  Branda  &  Co.,  11  Broadway, 
New   York   city. 

Seattle  Car  and  Foundry  Co..  Seattle, 

vrnsh. 

Jackson  Manufacturing  Co..  114  Lib- 
erty  street.   New   York   city. 

Standard  Steel  Works,  Morris  Build- 
ing, Philadelphia.  Pa. 


.N'onnan  1!.  Livermoie  a.  Co.,  Bailey 
Lluilding,  Seattle,   Wash. 

Spaulding  Construction  Co.,  Portland, 
Ore. 

Ilaikfield    Co.,   San    Fi-ancisco,    Cal. 

Iloiiolulu  Iron  Vv'orks,  29  Broadway, 
New    Vork    city. 


Mil- 


Craiies,   Piigret   Sound,   May   3, 

Pawling    &    Harnischfeger    Co.. 
waukee.    Wis. 

Cutler-Hammer  Mfg.  Co.,  Milwaukee, 
Wis. 

Nortliern  Engineering  Works,  De- 
troit, Jlich. 

Niles-Bement-Pond  Co.,  Ill  Broad- 
way,  New   York   city. 

Maine  Electric   Co.,    Portland,   Ore. 

Exeter   Machine  Works,   Pittston,   Pa. 

Genei"al  Electric  Co.,  Schenectady,  N. 
Y. 

Bi'own  Hoisting  ZMachinery  Co., 
Cleveland,    Ohio. 

Modern  Steel  Structural  Co.,  Wauke- 
sha,   Wis. 

Butte  Engineering  and  Electric  Co. 
6S3    Howard   street,    San   Francisco,   Cal, 

William  Sellers  &  Co.,  1600  Hamil-i 
ton   street.   Station   J,   Philadelphia,   Pat 

Whiting  Foundry  and  Equipment  Co. 
Hixrvey,    111. 

MacArthur  Concrete  Pile  and  Foun- 
dation Co.,  11  Pine  street,  New  York 
city. 

Wonham,  Sanger  &  Bates,  141  Milk 
rtreet,    Boston,    Mass. 


SAN  FRANCISCO — Electric  work  and 
light  fixtures.  Cost  not  stated.  Ar- 
chitect, none.  Owners.  United  States 
Government.  Supervising  Superinten- 
dent J.  W.  Roberts,  Post  Office  Build- 
ing, will  receive  bids  on  May  2Sth  for 
the  reconstruction  of  the  electric  con- 
duit system  and  for  furnishing  light- 
ing fixtures  in  the  United  States  Ap- 
praisers Building.  Plans  can  be  ob- 
tained from  Mr.  Roberts.  The  official 
proposal  appears  in  another  column  of 
this   issue. 


HALLS  AND  SOCIETY  BUILD- 
INGS. 


PORTLAND,  ORE.— Lodge  hall,  4 
story  and  base,  brick  and  steel,  $80,000. 
Architects.  Claussen  &  Claussen,  Mac- 
leay  Bldg.,  Portland.  Owners,  Port- 
land Social  Turn  Verein.  The  building 
will  be  erected  on  13th  street  between 
Main  and  Jefferson  streets,  and  will  be 
designed  with  a  number  of  large  ?"  i  1 
rooms  and  lodge  balls.  A  featun  ; 
the  building  will  be  the  main  ban-int 
hall  and  gymnasium.  Plans  in<  '  i  ie 
steam  heat,  elevator  service  and  a  \  i  - 
uum  cleaning  system.  The  exterior  u  ill 
1  e  faced  with  pressed  brick.  Plans  are 
being  prepared  and  figures  will  be 
called   for   shortly. 


HOSPITALS. 


SAN  FRANCISCO  —  Hospital  addi- 
tion. 1  story  and  base,  reinforced  con- 
crete, $18,000.  Architect,  Constructing 
Quartermaster.  Fort  Mason.  Owners. 
I'nited  States  Government.  This  buibi- 
Ing.  which  has  been  designed  for  a  dis- 
infecting building,  will  be  erected  it 
the  Letterman  General  Hospital  at  lie 
Presidio  of  San  Francisco.  Construc- 
tion will  be  of  reinforced  conciote 
throughout.  Considerable  tile  will  l>e 
used.  A  large  amount  of  special  ei|iiii>- 
ment  will  be  installed.  Plans  are  i-oiu- 
plete  and  figures  are  being  taken,  liids 
will   be   opened  af    Fort   Mason   on    M->y 
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tJlli.  Plans  and  speeillcations  ran  lie 
secured  from  the  Constructing  Quar- 
termaster's   offlce. 

SAN  FRANCISCO— Nurses'  quarters, 
3  story  and  base,  reinforced  concrete. 
$80,000.  Architect,  Constructing-  Quar- 
termaster. Fort  Mason.  Owners.  United 
States  Government.  This  'huilding  will 
cover  an  area  of  80x136  feet  and  will 
lie  designed  in  tliree  wings  witli  con- 
necting pas.«agewa.vs.  Interior  will  he 
finished  in  pine  and  hardwoods.  Bath 
looms  will  liave  cement  floors  and  tile 
wainscot.  Steam  iieat  will  be  furnislied 
from  the  central  plant  at  the  Letterman 
General  Hospital.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  nearly  complete. 
Probabl>-  only  one  wing  of  the  building 
will    be    erected    this    year. 


HOTELS. 


SAN  FRANCISCO— Hotel,  7  story 
and  base,  reinforced  concrete,  $.50,000. 
Architect.  Charles  J.  Rousseau,  Phelan 
Bldg..  S.  F.  Owners.  Hansen  and  John- 
son. 110  Jessie  St.,  S.  F.  The  building 
will  be  erected  on  Turk  street  east  of 
Dodge.  The  first  floor  will  be  arranged 
for  a  number  of  stores  besides  the 
hotel  entrance  and  lobby.  Upper  floors 
will  contain  100  guest  rooms  and  68 
baths.  Plans  include  steam  heat,  hot 
and  cold  running  water  and  elevator 
service.  Interior  finish  will  be  of  pine 
and  hardwoods.  Ornamental  plaster 
will  be  u?ed  in  the  lobby.  Bath  rooms 
will  have  cement  floors  and  tile  wain- 
scot. The  exterior  of  the  building  will 
be  faced  with  pressed  brick  and  terra 
cotta.  The  work  will  be  done  by  Day 
Labor. 

SAN  FRANCISCO — Hotel.  4  story  and 
base,  brick  and  steel.  $25,000.  Archi- 
tect. Lewis  M.  Gardner.  Phelan  Bldg.,  S. 
F.  Owners,  Lange  Investment  Co.  The 
building  will  be  25x100  with  an  L  in 
the  rear  25x46  feet.  There  will  be 
stores  on  the  first  floor  and  a  number 
at  single  rooms  on  the  three  upper 
floors.  All  rooms  will  have  liot  and 
cold  running  water.  There  will  be 
steam  heat  and  elevator  service.  In- 
terior finish  will  be  of  pine  throughout. 
The  exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete    and    figures    are    being    taken. 

SAN  DIEGO.  CAL.— Hotel.  6  story 
and  base,  reinforced  concrete.  Cost  not 
stated.  Architect,  H.  M.  Patterson,  O. 
T.  Johnson  Bldg..  L.  A.  Owner.  Dr. 
Fred  Staufter.  The  building  will  be 
erected  on  a  corner  site  and  will  cover 
an  area  of  100x100  feet.  A  large  hotel 
lobby,  dining  room  with  complete 
kitchen  equipment  and  two  store 
rooms  will  occupy  the  first  floor.  There 
will  be  a  restaurant  and  storage  space 
and  heating  plant  in  the  basement. 
Upper  floors  will  be  arranged  for  126 
guest  rooms  and  85  baths.  "Plans  in- 
clude steam  heat,  elevator  service,  a 
vacuum  cleaning  system  and  hot  and 
cold  water  plant.  Interior  finish  will 
he  of  pine  and  hardwood.  Bath  rooms 
will  have  tile  floors  and  wainscot. 
Patent  store  fronts  and  metal  window 
sash  and  frames  are  specified.  The  ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  A  lease  on  the 
entire  building  has  been  made  with 
Mrs.    Florence    C.    Thorbus. 

LOS  ANGELES.  CAL. — Hotel,  4  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architect.  R.  M.  Jackson,  Con- 
solidated Realty  Bldg.,  L.  A.  Owner. 
Mr    Sarotl.      The  building  has  been   de 


siKlied  lur-  a  cirilllli-K  iai  in. lei  and  will 
cover  an  area  of  50x150  feet.  There  will 
1  e  stores  besides  tlie  liolel  lobby  on 
Ihe  first  floor  and  a  number  of  single 
iiMinis  with  batlis  on  the  upper  floors. 
Plans  include  elevatoi'  service,  steam 
I  cit  and  a  vacuum  cleaning  system. 
InlcMor  Hnisli  will  lie  of  pine  tlirough- 
ciut  nith  some  ornamental  plaster  in 
the  lobby.  .\11  rooms  will  be  supplied 
witli  hoi  and  cold  running  water.  Ex- 
terior of  the  building  will  he  faced  with 
pressed  brick.  Plauj  are  being  pre- 
pared. 

i-n.s  AXGKLKS.  CAL— Hotel,  6  story 
and  1  ase,  leinforced  concrete.  Cost  not 
stated.  Archilect,  R.  M.  Taylor.  Doug- 
las Bldg..  I/.  A.  Owner.  Jacob  Josepb. 
Ti.e  l/uilding  will  le  arranged  for  four 
stores  and  the  hotel  oHice  and  lobby 
on  the  first  floor  and  110  guest  rooms 
on  the  upper  floors  The  building  will 
( ove-  an  area  of  100x120  feet.  About 
75  per  cent  of  tlie  guest  rooms  will  liave 
connecting  baths.  Interior  finish  will 
le  of  pine  and  hardwood.  There  will 
be  steam  heat,  elevator  service,"  a  vac- 
uum cleaning  system  and  hot  water 
supply.  Metal  window  sash  and  frames 
will  be  used.  Bath  roo us  will  have 
cement  floors  and  tile  wainscot.  The 
exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  now 
being   prepared. 

Contracts  Awarded. 

RICHMOND.  CONTRA  COSTA  CO.. 
CAL. — Hotel.  2  story  and  base,  brick, 
$20,000.  Architect.  James  T.  Narbett, 
Rlclimond.  Owner,  Mrs.  Whiten.  Con- 
tractors, T.  Park  Jacobs  Co.,  Riclimond. 
Contract    price.    $20,000. 


LIBRARIES. 

ALBANT,  ORE.— Library.  1  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Architect.  W.  F.  Tobey,  Sherlock  Bldg., 
Portland.  Owners.  Albany  Carnegie 
Library  Association.  The  building  will 
contain  two  public  reading  rooms.  The 
design  is  in  the  classic  style  with  ex- 
terior faced  with  pressed  brick  trimmed 
with  stone.  Interior  flnis.h  will  be  of 
pine  and  hardwood.  Plans  are  being 
prepared.  A  central  heating  system 
will    be   installed. 

Contracts  Awarded. 

TORRANCE.  IMPERIAL  CO..  CAL.— 
Librai-y,  1  story  and  base,  concrete  and 
hrlck.  Cost  not  stated.  Architect.  P.  D. 
Farquhar.  Van  Nuys  Bldg.,  L.  A.  Own- 
ers. Town  of  Torrance.  Contractor.  B. 
D.  Kronnick,  3900  So.  Hill  St..  L.  A. 
Note:  This  contract  has  been  taken  on 
a   percentage    basis. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAN  FRANCISCO  —  Manufactures 
Building,  frame  construction.  Cost  not 
stated.  Architect.  Director  of  Works. 
Service  Bldg..  S.  F.  Owners,  Panama- 
Pacific  International  Exposition  Co. 
Plans  for  the  Manufactures  Building 
have  been  completed  and  are  now  out 
for  figures.  Separate  bids  will  be 
taken  for  the  general  construction  and 
for  the  installing  of  the  plumbing, 
water  and  sewer  pipes.  Bids  will  be 
opened  on  May  13th.  Plans  and  s.peci- 
fications  can  be  secured  from  the  Di- 
rector of  Works  at  the  Service  Build- 
ing. Official  proposal  appears  in  an- 
other column  of  this  issue. 

SAN  FRANCISCO — Moving  buildings. 
Cost  not  stated.     Architect,  Director  of 


W'lirks.  Service  Bldg,.  s.  I''.  Owners. 
Panama-Pacltlc  International  Exposi- 
llion  Co.  Bids  will  be  opened  on  May 
Ml.  by  tiic  Buildings  and  Grounds 
Co.nmiltee  of  the  Panama-Pacific  Expo- 
sition Co.  for  the  removal  of  the  four 
quartermaster  buildings  now  situated 
on  tlie  Presidio  wharf.  Tlie  w-ork  will 
include  moving  tlie  buildings  and  re- 
setting the  same.  Plans  and  specifica- 
tions can  be  secured  from  tlie  Director 
of  Works,  omcial  proposal  appears  in 
anotlier  column    of  this   issue. 

SAN  FRANCISCO— Excavating  and 
piled  road  construction.  Cost  not  stat- 
ed. Architect,  Director  of  Works, 
Service  Bldg.,  S.  F.  Owners.  Panama- 
Pacific  Exposition  Co.  Two  sets  of 
bids  were  opened  Tliursday  afternoon 
by  tlie  Buildings  and  Grounds  Com- 
mittee of  the  Panaina-Pacinc  Exposi- 
tion Co.  One  set  of  bids  is  for  grad- 
ing of  the  Municipal  Auditorium,  which 
is  to  he  erected  in  the  Civic  Center  by 
the  Exposition  Co.  at  a  cost  of  over  a 
million  dollars.  E.  M.  Huie  &  Co.. 
were  low  for  tlie  excavating  at  $32,018. 
Oilier  bids  were  for  the  improvement 
of  the  Fulton  basin  by  the  construc- 
tion of  a  piled  roadway  from  Divisa- 
dero  to  Broderick  street.  Healy-Tib- 
bitts  Construction  Co.  were  low  at  $6.- 
920.  No  contracts  were  awarded.  A 
complete  list  of  these  figures  appear 
under  the  heading  of  San  Francisco  in 
this   issue. 

SAN  FRANCISCO  —  Liberal  Arts 
building,  frame  construction.  Cost  not 
stated.  Architect.  Director  of  Works. 
Service  Bidg.,  S.  F.  Ow^ners,  Panama- 
Pacific  International  Exposition  Co. 
Bids  were  opened  on  Tuesday  after- 
noon by  tlie  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  Inter- 
national Exposition  Co.  for  the  con- 
struction of  the  Liberal  Arts  Building 
and  for  tlie  plumliing.  water  and  sewer 
pipes  on  the  same  building.  Reese  & 
Rountree  and  Lange  &  Bergstrom  were 
both  very  low  on  tlie  general  construe 
tion.  but  no  a"ward  has  been  made. 
Separate  bids  were  taken  for  the  gen- 
eral construction  with  lumber  furn- 
ished by  the  Exposition  Co.  and  for 
the  contractor  furnishing  both  labor 
and  lumber.  A  co  nplete  list  of  these 
figures  appears  in  this  issue  under  the 
heading    of    San    Francisco. 

RESIDENCES. 


SAX  FRANCISCO — Residence,  2  story 
and  base.  frame,  $4,000.  Architect. 
Joseph  Leonard.  Phelan  Bldg.,  S.  F. 
Owners.  Urban  Realty  Co.  The  dwell- 
ing has  been  designed  for  an  eight- 
room  house  with  bath.  Interior  will 
be  finished  in  pine  and  redwood  with 
hardwood  veneer.  Hardwood  floors 
will  be  used  throughout.  Plans  pro- 
vide for  furnace  heat  and  an  auto- 
iiatic  water  heater.  There  will  be 
two  open  fire  places  with  brick  man- 
tels. Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
house  will  be  covered  witli  rustic. 
shingles  and  hrick  veneer.  Plans  are 
complete  and  the  work  will  be  done 
by  Day  Labor.  Mr.  Leonard  is  now 
purchasing  all    materials. 

SAN  FRANCISCO — Residence.  2  story 
and  base,  frame.  $5,000.  Architect, 
Joseph  M.  Geary.  23rd  and  Folsom  Sts., 
S.  F.  Owners.  Parkside  Home  Building 
Co.  The  house  will  contain  seven 
rooms,  batlis  and  a  sleeping  porch.  In- 
terior finish  will  be  of  pine  with  some 
hardwood  veneer.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
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I'Him  and  leccptlon  hall.  Tile  will  be 
^l^o^l  In  tlie  liatli  room  and  kitchen. 
There  will  l>e  fiirnaee  heat  and  open 
lire  places.  .Mantels  will  be  of  tile  or 
brick.  The  exterior  of  the  house  will 
he  covered  with  shlngle.s  and  klinlier 
brick  veneer.  Plans  are  complete  and 
work  will  be  done  by  Day  Labor  under 
the  direct   supervision   of   the  «rcliltect. 

S-.^N  Fn.\NCTSCO — Residence,  2  story 
and  base,  frame,  $S,OtiO.  Architect,  Jo- 
seph Leonard.  Phelan  Bldpr.,  S.  P.  Own- 
eys,tJr7ia,n' Realty  Co.,  The  dwelling 
has  been  designed  tor  a  six-room 
house  with  bath  and  sleeping  porch. 
Interior  finish  will  be  largely  of  hard- 
wood with  some  pine  and  white  enam- 
el. Hardwood  floors  will  be  used  in 
the  principal  rooms.  There  will  be 
furmvce  heat  and  open  fire  places. 
Brick  mantels  will  be  used  in  the  liv- 
ing and  dining  room.s.  Plans  provide 
for  an  automatic  water  heater.  Bath 
room  will  have  tile  wainscot.  The  ex- 
terior of  the  building  will  be  covered 
with  rustic,  shingles  and  brick  veneer. 
Plans  are  complete  and  the  work  will 
be   done    by   Day   Labor. 

SAN  FRANCISCO — Residence,  2  story 
and.bas^  fi-ame,  $7,0Q0.  ■  Architect,  Ed- 
ward E?  Toui^g,  231  Kearny  St.,  S.  F. 
Owner,  Matthew  A.  Little,  1347  4th 
A^;e.,., The  house  will  be  erected  on  17th 
avehu'enear  Lake  street,  and  will  be 
of_  t.hg  tjvo-story  and  attic  type.  Inte- 
rior will  be  handsomely  finished  in 
pine,  hardwood  and  white  enamel.  There 
will  'be  furnace  heat,  and  open  fire 
pjaces.  Hardwood  floors  will  be  used 
throughout.  Mantels  will  be  of  brick 
and,  tile.  ,Tile  will  be  usied  in  the  hath 
rooms  and  kitchen.  An  automatic 
wa^er  heater  will  he  installed.  Exte- 
rior of  the.  house  will  be  covered  with 
rustic,  cement  plaster  on  metal  lath 
an4.  J^li-nker  brick  veneer.  Plans  are 
complete  and  the  work  will  he  done 
hy  Day  La.bor. 

SAN  FRANCISCO— Residences,  4,  2 
story  and  base,  frame,  $4,000  each.  Ar- 
chitect, none.  Owner,  E.  B.  Hallett, 
12^9  12th  Ave.,  S.  F.  These  houses  will 
be'  erec'tfea  on  47th  avenue  east  of  Bal- 
boa Street,  and  each  house  has  been 
designed  to  contain  seven  rooms  and 
bath'.  Interior  finish  will  be  of  pine 
with  some  elm  panels.  Hardwood 
floors  will  be  used  in  all  of  the  prin- 
cipal rooms.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  o.f  brick  and  tile.  Tile  will 
alsio  be  used  in  tlie  bath  rooms  and 
kitchens.  Automatic  water  lieaters  will 
he  installed.  E.xteriors  will  be  cov- 
ered with  rustic,  shingles  and  cement 
plaster  on  metal  lath.  Plans  are  in  the 
handsi  of  the  owner  who  is  now  pur- 
chasing all  materials.  The  work  will 
be  done  by  Day  Labor. 

SAN  FRANCISCO— Residence,  2  story, 
attic  and  base,  frame,  Jl 0,000.  Archi- 
tect,_Edward  E.  Young,  251  Kearny  St., 
S.  f!  Owner,  Matthew  A.  Little,  1347 
4th  Ave.,  S.  F.  The  house  will  be  erect- 
ed on  17th  a-venue,  200  feet  north  of 
Lake  street,  and  has  ,heen  designed 
for  a  ten-room  house  with  baths  and 
sleeping  porch.  Interior  finish  will  be 
largely  of  hardwood  with  so.ne  pine 
and  white  enamel  used.  Hardwood 
floors  will  be  used  in  nearly  all  of  the 
roorns.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
brick  and  tile.  An  automatic  water 
lieater  will  be  Installed.  Tile  will  be 
used  in  the  bath  rooms  and  kitchen. 
The  exterior  of  the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
lath    and    rustic.      Plans    are    complete 
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ii"w    purchasing      all       materials.      Tlie 
work    will   be  done  by  Day  Labor. 

PIKDMONT,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  b'ase,  frame, 
$25,000.  Architect,  I-ouis  M.  Upton. 
.Mutual  Savings  Bank  Bldg.,  S.  F.  Own- 
er. George  D.  Greenwood.  This  dwell- 
ing lias  been  mentioned  here  several 
times  before.  Plons  for  the  work  have 
been  out  for  figures,  and  the  architect 
will  award  a  contract  for  the  construc- 
tion  within  the  next  few  days. 

BERKRLBY.  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame, 
$12,000.  Architect.  Harris  Allen,  2514 
ililleg.ass  Ave.,  Berkeley.  Owner, 
.Mice  Skyes.  The  dwelling  will  be 
erected  in  the  Nortbhrae  Tract  and 
will  contain  in  the  neighborhood  of 
nine  rooms  and  several  baths.  There 
will  also  be  two  sleeping  porches  and 
a  garage.  Interior  will  be  finished  in 
pine,  hardwoods  and  white  enamel. 
There  .will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  and 
brick.  An  autonatic  water  heater  will 
be  installed.  Hardwood  floors  will  be 
used  in  the  living,  dining  room  and 
reception  hall.  Exterior  of  the  house 
will  be  covered  with  sliingles.  Plans 
are  complete  and  figures  are  now  be- 
ing  taken    by   the   architect. 

BERKELEY,  ALAMEDA.  CO.,  CAL.— 
Residence,  2  story  and  base,  frame. 
$15,000.  Architect,  W.  H.  Ratcliffe, 
First  National  Bank  Bldg.,  Berkeley. 
Owner,  T.  M.  Sherman.  The  house  will 
be  erected  at  the  corner  of  Dwight 
Way  and  Piedmont  avenue,  and  will 
contain  twelve  rooms,  two  baths  and 
a  sleeping  poreli.  Interior  finish  will 
be  of  pine,  hardwoods  and  white  enam- 
el. There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  he  o(f 
brick  and  tile.  All  floors  will  be  of 
oak  except  in  the  bath  rooms  which 
will  have  composition  floors  and  tile 
wainscot.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  met.al  lath.  Plans  are  com- 
plete  and   figures  are   being   taken. 

BERKELEY,  ALAMEDA  CO.,  CAL. — 
Bungalow,  1%  story  and  base,  frame, 
$3,000.  Architect,  none.  Owners,  Pat- 
rick Nelson  Co.,  2025  Addison  St.,  Ber- 
keley. The  house  will  contain  seven 
rooms  and  'bath.  Interior  finish  will 
be  largely  of  pine  with  some  hard- 
wood veneer  in  the  living  and  dining 
rooms.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  lieat  and  open  fire  places. 
Mantels  will  be  of  brick.  An  automatic 
■  water  heater  will  be  installed.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  house  will  he 
covered  with  shingles.  Plans  are  com- 
plete and  the  work  will  .be  done  hy 
Day  Labor.  The  owners  are  now  pur- 
cl-.^asing    all    materials. 

OAKLAND,  OAL. — Bungalow,  1  story 
and  base,  frame.  $2,200.  Architects, 
Newsom  &  Dixon,  S12  Broadway,  Oak- 
land. Owner.  R.  A.  McWiUiams.  The 
dwelling  will  contain  six  rooms  and 
hath,  .  Interior  will  be  finished  in  pine 
tlirou#.ll"but  with  hardwood  floors  in  tlie 
living  and  dining  rooms  and  reception 
hall  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Tile  will  be 
u'ed  in  the  bath  rop.u  and  kitchen. 
The  exterior  of  the  house  will  be  cov- 
ered with  cement  plaster  on  metal  lath 
and  shingles.  Plans  are  complete  and 
the  work  will  he  done  by  Day  Labor. 

MILL  VALLEY,  MARIN  CO.,  CAL. — 
Residence.    2      story      and    base,    frame, 


.i;:'.'..iM)0.  Architects,  National  Archi- 
tectui-al  and  Engineering  Co.,  Foxcroft 
Rldg.,  S.  F.  Owner's  name  withheld. 
The  dwelling  will  contain  fourteen 
rooms,  three  baths  and  a  conservatory.^ 
Interior  will  be  finished  in  pine,  liard- 
woods  and  white  enamel.  There  win 
be  hot  water  heating  system  and  open 
Arc  places.  Mantels  will  be  of  brick 
and  tile.  Tile  will  be  used  in  all  bath 
rooms  and  in  the  kitchen.  A  garage 
will  be  erected  on  the  lot.  An  auto- 
matic water  heater  and  a  vacuum 
cleaning  system  will  be  installed.  Ex- 
terior of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath.  A 
red  clay  tile  roof  is  specified.  Plans 
are  being   prepared. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL. 
— Residences,  1  and  2  story  frame.  Cost 
not  stated.  The  following  Day  Labor 
jobs  have  been  reported  as  about  to  be 
started  in  Stockton:  1  story  frame 
dwelling  for  J.  H.  'R'ender,  130  East 
Magnolia  Ave.,  Stockton.  Cost,  $1,S00; 
1  story  frame  dwelling  for  C.  J.  Wys- 
tedt.  307  'West  Poplar  St.,  Stockton", 
cost,  $2,000;  and  2  story  frame  dwell- 
ing for  Dr.  Robert  Hammond,  IS  East 
Flora   St.,   Stockton,    cost,    $S,2o0. 

Contracts  Awarded. 

HOLLYWOOD,  LOS  ANGELES  CO., 
OAL. — Residence,  2  story  and  base,^ 
frame.  $27,500.  Architect.  F.  M.  Tyler, 
Black  Bldg..  L.  A.  Owner,  George  A. 
Ralphs.  Contractor,  F.  J.  Phillips,  3735 
South  Grand  Ave.,  L.  A.  Contract  price, 
$27,500. 


SCHOOLS. 

SAN  FRANCISCO — School.  2  and  3 
story  and  base.  Class  A  construction. 
Cost  not  stated.  Architects,  City  De.-; 
partment  of  Architecture,  Temporary 
City  Hall,  S.  F.  Owners.  City  and 
County  of  San  F^-ancisco.  Bids  for  the 
finishing  construction  on  the  Academic 
Building  of  the  Polytechnic  group  were 
opened  by  the  Board  of  Public  Works 
on  Wednesday  last.  M.  M.  Finlayson 
was  low  bidder  on  all  the  alternative 
propositions  for  the  general  construc- 
tion as  follows,  (a)  $156,000,  (b)  $196.- 
S92,  and  (c)  $312,490:  J.  H.  Pinkerton, 
was  low  on  the  plumbin.g  at  $24,764; 
the  Pacific  Fire  Extinguisher  Co.  were 
low  on  the  electric  work  at  $18,150; 
F.  W.  Walsh  was  Iqw  on  the  heating 
and  ventilating  at  $14,300,  and  John  G. 
Sutton  was  low  on  the  boilers  and 
equipment  at  $23,300.  Awards  have  not 
been  made.  A  complete  list  of  the 
figures  presented  appears  in  this  Issue 
under   the   heading  of  San   Francisco. 

OAKLAND.  C.\L. — School,  2  story 
and  base.  Class  A  construction.  $160,- 
000.  Architect.  J.  J.  Donovan.  Security 
Bank  Bldg.,  Oakland.  Owners,  City  of 
Oakland.  Plans  have  been  approved 
for  the  Durant  School,  which  is  to  be 
located  on  West  street  between  2Sth 
and  29th  streets.  The  building  will 
contain  IS  class  rooms  and  an  assem- 
bly hall.  Consitruction  will  be  fire- 
proof througliout.  The  exterior  of  the 
building  will  be  faced  witli  pressed 
brick  and  cement  plaster.  Bids  will  he 
called   for   the   work   very   S'hortly. 

Contracts  Awarded. 

OAKLAND.  CAL.— Sell  ool.  2  and  " 
Story  and  base,  reinforced  conorcto. 
$397,037.  Architect,  J.  J.  Donovan.  Se- 
curity Bank  Bldg.,  Oakland.  Owners, 
City  of  Oakland.  Contractors,  Wlll_-' 
iams  Bros.  &  Henderson,  Holbrook 
Bldg.,  S.  F.     Contract  price,  $397,037. 
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SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


l'i:\IU,i:'r().\.  ORK.— Water  systpiii. 
|iiiin|iiiiK  plMnt  ;ind  mains,  $200,nnn. 
KiiB-ineei-,  Frank  C.  Ivelscy,  Selling 
Bldg-.,  Portland.  Owners.  City  of  Pen- 
rlleton.  The  .system  will  emibrace  about 
sixteen  miles  of  water  mains,  two  re- 
inforfed  concrete  reservoirs  of  1,000,000 
firnllons  capacity  each  and  a  concrete 
piinipins-  ttation.  Bonds  have  been  sold 
and  liids  for  the  construction  will  be 
called  for  within  a  short  time.  Plans, 
spei-ifi-ations  and  complete  information 
can   he   secured   from   Engineer   Kelsey. 


STORES  AND  OFFICES. 


s\,\    PRANClSCi)    —    Office      fixtures. 

1    I    ,l\vood.    $3.00(1    to   $1,000.    'Architects, 

Xiii.iri-al     Arcliitectural     and     Engineer- 

'•o'.,    Foxcroft   Bids..   S.   F.      Owners, 

ury.   .Madison   &  Sutro       Plans  are 

i:;  jirepared  for  fitting's,  interior  fin- 

1-^.1    and    fixtures    for   the    elaborate    c»f- 

tlres  "which    are    to    be    qpeti'ed    on    the 

10th     floor    of    the    new    Standard     Oil 

!■  iiltlngby  Attorneys  Plllsbury.  Madi- 

.<c     .5litro.       All     finish     will     be     of 

wood.   .  Plans    are    being    prepared. 

\.V    FRANCISCO^-Stores    and    lofts, 

iy  and  base,  brick.     Cost  not  stat- 

Arrhitects.    O'Brien     Bros.,     Clunie 

:  I  ij.,    S.    F.      Owner,    Mr.   Jacobs.      The 

;.    I  nil.liiiL'     will     be    erected     on       Drumm 

slioit    in     tlje    wholesale    district.      The 

first    Hoor    will    be    arranged    for    stores 

I    and  the  upper  two  floors  for  liglit  lofts. 

,'  interior    finish    will    be    of    pine.      Plans 

provide     for    metal     window    sash    and 

^■M'ranies.,-    There     will     be     patent     store 

firm's.      Kxterior    of    the    building    will 

.'m-  fnied   with  pie.ssed  lnirk.      Plans  are 

'  'i^^.-.'^'pi'epared. 

/.      .<-\Is'   FRANCISCO— .«t.iie--5   and    oflices. 

;    7  florj-and  ha:  e.     Class  A  construction. 

]'~Cnst  -not    stated.    -Architects,    Ross.    .& 

Eurgi-en.    310  California   St.,   S.   F.   Own- 

I    ers,   Forbes    Estate.     The   building   will 

i    be     erected     on     tlie     new     gore     corner 

j;    formed    by    the    extension      of      Fulton 

jl  S'trcet  tihrough   the  Civic  Center  to  Mar- 

•   feet    street..     The    building    will    have    a 

f    frontage    of    96    feet    on    Market    street 

f,   and   116  feet  on   the  propo  ed  extension 

I   of   Fulton    street.      The    first    floor   will 

f  **■   arranged     for    a     number    of    stores 

fronting      both       Market      and      Fulton 

J-tip<-.ts.       Upper     floors    will     be     subdi- 

viiled  .into    modern     oflice.-^.       Construc- 

':    tloii..will    be    Class    A    throughout    with 

i|  a  "complete    steel    frame    and    e.xterior 

S   wall-    faced  With   pressed  brick   or  terra 

cutta.       Pi-eliminuy     plans     only     have 

S    lu'i  n    prepared. 

'i.^KLA-^D,     CAU— .Stores     and     lofts, 

;  .'^inr}-- and  base,  brick.  $15,000.     Archi- 

t<-:|.     Clay-    NT     Burrell.     Albany     Bldg.. 

''lUland.      Owners,    Morris    and    Muller. 

'iinlfling   will    he   erected   on      14tli 

I    e.ist   of   Grove,   and    will   contain 

•  -  on' the  first   floor  and  lar,ge  light 

-      ibove.      There    will    he    a    freight 

•  tor..-  Interior  finish  will  be  of  pine. 
'  win  !e  metal  w-indow  sash  and 
'  •;.:     .Tl ;e    exterior    of    the    building 

e  face'iT  with  pressed  brick.  P,it- 
-lore  fronts  a>e  sipecified.  Plans 
'>mplete   and   in    the   lianas    of   the 

•  s   who   will   do   the   work   by   Day 

AH    materials    are    now    being 
■    I'Ujilareil.     .-■ 
'  WJUKTKF.N     .MAY    3  HOYT 

'lAKI^.ANIl.    CAI..— Oflite    building.    11 

and    liMSe.      Class    A    construction. 

not  stated.     Architeot.s.   L.   B.   Dut- 

.V  Co..   Olironicle  Bldg.,   S.   F.   Own- 


ers, First  Trii.st  and  Savings  Bank, 
dakland.  Tlie.luiljding  will  be  erected 
at  the  corner  of  'l6th  and  San  P-abio 
avenue,  and  has  been  mentioned  in 
ti  ese  columns  before.  A  contract  for 
tie  steel  work  has  been  let  and  bids 
are  now  being  taken  for  the  general 
construction.  Tlie  building  will  con- 
lain  tlie  banking  quarters  of  tlie  own- 
ers, which  will  occupy  nearly  the  en- 
tire grouml  floor  and  basement.  Upper 
floors  will  be  arranged  for  modern  of- 
fices both  as  .'single  offices  and  ensuite. 
Plans  provide  for  steam  heat,  elevator 
service,  mail  cliutes  and  a  vacuum 
cleaning  system.  There  will  be  a 
complete  steel  frame  witli  concrete  and 
brick  walls  faced  with  pressed  brick 
and  tei-ra  cotta.  Interior-  partitions 
will  be  of  hollow  tile  and  metal  lath 
and  plast&r.  Some  metal  .trim  will  be 
used.  Halls  and  corridors  will  be  wain- 
scoted with  tile.  Interior  of  the  bank- 
ing looms  will  be  finished  in  marble, 
tile,  hardwoods,  bronze  'and  ornamental 
plaster.  A  general  contract  will  lie 
let   shortl.v. 

LA  GRANDE,  ORE.— .Stores  and  of- 
fices. 3'story  and  baser  brick  and  steel. 
Cost  not  stated.  Architects;  'Whidden  & 
Lewis,  LewiS'  Bl<3g.,  Portland.  Own- 
ers, C.  S.  Jacobsen  and  N.  K.  West.  Tlie 
building  will  occupyVa  corner  site  and 
is  to  cover  an  area  of  60x110  feet. 
Plans  provide  for  several  stores  on  the 
first  Hoor.  and  offices'  above.  Interior 
finish  will  be  of  pine  throughout.  There 
will  be  .iietal  window  sash  and  frames. 
An  elevator  will  be  installed.  The  ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  being  taken. 


THEATRES. 


TURLOCK,  STANISLAUS  CO..  CAL. 
— Theatre,  stores  and  offices,  2  story 
and  base,  brick  amd  steel,  $4'5.000.  Ar- 
chitect, W.  H.  "Weeks,  7.5  tost  St..  S.  F. 
Owners,  Turlock  capllialists.  Tlio 
building  will  be  erected  on  Main  street 
and  will  te  arranged  for  two  stores 
and  a  theatre  on  the  first  fioor.  Upper 
floor  will  be  subdivided  into  oflices.  The 
main  auditorium  of  the  theatre  will 
have  a  seating  capacity  of  750  people. 
InterioT-  will  be  finished  in  pine  and 
ornamental  plaster.  Complete  stage 
equipment  will  be  installied.  There 
will  be  a  central  heating  system.  Tlie 
exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plaris  are  being 
preiJared. 


SEALED  PROPOSALS. 


I'KOI'OSALS     FOR     C.VJVAL     SIJPPLIE.S. 

CANAL  CIRCULAR  775— Proposals 
for  Dynamite.  Copper  Wire.  Ingot  Cop- 
per, Brass  Tubing.  Bronze,  Steel  Chain. 
Track  Bolts-,  Track  Spikes,  Boat 
Spikes,  Washers,  Nails,  Tacks,  Plate 
yinv.  Rope  Clips,  Drills^  Taps. 
Wrenches.  Files.  Visesi  Shovels,  Chain 
Blocks,  Buckets,  Paint  Brushes,  Scrub- 
bing Brushes,  Machetes,  Padlocks, 
Grease  Cups,  Oilers,  Water  Coolers, 
Ladders.  Chairs,  Ooor  Mats,  Oars,  Sig- 
nal Flags,  E-nery  Cloth.  Sash  Cord, 
Chalk  Line.  Cheesecloth,  Vitrified  Sew- 
er Pipe.  Turpentine.  Paints.  Tie  Plugs. 
Bolts,  Lumber  and  Piles. — Sealed  pro- 
porals  will  be  received  at  the  office  of 
Ihe  gener^il  iiurchasinsf  office.  Isthmian 
Canal  Commission.  Washington.  D.  C. 
until  I«::!0  a.  ni.,  »la,v  IT.  I!ll:s,  at  uliioh 
time  they  v.ill  be  opened  in  public  for 
furnishing    the    a.bovfe    mentioned    arti- 


cli  s.  Blanks  and  general  Information 
relating  to  this  circular  (No.  775)  may 
I  e  obtained  from  this  office  or  the  of- 
fice of  the  assistant  purchasing  agent, 
lOSG  Nortli  Point  street,  San  Francisco, 
(^ul.;  also  from  the  U.  S.  engineer  of- 
fices in  tlie  following  cities:  Seattle, 
Was,h.;  Los  Angeles  Cal.  F.  C  BOGGS, 
major,  corps  engineers,  U.  S.  A.,  gen- 
eral   purchasing   officer. 


ril<>|-OS.\I,.e    roK  .STIIBRT  ^VORK. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  .„.  „,„i  3  „>elo.k  p.  ,„.  on 
We«lne!«lii, ,  the  7th  ilnj-  of  Mav,  1913, 
for  doing  the  following  street  work, 
including  the  furnishing  of  the  neces- 
sary labor  and  materials  therefor  to 
wit: 

(1)  Tliat  Clayton  street  between 
Seventeenth  street  and  Parnassus  ave- 
nue be  improved  by  constructing  gran- 
ite curbs  where  not  already  construct- 
ed, and  by  paving  the  roadway  thereof 
with  an  asphalt  pavement,  consisting 
of  a  6-inch  concrete  foundation  and  a 
2-inch  asphaltic  wearing  surface 
where  not  already  constructed,  except 
on  that  portion  thereof  required  by 
law  to  be  kept  in  repair  by  the  railroad 
company    having   tracks    thereon. 

(2)  That  Fifth  avenue,  between  Anza 
and  Geary  streets,  (except  that  por- 
tion required  by  law  to  be  kept  in  re- 
pair by  railroad  companies  having 
tracks  thereon)  be  improved  by  the 
construction  of  granite  curbs  and  as- 
phalt pavement  consisting  of  a  6-inch 
concrete  foundation  and  a  2-inch  as- 
phaltic wearing  surface,  where  not  al- 
ready  so   done. 

(3)  That  the  crossing  of  Third  ave- 
nue and  Cornwall  street  be  improved 
by  the  construction  of  a  bituminous 
rock  pavement  consisting  of  a  6-inch 
concrete  foundation  and  a  2-inch  bi- 
tuminous rock  wearing  surface,  and 
by  resetting  to  official  line  and  grade 
the  existing  granite  curbs  and  brick 
ees' .pools  (catchbasins)  that  are  not 
already   at    official    line   and   grade. 

(4)  That  the  intersection  of  Ashbury 
and  Clayton  streets  be  improved  by 
constructing  granite  curbs  and  arti- 
ficial stone  sidewalks  on  the  angular 
corners  thereof,  and  by  paving  the 
roadway  tliereof  with  an  a?iphalt  pave- 
ment con.«isting  of  a  6-inch  concrete 
foundation  and  a  2-inch  asphaltic 
wearing  surface,  exeept  on  that  por- 
tion required  by  law  to  be  kept  in  re- 
pair by  the  railroad  company  having 
tracks    thereon. 

15)  That  Ashbury  street  from  Dow- 
ney street  to  Clayton  street  be  im- 
proved by  constructing  granite  curbs 
w-here  not  already  constructed,  and  by 
paving  the  roadway  thereof  with  an 
asphalt  pavement  cons.isting  of  a  6- 
inch  concrete  foundation  and  a  2-inch 
assiphaltic  wearing  surface,  except  on 
that  porti(5n  thereof  required  by  law  to 
lie  kept  in  repair  by  the  railroad  com- 
pany having  tracks  thereon. 

(61  That  the  intersection  of  .\shliury 
street  and  Downey  street  be  improved 
bv  constructing  granite  oiirbs  and  arti- 
ficial stone  sidewalks  (jn  the  angular 
corners,  thereof,  .and  by, 'paving  the 
roadway  thereof  with  an  asplialt  pave- 
ment consisting  of  a  G-inch  concrete 
I'.uindation  and  a  2-inch  asplialtio 
wearing  surface,  except  on  that  por- 
tion  required  by   law  to  be  kept  in  re- 
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pair    by    the    railroad   romiifiny      having 
trucks    thereon. 

(7)  That  Twenty-seventh  avenue  be- 
tween Lake  street  and  West  Clay 
street.  l>e  Improved  by  the  construc- 
tion of  granite  curbs,  where  not  al- 
ready constructed,  and  by  paving  tlic 
roadway  with  an  asphalt  pavement 
consisting  of  a  six  (6)  Inch  concrete 
foundation  and  a  two  (2)  Inch  asphaltlc 
wearing  surface,  where  noli  already 
constructed. 

(8)  That  the  crossing  of  Anza  street 
and  Twelfth  avenue  be  Improved  by 
constructing  granite  curbs  and  arti- 
liclal  ntone  sidewalks  on  the  angular 
corners  thereof  witli  an  asphalt  pave- 
ment consisting  of  a  6-lnch  concrete 
foundation  and  a  2-inch  asphaltlc 
wearing  surface,  and  bj-  constructing 
«  brick  cesspool  (catchbasln)  with 
cast-iron  frame,  grating  and  trap  and 
10-inch  vitrified,  salt-glazed,  iron-stone 
pipe  culverts  on  the  northwesterly  an- 
gular   corner    thereof. 

(9)  That  Twenty-first  avenue,  be- 
tween California  and  Clement  streets, 
be  improved  by  constructing  granite 
curbs,  where  not  already  constructed, 
and  by  paving  the  roadway  thereof 
with  an  asphalt  pavement  consisting 
of  a  6-inch  concrete  foundation  and  a 
2-inch  asiphaltic  wearing  surface, 
where   not  alread.v    constructed. 

(10)  That  Sixteenth  avenue,  between 
Fulton  and  Cabrillo  streets,  be  im- 
proved by  constructing  granite  curbs, 
■where  not  already  constructed,  and  by 
paving  the  roadway  thereof  with  a 
bituminous  rock  pavement,  consisting 
of  a  6-inc.li  concrete  foundation  and  a 
2-inch  bituminous  rock  wearing  sur- 
face, with  a  7-foot  strip  of  basalt  block 
pavement  along  the  center  line  of  the 
street    where    not    already    constructed. 

(11)  That  Stanyan  street  opposite 
the  intersection  of  Rivoli  street  be 
improved  by  tlie  construction  of  gran- 
ite curbs  and  a  pavement  of  bitumin- 
ous rock,  consisting  of  a  6-inch  con- 
crete foundation  and  a  2-inch  bitumin- 
ous rock  wearing  surface  on  the  road- 
way thereof:  and  by  tiie  construction 
of  one  (1)  brick,  catchbasin  with  a 
cast-iron  frame,  grating  and  trap  and 
lO-inch,  vitrified.  salt-glazed,  iron- 
stone pipe  culverts,  and  that  the  inter- 
section of  Stanyan  and  Rivoli  streets 
'  e  improved  by  the  construction  of 
.i^vanite  curbs  and  artificial  stone  side- 
walks and  brick  catclvbasins  with  cast- 
iron  frame,  gratings  and  traps  and  10- 
inch,  vitrified.  s>alt-glazed,  iron-stone 
pipe  culverts  on  tiie  northeasterly  and 
southeasterly  angular  corners  thereof: 
and  by  the  construction  of  a  bitumin- 
ou'?  rock  pavement,  consisting  of  a  6- 
iiK-h  concrete  foundation  and  a  2-incli 
lilnminous  rock  wearing  surface  on 
liie    roadway    tliereof. 

Note:  Separate  proposals  must  i>e 
submitted  for  each  of  the  above  de- 
scribed pieces  of  work.  Official  ^propo- 
sals can  be  secured  from  the  Board  of 
Public   Works. 


PROPOSALS  FOR   STREET  Vl'ORK. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  tlie  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  he  received  at 
this  office  between  the  liours  of  1! 
oclock  p.  III.  and  H  o'clock  p.  m.  on 
Wertne.Mlaj ,  tlie  7tU  <ln>-  of  May,  1013. 
for  doing  the  following  street  work, 
including  the  furnishing  of  the  neces- 
sary   labor    and    materials    therefor,    to 


A  Notable  Type  Of  Concrete  Floor  Construction. 


The  .Monumental  gVanite  bank  build- 
ing for  the  "Savings  Union  Bank  of 
San  Francisco,"  now  called  the  "Savings 
Union  Bank  and  Trust  Company,"  was 
completed    in    1909  by   the   F.   M.   Garden 


ample  for  future  development  of  tlie 
business.  However,  the  addition  of 
the  "Trust"  Department  and  the  ex- 
tremely rapid  growth  of  the  Bank, 
necessitated  the  addition  of  more  vault 


FIb.   1 — "Savings  Union  Bank  &  Trust    Company   Building. 


Co..  General  Contractors,  Bliss  &  Fa- 
viUe  being  the  Architects  and  Galloway 
&  Markwart,  Consulting  Engineers. 
The  Bank,  comprising  as  it  does,  three 
stories  and  a  basement,  was  considered 


space  and  to  obtain  this,  use  was  re- 
sorted to  of  the  space  under  the  im- 
mense Dome  which  is  seen  quite 
prominently,  in  the  exterior  view  of 
the    Bank,    given     under    Fig.    1.      The 


wit: 


Fig.  2 — Showing  "Srir-Srn<erlne"   In   pi  iicc  rcaily  for  Concrrtp. 


.^paoe  on  tiie  third  floor,  which 
I  was  uUiized  liy  (he  American  Banlters 
j  Associiition,  is  now  given  over  to 
!ihe  "Trust"  Department,  tiie  American 
Bankers  Association  liavirig  moved  to 
the  Milis  Buiiding,  and  tlie  space 
under  tlie  arciied  Dome  proper, 
(Which  had  before  tliis  not  been 
[utilized,  Is  now  being  built  over  into 
vault  space  for  filing  of  records,  etc., 
land  it  Is  with  the  floor  wliich'  was 
adopted  for  this  portion  of  the  building, 
that  the  present  article  deals. 

The  beams  for  a  possible  floor,  were 
nut  in  place  when  the  building  was  first 
j.'onstructed;  the  spans  being  six  foot 
[-■enter.s  and  the  floor  which  is  now 
jinder  course  of  construction,  is  com- 
">scd  of  "Sclf-Sentcring"   which   serves 
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Centering"  being  quite  sufficient  to 
withstand  ordinary  floor  loads-  •>4 
grauge  "Self -Centering"  was  used  in  the 
Vcmstruction,  illustration  No.  3  showing 
liic  form  of  tiie  metal  very  closely.  At 
tlie  .-Ix  foot  span  mentioned,  only  one 
le  nporary  shore  was  placed  between 
beams,  to  avoid  undue  deflection  during 
the  placing  of  the  concrete  and  you 
will  note  in  illustration  No.  3  that  the 
metal  Is  so  stiff  that  the  men  could 
walk  on  the  "Self-Sentering"  with  im- 
punity   during    construction. 

The  Frank  M.  Garden  Company,  who 
were  the  General  Contractors  for  the 
Bank  Building  in  1909,  are  also 
doing  the  work  on  the  "Savings  Union 
Bank  &  Trust  Company"  Building,  un- 
der discussion     in   tlie  present     article. 
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Note:  Separate  proposals  for  each 
of  the  above  described  pieces  of  work 
must  be  submitted.  Official  proposals 
can  be  secured  from  the  Board  of  Pub- 
lic  Works. 


Fig.    3 — Showing 

jJth  as  reinforcement  and  forms.  This 
Id  the  double  advantage  not  only  of 
;'ving  the  needless  cost  of  wooden 
'■•ms,  which  would  be  wasted  once 
le  concrete  had  set,  but  did  away  with 
il  the  unnecessary  noise  of  the  car- 
pnters  at  work,  which  would  have 
■eii  almost  impossible  to  endure  in  a 
unk    building. 

The  "Self-Sentering"  was  merely 
'd  on  the  beams,  as  will  be 
'ted  in  illustration  No.  2,  the  con- 
fling  on  top  being  done  in  the  usual 
anner.  Owing  to  the  fact  that  the  floor 
:3uld  be  used  as  a  vault  and  therefore 
lou  d  stand  an  extremely  heavv  load 
larter  inch  rods  were  added  between 
,ery  rib  of  "Self-Sentering;"  or  in 
'er  words,  at  Zy^  inch  spacing.  For 
I  ordinary  floor,  this  of  course  would 
,ve    been      unnecessary,      the        Self- 


"Self-Senterlng." 

Bliss  &  Faville  are  the  Architects 
and  M.  C.  Couchot  is  Consulting  En- 
gineer. 

It  is  of  course,  well  known  that 
wooden  forms  are  one  of  the  most  ex- 
pensive items  of  reinforced  concrete 
and  the  most  useless,  inasmuch  as  they 
are  no  part  of  the  building,  once  the 
concrete  has  set.  It  is  therefore  not 
surprising  that  "Self-Sentering"  con- 
struction, which  serves  both  as  forms 
and  reinforcing,  should  have  attained 
such  a  wide  use  throughout  the  East 
and  is  now  coming  so  rapidly  into  use 
on  the  Pacific  Coast.  Its  economy  in 
the  case  of  fireproof  roofs,  being 
especially  marked,  a  notable  instance 
being  the  new  Wigwam  Theatre  W  H 
Crim,  Architect;  J.  R.  Cahill,  Genera' 
Contractor,  and  H.  A.  Chalmers,  Inc 
doing  the  roof  work. 


I    That     an     S-inch,     vitrifled.     sait- 
ized.    iron-stone    pipe    sewer    with    ■'4 
branches  and   3  torick   manholes   with 
st-iron    frames    and    covers   and    "-al- 
nized     wrought-iron    steps     be       con- 
ucted   along  the  center  line  of  Grand 
>w, avenue    from    the    center    line    of 
enty-flrs't    street,    produced,    to      the 
iter    line    of    Twenty-second    street 
"luced:   that  a   12-inch   vitrifled,  salt- 
zed,   iron-stone  pipe  sewer  with   5   Y 
nches   and   one   brick    manhole   with 
t-iron   frame  and   cover  and   galvan- 
1   wrought-iron   steps   be   constructed 
"g:    t!ie    center    line    of    Twenty-first 
^et.    produced,    from    the    center    line 
Urarid   View   avenue   to   the   westerly 
^    of    Worth    street,     produced:    and 
'    a     1-5-inch     vitrified.       salt-glazed, 
i-stone      pipe      se-wer      with      2      Y 
nc-hes  be  constructed  along  the'cen- 
line    of    Twenty-first    street      from 
westerly  line  of  Worth   street,  pro- 
ed,   to   a   point    4    feet    easterlv    from 
easterly   line   of  Worth    street,   pro- 
ed. 

:>  That  the  foiiuwins  vitrifled,  .=«lt- 
;ed.  iron-stone  pipe  sewers  and 
iirtenances    be    constructed:      .\    u'. 


inch    with   7   Y  branches  along  the  cen- 
ter   line    of   Charter    Oak    avenue    from 
the    northerly    line    of    Burrows    street 
produced,   to  a   point    137.75   feet   north- 
erly   therefrom:    a    12-inch    with    one   Y 
branch    along  the   center   line   of  Char- 
ter  Oak   avenue    between   the   northerlv 
and  center  lines  of  Burrows  street,  nro'- 
duced;  an    1  S-inch   with  one  brick    man- 
hole   with    cast-iron    frame    and    cover 
and      galvanized      wrought-iron      steps 
along   the    center    line    of   Charter    Oak 
avenue   between   the   center   and   south- 
erly lines  of  Burrows  street,  produced - 
an   IS-inch   with   14  Y  branches  and  one 
■brick    manhole      with      cast-iron    frame 
and  cover  and  galvanized  wrought-iron 
steps   along   the   center  line   of   Charter 
Oak   avenue   from   the  southerly  line  of 
Burrows  street,  produced,   to  the  center 
ine    of    Egbert    avenue,    produced:    an 
IS-inch    with    15    Y    branches    along    the 
center   line   of  Egbert   avenue   from   the 
center    line    of   Charter   Oak    avenue    to 
the  northwesterly  line  of  Phelps  street 
and   an    l.S-inch   along     the  center     line 
of    l-Jgheii    avenue    between    the    north- 
westerly   „„,i     ,.o„ter    lines    of    Phelps 
"treet. 


I'HOPOSALS    FOR    WEATHER    STRIP. 
PIIVG. 

.MIETAL  WEATHER  STRIPPING— 
Office  Chief  Quartermaster.  Fort  D  A 
Ru.ssell,  Wyo.-.Sealed  proposals  will 
he  received  at  this  office  until  li  a.  m. 
May  7,  11)13.  for  furnishing  material 
and  labor  and  in.stalling  approximately 
1-1. abl  linear  feet  of  metal  weather 
stripping  in  doors  and  windows  of 
public  buillings  at  this  post.  Further 
information  furnished  on  application. 
J.   A.    COLE,   maj..   Q.   M.   corps,  U.   S.   A. 

NOTICE  TO    CONTRACTORS. 

OFFICE  OF  SUPERI.NTENT>F1MT  ni?' 
Fr^anAlfo^'  C^^  ^",^'  '^f^W'^^-Isll 
PROPnSiAT  «  i"-,?^,^-^'  '•  ""•^-  SEALED 
m"  „  .f,"^?.  ^  "I  *e  received  at  this  of- 
j„  T  »;  *-  «"l»<^k  noon  on  the  28th 
day  of  May,  1913,  and  then  opened,  for 
tlie  reconstruction  of  the  electric  wiring 
system,  lighting  fixtures,  etc..  at  the  U 
&.  Appraisers  Building.  San  Francisco.' 
Lai..  In  accordance  with  drawinirs  and 
thfs'Sfflci°"^  """''''  '"''^  *"^  obtained  at 
„  .   .  J.  W.  ROBERTS. 

t>upervising   Superintendent.      (•) 

NOTICE   TO    CONTRACTORS. 

PAN.*MA-PACIFIC    .    INTERN  \TION  \I 
EXPOSITION. 

SEALED  PROPOSALS  will  be  re- 
Cnm^r.'^-tV''  ^''?  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational Exposition  Company  at 
Room  415  in  the  Exposition  Building. 
Pine  and  Battery  Streets,  San  Fran- 
cisco. California,  at  10:.S0  A.  M.  Thnrs- 
day.  May  8,  1913.  for  the  moving  and 
re.s.etting  of  Quai-termaster-s  Stores 
Nos.  1.  2,  3  and  4.  now  situated  at  Pre- 
sidio wharf,  in  accordance  with  plans 
and  specifications  on  file  in  the  office  of 
the  Director  of  Works 

Each  proposal  must  be  accompanied 
b.v  a  cpirtifled  check  payable  to  the 
U^'^I,  "^ir"''^  Panama-Pacific  Interna 
tional  Exposition  Company  in  the 
sum  of  ten  (10)  per  cent  of  the 
amount  bid.  or  the  same  will  not  be 
con.sldered.  When  the  award  of  con- 
l,7t^l.i'^.  """i?^  ''"  checks  will  be  re- 
tuined  to_  the  respective  bidders  ex- 
cept that  filed  with  the  accepted  pro- 
posal or  bid,  which  check  will  be  re- 
i„I"t^^  "P""}  """  successful  bidder  sign- 
K^?i^*',''1"*''5''*  '"'"*'  fi'i"^  the  required 
bond.  A  bond  in  the  sum  of  fifty  (50) 
per  cent  of  the  contract  price  will  be 
required  for  the  faithful  performance 
of  the  contract:  the  sureties  thereon 
must  be  sati.sfactory  to  the  Buildings 
p=^?'^°t"".''-''  (Committee  of  the  Panaml- 
Paciflc  International  Exposition  Com- 
pany.     .  ^yjiii 

Progressive  payments  will  be  made. 

The  right  i.s.  reserved  to  reject  any 
'fpcff '-V'-'^^S""- «"  "■«'^^«'  technical  de- 
ffo,^V„  '"  '*"'  interest  of  the  Exposi- 
tion  Company. 

Plans  and  specifications  for  the  work 
may  be  obtained  from  the  Director  of 
^orks.  at  Room  20S  Service  Building 
Fillmnre  and  Chestnut  Streets  San 
Francisco. 

By  order  of  the  Buildin°-s  and 
Grounds  Committee  ""oin^s      and 

WILLI.\M  H.  CROCKER. 

Chairman.      (•) 


NOTICE   TO   CONTRACTORS. 

PANAMA-PACIFIC       INTERN  \TION  11, 
EXPO.SITION. 

SEALED  PROPOSALS  will  be  receiv- 
mit.'L  '*f  Byildings  and  Grounds  Com- 
,, „.-  ,°V,  the  Panama-Pacific  Inter- 
Jinn,,^"''^  Exposition  Company  at  tl'e 
jioai-d  Room  No.  415  Exposition  BuiUU 
ing.  Pine  and  Battery  Streets  .sin 
^;;i".';.'.'^"».'^i''f°'-"*A-.  at    »«:^0    a.    M.. 


May    13.    I!,,.,,    for    the'con- 
atli    HoiiKp    in    accor- 


TnexilH 
Mfcrilotio 

'h""'V""."'«"   specifications   oh   file"i'n 
the   office   of  the   Director   of   Works 
Each    proposal   must   be  accompanied 
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liy  a  ccrlllled  chock  payable  to  the 
oilier  of  the  Panaina-Faolflc  Interna- 
tional li.x  posit  ion  lV)mpany.  or  t-.ish  In 
lie  Mini  of  ten  (IM)  per  cent  of  the 
umoiiiit  hid.  or  the  same  will  not  he 
loiisiilereil.  When  the  award  of  con- 
tract i-i  made  all  cliecks  will  he  re- 
turned lo  the  respective  bidders,  except 
that  liled  with  the  accepted  proposal  or 
hid.  which  check  will  he  returned  upon 
the  successful  bidder  signing  the  con- 
tract and  lilins  the  re(|uired  1  ond.  A 
bond  In  llie  sum  of  fifty  (50)  per  cent 
of  the  contract  price  will  be  required 
for  the  faithful  performance  ot  the 
lontrait:  tlie  sureties  thereon  must  be 
satisfactory  to  tlio  Buildinjts  and 
(Jrounds  Com  iiittee  of  the  Panama- 
Pacific  International  Kxposltion  Com- 
pany. 

Progressive    payments    will   he    made. 

The  right  is  reserved  to  reject  any 
and  nil  bids  and  to  waive  technical  de- 
fects if  in  the  Interest  of  tlie  Exposi- 
tion  Company. 

Pl'in-  and  specifications  for  the  work 
may  le  obtained  tvom  the  Director  of 
\\'o"ks.  at  Room  207  Service  Building, 
t-'illinore  and  Chestnut  Streets,  bv  de- 
i.>Osili:ia;  .$5.00  in  cash,  w.iich  will  he 
refunded  upon  the  return  of  the  plans 
and    specifications    in    good    condition. 

By  order  of  the  Buildings  and 
l^rounls    Committee. 

WILI.IAJI   H.    CROCKER. 

Clairman.       Ci 


NOTICE   TO   COXTR.\CTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed hv  the  Buildings  and  Grounds 
Committee  of  the  Panann-Pacific  In- 
ternational     Expooit-nn       Company      at 


Room  415,  In  the  Exposition  Building. 
Pine  and  Battery  Streets,  San  Fran- 
cisco, California  at  I0.3O  A.  !»l.  Tlmrn- 
(Iny,  !»lii>  lill,  MUX  for  FiirulxiilUK, 
Kiihticiitliin:  mill  lOreetlnK  tlit  Stmc>> 
tiiMii  steel  iinil  CiiKt  Iron  \\  »rk  l>f  (be 
Kxpioltlon  .\tiilitorliiiii  Uiiildlniit  in  ac- 
cordance witli  plans  and  speciticatlons 
on  file  in  the  OfBce  of  the  Director  of 
Works. 

Each  proposal  must  he  accompanied 
hv  a  certified  clieck  payable  to  the 
order  Of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the 
sum  of  ten  (10)  per  cent  of  the  amount 
bid,  or  the  same  will  not  be  considered. 
When  'he  award  of  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted  proDO-al  or  bid.  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract 
and  filin.g  the  required  bond.  A  bond 
in  the  siim  of  fifty  (50)  per  cent  of  the 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract; 
the  sureties  thereon  must  be  satisfac- 
tory to  the  Buildings  and  Grounds 
(Committee  of  the  Panama-Pacific  In- 
ternational   Exposition    Company. 

Progressive  payments   will   be  made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion   Company. 

Plans  and  specifications  for  the 
work  mav  be  obtained  from  the  Di- 
rector of  Works.  Room  ,207  ,  Service 
Building.  Fillmore  and  Chestnut 
Streets,  gan  Francisco,  by.  depositing 
$10.00.  which  will  be  refunded  upon  the 
return  of  tlie  plans  -and  specifications  in 
good  condition. 

Bv  order  of  the  '  Buildings  and 
(jTounds   Committee. 

WILLTA.M  H.   CROCKER. 

Chairman.      (*) 


Firnm  <1e.s|rine  neiTs  fToiti  certain  locniitips  like  Snn  FranpUco,  Lob  Angeles, 
Portlnnil,  <>pntt|p.  etc..  Trill  finil  nil  siicli  ilenis,  eoninieneing  on  this  page,  al 
cnrefiiily  elaMslfied  as  to  location.  These  .same  iteni.s  are  repeated  in  the 
fore    part    cf    tlie    neirs    department,    under   di.stinet   henillnsM,   sneb   as   Banks, 


fore    part    cf    tlie 
Ciiilrclies,    Hotel 


SAN  FRANCISCO. 


RESIDENCE— 2  siory  and  base,  frame 
$5,000.  San  Francisco.  Architect.  Jo- 
seph Leonard.  Phelan  Bldg.,  S.  F.  Own- 
ers. Uihan  Realty  Co.  The  dwelling 
has  been  de^'igned  for  a  six-roo  n  house 
with  bath  and  sleeping  porch.  Inte- 
rior finish  will  be  largely  of  hardwood 
with  some  ptne  and  white  enamel. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Brick  man- 
tels will  be  used  in  the  living  and 
dining  room.s.  Plans  provide  for  an 
automatic  water  heater.  Bath  room 
will  lave  tile  wainscot.'  The  exterior 
of  the  building:  will  be  covered  with 
rustic,  shingle-  and  brick  veneer.  Plans 
lie  complete  and  the  work  will  be 
lone   by    Day   Labor. 

RESIDENCE  —  2  story  and  base, 
"rame.  $7,000.  San  Francisco.  Arcbi- 
;:ct,  Edward  E.  Young,  251  Kearny  St.. 
-".  F.  Owner,  Matthew  A.  Little.  1347 
4th  Ave.,  S.  F.  The  house  will  be  erect- 
ed on  17th  avenue  near  Lake  street  and 
.  will  be  of  the  two-story  and  attic  type. 
Interior  will  be  h-andsomely  finished  in 
pine,  hardwood  and  white  enamel. 
Ti  ere  will  l:e  furnace  beat  and  open 
Hre  places.  Hardwood  floors  will  be 
used  throughout.  Mantels  will  be  of 
brick  and  tile.  Tile  will  be  used  in  the 
lath  rooms  and  kitchen.  An  auto- 
matic water  ieuter  will  be  installed. 
Exterior  of  the  house  will  be  covered 
V  ith  rustic,  ce  iient  laster  on  metal 
lath  and  klinker  brick  veneer.  Plnri? 
are  complete  and  the  wo'-'.^  will  be  done 
1-y    Day    Ixlbor. 

RESIDENCE  —  2  story  and  Irase, 
frame.  $4,000.  San  PranclseO.  Archi- 
tect,   Joseph    Leonard,    Prelan    Bldg.,    S. 


F  Owners.  Urban  Realty  Co.  The 
dwelling  has  been  designed  for  an 
eight-room  bouse  with  bath.  Interior 
will  be  finished  in  pine  and  redwood 
with  hardwood  veneer.  Hardwood 
floors  will  be  used  throughout.  Plans 
provide  for  furnace  heat  and  an  auto- 
matic water  heater.  There  will  be  two 
open  fire,  places  with  brick  mantels. 
Tile  will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  house  will  be 
covered  with  rustic,  shingles  and  brick 
veneer  I  Plans  are  complete  and  the 
work  will  he  done  by  Day  Labor.  Mr. 
Leonard  is  now  purchasing  all  mate- 
rials. 

RESIDENCE  —  2  story  and  base, 
frame.  $5,000.  San  Francisco.  Archi- 
tect, Joseph  M.  Geary,  23rd  and  Polsom 
Sts..  S.  F.  Owners.  Parkside  Building 
Co.  The  house  will  contain  seven 
rooms,  baths  and  a  sleeping  porch.  In- 
terior finish  will  be  of  pine  with  some 
1  ardwood  veneer.  Hardwood  floors 
floors  will  he  used  in  the  living  room, 
dining  room  and  reception  hall.  Tile 
will  be  used  in  the  bath  roo  n  and 
kitchen.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  The  exterior  of  the 
house  will  be  covered  with  shingles 
and  klinker  brick  veneer.  Plans  are 
complete  and  the  work  will  be  done  by 
Day  Labor  under  the  direct  supervi- 
sion of  the  architect. 

Riy^Sir.ENCES— 4,  2  story  and  base, 
franif  $4,000  each.  San  Francisco.  Ar- 
cl  i:,--l,  nr.ne,  .  Owner,  E.  B,  Hallett, 
1259  12th  Ave.,  S.  F.  These  bouses  will 
1  e  erected  on  47tli  avenue  east  of  Bal- 
boa street,  and  each  house  has  been  de- 
signed to  contain  seven  rooms  and 
bath.  Interior  finish  will  be  of  pine 
with       some      elm      panels.       Hardwood 


floors  will  he  used  in  all  of  the  prliicl 
pal  rooms.  Pl'ans  provide  for  furnac' 
heat  and  bpSn  fire  places.  Mantels  wll 
be  bi  brick  and  tile.  Tile  will  also  b 
used  in  thb  bath  rtionis  and  kitchens' 
Alitortiatic  water  heatBrs  will  be  In  | 
stalled.  Extferlbrs  will  be  cbvered  wit) 
rustic,  shingles  and  cerrient  piaster  oii 
metal  lath.  Plans  arte  in  the  hands  o 
the  owner  who  is  now  purchasing  ail 
materials.  The  work  will  be  done  b:| 
Day  Labor. 

RESIDENCE — 2  story,  attic  and  bas( 
frame,  $1,0,000.  Architect,  Edward  .  E 
Young,  2a  1  Kearny  St.,  S.  F.  Ownei 
Matthew  A.  Little,  1347  4th  Ave.,  S.  P 
The  house  will  be  erected  on  17th  ave 
nue.  200  feet  north  of  Lake  street,  an 
has  been  designed  for  a  ten  room  hous 
with  baths  and  sleeping  porch.  Inte 
rior  finisli  will  he  largely  of  hardwoo 
with  some  pine  and  white  enaiiel  usee 
Hardwood  floors  will  be  used  in  nearl 
all  of  the  rooms.  There  will  be  fur 
nace  heat  and  open  fire  places.  Man 
tels  wlil  be  of  brick  and  tile.  An  aute 
matic  water  heater  will  be  installec 
Tile  will  be  usgd  in  the  bath  rOorti! 
and  kitchen.  The  exterior  of  the  dw§lii 
ing  will  be  covered  with  cement  pldsl 
ter  on  metal  lath  and  rustic.  Plans  ar 
complete  and  in  the  hands  Of  the'owr 
er  who  is  now  purchasing  all  mateVlali 
The   work    will   be   done   by   Day  Xiabo 

RESIDENCE  —  2  story  and  basi 
frame.  $25,000.  Piedmont,  Alartieda  Co 
Cal.  Architect,  Louis  M,  Upton,  Mtitut 
Sivings  Bank  Bldg..  S.  F.  Ownel 
George  D.  Greenwood.  This  dwellin' 
has  been  mentioned  here  several  timet 
before.  Plans  for  the  work  have  bee' 
out  for  figures  and' the  architect  wll 
award  a  contract  for  the  construetiol 
within   the  next   few  days.'  i 

APARTMENT  HOUSE— 3  story  an| 
haFe.  fra.iie.  Cost  not  stated.  Sa| 
Francisco.  Architect.  Harry  Skldmori 
Foxcroft  Bldg.,  S.  F.  Owner,  M' 
Burnhardt.  The  building  will  be  erec 
ed  on  Carl  street  near  Schader.  and  wl| 
be  arranged  for  a  number  of  three  ani  ■ 
four  room  suites  with  baths.  Interit, 
finiali  will  be  of  pine  and  hardwooi 
Some  hardwood  floors  will  be  use,  ' 
There  will  be  a  central  heating  syster[  t 
Tile  will  be  used  in  the  bath  rooms.  A 
suites  will  have  wall  bed.s.  The  exttj 
rior  of  the  building  will  be  covered 
with  shiplap  and  rustic.  Plans  are  b>' 
ing  prepared.  | 

APARTMENT  HOUSE — 2  story  ar 
ba.se.  brick.  Cost  not  stated.  Sa' 
Francisco.  Architect.  John  J.  Foley,  '. 
Kearny  St.,  S.  F.  Owner's  name  wltl 
held.  The  building  will  be  arrangft 
for  a  Frencli  laundry  on  the  first  flo< 
and  a  number  of  two  and  three  roo: 
suites  above.  Interior  will  be  finishe 
in  pine.  The  exterior  of  the  buildin 
will  be  faced  with  marble  and  brlc! 
Special  laundry  machinery  will  be  ii 
stalled.  Plans  are  nearly  complete  ari 
figures' will  be  called  for  shortly.  i 

APARTMENT  HOUSE — 3  story  «r 
base,  frame,  $10,000.  San  Francisc 
Architectsi  A.  F.  and  O.  M.  Roussea 
Monadnock  Bldg..  S.  F.  Owner,  M, 
Show.  The  building  will  have  a  fron 
age  of  32  feet  and  a  depth  of  S3  fee 
The  building  has  been  arranged  for  si 
apar;iiient  flats  of  three  and  four  rooii 
each  with  bath.  Interior  finish  will  I 
of  pine  with  some  elm  panels.  A 
suites  will  have  wall  beds,  Hardwo< 
floors  will  be  used  in  the  princip^ 
rooms.  There  will  be  a  central  liea 
ing  system.  The  building  will  be  erec 
ed  at  the  northwest  corner  of  Lark', 
and    Green    streets.      The    exterior    wl 
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be  covered  witli  cement  plaster  on 
metal  tath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 
'  APARTilBNT  HOUSE — 6  story  and 
base,  brick  and  steel.  $60,000.  San 
FYanclsco.  Architects,  Dunn  &  Kearns. 
Monadnock  Bldg.,  S.  F.  Owner.  A. 
Schleiclicr.  This  building-,  which  lias 
been  mentioned  liere  before,  will  be 
erected  on  tlie  nortli  line  of  Geary 
street    east    of    Darkin.    and    will    cover 

"an  area  of  47V4  feet  by  125^4  feet. 
Plans  provide  for  41  apartments  of  two 
and  three  rooms  and  bath  each.  All 
modern  conveniences  will  be  Installed. 
Plans  have  been  out  tor  figures  and 
segregated  contracts  will  be  awarded 
within  a  few  days. 

APARTMENT  HOUSE — 3  story  and 
base,  frame.  $12,000.  San  Francisco. 
Architects,  A.  F.  and  O.  M.  Rousseau. 
Monadnock  Bldg.,  S.  F.  Owner.  W,  K, 
Bush.  The  building  will  be  erected  on 
a  corner  site  and  will  be  arranged  for 
two  and  three  room  suites  with  baths. 
Interior  finish  will  be  of  pine  and  hard- 
wood     with       so.iie      hardwood      floors. 

.  Th^re  vyill  be  a  central  .heating  system 

,.aAd  wail  beds.  Tile  will  be  used  in 
the  bath  rooms.  The  exterior  of  the 
(juilding  will  be  covered  witli  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete   and    the    work    will    be    done    by 

,.Day   Labor. 

CHURCH — 2    story    and    base,    frame, 

i:J20,00O,  .Crows  Landing,  Stanislaus  Co.. 

1  Cal.      Architect.    John      J.      Foley,      46    . 

■  Kearny  St.,  S.  F.  Owners,  Roman 
iGatholic    Church.      This      building      has 

been  mentioned,  liere  a  number  of  times 
before.       Plans     for     the     structure    are 

■  now  nearly  complete  and  figures  will 
^shortly  becalled.     Tlie  main  auditorium 

will  have  a  seating  capacity  of  400 
people.  Interior  finish  will  be  of  pine 
and  ornamental  plaster.  The  exterior 
of    the    building,    which    has    been    de- 

■  isingned   in    tlie   Spanish    Colonial   style. 

will  be  covered  with  white  cement 
cement  plaster  on  metal  lath.  Two 
galvanied   iron    towers   will  be  used. 

CHURCH— 1   story  and  base,  concrete 
and   frame.    $S5,000.      Visitation    Valley, 
South    vSan      Francisco,    Cal,      Architect. 
John  J.  Foley.  46  Kearny  St..  S.  F.  Own- 
I  er,  St.   Elizabeth   Parish.   Catholic.   Only 
a   part   of   the   building   will   be    under- 
taken this  year.     The  basement,  a  main 
hall,    will    be   built    at   a    cost    of   ahout 
,$10,000.      Two    transcepts   will    be   added 
aater.      Plans    are    now    being    prepared 
and  construction  will  be  started  within 
a-  month.     The  exterior  oif   the  building 
-  jiriil  be  faced  with  cement  plaster.     In- 
ieilor   finish   will   be   of  pine  and   orna- 
mental   plaster.      Plans    provide   for     a 
meeting   room,   auditorium   and  gymna- 
sium  to   be  built    first. 
■    PLATS — 2  story  and  base,   frame,   $4,- 
•tBOO.       San     Francisco.       Architects,       H. 
«ell(fuss    &    Son,    46    Kearny    St..    S.    F. 
Owner,   W.    Ehlers.      The   building      will 
■be  erected  at  the  corner  of  Kearny  and 
Vallejo  streets,  and  will  cover  an  area 
of    20x51    feet.      The    interior    has    been 
aipratiged   for   two    modern    flats   of   four 
■  antci    five    rooms    each    with    bath.      In- 
terior   finish    will    be  oif  pine  with    some 
elm    panels.      There    will    be    open    fire 
places  and   tile   mantels.     Tile  will   also 
be  used   in   the  bath    rooms.      The   exte- 
rior   of    the    building    will    be     covered 
with    rustic    and      shiplap.      Plans      are 
complete   and    figures   are    being   taken. 
FLATS — 2      story      and      base,    frame, 
$3,500.     San  Francisco.     Architect,  none. 
Owner,   C.   S.    Howe,    110   Ord    St..    S.    F, 
The  building  will  cover  an  area  of  25x 


(111  feel.  Miul  will  cniit:iiM  two  modern 
Hats  of  five  and  six  rooms  each.  All 
interior  Hnisli  will  be  of  pine.  Some 
oak  floors  will  he  used.  There  will  be 
open  fire  places  and  brick  or  tile  man- 
tels. The  exterior  of  the  building  will 
he  covered  with  rustic  and  sliiplap. 
Plans  aie  complete  and  in  tlie  lunids  of 
the  owner  wlm  \vi!l  do  the  wcuk  liy 
Day    Labor. 

HOTEI^T  story  -and  base,  rein- 
forced concrete,  $50,000.  S.in  Fran- 
cifco.  Architect,  Charles  J.  Rousseau, 
Phelan  Bldg..  S.  F.  Owners,  Han.sen  & 
Johnson,  110  Jessie  St.  The  building 
will  I  e  erected  on  Turk  street  east  of 
l>odge.  The  first  fioor  will  be  arranged 
for  a  number  of  stores  besides  the 
liotel  entrance  and  lobby.  Upper  floors 
will  contain  100  gue  t  rooms  and  68 
baths.  Plans  include  steam  heat,  hot 
and  cold  running  water  and  elevator 
service.  Interior  finish  will  be  of  pine 
and  hardwoods.  Ornamental  plaster 
will  be  used  in  the  lobby.  Bath  rooms 
will  have  ce  nent  floors  and  tile  wain- 
scot. The  exterior  of  the  building  will 
lie  faced  with  pressed  brick  and  terra 
cotta.  The  work  will  he  done  by  Day 
Labor. 

HOTEL — 4   story  and   base,  brick   and 
steel.    $25,000.      San    Francisco.      Archi- 
tect,   Lewis    M.    Gardner,    Phelan    Bldg., 
S.    F.      Owners,    Lange    Investment    Co. 
The   building  will   be   25x100    with    an    L 
.  in    tlie    rear    25x46    feet.      There    will    be 
stores   on   the   first   floor   and   a   number 
of    single    rooms    on    the    three      upper 
floors.      All    rooms    will    have    hot      and 
cold    running     water.       There     will       be 
steam    heat    an.d    elevator    service.      In- 
terior   finish    will    be    of    pirre    through- 
out.    The  exterior   of  the  building  will 
be  faced  with  pressed  brick.     Plans'  are 
complete    and    figures    are    being    taken. 
OFFICE    FIXTURES — Hardwood,    $.5.- 
000    to    $4,000.      San    Francisco.      Archi- 
tects,   National    Architectural    and    En- 
gineering   Co.,      Foxcroft      Bldg..    S.    F. 
Owners,    Pillsbury,    Madi?on    and    Sutro. 
Plans    are    being    prepared    for    fittings, 
interior    finish     and     fixtures       for      the 
elaborate  offices  which  are  to  be  opened 
on    the    10th    fioor    of    the   new    Standard 
Oil     building     by     Attorneys     Pillsbury. 
Madison  &  Sutro.     All  finish   will   be  of 
hardwood.      Pl-ans    are    being    prepared. 
STORES    AND    LOFTS — 3    story    and 
base,  brick.     Cost  not  stated.  San  Fran- 
cisco.     Architects,    O'Brien    Bros.,    CIu- 
nie    Bldg.,    S.    F.      Owner,    Mr,    Jacobs. 
The  building  will  be  erected  on  Drum.n 
street    in    the    wholesale    district.      The 
firct    floor    will    be   arranged    for    stores 
and     the    upper     two     floors     for     light 
loft?.      Interior    finish    will    be    of    pine. 
Plans    provide    tor    metal    window    sash 
and     frames.       There    will       be      patent 
store    fronts.      Exterior    of    the    building 
will  be  faced   with   pressed   Ijrick.   Plans 
are  being  prepared. 

STORES  AND  OFFICES — 7  story  and 
base.  Class  A  construction.  Cost  not 
stated.  San  Francisco.  .Architects, 
Ross  &  Burgren,  310  California  St..  S. 
F.  Owners.  Forbes  Estate.  The  build- 
ing will  be  erected  on  the  new  gore 
corner  formed  by  the  extension  of  Ful- 
ton street  through  the  Civic  Center  to 
Market  street.  The  building  will  have 
a  frontage  of  96  feet  on  Market  street 
and  116  feet  on  the  proposed  extension 
of  Fulton  street.  The  first  floor  will 
be  arranged  for  a  number  of  stores 
fronting  both  Market  and  Fulton 
streets.  Upper  floors  will  be  subdi- 
vided into  modern  oflSces.  Construction 
will  be  Class  A  throughout  with  a  com- 


plile  sleel  frame  and  exterior  walls 
faced  with  pressed  brick  or  terra 
cotta.  Preliminary  plans  only  have 
licen    prepared. 

.MANUFACTURES  BOTLDING    — 

l-'rame  construction.  Cost  not  stated. 
San  Francisco.  Architect.  Director  of 
\Vork^•.  Service  Bldg.,  S.  F.  Owners, 
Panama-Pacific  Internation  Exposition 
Co.  Plans  for  the  Manufactures  Build- 
ing have  been  completed  and  are  now 
out  for  figures.  Separate  bids  will  be 
taken  for  the  general  construction  and 
for  the  installation  of  the  plumbing, 
water  and  sewer  pipes.  Bids  will  be 
opened  on  May  13th.  Plans  and  specifi- 
cations can  be  secured  from  the  Direc- 
tor of  'Works  at  the  Service  Building. 
Official  proposal  appears  in  another 
column   of  this  issue. 

MOVING  BUILDINGS — Cost  not  stat- 
ed. San  Francisco.  Architect,  Direc- 
tor of  Works,  Service  Bldg..  S.  F.  Own- 
ers, Pan  ima-Pacific  International  Ex- 
position Co.  Bids  will  be  opened  on 
May  8th  by  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  Ex- 
position Co.  for  the  re.-noval  of  the  four 
quartermaster  buildings  now  situated 
on  the  Presidio  wharf."  The  work  will 
include  moving  the  buildings  and  re- 
setting the  same.  Plans  and  specifica- 
tions can  be  secured  from  the  Director 
of  Works.  Official  proposal  appears  in 
another  column  of  this  issue. 

EXCAVATING  AND  PILED  ROAD 
CONSTRUCTION— Cost  not  stated.  San 
Francisco.  Architect,  Director  of 
Works,  Service  Bldg.,  S.  F.  Owners, 
Panama-Pacific  International  Exposi- 
tion Co.  Two  sets  of  bids  were  opened 
Thursday  afternoon  by  the  Buildings 
and  Grounds  Committee  of  the  Pana- 
ma-Pacific Exposition  Co.  One  set  of 
bids  is  for  grading  of  the  Municipal 
Auditorium,  w.hich  is  to  be  erected  in 
the  Civic  Center  by  the  Exposition  Co. 
at  a  cost  of  over  a  million  dollars.  E. 
M.  Huie  &  Co.  were  low  for  the  exca- 
vating at  $32,018.  Other  bids  were  for 
the  improvement  of  Fulton  basin  by 
the  constructing  ■  of  a  piled  roadway 
from  Divisadero  to  Broderick  street. 
Healy-Tibbitts  Construction  Co.  were 
low  at  $6,920.  No  contracts  were 
awarded.  A  complete  list  of  these  fig- 
ures appears  under  the  heading  of  San 
Francisco    in    this    issue. 

LIBERAL  ARTS  BUILDING — Frame 
construction.  Cost  not  stated.  San 
Francisco.  Architect,  Director  of 
Works.  Service  Bldg..  S.  F.  Owners, 
Panama-Pacific  International  Exposi- 
tion Co.  Bids  were  opened  on  Tuesday 
afternoon  by  the  Buildings  and  Grounds 
Com.uittee  of  the  Panama-Pacific  Inter- 
national Exposition  Co.  for  the  con- 
struction of  the  Liberal  Arts  Building 
and  for  the  plumbing,  water  and  sewer 
pipes  on  the  same  building.  Reese  & 
Rountree  and  Lange  &  Bergstrom  were 
loth  very  low  on  the  general  construc- 
tion, but  no  award  has  been  made. 
Separate  bids  were  taken  for  the  gen- 
eral construction  with  lumber  furn- 
ished by  the  Exposition  Co.  and  for 
the  contractor  furnishing  both  labor 
and  lumber.  A  complete  list  of  these 
figures  appears  in  this  issue  under  the 
heading   of   San    Francisco. 

HOSPITAL  ADDITION — 1  story  and 
base,  reinforced  concrete,  $18,000.  .San 
Francisco.         .Architect,  Constructing 

Quartermaster,  Fort  Mason.  Owners, 
United  States  Government.  This  build- 
ing, which  has  been  designed  for  a 
disinfecting  building,  will  he  erected  at 
the  Letterman  General  Hospital  at  the 
Presidio    of    San    Francisco.      Construe- 


lia 


tloii  will  he  of  leinfoited  concrete 
thi-ouKhoiit.  Considerable  tile  will  be 
used.  A  laiKe  amount  of  special 
equipment  will  be  Installed.  Plans  are 
complete  and  (Igrures  are  being-  taken. 
Hld.s  will  be  opened  at  Fort  Mason  on 
■May  (ith.  Plans  and  specifications  can 
be  secured  from  tbe  Constructing  Qiiar- 
lerniaster"s    ofUce. 

NURSES'  QUARTERS.— 3  story  and 
I'ase.  reinforced  concrete.  $80,000.  Stin 
Francisco.  Architect,  Constructing 
Quartermaster.  Fort  Mason.  Owners, 
I'nited  States  Government.  This  build- 
ing will  cover  an  area  of  80xl3C  feet 
and  will  be  designed  in  three  wings 
witli  connecting  passageways.  Inte- 
rior will  be  finished  in  pine  and  liard- 
woods.  Bath  rooms  will  have  cement 
floors  and  tile  wainscot.  Steam  heat 
will  be  furnished  from  the  central 
plant  at  the  Letterman  General  Hospi- 
tal. E.xterior  of  the  building  will  be 
laced  with  cement  plaster.  Plans  are 
nearly  complete.  Pro'ba.t)ly  only  one 
wing  of  the  building  will  be  erected 
tills   year. 

ELECTRIC  WORK  AND  LIGHT  FIX- 
TURES— Cost  not  stated.  San  Francis- 
co. Architect,  none.  Owners,  United 
States  Government.  Supervising  Super- 
intendent J.  W.  Roberts,  Post  Office 
Building,  will  receive  bids  on  May  28th 
for  the  reconstruction  of  the  electric 
conduit  system  and  for  furnishing 
lighting  fixtures  in  the  United  States 
Appraisers  Building.  Plans  can  be  ob- 
tained from  Mr.  Roberts.  The  official 
proposal  appears  in  another  column  of 
this    issue. 

Contracts  Awarded. 

APARTMENT  HOUSE— 4  story  and 
base,  brick  and  steel,  $40,000.  San 
Francisco.  Architect,  C.  S.  McNally. 
Mechanics  Institute  BIdg.,  S.  F.  Owner, 
Mr.  Woods.  Contractor,  P.  J.  Lynch. 
Monadnock  Bldg.,  S.  P.  Contract  price 
not   stated. 

Auditorium  Bids 
Opened  By  Owners. 


First  Contract  on  New  Municipal  Audi- 
torium   Opened    By    Panania-Paolflc 
Company.     E.  M.  Hule  Low. 


Two  sets  of  bids  were  opened  Thurs- 
day afternopn  for  the  Buildings  and 
Grounds  Committee  of  the  Panama- 
Pacific  Exposition  Company.  One  set 
of    bids    was    for    the 
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Bids  On  Liberal  Ar(s 
Building  Are  Opened. 


Uoexe   *    Koiiu 

tree  and    I.ani;e  ilfe   Ilerg 

Niroiii     llotli 

.Submit     Liow    Flg'ureM. 

.\o.   «  , 

intraet   Awarded. 

Bids  were  opened  on  Tuesday  after- 
noon by  the  Buildings  &  Grounds  Com- 
mittee of  the  Panama-PacHflc  Interna- 
tional Exposition  Company  for  the  con- 
struction of  the  Liberal  Arts  Building 
and  for  the  plumbing,  water  and  sewer 
Pipes  on  the  same  building.  Reese  & 
Rountree  and  Lange  &  Bergstrom  were 
both  very  low  on  the  general  contruc- 
tion,  but  no  award  has  been  made. 
Separate  bids  were  taken  for  the  gen- 
eral construction  with  lumber  furnished 
by  the  Exposition  Company  and  for 
tlie  contractor  furnishing  botli  labor 
and  lumber.  The  following  is  a  com- 
plete list  of  tlie  bids  opened: 
Liberal  Arts  Building, 
With 
Lmbr. 
Reese   &    Rountree.  ..  .$226,000 

James    L.    Brown 286,000 

F.  Rolandi    2'6'5,650 

Strehlow-Freeze    &    Peterson 

247,700 

Lange    &    Bergstrom..    226,924        322, 5£ 

Comfnary-Peterson    Co   251,300 1-^ 

McLeran  &  Peterson..    245,000 

Plumbing,   Liberal   Arts   Building. 

Tlie    Turner    Co $21,411 

Frank    J.    Klimm 23,278 

J.    Looney  Co 22  372 

J.    P.    Doherty 19,841 

Robt.    Dalziel   Jr.   Co 24,987 

James    H.    Pinkerton 21,715 

Herman  Lawson 21,040 

Lettlch    Bros 23460 

J.   W.   Snook   &   Co 20,998 

Peterson-James    Co 22  210 

Wittman-Lyman  Co 22,820 

Kiernan   &   O'Brien 24,000 

John  G.  Sutton  Co 21,500 

Alex.  Coleman  2/932 

Burnham    Plumbing   Co 22i595 

J.    E.    O'Mara 25,'745 


Carn-ahan  &  Mulford   (a)   $193,690'   (b) 

$J52,910:    (c)    . 

Grant  Fee,   (a)   $190,000;   (b)   $325,000- 
(c)    $405,000. 

Cnmmary-Peterson    Co.,    (a)    $174,400- 
(b)    $230,000;    (c)    $355,000. 

Charles    Wright,    (a)      $172,591;       (b) 
$229,667;    (c)    $351,025. 

O.   E.   Brady  &  Son,    (a)    $176,000;    (b) 

;   (c)  . 

Thurston      &  Co.,      (a)'    $193,989- 
$246,745;    (c)    $349,985. 


(b) 


No 
Lmbr. 

$327,500 
356,000 
360,000 

332,020 


City  Bids  Opened. 


R.   W.   Moller,   (a)   void;    (b)    void   (e). 
void. 

M.    M.    Finlayson,     (a)     $156,000;"   <b) 
$1196,892;    (c)    $312,490. 

Pl-umblng,  Academic  Bnlldlng. 

Alex.  Coleman .  J29  1S2 

J.   Looney    09  539 

■T.     H.     Pinkerton 24!764 

Kiernan   &   O'Brien... 28i6]S 

John  G.   Sutton  Co 29,359 

Wittman-Lyman    Co... 28!848 

Lettich   Bros 31.392 

H.    Lawson    27  245 

J.  P.   Doherty ,   " " 

Elertrle   Work,   Academic   Bnlldlne. 

Butte  Eng.  &  Elec.  Co .'.$19,448 

Standard   Elec.    Constr.   Co...    2M74 

General    Elec.   Constr.    Co '>7'288 

«-   S.   Tittle isli^i 

Pacific   Fire  Ext.   Co 18,150 

McFell    Elec.   Co 22,150 

Heating  *  Ventilating,  Academic  Bldg, 

F.    V.    Walsh $14,520 

Atlas  Htng  &  Ventilating  Co  19,565 

Burnham   Plumbing  Co -  18,756 

John  G.  Sutton  Co 17*560 

Kiernan   &   O'Brien 21^349 

Wittman-Lyman  Co 20^391, 

Peterson-James    Co 27,343 

Pacific  Fire  Ext.   Co 17,350 

Turner  Co 2Z,660 

Gllley-Schmid   Co 21,-542 

Boilers,    Etc.,   Academic   Building.. 

Wittman-Lyman  Co $24,930 

C.  C.   Moore  &  Co 30,500 

John  G.  Sutton  Co 23,300 

Central  California  Constr.  Co  32.570 

Robt.  Dalziel  Jr.  Co 24.430 

Pacific   Fire  Ext.   Co 25^325 

Fence,    Yerba    Bncna    School. 

Monarch    Iron   Works $1,000.00 

L.    W.   Fleigner 785.00 

West  Coast  Iron  Works.  .  .  .    1,447.50 
Folsom  Street  Iron   Works.    1,142.00 

Ralston   iron   Works SSO.OO 

T.   W.   McClenahan 940.00 


grading  of  the 
Municipal  Auditorium,  which  is  to  be 
erected  in  the  Civic  Center  by  the  Ex- 
position Company  at  a  cost  of  over  a 
million  dollars.  E.  M.  Hule  &  Co.  was 
low  for  the  excavating  at  $32,012.  The 
bids  were  for  tlie  improvement  of  Ful- 
ton basin  by  the  construction  of  a  piled 
roadway  from  Devisadero  to  Broderick 
street.  Healy-Tibbitts  Construction 
Company  were  low  at  $6,920.  No  con- 
tracts were  awarded.  The  following  is 
a  list  of  the  figures  as  presented: 
Excavating    for    Auditorium. 

E.  M.  Huie  &  Co $32,012 

Foster-Vogt  Co 36,897 

Selby  Grading  &  Teaming  Co  36,800 

Healy-Tibbitts  Constr.  Co 46  543 

Daniel  O'Day   50,000 

Contra  Costa  Constr.  Co 43  900 

State  Constr.  Co 37,965 

Improvement  of  Fulton  Basin. 

-^-  M^onk    $11,736 

Thompson  Bridge  Co 8,742 

Healy-Tibbitts  Constr.  Co 6!920 

Central  Calif.  Constr.  Co 16^000 


Hoard     of     Public     Works     Open     Many 

Bids  for  Work  on  Academic  Build-  " 

ing,  PolytPcbnIc  School. 

Segregated  bids  for  the  various  parts 
of  the  work  in  connection  with  the 
flnushing  construction  of  the  Academic 
Building  of  the  Polytechnic  School  were 
opened  at  the  Wednesday  afternoon  ses- 
sion of  the  Board  of  Public  Works  The 
work  proved  more  attractive  than 
usual  of  late  and  a  long  list  of  bidders 
were  represented.  Bids  were  also  open- 
ed at  the  same  meeting  for  the  iron 
fence  work  at  the  Yerba  Buena  School 
and  for  a  large  amount  of  street  and 
.sewer  work.  The  following  is  a  com- 
plete list  of  all  bids  opened  by  the 
Board  of  Public  Works,  except  those 
presented  for  street  and 
struction: 
General 


Building  Contracts  Awarded 


San  Francisco. 


1607 
1608 
1609 
1610 
1611 
1612 
1613 
1614 
1615 
1616 
1617 
1618 
1619 
1620 
1621 
1622 
1623 


sewer  con- 


Construction, 
Building. 

Sound  Constr.  Co..  (a) 
$222,423;    (c)    $339,808. 

Newsom-Wold  &  Kahn, 
(b)    $219,752;    (c)    $331,419. 

F.  Rolandi,  (a)  $125,000 
(c>   $395,000. 


Academic 

$182,765;  (b) 

(a)  $168,308; 

(b)  $295, 000 : 


1626 
1027 
162S 
1629 
1630 
1631 
1632 
1633 
1634 
1635 
1636 
1637 
1638 
1639 


Kyan     Lem»er 

Beiisley     Francard 

Gi''een     Falvey 

KanewskI     Petersen 

West   Sacto    Goerlcke 

Luthy     Casty 

Schmidt     Greene 

Moheim     ..Hansen 

Natoma     Wrehse Hjul 

Waterford    Rlty    ...Owner 

Van     Horn ..Hughes 

Hudley     HIgglnson 

Bellan    .McKlnna 

Bellante Cal  Monolithic 

Ferreiros     Roberts 

Same     Same 

Burroni     Glaze 

FItzpatrick      Coburn 

Warehouse   Inv    ....Owner 

li-itiijen     Klimm 

Spieckels     Keefe 

Brown      Peters 

Deming     Conrad 

Harris     Malloch.  . 

Dakin     Carson 

Gump    Coburn 

F'eise     Frelse 

Buock    Ward 

McCartney     Grace 

.Schumann     Parry 

Granerliolz     MunsteV 

Miafrau Shafrau 

Vornl    Alltek 


14,-10 
1550 
7000 
iSOO 
40«0 
1950 
1.560 
15(>- 
2C»u 
5000 
1250 
6800 
3000 
6500 
1000 
1000 
3000 
2000 
30000 
11"5 
2640 
3465 
SltO 
3425 
1205 
3738 
1 500 
BOO 
1000 
500 
KMIO 
400 
300 
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I64I 
1642 
1-643 
1'644 
164'D 
1646 
1647 
1648 
1649 
1650 
1651 
1(652 
1653 
1654 
1655 
1656 
1657 
1658 
1659 
1660 
1661 
1662 
1663 
1664 
1665 
1666 
1667 
166S 
1669 
1670 
1671 
1672 
1673 
167'4 
1675 
1676 
a677 
1678 
1679 
1680 


1683 
168'4 
1685 
1686 
1687 
1688 
1689 
1690 
1691 
1692 
1693 
1694 
1695 
1'696 
1697 
1698 
1699 

noo 

1701 
1702 
1703 
1704 
1705 
1706 
1707 
1708 
1709 
1710 
1711 
1712 
1713 


Nelson    Nelsuu 

l>oran     Doraii 

McCarthy     McCarthy 

Jurian     Jurian 

Hansen      Yacobs«n 

P   P   I   K Peterson 

Same      McLean 

Hogrefe     Rainey 

Friedman     MoUath 

Sugarie     Brunswick 

Coffey     Little 

San  Christina  Inv..O'Mara 

Preston      Ellingson 

Bk  of  Cal    Mahony 

Murphy    Ennis 

Y  M    1 0'Day 

Kerwin     Smith 

Pohm     Welsing 

Rath  jen    Walker 

Ehlers     Casty 

Elbert     Whitney 

Hansen    Johnson 

Vucich    Vucicn 

Oriental   Tavern. ..  .Owner 

Voight    Voight 

Ciarlo    Marschaleck 

Fest     Fest 

Flood     Butte 

Same    Campbell 

Bradley   Leonard 

Hind     Fuller 

Bender    Rector 

Lankershim    Thye 

Baldwin     Matthews 

■Same     Haun 

Same     Brennan 

Same     Klimm 

same     Hogberg 

Lubbe    Cal  Mon  Co 

Holmes     Grieb 

Lablat      Hansen 

Hallett     Hallett 

Schmienl      Parker 

Hallett     Hallett 

Hallett     Hallett 

Hallett     Hallett 

Hallett     Hallett 

Hind     Brauntoa 

Standard    Oil    Johns 

Bo.=     Donoyan 

DoUiypr     Brady 

Montell    Johnson 

Herscli     Sutton 

Cayaglieri      .  .  .  .Cavaglieri 

Faups .Nelson 

Menlet     Menlet 

Howe    Howe 

Arnau     Barnescon 

Rice     Rice 

Little      Little 

Little      Little 

T  M  C  A Novelty 

Y  M  C  A Novelty 

Mitchell      Novelty 

Fillmore  Clthg.  .  .    Novelty 

Spencer    Spencer 

Nelson     Nelson 

Bach      Bach 

State    Hbr    Com..Witham 

Howarth     Fahy 

Lewis     Brass 

Clift    Estate Milliken 

Friedman     Lacey 

Same    Van    Herrick 


2G0II 

200U 

40  CIO 

400 

11000 

24410 

219396 

4472 

4500 

4440 

7000 

1650 

162S 

23700 

3989 

5800 

466 

620 

19995 

3736 

400 

50000 

500 

650 

1750 

600 

500 

5496 

14300 

1250 

2700 

1265 

6200 

1260 

1939 

1550 

2480 

1360 

12800 

1000 

1400 

4500 

1200 

4000 

4000 

4000 

4000 

125000 

10782 

1300 

3S700 

3000 

1350 

1250 

1500 

1000 

3500 

450 

1800 

lOOOO 

7000 

40'0 

400 

400 

500 

1000 

250'0 

400 

5011 

2245 

1795 

121000 


(1607)     E    EDINBURGH   275    S    Russia. 
One-story  and  basement  frame  dwlg. 

?  Owner C.    F.    Ryan,    321    Lawton, 

San   Francisco. 
+  Architect  . .  .None. 

"'contractor.  .Lemser   &    Piske.    1363    Sth 
Ave.,    San    Francisco. 

COST,    $1450 

■_(160S)      NO.    7    PERSIA    AVE.         Repair 
and    alter    residence. 

jOwner James    &   Amonda   Beasley. 

Premises. 
-Architect  . .  .None. 

Contractor.  .Leon  Francard,   109   Dublin 
San  Francisco. 

COST.    $1550 


^(1609J  S  CALIFORNIA  178-6  E 
*■ '  Franklin.  Three-story  frame  (6) 
).     aportments. 

Owner Annie    Green,    124    Clayton. 

San  Francisco. 
Architect  . .  .None. 

Contractor.  .A.    J.    Falvey,    124    Clayton. 
San    Francisco. 

COST,    $7000 


Owner J.    E.    Kanewski,    2i:!ii    19th, 

San  Francisco. 
Architect  .  .  .None. 
Contractor.  .Petersen      Oven      Co.,      508 

Pacific    Bldg.,   S.    F. 

COST,    $1800 


(1611)      NE       I'lNK       AND       KEARNY. 
Alter    offices. 

nuner West        .Saci-amento        Co.. 

Alaska     Commercial     Bldg., 
Son     Francisco. 
Arcliitect  .  .  .Chas.     H.    Cheney.    Crocker 

Bldg,.     S.     F. 
Contractor.  .  W.       A.      Ooericke,      Postal 
Telegraph    Bldg..    S.    F. 

COST.    $4000 


(1612)  S       TWENTY-FIFTH       100       W 
Ciiurcli.      Alter    dwelling. 

Owner Adolph     Luthy,     3921      25th, 

San    Francisco. 
Architect  . .  .None. 
Contractor .  .John       Casty.     110       Jessie, 

San    Francisco. 

COST,  $1950 

(1613)  N  DE   MONTFORD    150    W  Ash- 
ton.      One-story   frame  stove. 

Owner F.    W.    Schmidt,    2029    Fill- 
more,  San   Francisco. 
Architect  .  .  .None. 
Contractor.  .L.    Grune,    Ingieside. 

COST,   $1500 


(1614)  S  LINCOLN  WAT  57%  W  18th 
Ave.  One-story  and  basement  frame 
residence. 

Owner H.     Moheim,    1165   Stanyan. 

,San    Francisco. 
Architect  .  .  .None. 

Contractor.  .L.    H.    Hansen,    1167    Stany- 
an,  San   Francisco. 

COST,    $1900 


(1615)      S    MINNA    220    E    Second.      Re- 
pair  floor   and   new   girders. 

Owner Natonia    Warehouse 

Architect  . .  .None. 

Contractor.  .J.  W.  Hjul,  Merchants'  Ex- 
change Bldg-.,  S.  F. 

COST,    $2000 


(1616)  NW  WASHINGTON  AND  EM- 
barcaredo.  Add  one-story  Class  "C" 
to  stores. 

Owner Waterfront   Realty  Co.,  126 

Post,    San    Francisco. 
Architect  ...O'Brien      Bros.,      Inc.,      519 
California,     San     Francisco. 
Day's  work.  COST,  $5000 


(1617)  E  FORTY-SEVENTH  AVE  100 
N  Judah.  Two-story  and  basement 
fi-ame    dwelling. 

Owner R.    H.    Van    Horn,    1368    47th 

Ave.,    San    Francisco. 
Architect  ..  .C.    Hughes,    1452    48th    Ave., 

San   Francisco. 
Contractor.  .C.   Hughes,   1452   48th   Ave., 
S.  F.  COST,   $12-50 


(161S)  S  ELIZABETH  230  E  Castro. 
Three-story  and  basement  frame  (3) 
flats. 

Owner J.    Hurley,    578      Elizabeth, 

San    Francisco. 
Arcihtect  . .  .None. 

Contractor.  .Higginson      &      Co.,      Inc., 

Humboldt  Bank  Bldg.,  S.  F. 

COST,    $6800 


(UlOl    NE  NINETEENTH  &  VERMONT 
Install    bake    oven. 


(1619)      S  GREEN  183-9  W  t-owell.  Two 
story   and   basement   frame    (2)    flats. 

Owner John      Bellan,      723      Green. 

San    Francisco. 
Architect  . .  .None. 

Contractor.  .P.   H.  McKinna,   115  Russia 
Ave.,  San  Francisco. 

COST.   $3000 


(1620)  W  FILLMORE  40  S  Chestnut. 
One-story  frame  and  reinforced  con- 
crete  stores. 

(iwner F.    Bellante    &    V.    D.    Vir- 

gilio. 
.■\rchltect  ...Wm.   Mooser,  Nevada  B<ink 

Bldg.,    San    Francisco. 
Contractor.  .Cal.    Steel    Monolithic    Co.. 
10th   and  Howard,  S.  F. 

COST,   $6500 


(1621)  NW  ELLINGTON  75  NE 
Whipple.  One-story  and  basement 
frame  residence. 

Owner L.    Ferreiros      and    L.      De- 

poali,  3289  Mission,  S.  F. 
Architect  . .  .'None. 

Contractor.  .L.    J.    Roberts,    92    Ramona 
Ave.,   San    Francisco. 

(X)ST,  $1000 


(1622)  NW  ELLINGTON  50  NE 
Whipple.  One-story  and  basement 
frame  residence. 

Owner L.    Ferreiros      and   L.      De- 

poali,  32S9  Mission,  S.  F. 
Architect  .  .  .None. 

Contractor.  .L.    J.    Roberts,    92    Ramona 
Ave.,    San    Francisco. 

COST.   $1000 


(1623)  N  GREENWICH  125  W  Octavia 
Remove  old  building,  erect  new  build- 
ing, concrete  floors,  brick  foundations 
and  walls  and  5  ply  tar  and  gravel 
roof. 

Owner G.  Burronl. 

Architect  . .  .None. 

Contractor.  .R.    Glaze,    Humboldt    Bank 
Bldg    ?*in   Francisco. 

COST,    $3000 

(162-4)  S  TWH'iNTY-NINTH  105  W  San- 
chez W  25x114.  All  work  except  elec- 
trical for  alterations  and  additions  to 
two-story  and  basement  frame  flats. 

Owner M.  T.  Fitzpatrick,  29-th  near 

Sanchez,   San   Francisco. 

Arcchitect  . .  .None. 

Contractor.  .Ira  W.  Coburn  Inc.,  Hearst 
Bldg.,   San   Francisco. 

Filed  April  28,  '13.     Dated  April  28,  '13. 

Partitions    set    $485 

Brown  coated  485 

Completed   and   accepted 485 

Usual    35    days 485 

TOTAL   COST,    $1640 

Bond,  none.    Limit,  none.'    Forfeit,  none. 

Plans    and    specifications   filed. 


(1625)  N  KING  220-9  W  Second. 
Three-story  and  basement  brick 
warehouse. 

Owner Warehouse     Invst.    Co.,     62 

Pine,    San    Francisco. 
Engineer  ..  .A.       E.       HOrnleii;,      Pacific 

Bids?.,    San    Francisco. 
Day's  work.  COST,  $30,000 


(1626)      S   ELLIS   120   E  Leavenworth    E 
27-6xS     137-6.       Plumbiing,     sewering, 
gas   and    water      piping   for      heating, 
piping   for   vacuum      cleaning     plant, 
plumbing   fixtures   for  two-story   ma- 
sonry stores. 
Owner Henry    Rathjen,    3249    Fill- 
more,  San    Francisco. 
Architect  ..  .Banks      &     Copeland,      333 

Kearny,  San  Francisco. 
Contractor.  .Frank    J.    Klimm,    221    Oak. 

San    Francisco. 
Filed  April  28,  '13.     Dated  April  25,  '13. 

All    piping   in $600 

Completed   and   accepted 275 

Usual    35    days 300 

TOTAL  COST,  $1175 
Bond.  none.  Limit,  120  days.  Forfeit, 
$5.      Plans   and   specifications   filed. 
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(ICii)      NK  WASHINGTON  &  OCTAVIA 
PaintiiiK  nixi   tliiUti);  for   residence. 

Owner A.  B.  Spreckels. 

Architect  ..  .MiuilonaUI     &     AppIeKarth. 

Call   Blcig..  S.   F. 
Conlraclor.  .J.   H.   Keefe  Co..   820  O'Far- 

rell.  San  Francisco. 
Filed  April  28.  "IS.     Dated  April  IS.  '13. 

On   1st  of  each   month 75% 

Usniil   33  days 2.".% 

TOTAI.,  COST,  $2(540 
Rond,  none.  Limit,  as  rapidly  as  pos- 
sible. Foifeit,  none.  Specifications  only 
nied. 


I1G2S)  E  TWKNTIKTH  AVE  175  N 
Clement  23x120.  All  work  for  two- 
story  and  basement  frame  residence. 

Owner A.    ir.    Brown,    OS    Landers. 

San  Francisco. 

Architect  ...J.  M.  Peters. 

Contractor.  .J.  M.  Peters,  1010  Balboa, 
San  Francisco. 

Filed  April  2S,  '13.  Dated  April  24.  '13: 
Received   from  A.   M.   Brown.... $  500 

Frame   up    50C 

Plaster   completed 1500 

Usual    35   days.. 965 

TOTAL  COST,   $3465 

Bond,    none.      Limit,    9fr  days.      Forfeit, 

none.      Plans   and   specifications,   none. 


(1629)  W  HTDE  97-6  S  Green  S  20x 
W  S7-6.  All  work  for  three-story 
frame   apartments. 

Owner Jay      Deming.'   1140      Hyde, 

.San  Francisco. 
Architect  .  .'.W.    G.    Hind.      4G      Kearny. 

San  Francisco. 
Contractor.  .Henry    Conrad,     2'S54    Pine, 

San    Francisco. 
Filed  April  28,  '13.     Dated  April  26,  '13, 

Rustic  and  roof  on $2037.50 

Brown   coated    2037.50 

Completed  and  accepted 2037.50 

Usual    35    days 2037.50 

TOTAL  COST,  $8150.00 
Bond,  $4075.  Sureties,  P.  Parenti  and 
A.  G.  Greyer.  Limit,  90  days.  Forfeit. 
$6.     Plans  and   specifications  filed. 


(1630)  S  JACKSON  171-10%  E  Hyde  E 
34-exS  137-?.  All  work  except  gas 
and  electric  lixtures  for  two-story 
frame   flats. 

Owner Julia   Harris. 

Architect  .  .  .ffone. 

Contractor.  .J.    S.    Malloch,    ISGO   Green, 

San   Franci.sco. 
Filed  April  28,  '13.     Dated  April  26,  '13. 

Building-   framed    $856.25 

Brown   coated    856.25 

Completed 8'56.25 

Usual  35  days 856.25 

>  TOTAL  COST.  $3425.00 
Bond,  $1715...  Surety.  Globe  Indemnity 
Co.  of  New  York.  Limit,  90  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


(1631)      N  O'EARRELL  100   W   Fillmore 
55x143-6.     ;iA.lI     work     except     marble, 
glass,  electric  work  and  plumbing  for 
removing    present    store    fronts    and 
constructing  new  fronts. 
Owner. ..  ...Frederick     H.     Dakin,     110 

Suiter.  San  Francisco. 
Architect  ..  .C.    C.    Dakin,    110      Sutter, 

San  Francisco. 
Contractor.  .Ot,to  Carson     &     Co.,     1461 

Hyde.  San   Francisqo. 
Filed  April  28,  '13.     Dated  April  23,  '13. 

New   frame   completed    $300 

Completely    enclosed ,300 

Completed   and   accepted 300 

Uf ual    33    days 305 

TOTAL   COST     $1205 


l;..nd.       $i;iil'.  .--^uicly.       .M.is.-ia.  hiiSL-ll> 

Bonding  &   Insurance  Co.  Limit  S.^  day;-. 

Forfeit,    $10.       Plans    and    spcciluations 

lllcil. 

(I(;32',  /.  POST,  bet  Grant  Ave  and 
Siockton.  Ivemovals  and  ciianges. 
steel  \vork.  electrical  work,  tele- 
pliones,  plumbing,  steam  heating,  car- 
penter, stairs,  fire  doors,  sheet  metal, 
.■skylights  and  glazing,  etc.,  for  alter- 
ations to  store. 

Owner The  S.   &   G.   Gump   Co..    246 

Post,  San  Francisco. 

.•\rchitecl  ..  .Milton  Liclitenstein.  Ill 
Ellis.  San  Francisco. 

Contractor.  .Ira  W.  Coburn,  Inc.,  Hearst 
Ridg.,   San   Francisco. 

Filed  April  28,  '13.  Dated  April  2S.  '13. 
Lintels  set  tnd  electric  wiring  in. $934 

Brown  coated   935 

Completed  <ind    accepted 934 

Usual    35    days 935 

TOTAL  COST,    $3738 

Bond,    limit,    forfeit,    none.      Plans    and 

speciflcations   filed. 


(1633)  NO.  214  ANZA.  Add  one-story 
to  dwelling. 

Owner Mrs.  S.  Freise,  Premises. 

Architect.  .  .None. 

Contractor.  .A.   il.  Freise,  Premises. 

COS.    $1500 

(1634)  NOS.  1435-37-39  FILLMORE. 
Replace  steps,  alter  front  and  tile 
vestibule.   . 

Owner J..  T.  Buock,  5  Montgomery, 

San   Francisco. 
-Arcliitect  . .  .None. 
Contractor.  ."Ward       &      Goodwin,       110 

Jessie,   San   Francisco. 

COST.   $500 


(1635)      E   RHODE  ISLAND   325  S   22nd. 
One-story  and  basement  frame  dwlg. 

Owner Miss    Elizabeth    McCartney, 

1023  Rhode  Island,  S.  F." 
-VrcSutect  .  .  .None. 

Contrartor. .  John  T.   Grace,  1013   Rhode 
Is!and,   San   Francisco. 

COST,    $1000 


(1636)      E   NEVADA      175    S      Tompkins. 

One-story  and  basement  dwelling. 
Owner S.  W.  Schurmann,  222  Ray- 
mond Ave.,  S.  F. 
.Arcliitect  . .  .None. 

Contractor.  .F.   H.   Parry,   22.2   Raymond 
Ave.,  San  Francisco. 

COST,  $500 


(1637)      NO.  2450  MISSION.     Alter  front 

Owner Henry   Granerholz,  Prem. 

Arcliitect  . .  .None. 

Contractor.  .Muiister   &    Rornholdt,    1530 
Broderick,    S.    F. 

COST.    $1000 


(1638)      S  ANZA  95  E  Third  Ave.     One- 
story  frame  dwelling. 

Owner J.  Shafrau,  440  Linden  Ave. 

San    Francisco. 
Architect  . .  .None. 
Day's  work.  COST.    $400 


(1639)      NO.       133       PLYMOUTH       AVE. 

Raie    dwelling,    concrete    foundation 

and   finish   exterior. 
Owner,... T.  Varni,  Premises. 
Architect  ...None. 
Contractor.  .M.  Mitek,  558  Bride.  S.  F. 

CQST,    $500 


(1640)  W  SIXTEENTH  AVE  150  S  Cle- 
ment. Two-story  <ind  basement 
frame   residence. 


I  lu-iui- F.   Nelson.   30   Presidio  Ter- 
race,  San   Francisco. 
Arciiitect  .  .  .None. 
Day's    work.  COST,    $2500 

(1641)  N  NATOMA  308-6  W  ^irst. 
One-story   brick   horse  shoeing  shop. 

Owner Jas.    H.   Doran,    3S09   Army, 

San  Francisco. 

Architect  . .  .None. 

Day's  work.  COST,  $2,000     J 
i<'        9 

(1642)  E  NINTH  AVE  275  N  Fulton. 
Two-story  and  basement  frame  (2) 
flats.  ,' 

Owner D.  S.  McCarthy,   1919   Page,    j! 

San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST.  $4000 


(1643)  SE    DUNCAN    AND    DIAMOND. 
One-story   and   basement  frame   dwlg. 

Owner John   Jurian.   42   Hoff   Ave., 

San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,    $400 

(1644)  W  HTDE  60-8  N  Green.     Three- 
story  and  basement  frame  (4)  flats. 

Owner Hansen     &  Yacobsen,/   1986 

McAllister.    San  Frar/cisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $11,000 


(1645)  EXPOSITION  SITE.  Plumbing, 
sewers,  water  and  gas  pipes  for  th« 
-Agricultural   Building. 

Owner Panama-Pacific         Intern,a- 

tional    Exposition    Co. 
Architect  ...  .Bliss     &     Faville.      Balfioa    ■' 
Bldg.,    San    Francisco,     i        .  ,' 
Contractor.  .Petersen-James      Co.,      1710..; 

Larkin,  San  Francisco| 
Filed  April  29,  '13,     Dated  April  23,  '(3.      , 

As  work  progresses 75%    ■ 

Usual  35  days 35%   ;' 

TOTAL  COST.   $24,410'  ' 
Bond.    $14,000.      Surety,   National    Surety 
Co.        Limit.   200     days.        Forfeit.      $10. 
Plans  and  specifications   filed. 


(1646)  ALL  WORK  EXCTEPT  P^LE 
work  for  construction  of  Food  Pro- 
ducts   Building. 

Contractor.  .Neil    A.    McLean,    Chronicle 
Bldg..  San   Francisco. 

Filed  April  29,  '13.     Dated  April   24,  '13. 

Payments    same   as    above ■. 

TOTAL  COST.   $219,396 

Bond.  $125,000.  Surety,  Globe  Indemnity 

Co.      Limit.      200   days.       Forfeit,     $100. 

Plans   and   specifications   filed. 


(1647)  E  TAYLOR  91-6  N  Sutler  N 
22-llxE  87-6.  Brick,  structural  steel, 
fire  escapes,  posts,  girders,  bearing 
partitions,  joists,  rafters  and  frame 
work  for  vent  shafts  for  three^rstory 
and   basement  brick  apartments! 

Owner Hermann   D.    Hogrefel.  1960 

Hyde.  San  Francisco. 
.Architect  ...Edw.    E.   Young.    251    Kear- 
ny,   San   Francisco. 
Contractor.  .Rainey      &      Phillips.      ISO 

Jessie,  San  Francisco. 
Filed  -April  29,  '13.     Dated  April   29,  ,'13. 
On   1st   and   15th   of  each   month     7p% 

Usual  35  days 2^% 

TOTAL  COST,  $4472 
Bond,  none.  Limit,  90  ijays.  Forfeil 
none.      Plans   and   speciflcations   filed.    V 


(1648)  ND  BUSH  AND  GRANT  AVE  E 
OOxN  77-6.  Brick  and  concrete  work 
for  three-story  brick  stores. 

Owner Louis   Friedman.    Page   and 

Baker,    San    Francisco, 
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Ai-chiteut (us.  Calii'ii.  -15  Kearny,  S.  K 

t'oiitractor.  .Leopold  &  C.  MoUatli,   2:i91 
Filbert,  San  Fiunclsco. 

Kiled  April  29,  'IS.     Dated  Apr'l  23,  '13. 

Ready  for   1st  floor  joists $   975 

Ready   for   2nd   floor  joists 700 

Ready    for    3rd    floor   joists 700 

rsrick     work    completed SOO 

Completed   and   accepted 200 

U.sual    35    days 1 1 25 

TOTAL   COST,    $4500 

Kond,     $2250.         Surety,       Massachusetts 

Bonding  &  Insurance  Co.     Limit,   none. 

forfeit,    $10.      Plans    and    .specifications 

(lied. 

(1649)      NO.   59   GRANT  AVE.   Store   fix- 
tures except  tables  for  candy  store. 

Owner Sugarie    Inc.,      4'53      Grove, 

San  Francisco. 
Architect  ..  .Earle    Bertz,    2559    Filbert, 

San  Francisco. 
Contractor.  .Brunswick  -Balke  -CoUen- 

der  Co.,   765  Mission,  S.  P. 
Filed  April  29,  '13.     Dated  April  2S,  '13. 

On   14th  of  each  month 75% 

Usual  35  days 25% 

TOTAL  COST,  $4440 
Bond,  none.  Limit,  60  days.  Forfeit,  $5 
Plans  and  specifications   filed. 
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lliiri.l.    $^U.       .^uiflii-.s.    Fiaiik     K.    Wc-I.lj  I'^ 

Mild    I,.    Hurton.    Limit,  60  days.     Forfeit. 
$5.     l>::iMs  .111(1  spccir.cations  filed. 


(1C50)  S  SIXTEENTH  8S  W  Valencia 
160x110.  All  work  except  plumbing, 
painting  and  electric  work  for  one- 
story   frmae   building   with   basement. 

Owner \V.  B.  Coffey. 

Architect  ...Alfred   I.   Coffey,   Humboldt 
Bank    Bldg.,  S.  F. 

Contractor.  .Wm.  Little.     755   Sth      Ave., 
San   Francisco. 

Filed  April  28,  '13.     Dated  April  24,  '13. 
Foundation   in   &  basement   walls 

in    $1250 

Brown  coated 18'50 

Completed  and  accepted 2150 

Usual    35    days 1750 

TOTAL  COST.    $7000 

Bond,    none.      Limit,    SO    days.      Forfeit, 

$0.     Plans  and  specifications   filed. 

(1051)  E  FREMONT  AND  MARKET 
NB  91-SxSE  137-6.  Heating  appara- 
tus for  four-story  and  basement  bldg 

Owner San    Christina    Invst.      Co., 

Claus      A.      and       Rudolph 
Spreckels   and   as   Trustees, 
1st    National      Bank      Bldg., 
San  Francisco. 
Architect  ..  .Miller     &     Colmesnil,     Lick 

Bldg.,  San  Francisco. 
Contractor.  .J,    E.   O'Mara,      449      Minna, 

San  Francisco. 
Filed  April  29,  '13.     Dated  April  28,  '13. 

Rough    pipes    in 40% 

When   completed    35% 

Usual  35  days 25% 

TOTAL  COST,  $1650 
Fond.  $900.  Surety,  National  Surety  Co. 
Limit,  30  days.  Forfeit,  $15.  Plans  and 
specifications    filed. 

(1652)  NO.  458  CLIPPER.  All  work 
except  plumbing,  painting,  mantels, 
gas  fixtures,  shades  and  tiling  for 
alterations  and  additions  to  frame 
residence. 

Owner E.    J.      and      Annie      Preston. 

Premises. 
Architect  ..  .Kidd       &       Anderson,       251 

Kearny,    San    Francisco. 
Contractor.  .EUingson  &   Holt 
Filed  April  30.  '13.     Dated  April  28,  '13. 
Rough  frame  up,  patent  chimneys 

!       In,  ready  for  roof. $407 

,       Rough  coat  plaster  on 407 

.      Completed   and   accepted 407 

i      Usual    35   days 407 

TOTAL  COST,   $1628 


(1653)      riALIFORNIA    AND    S.AiNSOME. 
.Ml   work  for  addition  of  2nd  story  to 
present  Class  "A"   building. 
Owner.  ..  .The    Bank    of    California    Na- 
tional Association. 
.Architect  ..  .Bliss      &      Faville,      Balboa 

Bldg.,   San   Francisco. 
Contractor.  .Mahony        Bros.,      Crocker 

Bldg.,    San   Francisco. 
Filed   April   30,  '13.     Dated  April   22,  '13. 

On    1st   of  each    month 75% 

:t(i    ilays    after 25% 

TOTAL  COST,  $23,700 
Bond,  none.  Li.-nit,  Oct.  1.  Forfeit,  $20. 
Plans  and  specifications  filed. 


(1654)  S  EIGHTEENTH  110  E  Dolores 
E  28  S  112  W  8  S  45  W  20  N  157  MB 
78.  All  work  for  alterations  and  ad- 
ditions   to    three-story    frame    bldg. 

Owner Mrs.     Theresa     D.     Murphy, 

3677    18,   San   Francisco. 

Designer  ..  .H.  A.  Hertensteln,  311 
Florida,  San   Francisco. 

Contractor.  .Frank  Ennis  and  Jno  H. 
McGivern,  1312  Jackson, 
San    Francisco. 

Filed  April  30,  '13.  Dated  April  29,  '13. 
House   movers   work   completed.  .$125 

Ready     for     lathing 850 

Plaster    completed    850 

Completed    and    accepted 850 

Owner  agrees  to  pay  weekly  such 
sums  as  are  due  contractor's  em- 
ployees   on    work 

Contractor  to  receive  $900  on 
completion,  if  total  amount  does 
not   exceed  amount  guaranteed... 

TOTAL  COST  not  to  exceed   $3989 

Bond,    none.      Limit,    90    days.      Forfeit, 

$10.     Plans  and  specifications  filed. 


(16.i5)  N  OAK  157-6  W  Van  Ness  Ave 
N  S9-9  N  120  E  68-9  S  40  E  21  S  80. 
Excavating,  sheet  piling,  lagging 
bracing  and  shoring,  back  filling  and 
grading,  street  repair  and  pumping  of 
lot  for  Class  "C"  building. 

Owner The   Young  Men's  Institute 

Hall  Association. 
Architect  ..  .W.   D.     Shea.   244     Kearny, 

San  Francisco. 
Contractor.  .The  Daniel  O'Day  Co.,   14th 

and  Belcher,  S.  F. 
Filed  April   30,  '13.     Dated  April  22,  "13. 
On   1st  and   15th   of  each   month     75% 

Usual  3'5  days 25% 

TOTAL  COST,  $5800 
Bond.  $2900.  Surety,  Globe  Indemnity 
Co.  Limit.  50  days.  Forfeit,  $10.  Plans 
and  specifications  filed. 


(16'56)  NO.  123  CLEMENT.  Remodel 
store. 

Owner John   Kerwin. 

.■Vrchitect  . .  .None. 

Contractor.  .C.  H.  Smith  Co.,  292  3rd 
Ave..   San    Francisco. 

Filed  April  30,  '13.     Dated   April   26,  '13. 

When   new  floor  laid $200.00 

Completed    and    accepted 266.50 

TOTAL  COST,  $466.50 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications,  none. 


(1657)     NO.  777  HOWARD.     Alterations 
and   additions  to  building. 

Owner Fritz      Pohm,    134      Folsom. 

San  Francisco. 

Architect  . .  .None 

Contractor.  .John  W.   Welslng. 

Filed  April  30.  '13.     Dated  April  29,  '13. 
Payments     every       Saturday      as 
work    progresses 75% 


siial    3.7  days,    25%. $1''" 

TOTAL  COST,  $r.2ii 
id.  llniit.  forfeit,  none.  Plans  and 
■ifirations    filed. 


(Kir.S)  S  ELLIS  110  E  Leavenworth  E 
27-6xS  137-6.  All  work  except  plumb- 
ing, sewei'ing.  gas  and  water  pipes, 
heating,  stand  pipes,  plumlung  fix- 
tures and  electric  work  for  two-story 
masonry  building  with  basement. 
Owner.  ..  .Henry  Rathjen,  3249  Fillmore 

San   Francisco. 
Architect  ..  .Banks      &      Copeland,      333 

Kearny.    San    Francisco. 
Contractor.  .G.    H.    and    .S.    Walker,    110 

Jessie,   San   Franci-co. 
Filed  April  30,  '13.     Dated  April  — ,  '13 

Ready    for    1st   story   joists $3748 

2nd    story   joists   on 3748 

Root    boards    on 3748 

Co  iipleted   and   accepted 3751 

Usual    35    days 5000 

TOTAL  COST,  $19,995 
Bond,  $10,000.  Sureties,  O.  F.  Sites,  L. 
B.  Dunn  and  D.  O  Druffel.  Limit,  120 
days  Forfeit,  $10  Plans  and  specifica- 
tions filed. 


(1659)  SW  KEARNY  AND  VALLEJO 
S  20xW  51-6.  Carpenter,  roofing  mill 
and  stair  work,  glazing,  hardware, 
plastering,  etc.,  for  two-story  and 
basement   frame   flats. 

Owner Wiechen         Ehlers,         1201 

Kearny,   San  Francisco. 
Architect  ..  .H.       Geilfuss,       46    Kearny. 

San  Francisco. 
Contractor.  .John      Casty.      327      Brazil 

Ave.,    San    Francisco. 
Filed  April  30,  '13.     Dated  April  25,  '13. 

Frame  up   $700 

Enclosed,  roofed   &  partitions  set  700 

White   coated    700 

Completed   and   accepted 702 

Usual    35    days 934 

TOTAL  COST,  $3736 
Bond,  $1868.  Sureties,  Gottlieb  Grau 
and  Peter  Streiff.  Limit,  none.  Forfeit. 
$5.      Plan"   and    specifications    filed. 

(1660)  W  THIRTY-FIRST  AVE  275  N 
Gearv.  One-story  and  basement 
frame    dwelling. 

Owner Elbert  E.   Whitney.   414   43d 

Oakland. 
Architect  .  .  .Camille   Grosjean. 
Day's   work.  COST.    $400 


(1661"  S  TURK  28  E  Doage.  Seven- 
stoiy  and  basement  reinforced  con- 
crete  steel   frame   hotel. 

Owner Hansen  &  Johnson.  Inc.  110 

Jessie.  San  Francisco. 

Architect  .  .  .None. 

Day's   work.  COST.   $50,000 


(1662)      E    GRIFFITH    100    S      Ingerson. 
One-story  and   basement   frame  dwlg. 

Owner Chas.    Vucich.    2915    Hawes, 

San    Francisco. 
Architect  . .  .None. 
Day's   work.  COST.    $500 


(1663)    NO.    108  ELLIS  .   Erect  marquise 

Owner Oriental    Tavern.    Premises. 

Architect  .  .  .None. 

Contractor.  .Mtaise-Klinkner     Co..      1212 
Market,   .San    Francisco. 

COST,     $650 


(16«4)  SW  ROANOKE  75  SB  Chenery. 
One-stor.v  and  basement  frame  resi- 
dence. 

Owner George  F.  Voight,  276   29th. 

San  Francisco. 

Architect  .  .  .None. 

Day's  work.  COST.  $1750 


(llitiJ)      W    DlOliAHO    125    N    22ii  1.    One- 
story  and  basement  frame  store. 

Owner G.  Clarlo,  956  Deharo.  S.  F. 

Architect  . .  .None. 

Contractor.. G.   XIarschaleck,   2033   22nd. 
San   Francisco. 

COST,  $600 


(1666)      NO.    1212   SCOTT 
Ins   Into   flats. 

Owner Oscar 

San   F 
Arcliiteet  . .  .one. 
Dpy's    work. 


Alter   dwell 


..    Fest,    1616 
ncisco. 


(1667)  N  BROADWAY  68-9  W  Webster 
W  148-9xN  275.  Electrical  work.  etc.. 
for  two^story  and  basement  frame 
residence. 

Owner Jas.  L.  Flood. 

Architect  ..  .Bliss      &     Faville,      Balboa 

Bldg.,   San  Francisco, 
eontmctor.  .Butte  Ens.  &  Elec.  Co.,  6S5 

Howard,  San  Francisco. 
Filed  May  1,  'IS.     Dated  April  25,  '13. 

Aa  work  progresses 75% 

lisual  35  days 25% 

TOTAL,  COST,  $5496 
Bond.  $2748.  Surety,  National  Surety 
Co.  Limit,  40  days  after  plaster  is  fin- 
ished. Forfeit,  $25.  Plans  and  speci- 
fications filed. 


(1668)      TERRA     COTTA    PARTITIONS, 

tile  and  wall  furring  tile  on  above. 
Contractor.  .Campbell   Bros..   180   Jessie, 

San   Francisco. 
Filed   May    1,  '13.      Dated    April    25.   'IS. 

Payments    same   as    above 

TOTAL  COST,  $14,300 
Bond,  $7130.  Surety,  Paciflc  Coast 
Casualty  Cow  Limit,  20  days  after 
plumbing  .pipes,  etc.,  completed.  Forfeit, 
$25,     Plans   ar»d  speciftcationa  filed. 


(1669)      S  BROADWAY   120  W   Scott   W 
30x3  132-7%.     All  work  for  retaining 
wall  and  fence- 
Owner F.     W.      Bradley,     Crocker 

Bldg.,  San  Francisco. 
Architect  . .  .Chas.     P.     Weeks,     Mutual 

Bank.  Bldg.,    S.    F. 
Contractor.  .J.  J.  Leonard,  2843  Howard, 

San   Francisco. 
^il?d  May   1,  '13:.     Dated  May   1,  '13. 

Completed  and  accepted   $937.00 

Usual  35  days 312.50 

TOTAL  COST,  $1250.00 
Bond,  none.  Liniit,  30  days.  Forfeit, 
npne.     Plans  and  specifications  filed. 


Conti 
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BRICK    WORK   ON   ABOVE. 
tor..Hogberg     &    ILudwig,     249 
Edgewood,    San    Francisco. 
Filed    May    1,    '13.      Dated    April    24,    '13. 

Brick     walls     up $510 

Completed    and    accepted 510 

Usual    3'5   days .' 340 

TOTAL  COST,  $1360 
Bond.  none.  Limit.  without  delay. 
Forfeit,   none.     Plans  and  specifications 


MiliMi  lur.  .Itcilor  .Sysieni  G;is  Heating 

Co.,   331    Sutter,   S.   F. 
led  May   1,  '13.     Dated  April   30,  '13. 

Roughing  In  completed $474 

Work   completed    474 

Building   completed    317 

"TOTAL  COST,  $1265 
none.  Limit.  90  days.  Forfeit, 
Plans  and  specifications  filed. 


Bond, 
none. 


(1672)  N  FIFTH  AND  JESSIE  NW  75 
xNB  175.  Electrical  work  tor  seven- 
story  and  basement  reinforced  con- 
crete   hotel. 

Owner Jas.      B.    Lankershim,     Los 

Angeles   by      Macdonald      & 
Kahn,  Rialto  Bldg..  S.  F. 
.Reid        Bros..        Cal. -Pacific 
Bldg..  San  Francisco. 

'.     Thyre,     Claremont 
Hotel,  Oakland. 
Filed  May  1,  '13.     Dated  April  29,  '13. 

On  15th  of  each  month 75% 

36  days,  balance $1550 

TOTAL  COST,  $6200 
Bond.  $3100.  Surety,  Fidelity  Deposit 
Co.  of  Maryland.  Limit,  forfeit,  none. 
Specifications    only    filed. 


filed. 


Arcihtcct 


anaractor. 


(.1670.)  N  CALIFORNIA  77-6  W  Front 
W  60-8%xN  127-6.  Glazing,  except 
side  walk  lights  for  six-stpry  and 
basement  loft  'building. 

Owner The    Hind     Estate      Co.,      3,10 

California,  San. Francisco. 
Architect  ..  .John     Reid     Jr.,     (31ironicle 

Bldg.,  San  Francisco. 
Coptractor.  .W.    P.    Fuller   &   Co.,   Beale 
and  Mission.  San  Francisco. 
Filed  May  1,  '13.     Dated  April  12,  'IS. 

On  15th  of  each  month 75% 

Usual  35  days 25% 

TOTAL  COST,  $2700 
Bond,  $1350.  Sureties,  E.  E.  Simmons  & 
Geo.  P.  Fuller.  Limit,  10  days  after 
sash  delivered.  Forfeit,  none.  Plans 
and    specifications   filed. 

(1671)  SW  BRODERICK  &  O'FARRELL 
Install  26  radiators  in  apartment 
house 

Owner Mrs.    Ada    M.    Bender,    1331 

Broderick,  San  Francisco. 
Architect  ..  .C.    M.    Cook,    Rialto    Bldg., 
San  Francisco. 


(1673)  SW  GRANT  AVE  &  HARLAN 
Place.  Metal  furring,  metal  parti- 
tions and  galvanized  iron  corner 
beads,  etc.,  galvinized  wire,  metal 
lathing,  etc.,  for  two-story  Class  "A" 
addition   to  present  Class   "A"   bldg. 

Owner O.    D.   Baldwin. 

.Architect  ...Oscar  Haupt.  Phelan  Bldg., 

San   Francisco. 
Contractor.  .Herbert   C.   Matthews. 
Filed    May    1,    '13.      Dated    April    30,    '13. 

Completed   and   accepted $945 

Usual    So   days 315 

TOTAL  COST,  $1260 
Bond,  none.  Llimit,  15  days  after  June 
1.  Forfeit,  none.  Plans  and  specifica- 
tions  filed. 


(1674)      FIRE  PROOFING,   REINPORC- 
ed,   concrete   floor  and  roof  slabs,   re- 
inforced  concrete  walls  and   fireproof 
stairs   on   above. 
Contractor.  .C.    C.      Haun,      110      Jessie, 

San  Francisco. 
Filed  May   1,  'IS.     Dated  April   30,  '13. 
Wood     forms    for    concrete     in 

place     $500.00 

On    completion    954.25 

Usual    35    days 484.75 

TOTAL  COST,  $1939.00 
Bond,  none.  Limit,  15  days  after  May 
13.  Forfeit,  none.  Plans  and  specifica- 
tions  filed. 


(1673)  HAHDWALL  AND  CEMENT 
plaster  on  above. 

Contractor.  .Jas.  Brennan,  3340  Folsom 
San    Francisco. 

Filed  May  1,  '13.  Dated  April  25,  '13. 
Exterior    plaster    completed. .  .$775.00 

Completed     387.50 

Usual    35    days 387.50 

TOTAL  COST,   $1550.00 

Bond,      none.      Limit,      without      delay. 

Forfeit,  none.     Plans  and  specifications 

filed. 


(1676)      PLUMBING,       GAS       FITTING, 
tank,    etc.,    on    ab.ove. 

Contractor.  .Frank    J.    Klimm.    221    Oak 
San  Fm  ncisco. 

Filed   May   1,   'IS.      Dated   April    29,   '13. 
Roughing     in     in    'place,     both 

tanks    set    $933.75 

(Jompleted    and    accepted 933. 7'5 

Usual    35    days 622.50 

TOTAL    COST,     $2490.00 

Bond.     none.       Limit,      without      delay. 

Forfeit,   none.      Plans  and   specifi<ations 

filed. 


(167 


NW  BUSH  AND  TAYLOR  N 
137-6xW  137-6.  All  work  except 
plumbing  and  electric  work  for  one 
story  garage  and  store  (Class  "A"  or 
"B"   construction). 

Owner W.    J.    Jones      and      Chas. 

Lubbe. 
Architect  ..  .Wm.    Mooser,    Nevada    Bk. 

Bldg.,    San    Francisco. 
Contractor.  .California   Steel   Monolithic 
Co..    10th    &    Howard,    S.    F. 
Filed    May    1,    '13.      Dated    April    30,   '13. 

Grading    completed    $  750 

Flooring    completed     750 

.Steel  work  ordered  and  paid  for  2500 

Steel   work   in   and   roof  on 2250 

Walls    completed    2250 

Completed    and    accepted 1500 

Usual    35    days 3850 

TOTAL  COST,  $13,800 
Bond,  $7000.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  51  days. 
Forfeit,  $10.  Plans  and  specifications 
filed. 


(1679)      SE      SANSOME    AND      GREEN. 

Erect   partition  and   build   40   stalls. 
Owner Howard    Holmes,    212    Mar- 
ket, San   Francisco. 
Architect  . .  .None. 

Contractor.  .H.    T.    Greib,    1020    Green- 
wich,   San    Francisco. 

COST,  $1000 


(1680)      NO.      2029      CHESTNUT.      Raise 
and  add  to  present  building. 

Owner Mir.    Labat,    Premises. 

Architect  . .  .None. 

Contractor.  .Peter   Hansen,    1853   Green, 
San  Francisco. 

COST,   $1400 


(1681) 
Irving. 


Owner 


tV     SEVENTH       AVE       125       N 
Two-story      and     basement 
residence. 

E.    B.    Hallett,       1259      12th 

Ave.,  San  Francisco. 
Architect  ..  .None. 
Days  work.  COST.   $4500 

<1682)  W  TWENTY-SIXTH  AVE  186 
N  Balboa.  One-story  and  basement 
frame  dwelling. 

Owner Fred       K.      Schmieni,       141 

Sutter,   San  Francisco. 
Architect  . .  .None. 

t-ontractor.  .Geo.     Parker,     141     Sutter, 
San  Francisco. 

COST,   $1200 


<16S3)  E  FORTY-SEVENTH  AVE  260 
S  Balboa.  Two-story  and  basement 
frame  residence. 

Owner E.    B.    Hallett.      1259      12th 

Ave.,   San   Francisco. 

Architect  .  .  .None. 

Day's    work.  COST,    $400» 

(1684)  E  FORTY'-SEVENTH  AVE  33B 
S  Balboa.  Two-story  and  basement 
frame  residence. 

Owner E.    B.    Hallett,      1259      12th 

Ave.,  San  Francisco. 

Architect  .  .  .None. 

Days    work.  COST.    $4000 
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(IliSi)  K  FOKTY-ISEVKNTH  AVE  31IJ 
S  Ballioa.  Two-story  and  basement 
frame  residence. 

Owner E.    B.    Hallett.       1259      12tli 

Ave.,  San  Franci.?co. 

Architect  . .  .None. 

nay's   worlc.  COST,    $4000 


I16S6)  E  FORTY-SEVENTH  AVE  2S5 
S  Balboa.  Two-story  and  basement 
frame  residence. 

Owner E.    B.    Hallett,      1259      12tb 

Ave.,  San   Francisco. 

Architect  . .  .None. 

Day's   worlc,  CO.ST,    $4000 


1 1687)      N  CALIFORNIA   77-6   W   Front. 
Six-story  brick  loft  'building-. 

Owner The    Hind    Estate    Co.,    310 

California.    San    Francisco. 

.Architect  ...John  Reid  Jr..   1401  Chron- 
icle Bldg.,  S.  F. 

General      Contractor.  .Braunton      Bros., 
ISO  Jessie.  San  Francisco. 

COST,   $125,000 

NOTE:Job   is  under  way. 

(16SS)      NW    BUSH    AND    SANSOME    N 

137-6xW    67-6.      Lighting-   fixtures   for 

10-story  and  basement  steel  cage  of- 

fl'ce    building. 

Owner. ..  .Standard     Oil     Co.,      Sheldon 

Bldg.,  San  Francisco. 
.\rchitect  . .  .B.    G.    McDougall,    Sheldon 

Bldg..   San  Francisco. 
Contractor.  .H.    W.    Johns-Manville    Co., 

2nd  and  Howard.  S.  F. 
Filed  May   2,  '13.     Dated  April   17,  '13. 

As  worlt  progresses 75% 

Usual   35  days 25% 

TOTAL  COST,  $10,782 
Bond,  $5391.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  April  28. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(1689)  N  GREEN  193-3%  W  Jones  W 
45xN  120.  Painting  for  two-story  and 
basement  apartment  house. 

Owner The     George     A.   Bos     Co., 

Crocker   Bldg.,   S.  F. 
Architect  ..  .Lewis    P.    Hobart,    Crocker 

Bldg.,  San  Francisco. 
Contractor.  .V.     Donovan,      729     Minna, 

San  Francisco. 
Filed  May   2,  '13.     Dated  April  30,  '13. 

On  15th  of  each  month 75% 

Usual  35  days 25% 

TOTAL  COST,  $1300 
Bond,  $650.  Sureties,  Thos.  F.  Mulcahy 
and  Thos.  L.  Comyns.  Limit,  Aug.  1,  '13. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(1690)  W  FILLMORE  28  N  Sacra- 
mento W  90-6  S  28  E  90-6  N  28.  "AH 
work  except  lighting  fixtures  for  5- 
story  and  basement  brick  stores  and 
apartments. 

Owner. ..  .Sewall   Dolliver. 

Architect  ...Welsh   &  Carey.  Metropolis 
Bank   Bldg..  S.  F. 

Contractor.  .M.     V.     Brady,     Monadnock 
Bldg.,   San   Francisco. 

Filed  May  2,  '13.     Dated  May  1,  '13. 

On  1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $38,700 

Bond,    $19,350.      Surety.    National    Surety 

Go.      Limit,       150    days.       Forfeit,       $10. 

Plans  and  specifications  filed. 


(1691)  E  NINETEENTH  AVE  200  N 
Anza  N  25xE  120.  All  work  for  one- 
story  attic  and  basement  dwelling. 

Owner Edgar    H.    Montell.    373    20tli 

Ave..    San    Francisco. 

Architect  .  .  .None. 


CoMductoi.  .J.    Jolinson,    4SX    Dth     Ave.. 
San   Francisco. 

Filed  May  2,  1913.     Dated  April  30,  '13. 

Frame    up    $750 

Brown  coated    750 

Accepted     750 

Usual  35  days 750 

TOTAL  COST,    $3000 

Bond,      $1500.        Surety,     Pacific     Coast 

Casualty    Co.      Limit,    60    days.      Forfeit. 

none.     Plans  and  specifications  filed. 

NOTE: — Plans  prepared  by  C.  R.  Spoon- 
ev,   368   Sanchez,   San   Francisco. 


(1692)  NW  POST  AND  TAYLOR.  Low 
pressure  gravity  steam  lieating  sys- 
tem, including  radiators,  valves,  pipes, 
covering,  etc.,  storage  tank,  etc.,  for 
eight-story  Class  "C"  liotel  and  store 
liuiiding. 

Owner B.   Hersch   and   B.   Heskins, 

1363  Fillmore,  S.  F. 
Arcliitect  ..  .Philip      Schwerdt,       Phelan 

Bldg.,  San  Francisco. 
Contractor.  .John    G.    Sutton      Co.,      243 

Minna,  San  Francisco. 
Filed  May  2,   '13.     Dated  April  23,  '13. 
On    completion    of    rougli     work, 

40%   $540.00 

Completed  and  accepted,  35%.  .    472.00 

Usual  35  days,  25% 337.50 

TOTAL  COST,  $1350.00 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 

(1693)  E  SAN  BRUNO  175  N  19th. 
One-story  and  basement  frame  dwlg 

Owner G.    Cavaglieri,    593    Potrero 

Ave.,  San  Francisco. 

Architect  ..  .O.  E.  Evans,  2367  Mission, 
San    Francisco. 

Day's  work  COST,  $1250 


(1694)      W    OASTRO      '25    S    21st.        One 
and     one-half-story      and      basement 
frame  dwelling. 
Owner.... E.    L.      Fauss,      1215     Castro. 

San   Francisco. 
Architect  ..  .H.    Nelson,       1215      Castro, 

San    Francisco. 
Contractor.  .H.    Nelson    and    C.    Nelson, 
1215   Castro,  San   Francisco. 
COST,   $1500 


(1695)      S    VIENNA    100    E    Italy.      One- 
story   and    basement    frame   dwelling. 

Owner Mrs.  M.  Menlet,  783  Vienna 

San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $1000 


(1696)        W  ISIS  120  S  12th.     Two-story 
and  basement  frame   (4)   flats. 

Owner C.  T.  Howe,  116  Ord,  S.  F. 

Architect  .  .  .None. 

Day's    work.  COST,    $3500 


(1697)      B   SOOTT   80    N  Lombard.      Add 
two    rooms. 

Owner G.     Arnau,    2398     Lombard, 

San    Francisco. 
Arcliitect  . .  .None. 

Contractor.  .J.    Barnecon,    3354    Steiner, 
San  Francisco. 

COST,    $450 


(1698)      SE     BEMiIS     AND     FAIRMONT. 
One-story   and   basement  frame  dwlg. 

Owner John   S.    Rice,    1405A   Guerr 

rero,    San    Francisco. 
Architect  ...John  S.  Rice. 
Contractor.  .John   S.   Rice. 

COST,   $1800 


(1699)  W  SEVENTEENTH  AVE  200  N 
Lake.  Two-story  basement  and  attic 
frame  residence. 


owner .Matthew  A.  Little,   1:;17   4tli 

Ave.,   San    Francisco.    ^ 

.\rcliile(t  .  .  .  E.  E.  Young,  251  Kearny, 
San   Francisco. 

Days    work.  COST,    $10,000 


(1700)  W  SEVENTEENTH  AVE  175  N 
Lake.  Two-story  basement  and  attic 
frame  residence. 

Owner Matthew  A.  Little.  1347  4th 

Ave.,   San    Francisco. 
Arcliitect  ..  .E.    E.    Young,    2.';i    Kearny. 

San    Francisco. 
Day's    work.  COST,    $7000 


(1701)      NW       GOLDEN       GATE       AND 
Leavenworth.      Electric   sign. 

Owner Y.   M.  C.   A.,   Premises. 

Architect  .  .  .  None 

Contractor.  .Novelty   Elec.   Sign   Co.,  16S 
Eddy,    San    Francisco. 

COST,  $400 


(1702)      NW       GOLDEN       GATE       AND 
Leavenworth.      Electric    sign. 

Owner Y.  M.  C.   A.,  Premises. 

Architect  . .  .None 

Contractor.  .Novelty  Elec.  Sign  Co.,  165 
Eddy,   San   Francisco. 

COST,  $400 


(1703)      SW     SIXTH       AND       MISSION. 
Electric    sign. 

Owner Edw.   H.   Mitchell.   Prem. 

Architect  . .  .None. 

Contractor.  .Novelty  Elec.  Sign  Co.,  165 
Eddy,   San  Francisco. 

COST,  $400 


(1704)      NO.    110-5    FILLMORE.      Electric 
sign. 

Owner Fillmore        Clothing        Co,. 

Premises. 
Architect  . .  .None. 

Contractor.  .Novelty   Elec.  Sign  Co.,   165 
Eddy,    San   Francisco. 

COST,    $500 


(1705)      NO.     2895     JACKSON.       Finish 
residence. 

Owner Mrs.  C.  Spencer,  2298  Brod- 

erick.   San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $1000 


(1706)  W  TENTH  AVE  295  N  Fulton. 
Two-story  and  basement  frame  resi- 
dence. 

Owner F.  Nelson.  30  Presidio  Ter- 
race.   San    Francisco. 

Architect  .  .  .None. 

Day's    work.  COST,    $2500 


(17u7)      NO.    2202      JACKSON.        Repair 
residence. 

OwTier jr.  C.  Bach,  232  Montgomery 

San   Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    $408 


(1708)  N  INNBS  259  E  Fitch  (rear). 
One-story    frame    dwelling. 

Owner State  Board  Harbor  Com- 
missioners, Ferry  Bldg., 
San    Francisco. 

Architect  ..  .Jerome  Ne-wman.  Ferry 
Bldg.,    .San    Francisco. 

Contractor.  .C.  H.  Witliam.  Ferry  Bldg., 
S.    F.  COST,    $500 


(1709)  SE  TWENTY-SECOND  AND 
Eureka  E  23-9xS  60.  All  worK  for  1- 
story  frame  tiuilding  (store  and  3 
living  rooms). 

Owner Mrs.     Hannah    Howarth.    2 

Merritt,   San   Francisco. 
Architect  ..  .Plans    by    J.    E.    McCarthy, 
Anglo  Bldg.,  S.  F. 
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518      Noe, 


Contiailor.  .liiuhard    Faliy, 

San  Francisco 
Filed  May  3,  'IS.     Dated  April  3,  '13 

Frame  up    

Brown  coated    

Completed    and    accepted 561.. 

Usuol  35  days 

TOTAL   COST,    $224 
Bond,    none.      Limit,    45    days.      Forfeit 
none.      Plans   and    speciflpatlons   filed. 


$561.25 
561.25 


■561.25 
00 


Architect 


Contractor. 


75% 
2'5% 


Ban- 


,1710)  SE  FOURTH  AND  MARKET 
(located  in  lobby).  Store  fitting  in 
store. 

Owner Lewis  Sample  Shoe  Co.,  Inc 

Pacific  Bldg.,  S.  F. 
.Frederick  H.  Meyer. 'Bank- 
ers' Invst.  Bldg.,  S.  F. 
.Braas     &     Kuhn,   58   Dear- 
born,  San    Francisco. 
Filed  May  S.  '13      Dated  April  24,  "° 

On  1st  of  each  month 

Usual    35    days 

TOTAL  COST, 
Bond.  $897.50.  Sureties,  T.  H. 
nuann  and  J.  J-  Dempsey.  Limit,  Ma; 
23.  Forfeit,  none.  Plans  and  speci 
fications  filed. 


11711)  SE  TAYLOR  AND  GEARY  E 
S7-6xS  137-6.  -Structural  steej  and 
iron  riveting  and  painting  same  for 
14-story  Class   "A"  hotel  building. 

.Ciift    Estate    Co.,    1st    Na- 
tional  Bank   Bldg.,   S.  F.  by 
p.    J.    Walker    Co.    Agents, 
Monadnock    Bldg,    S.    F. 
.  .G.  A.  Appleganh,  Call  Bldg 

San  Francisco. 
.  .Francis  Dykes  and  Forsyth 
Wickes,    receivers    Milliken 
Brothers,      Inc.,      Humboldt 
Bank   Bldg.,    S.   F. 
Filed  May   3,   '13.     Dated  April  12,  '13. 
On  1st  and  loth  of  each  month.      75% 

Usual  35  days 25% 

TOTAL  COST,  $U'1.000 
Bond,    $60,500      Surety,    Fidelity    &    De- 
posit  Co.    of   Maryland 
•13.     Forfeit.   $100 
lions   filed. 


Owner 


Archftect 


Contractor 


it,   Oct.    11, 
Plans  and  speciflca- 


COMPLETION  NOTICES 


San  Francisco. 


-SE    TWENTY-FIRST 


April  .  25,    1913 

87-10  SW  Worth  SW  12-5%  to 
Grand  View  Ave  SW  51-8  S  10  E 
44-3%  N  55-6  ptn  Lot  3  Blk  5  Noe 
Garden  Hd.     Maria  Olsen  to  whom 

it    mav    concern April    21,    1913 

April  26,  1913— BLK  BDED  BY  DUN- 
can,  Valencia,  Army  and  San  Jose 
Ave.  St.  Lukes'  Hospital  to  Cam- 
eron   &    Disston. April    24,    1913 

April  26,  1913— S  GOLDEN  GATE 
Ave    and    Hyde.      Jo-eph    Estate    Co 

to  John  E  Beck April   23,  1913 

April  26,  1913— GREENWICH  NO. 
1918.      Adolph    and  Mathilda    Span- 

dau   to  J  J   Harcom April   24,   1913 

.April  26,  1913— S  SUTTER  137-6  E 
Larkin  E  57-6  S  110-S  E  40  S  26-10 
Vf-  97-6  N  137-6.  Winslow  Andei^on 
to   The   Continental    Fireproof    Co.. 

April    25,    1913 

April  2S,  1913— S-DAY  255  W  Noe  25x 
114       Meta    Schunter    to    W    G    Mc- 

Diarmid T^-eb.     4,     1913 

April  2S,  1913— S  UNION  91-4  B  Mason 
24-9x75.  R  Martini  to  S  Montani 
and   G  Stefanini April    26,   1913 


April  2S,  1913— NE  FULTON  &  PARK- 
er  Ave  E  175xN  275.  The  President 
and  Board  of  Trustees  of  Saint 
Ignatius     College   Inc     to   John     H 

Lemon  and  J  H  Lemon  &  Sons 

April  25,  1913 

AprVl'2S,'l913— SW  SEVENTH  150  SE 
Folsom  S  25  SW  80  NW  25  NE  80. 
Louis  Abrams  to  Marvin  G  Lemons 

April    25,    1913 

April  28,  1913— SW  GREEN  &  BROD- 
eriek  35  on  BroderickxlOO  on  Green. 
Joseph  Pasqualetti_and  P  Baraie  to 
whom  it  may  concern.  .April  26,  1913 
April  29,  1913— E  TEXAS  123  S  20th 
20-5  on  Texas  rear,  width  43-9, 
depth  100.    Johan  Kundsen  to  whom 

it  mav  concern April  29,  1913 

April  29,  1913— NE  VAN  NESS  AVE  & 
Vallejo  N  96xE  95.     George  Wagner 

Co  to  whom  it  may  concern 

April    28,    1913 

April  29,  1913— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position  Co    to   Philip   Schuyler 

..April    9,    1913 

April '29,'  1913— S  BRYANT  &  ZOE  SAV 
!25xSE  160.  Shreve  &  Co  to  W 
Heidt  Cornice  Works.. April  23,  1913 
April  29.  1913— E  SHOTWELL  57-6  N 
23rd  N  25xE  97-6.  Isaac  and  Rachael 
Nathan    or    Nathen      to    James      M 

Bailey    •' April  28,  1913 

April  30  ,1913— S  O'FARRELL  50  E 
Broderick    E    25xS    87-6.      L   Burley 

Ham  to  Geo  V  McCausland 

April   29,  1913 

April  30,  1913— S  -MARKET  &  BRADY 
SW  75xSE  124.  The  Sierra  Invest- 
ment   Co    to   H   D   Samuels   Roofing 

Co.' April    24,    1913 

April  30,  1913— SW  FIFTH  &  NA- 
toma  55x75.  Boyd  Investment  Co 
to  Sydney  Watson  and  A  W  Bryant 

April    16,    1913 

\pril  30,  1913— SE  VAN  NESS  AVE  & 
Austin  Ave  S  70  B  95  S  50  E  31-9 
N  120  W  126-9.  I  L  Rosenthal  and 
M  Sondheimer  to  whom  it  may  con- 
cern  April    25,    1913 

May.  1,  1913— W  TENTH  AVE  50  S 
California.     O  E  Anderson  to  whom 

it  may   concern Completed  

.Mav  1,  1913— SE  GEARY  &  POLK  E 
53-9xS     120.       Jas    P     Sweeney     to 

Ruegg    Bros April    IS,    1913 

May  1.  1913— N  GEARY  82-6  W  Polk 
W    27-6xN    120.      Gustave    Lachman 

to    Ruegg    Bros April    23,    1913 

May  1,  1913— SW  SAN  BRUNO  AVE 
GS  NW  Silliman  NW  32xSW  120  ptn 
Blk  1  University  Md.  Adeline  D 
DeNell  Williams,  Dora.  C  Meherin  s 
Jos  Cereghino  and  Errainia  Lercarl 

to   Michael    Brueck April    26,    1913 

May    1,    1913— S    MARKET    &    BRADY 

SW     75xSE     124.       Sierra     Invst     Co 

to  Forderer  Cornice  Co.  .April  30,  '13 

April  30  ,1913— S  MISSION  277-8  E  5th 

E    5S-7xS    160.      W    J    Soraers    Co    to 

G    P    .V    Jensen April    28,    1913 

Mav  2,  1913— W  TWENTY-FIFTH  AV 
316  N  Lake  N  26xW  120.  Peter 
Kocelj  to  whom  it  may. concern. .. . 

April  30,  1913 

.May  2,  1913 — N  BAY,  bet  Leaven- 
worth and  Hyde '25  ft.  front  N  137-6 
xE    25.      Chris    Hansen    to    Kelly    C 

Gardener May    2,    1913 

May  2,  1913- BI>K.  BDED  BY  ARMY, 
Valencia.  Duncan  and  San  Jose  Ave 
St.   Luke's   Hospital,  to   J   E   O'Mara 

Completed   

Mr.y  2,  1913— N  FILBERT  137-6  W 
Scott  W  41-3x193.     Frank  Anrys  to 

A  H  Wllhelm 'April  29,  1913 

May  2,  1913— S  P.ACIFIC  AVE  137-6  W. 
LMurel  W  3»xS  100.  Mabel  H  Beedy 
to  Collman  &  Collman.  .April  28,  1913 


LIENS  FILED. 
San  Francisco. 


April  26,  1913— NE  ELLIS  &  POW- 
ell  N  115xE  64-3.  A  S  Sarsi  vs 
Mary   P   Payne,   Pabst   Brewing   Co. 

Shroder    Cafe    Co,   Tnc $62.50 

April  30,  1913— W  WEBSTER  75  N 
Sutter  N  66-SxW  100.  George  E 
Erlin  vs  Mathilde  Propte.  Eldorado 

Bldg   Co    *81'' 

May  1,  1913— N  SUTTER  17'5  W  Fill- 
more W  50xN  137-6.  Pioneer  Plate 
&  Window  Glass  Co  vs  J  E  Mac- 
Cormack,  Home  Amusement  Co, 
(co-partners),  Frank  Sutton, 
Edgar  R  Redlick  and  Howard  J 
Roberts  and  Chas  King  &  Co.. $270.81 
May  1,  1913— W  ATHENS  318  S 
French  S  37-9  m  or  1  x  W  100:  No. 
734   Athens.     Jno   Carlson   vs   Louis 

Levy  and  J  M  Andersen $48.25 

May  1,  1913— W  WEBSTER  75  N 
Sutter  N  66-SxW  100.  C  Carnevali 
Marble  &  Mosaic  Co  vs  iMathidle 
Propfe  and  Ware-Hodgkins  Lum- 
ber   Co »120 

May  1,  1913— E  SANCHEZ  30  S  27th 
S  25xE  SO.  Chas  G  Stuhr  vs 
Catherine    McCarthy    and    E    Helms 

$239.10 


OAKLAND  AND  ALAMEDA 

RESIDENCE  —  2  story  and  base, 
frame,  $12,000.  Berkeley,  Alameda  Co., 
Cal.  Architect.  Harris  Allen.  2514 
Hillegass  Ave..  Berkeley.  Owner,  .Mice 
Skyes.  The  dwelling  will  be  erected 
in  the  Northbrae  Tract  and  will  con- 
tain in  the  neighborhood  of  nine  rooms 
;ind  several  baths.  There  will  also  be 
two  sleeping  porches  and  a  garage.  In- 
terior will  be  finished  in  pine,  hard- 
woods and  w*ite  enamel.  There  will 
he  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  and  brick,  .^n- 
automatic  water  heater  will  be  in- 
.-talled.  Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms  and  re- 
ception hall.  Exterior  of  the  house 
will  be  covered  with  shingles.  Plans 
are  complete  and  figures  are  now  being 
taken  by   the  architect. 

RESIDENCE  —  2  story  and  base, 
frame  $15,000.  Berkeley,  .\kimeda  Co., 
Cal.  Architect.  W:  H.  Ratclifte.  First 
National  Bank  Bldg..  Berkeley.  Own- 
er. T.  M.  Sherman  The  liouse  will  be 
erected  at  the  corner  of  Dwight  Way 
and  Piedmont  avenue,  and  will  contain 
12  rooms,  two  baths  and  a  sleeping 
porch.  Interior  finish  will  be  of  pine, 
hardwoods  and  white  enamel.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  he  of  brick  and 
tile.  All  floors  will  be  of  oak  except 
in  the  bath  rooms,  which  will  have  I 
composition  floors  and  tile  wainscot 
An  autonatic  water  heater  will  be  in- 
stalled.  Exterior  of  the  building  will  f 
I  e  covered  witli  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are   being  taken. 

BUNGALOW— 1%  story  and  b.ise. 
frame.  $3,000.  Berkeley.  Alameda  Co., 
Cal.  Architect,  none.  Owners.  Patrick- 
Nelson  Co.,  2025  Addison  St..  Berkeley. 
The  house  will  contain  seven  rooms 
and  bath.  Interior  finish  will  be  Kirge- 
Iv  of  pine  with  some  hardwood  veneer 
In  ti  e  living  and  dining  rooms.  Hard- 
wood floors  will  be  used  in  the  princi- 
pal rooms.  There  will  be  furnace  heat 
nnd  open  fire  places.  Mantels  will  be 
of  brick.  An  automatic  water  heater 
will   be   installed.     Tile   will   be  used  In 
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ihe  Iriith  lun.Ti  <iiiii  kitelion.  Exterior 
nf  the  lioiisc  will  lie  oovered  with  shin- 
gles. Plans  are  eomplete  and  tlie  work 
will  he  done  Ijy  Day  I^bor.  The  own- 
ers are  now  purclmsing  all  materials. 
BUNGAIjOW  —  1  story  and  base, 
frane.  $2,200.  Oakland.  Cal.  Arcliitects, 
Mewsoni  &  Dixon.  812'  Brcadway,  Oak- 
land, owner.  R.  A.  McWIlllams.  The 
dwelling-  will  contain  six  rooms  and 
hatli.  Interior  will  bfe  finished  in  pine 
throughout  with  hardwood  floors  in 
the  living  and  dining  rooms  and  re- 
ception hall.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  The  exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
metal  lath  and  shingles.  Plans  are  com- 
plete and  the  work  will  be  done  by 
nay     Labor. 

RESIDENCE  —  2  story  and  base. 
APARTMENT  HOUSE— 3  story  and 
base,  frame.  Cost  not  stated.  Oak- 
land, Cal.  Architects,  A.  P.  and  O.  M. 
Rousseau.  Monadnock  Bldg.,  S.  F,  Own- 
er, R.  J.  O'Connell.  The  building  will 
be  erected  at  the  corner  of  40th  and 
Diamond  streets  and  will  cover  an  area 
of  43x105  feet.  Interior  will  be  ar- 
ranged for  eight  suites  of  three  rooms 
and  bath  each.  All  suites  will  have 
sleeping  porches  and  will  be  fitted  with 
w'all  beds.  Interior  will  be  finished  in 
pine  and  hardwood  with  hardwood 
floors  in  the  principal  rooms.  A  cen- 
tra! heating  system  will  be  installed. 
The  exterior  of  the  house  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  being  prepared  and 
figures   will   be   called    for   shortlj*. 

APAJITMEXT  HOUSE— 2  story  and 
bafe.  concrete.  Cost  not  stated.  Oak- 
land, Cal.  Architects,  A.  F.  and  O.  M. 
Rousseau,  Monadnock  Bldg..  S.  F.  Own- 
er. R.  J.  Morse.  The  building  will  be 
erected,  at  the  corner  of  40th  and  Opal 
streets  and  will  be  arranged  for  two 
stores  on  the  first  fioor  and  two  and 
three  room  suites  on  the  upper  floor. 
Interior  will  be  flnislied  in  pine  and 
.hardwood.  There  will  be  connecting 
baths  and  wall  beds.  Tile  will  he  used 
in  the  bath  roons.  The  exterior  of 
tlie  building  w^ill  be  faced  with  cement 
plaster.  Plans  are  complete  and  figures 
are  being  taken. 

SCHOOL — 2  story  and  base.  Class  A 
construction,  $160,000.  Oakland.  Cal. 
Arcl-itect,  J.  J.  Donovan.  Security  Bank 
Bldg..  C-akland.  Owners,  City  of  Oak- 
land. Plans  have  been  approved  for 
the  Durant  School,  which  is  to  be  lo- 
cated on  We"t  street  between  2Sth  and 
29th  streets.  The  building  will  con- 
tain IS  class  rooms  and  assembly  liall. 
Construction  will  be  fireproof  through- 
out. The  exterior  of  the  building  w-ill 
be  faced  with  pressed  brick  and  ce- 
ment plaster.  Bids  will  be  called  for 
t'.  e  work   very  shortly. 

SCHOOL — 2  story  and  base.  rein- 
forced concrete.  Cost  not  stated.  Sac- 
ramento. Cal.  Architect,  J.  ,1.  Donovan. 
Security  Bank  Bldg.,  Oakland.  Own- 
ers, City  of  Sacramento.  Architect 
Donovan  has  been  commissioned  to 
prepare  plans  for  another  of  the  Sac- 
ramento schools.  The  building  will  be 
as  large  as  the  school  for  which  Ar- 
chitects Shea  &  Lofquirt  are  preparing 
plans  and  which  is  to  cost  $180,000. 
No  details  of  construction  can  be  given 
at  this  time  as  plans  have  not  pro- 
gressed far  enou.gh.  The  building  will 
lie  located  on  C.vpress  avenue  between 
ll-iin^'ford    and    Spofford    avenue.'-'. 

STORES  AND  LOFTS— 2  story  and 
base,    brick.    $1.5.100.      Oakland.    Cal.    Ar- 


chileol.  Clay  N.  Burrell.  Albany  Bldg.. 
Oakland.  Owners,  Morris  and  Muller. 
Tlie  building  will  be  erected  on  14th 
street  east  of  Grove,  and  will  contain 
stores  on  the  first  floor  and  large  light 
lofts  above.  There  will  1)^  -a  freight 
elevator.  Interior  finish  wfll  be  of 
]iine.  There  will  he  metal  window  sash 
and  frames.  The  exterior  of  the  build- 
ing will  be  faced  with' pressed  brick. 
Patent  store  fronts  are  specified.  Plans 
are  complete  and  in  the  hands  of  the' 
owner?  wlio  will  do  the  work  by  Day 
Labor.  All  materials  are  now  being 
purchased. 

OFFICE  BUILDING— 11  story  and 
base.  Class  A  construction.  Cost '1101 
stated.  Oakland,  Cal.  .Arcliitects,  L.  B. 
Dutton  <^  Co..^  Chronicle  Bldg..  S.  F, 
Owners,  First  Trust  and  Savings  Bank, 
Oakland.  The  buildihg  will  be  erected 
at  the  corner  of  16th  and  San  Pablo 
avenue  and  bar  been  mentioned  in  these 
columns  before.  A  contract  for  the 
steel  w'ork  has  Ijeen"  let"  and  bids  Are 
now  being  taken  for  the  general  con- 
struction. The  building  will  contain 
tlie  banking  quarters  of  the  owners, 
which  will  occupy  nearly  the  entire 
ground  floor  and  baserhent.  Upper 
floors  will  be  arranged  for  modern  of- 
fices both  as  single  ofllces  and  ensuite. 
Plans  provide  for  steam  heat,  elevator 
.service,  mail  chutes  and  a  vacuunr^ 
cleaning  sys.tem.  Tliere  will  be  a  com- 
plete steel  frame  with  concrete  and 
brick  walls  faced  with  pressed  brick 
and  terra  cotta.  Interior  partitions 
will  le  of  hollow  tile  and  metal  lath 
and  plaster.  Interior  of  the  banking 
roons  will  be  finished  in  marble,  tile, 
hardwoods.  bronze  and  ornamental 
plaster.  A  general  contract  will  be  let 
shortly.  . 

FLATS — 2  story  and  base.  frame. 
$.",,000.  Oakland,  Cal.  Architects.  New- 
rom  &  Dixon,  812  Broadway.  Oakland. 
Owner.  Mr.  Gattnay.  The  building  Has 
been  designed  to  contain  four  flkts  of 
four  roo  lis  and  bath  each.  Interior  fin- 
ish will  be  of  pine  and  hardwood.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  open  fire 
places  anboitdkcrremli  tectsA  urchi 
places  and  tile  or  brick  mantels.  ''Tile 
will  be  used  in  the  bath  rooms.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing taken. 

Contracts  Awarded. 

SCHOOL — 2  and  3  story  and  base,  re- 
inforced concrete.  $397,0.17.  OMcland, 
Cal.  Architect,  J.  J.  Donovan.  Security 
Bank  Bldg.,  Oakland.  Owners,  City  of 
Oakland.  Contractors.  Williams  Bros. 
&  Henderson.  Holbrook  Bldg..  S.  F. 
Contract    price.    $397,037. 


Building  Contracts  Awarded. 
Oakland, 
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Bell      Stewart 

Bather     Knight 

Heineman     Dingwell 

Devoust    Legault 

Cor',  wall     Lodge 

Sheffmann     .  . .  .Morgenson 

McArlhui     .McArthur 

Gibson    ■ Gibson 

M   E   Church , .  .Lucas 

Anderson     Anderson 

Severy     .Lorenzen 

United    Hm    BIdrs.. Owner 

Cogrove     Davis 

Eichler    Burritt 

1st    Pres    Ch ..Day 

Hume    Harris 

McLean    Wood 

Barnes     Sullivan 

Kauffman   Hollenbeck 

Olsen    Hollenbeck 

Gunnison    Gunnison 

Heinimann    Dingwell 

Pac  Gas  &  Elec Bosch 

Bennett    Wheeland 

Freeberg     ., Hartwig 

Berry    Wallace 

Downey     Haves 

Kley    Kley 

•lohnson     Anguin 

Cornwall     Lodge 

Dalziel    .....Kurtz 

Hourigan     Hourigan 

Cbinnell     Bourne 

Lawson     .Bruce 

Walsh     Walsh 

Vendenpeersboom     Anderson 

Clark     Clark 

Pederson     Johnson 

Athenian     Duval 

Htnch     Hinc.h 

1st   Pres   Cb Whitaker 


29 
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2400 
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500 
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1000 
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1325 
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2500 
1400 
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2636 
4131 
1000 
400 
4ffO 
400 
1000 
1900 
1750 
450 
2500 
3780 


(1327)    ;E  ROSEDALE  60  S  Carrington, 
-     Oakland.     Ono-story  o-room  dwelling. 
Owner E.   M.    Marquise,    2827   Rus- 
sell,   Berkeley. 
Architect  ...None. 
Day's  work.  COST.  $1500 


(1329)      W    CALIFORNIA    95    N    Ashby, 

Oakland.      One-sctory    5-rnom   dwlg. 
Owner. ...,  .C.      Schrnitz,     467     Hudson. 

Oakland. 
Architect  .  .  .None. 
Day's  work.  COST.  $1900 


(1330)  3  WENTWORTH  2on  w  Ben- 
venue  Ave..  Oakland.  One-story  5- 
room  d^vell-ing. 

Owner K.  M.  Sheridan,  1020  Broad- 
way. Oakland 

Archite?t  .  .  .None. 

Day's  work.  .  COST,  $2500 


(1331)      NO.     718    E-TWEXTY-Si:COND. 
Oakland.      Alter   dwelling   inlo    fl^its. 

Owner Mrs.    M.    Cosgrove,    435    .Vn- 

dover,  Oakland. 
Architect  . .  .None. 

Contractor.  .Wm.    I>3vis,    Builders'    Ex- 
change,  OaklamJ. 

'    COST.  $3578 


Kinney    Kinne 


(1.33n^    SE  , SEVENTH   AVE   &    E-llTH. 
Oaklaad.  "  Two-Story   S-room   dwlg. 

Owner ,.W.     _'B.        Rinehart.        1007 

Broadway,   Oakland. 
Architect  ..  .A.    W.    Smith.    1004    Broad- 
way, Oakland. 
Contractor.  .G.   A.  Scott,  CS5   23rd.  Okd. 
COST.    $2900 


(1  :..■!:'.)  W  HILLSIDE  AVE  liO  S  For- 
tune Way.  Oakland  One-story  O-room 
dwelling. 

Owner H.  L.   Wood,  ?300  Se  ninary 

Ave.,  Oakland. 

A  ,.-.)-  itcct  . .  .None. 

Dav's  work.  COST.   $23.'i0 


(1.134)  X  TOMKINS  -76  E  Huntington 
Ave..  Oakland;  Two-story  C-ionm 
dv.elling. 

Cwner Perry    Hints.    4426    Francis, 

Onklnnd, 

.Architect  .  .  .None 

Driy's  work.  COST.   $220< 
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il3;i5)  N  MONTANA  120  W  Fniilvale 
Avr.  Oaklind.  (Ine-story  tlveidom 
ilwcilins. 

Owner Conrad    llolli.    2117    Pa-lflc 

Ave.   Oi.kl.iiul. 

Architect  . .  .None. 

U.i>  s    ivoik  COST.   $18110 

1  r,.!  I  W  THIKTKI^NTH  AVE  7,'.  N 
o,  k  ns,  uaklun'l.  une-slory  il\e- 
rnuin  duelling. 

nv,  nc- F.   N.    Fal  ins,    1 1  Si   E-3Crd, 

Oakland. 
Arc:  iU€t  . .  .None. 
Hay's   Hoi-k.  COST.  JlSOO 


(1337)  LOT  12  BLK  9  Steinway  Tei-- 
race.  Oakland.  All  work  for  o:ie- 
suuy   dwelling. 

Owner Charles    C.    LlntlHirst,     1054 

71st   Ave.,  Oakland. 
Ar;l  itcct  .  .  .None. 
Contractor.  .C.  L.  Decker  Co. 
Filed   April   28,  '13.     Dated  April   23.   '13. 
On    st-.irt    of    building    $1100    con- 
sisting of  clear  deed  to  Lot  13  Blk 

a.    Steinway    Terrace 

S;Ui  faction  of  Lond  $1200  to  con- 
sist of  proceels  of  1st  mortgage 
or  Deed  of  Trust  on  Lot  12.  same 
map.  payable  in  montlily  Install- 
ments of  $20  per  month  Including 

Interest    at    7% 

TOTAL  COST,  $2300 
L.iind.  $11.)0.  Surety,  American  Bond- 
ing Co.  Limit.  66  days.  Forfeit,  $10. 
Plans   and    specifications    filed. 


(13SS)  SE  BAY  VIEW  AVE  399.07  SW 
Bay  View  Terrace  SW  40  SE  115  NE 
40  NW  115,  Oakland.  All  work  for 
one  and  one-lvalf-f tory  dwelling. 

Owner Thomas   H.  and   Mary   Effie 

Willard,      IS26        Frpnclsco, 
Berkeley. 
Vrcliitect  .  .  .None. 
Contractor.  .J.    M.    Ploeger,      3265      26th. 

San    Francisco. 
Filed  April  28,  '13.     Dated  April  23,    13. 

[•"Txime    up    $975 

Bron  n    coated    975 

Completed   and   accepted 975 

U.-ual    35    days 975 

TOTAL  COST,  $3900 
Bond,  none  Limit.  75  days.  Forfeit, 
no:.e.     Plans  and  specifications  filed. 


il.lan)      NW   FIFTEENTH  .\ND  WASH- 
inglon    N   along   Washington    69.58   W 
59.31  S  30.92  E  44. 9S,  Oakland.     Struc- 
tural   steel      work   for  six-story     and 
ba-ement  CUiss  "C"  loft  building. 
Owner. ....  .Chas.  L.  Hoffman  and  Chas. 

,  J.       Heeseman.       IStii       and 
..JVashington,  Oakland, 
.Architect  ...D'Brifn  &  Werner.  68  Post, 

San^rancisco. 
Contractor.  .Celftral     Iron     Works,     651 

Florida.    San    Francisco. 
Filed  April  28.  '13.     Dated  April  26.  "13. 

I  St  of  e.^ch  month : .      75% 

Usual    55    days 25% 

TOTAL  COST.  $12,200 
Pond.  $3050.  Sureties.  S.  S.  Green  and 
Nntale  Olivoth.  Limit.  83  days.  Forfeit. 
$25.     Plan?  and  specifications  filed. 


(13)1)       •■-,•     FIFTIETH    AVE     23.!    S     E- 
14th       Oakland.        One-story      4-room 
dwelling. 

Owner C.    Downey.    2)26    Chest  lut, 

Oakland. 
Architect  .  .None. 

Contractor.  G.   F    Hoyes.   2026  Cl.estnut, 
Oakland. 

30ST.   $1400 


dwelling. 

iiwner C.    Downey,    2026    iMiestnul. 

Oakland. 
.\rclMtPc-t  .  .  .None. 

Contractor.  G.   F.    H<iyes.   2')26  ChestriUt. 
Oakland. 

COST,    $I40() 

(1343>      NO.    5768    VINCKNTE.    Oakland 
-■Mterations   and    repaii-s. 

Owner Frank    L.    Ilul.'^e.    I'lemi^es 

Architect  . .  .None. 

Day's  work.  COST,  $500 

(1344)      NO.    1113      BROADWAY.      Oak- 
land.      Alterations. 

Owner Lundstrom        Hat       Works, 

Premises. 
Architect  .  .  .None. 

Contractor.  .Bay   City   Cabinet   Co..    lOSO 
Fifth,   Oakland. 

COST,   $500 


(1343)      NO.    435    ELEVENTH,  Oakland. 
Alterations. 

Owner C.   A.   Le  Leure.   Premises. 

Architect  . .  .None. 

Contractor.  .Corbett      &      Bayliss,     1110 
Franklin.   Oakland. 

COST,   $450 


(1346)      NO.   553  OAKLAND  AVE.,  Oak- 
land. Alterations. 

Owner F.    I.    Hoffman,    Premises. 

.\rchitect  . .  .None. 

Contr«cctor. .  Jno.    Thompson,    70.;    Oak- 
land Savings  Bank,  Okd. 

COST,  $600 


(1347)  S  CLARK  AVE  55S  N  EI  Centre 
Oakland.     Two-story   8-room  dwlg. 

Owner C.   H.   Kinney.   57SS   Vincente, 

Oakland. 
Architect  . .  .None. 
Day's    work.  COST,   $3200 

(1348)  N  APGAR  500  W  Market,  Oak- 
land.     One-story   5-room   dwelling. 

Owner Glenn     R.     Bell,     616     41st, 

Oakland. 
Architect  .  .  .None. 
Contractor.  .B.    A     Stewart,      616      41st, 

Oakland. 

COST,   $2250 


(1349)      SE  OLIVE  &  AUSEON,  Oakland 
One-story    6-room    dwelling 

Owner H.    B.    Bather.    1725    Broad- 
way, Oakland. 

Architect  . .  .None. 

Contractor.  .H.    C.    Knight,    1725    Broad- 
way, Oakland. 

COST,  $2400 


(1350)  W  TWENTY-FOURTH  AVE  N 
E  21st.  Oakland.  One-story  6-room 
dwelling. 

0"ner Dr.    J.    F.    Heineman,    Prem 

Architect  . .  .Chas.      Mau,      JIacdonough 

Bldg..     Oakland. 
Contractor.  .J.   F.   Dingwell,   2021    West. 
Oakland. 

COST.    $4000 


tl:;42)      W     FIFTI'TTTH     AVE     200    S    E- 
lith,   Oftklan*.    >One-?tory   four-room 


(1351)  N  EIGHTH  150  W  Brush,  Oak- 
land. Three-story  IS'-room  apart- 
ments. 

Owner M.   Devoust.    766   Sth,   Okd. 

Architect  . . .  W.  G.  Mitchell.  742  Market, 

San   Francisco 
Contractor.  .0.       Legault,     3136       West, 

Oakland. 

COST,    $8000 

(1352)  E  REDWOOD  ROAD  opp.  Mc- 
Gees  Gates,  Oakland.  One-story  4- 
room   dwelling. 

Owner A.   F.   Cornwall,   259   Adams 

Oakland, 


Architect  ..  .A.    W.    Smith.    1010    Broad- 
way,   Oakland. 

t'ontractor.  .C.    F.    Lodge,    5471    Prince- 
ton.  Oakland. 

COST,    $2600 

(135S)  N  THIRTY-EIGHTH  165  N 
(Srove,  Oakland.  One-story  five-room 
dwelling. 

Ciwner A.  Sheffmann,  850  16th,  Okd 

.\rchitect  .  .  .None. 

Contractor.  .MorgenFon    Bros.,    554    63rd. 
Oaidand. 

COST,    $2500 

(1361)  N  SIXTY-FIFTH  AVE  SO  S 
Arthur,  Oakland.  One-story  five-room 
dwelling. 

Owner McArthur    Bros.,    1560    Fell, 

San    Francisco. 

Arcliitect  . .  .None. 

Day's  work.  COST,   $2000 


(1363)      E    CROSBY    AVE    SO    S    Harper, 
Oakland.     One-story   5-room  dwlg. 

Owner W.  A.  Gibson.  3536  Harper, 

Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $1600 


(1364)      SW    E-THIRTY-EIGHTH    AND 
14th   Ave.,   Oakland.     Church. 

Owner M.   E.   Church 

Architect  ..  .Chas    "«'.     McCall,     Central 

Bank    Bldg.,    Oakland. 
Contractor.  .C.   H.  Lucas,   1251   Hopkins, 
Oakland. 

COST,    $1000 


(1365)  E  SANTA  CLARA  AVE  200  S 
Vale  Vista,  Oakland.  One-story  5- 
room   dwelling. 

Owner Mrs.  K.  Anderson,  460  Jean 

Oakland, 
.-.rchitect  . .  .None. 

Contractor.  .P.    A.    Anderson.    460    Jean. 
Oakland. 

COST,   $1600 


(1306)      E    RAXSOME    240    N    Carrigan, 
Oakland.      One-story    4-room    dwlg. 

Owner Mrs.  F.  M.  Severy,  1910  13th 

Ave..    Oakland. 
Architect  . .  .None. 

Contractor.  .F.    N.    Lorenzen,    6145    Fre- 
mont,  Oakland. 

COST,    $2000 


(J  367)  W  LAKE  AVE  185  S  Green- 
bank  Ave.,  Piedmont.  One-story 
bungalow. 

Owner United    Home    Bldrs.,    1762 

Broadway.   Oakland. 

Architect  .  .  .None. 

Day's  work.  COST,  $2300 


(136SI  N  E-TWENTY-SECOND  100  K 
Seventh  Ave  50x15(1,  Oakland.  All 
work  for  alterations  and  additions  to 
two-story    frame    flat    building. 

Owner Margaret  Cosgrove,    718    E- 

22nd,    Oakland. 

Arcliitect  .  .  .None. 

Contractor.  .Wm.  Davis  &  Son,  101 1 
Franklin.     Oakland. 

Filed  April   30.  '13.     Dated  April   29,  '13 

Frame    up    $922 

Enclosed  and   1st   coat  plaster  on   922 

Completed    922 

Usual   35   days 922 

TOTAL    COST,    $3688 

Bond.    none.      Limit.    90    days.      Forfeit. 

none.      Plans    and    specifications    filed. 


(1369)  S  CRE!*CENT  Ptn  NE  V4  Lot  U 
Hlk  "T"  Oakland  Heiglits.  Oakland. 
.Ml   work   for  one-story   6-room   dwlg. 


i 
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Owner Frank  J.  Elcliler,  3444  Elm 

Oakland. 
Architect  . .  .None. 
Contractor.  .Oscar   L.   Burritt,   S24   57tli, 

Oakland. 
Filed  April  30.  '13.     Dated  April  30,  '13. 

Kougli    frame    up $900 

Plaster  on    DOO 

Notice  of  completion  filed 700 

Usual    3"    days 675 

TOTAL  COST,  $3175 
Uond.  none.  Limit,  6o  days.  Forfeit, 
none.      Plans   and    specifications    filed. 


(1370)  NW  BROADWAY  AND  N  26TH 
W  along  26tli  153.63  N  233.20  E  199.94 
S  52.13  SW  1S7,  Oakland.  Lighting 
fixtures  for  reinforced  concrete 
cliurch   and   parish    house. 

Owner First    Presbyterian    Church 

of   Oakland. 
Architect  . .  .Wm.  C.  Hays,  68  Post,  S.  F. 
Contractor.  .Thomas   Day   Co.,    725   Mis- 
sion, San  Francisco. 

Filed  April  30,  '13.     Dated  . 

Completion  of  installation T5% 

Usual   35  days 25% 

TOTAL  COST,  $6066 
Bond,  $3033.  Surety,  Title  Guaranty  & 
Surety  Co.  Limit,  30  days  for  parish 
house;  45  days  tor  main  church.  For- 
feit, none     Plans  and  specifications  filed 


(1372)     ISW     B-SEVENTEENTH     AND 
9th    Ave.,    Oakland.      Addition. 

Owner M.  D.  Hume. 

Architect  . .  .None. 

Contractor.  .Harris   &   Hudson.    1957   E- 
3Sth,  Oakland. 

COST,   $400 


(1373)      W  UNION  40  N  Fifth,  Oakland. 
One-story  gymnasium. 

Owner James  McLean. 

Architect  . .  .None. 

Contractor.  .J.   W.  Wood,   1195  7th,  Okd. 
COST,    $500 


(1374)      NO.      462S        FORTY-SEVENTH 
Ave.,   Oakland,     Addition  and   repairs 

Owner Misses  Otta  Madge  and  Fay 

Barnes. 
Architect  .  .  .None. 

Contractor.  .Sullivan     Bros..    6452    Har- 
mon Court,  Oakland. 

COST,    $1000 


(1375)  NW  FIFTY-FOURTH  AVE  & 
Nadean  Place,  Oakland.  One-story  6- 
room   dwelling. 

0"'ier Katrina       Kauffman,       1646 

34th   Ave.,  Oakland. 
Architect  . .  .None. 

Contractor.  .G.      B.      Hollenl^eck,      5210 
Fairfax    Ave.,    Oakland. 

COST,   $2250 


(1376)  E  RANDOLPH  AVE  260  N  E- 
3.Sth.  Oakland.  One-story  6-room 
dwelling. 

Owner O.  F.  Olsen.  22  Napier  Ave., 

Oakland. 
Arcliitect  . .  .None. 

Contractor.  .G.    IB.     Hlollenbeck,       5210 
Fairfax    Ave.,    Oakland. 

COST,    $2600 


(1377)  E  FIFTIETH  AVE  500  N  E- 
14tli,  Oakland.  One  and  one-half- 
story    6-room    dwelling. 

Owner A.     Gunnison.       1510       50th 

Ave.,    Oakland. 

Architect  .  .  .None. 

Day's    work.  COST,    $1000 

(I3S0)  NW  TWENTY-FOURTH  AVE 
50  NE  E-21st  NE  37  V4  NW  lis  ft.  10 
in..  Oakland.  All  work  for  one-story 
ti-room    dwelling. 


Owner J.    M.    Heinimahn,    2226    E- 

27th,    Oakland. 
Architect  ..  .Chas.      F.    Mau,      Macdon- 

ough    Bldg.,    Oakland. 
Contractor.  .JC       F.       Dingwell,         1011 

Franklin,    Oakland. 
Filed   May    1,   '13.      Dated   May   1,   '13. 

As    work    progresses 75% 

Usual     35     days 25% 

TOTAL  COST,  $3174 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans   and   specifications   filed. 


(1381)  BOUNDED  ON  N  BY  FIRST, 
W  by  Grove.  E  by  Jefferson  and  on  S 
by  land  belonging  to  City  of  Oak- 
land, Oakland.  Plastering  for  ex- 
tension to  steam  turbine  station 
known   as    Station    "C." 

Owner Pacific  Gas  &  Elec.  Co.,  445 

Sutter,    San    Francisco. 
Architect  . .  .None. 
Contractor.  .Herman    Bosch,    4420    20th, 

San    Francisco. 
Filed  May   1,  '13.     Dated  April   28,  '13. 

Completed    and    accepted 75% 

Usual    35    days 25% 

TOTAL  COST,  $1325 
Bond.  $665.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  35 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


(1382)      SE     PIEDMONT     AVE     110     N 
Linda   Ave..   Oakland.      One   and   one- 
lialf-story    S-room   dwelling. 
Owner M,    W.    Bennett,    1706   Tele- 
graph Ave.,  Oakland. 
Architect  . .  .None. 
Contractor.  .C.  C.  Wheeland,  Oakland. 

COST,  $2500 


(1383)  E  FIFTY-FIRST  AVE  200  S 
Bond.  Oakland.  One-story  5-room 
dwelling. 

Owner P.  Freeberg,  1638  51st  Ave. 

Oakland. 
.Arcliitect  . .  .None. 

Contractor.  .Carl  Hartwig,  1601  51st  Ave 
Oakland. 

COST,  $1500 


(1384)  S  E-TWENTY-EIGHTH  40  E 
19th  Ave.,  Oakland.  One-story  6- 
room   dwelling. 

Owner G.     T.  Berry,     5917     Brown, 

Oakland. 
-Architect  . .  .None. 
Contractor.  .Wallace       &     Berry,      5917 

Brown,  Oakland. 

COST,   $2500 

(1385)  W  FIFTIETH  .WE  266  S  E- 
14th,  Oakland.  One-story  5-roora 
dwelling. 

Owner.  ..  .Mary  Downey,  2026  Chestnut, 

Oakland. 
Architect  . .  .None. 
Contractor.  .G.   F.   Hayes. 

COST,    $14  00 


(1386)      N  SANTA  RITA  60  W  Rosedale 
Oakland.      One    -story    6-room    dwlg. 

Owner Fred       Kley.       883       Athens 

Ave.,  Oakland. 
.Arcliitect  . .  .None. 
Day's   work.  COST,    $1980 


ii;'.S7)      W    .MANILA  AVE   370   S  Clifton 
Oakland.      One-Story   5-room  dwlg. 

Owner Earnest    Ford,    321    Hudson, 

Oakland. 
.Vrchitect  .  .  .None. 

I'ontr.Tctor.  .<).   .M.   Bullock,   1952   Broad- 
way,   Oakland. 

COST,   $2000 


(13S8)'-    N    OCEAN    VIEW    AVE    210    W 
Valley   Road,   Oakland.      One-story   6- 
room    dwelling, 
"wner E.    A.    Johnson,    2955    Pied- 
mont Ave,,   Berkeley. 
Architect  . .  .None. 

Contractor.  .E.    Anguin,    2955    Piedmont 
Ave.,   Berkeley. 

COST,   $3750 

(1392)  E  REDWOOD  ROAD  opp  Mc- 
Gee'.-s  Gates  being  Lots  8,  9.  10  Brook- 
lyn Homestead  Addition  Ass'n.,  Oak- 
land.     All    work    for   one-story   dwlg. 

Owner Maybelle    H.    Cornwall,    259 

Adams,  Oakland. 
Arcliitect  ..  .A.    W.    Smith,    1004    Broad- 
way,  Oakland. 
Contractor.  .C.    F.    Lodge,    5471    Prince- 
ton,   Oakland. 
Filed   May   2,   '13.      Dated  May   2.  '13. 

Frame    up     $576.70 

Enclosed     700.00 

Completed    and    accepted 660.00 

Usual    35    days 700.00 

TOTAL  COST,  $2636,70 
Bond,  none.  Limit,  July  2.  Forfeit,  $1. 
Plans    and    specifications    filed. 


(1393)  N  FIFTEENTH  60  E  Clay  B 
120  N  93  ft.  9  in.  NW  14  ft.  and  7-10 
in.  W  110  S  103  ft.  9  in.,  Oakland. 
Electric  wiring  for  ligthing  and 
power  and  conduit  for  telephone 
system  for  six-story  and  basement 
reinforced    concrete   ofllce    building. 

Owner Robert  Dalziel  Co.,   218  1st, 

San   Francisco. 

-Architect  ..  .Milwain        Bros.,        Delger 

Bldg.,   San  Francisco. 

Bldg.,   Oakland. 

Contractor.  .Otto   Kurtz.   526  Pine,  S.  F. 

Filed  May   2,   '13.     Dated  April  29,  '13. 

IStli   day  of  each   month 75% 

Usual    35    days 2'5% 

TOTAL  COST,  $4131 
Bond,  $2070.  Sureties,  F.  A.  and  Wm. 
Kurtz.  Limit,  before  general  contract 
Completed.  Firfeit,  none.  Plans  and 
specifications   filed. 


EIGHTY-FOURTH 
One-story      5-room 


(1394)      NO.       22 

Ave.,    Oakland 

dwelling. 

Owner Thos  J.   Hourigan. 

Architect  . .  .None. 

Day's   work.  COST,    $100 


(1393)      NO.    2835   WEBSTER,     Oakland. 

Alterations. 
Owner D.    B.    Chinnell.    2831    Web- 
ster,   Oakland. 
.Arcliitect  . .  .None. 

Contractor.  .John   Bourne,  —  55rd,  Okd. 
COST,    $400 


(1396)      N    E-FIFTEENTH    75    E    Fifth 
Ave..   Oakland.     Alterations. 

Owner E.      R.   Lawson.      1310     5th 

Ave.,  Oakland. 
.\rchitect  . .  .None. 

Contractor.  .J.   C.   Bruce,   2201   42nd  Ave. 
Oakland. 

COST,   $400 


(139S)  NO.  2631  ADELINE,  Oakland. 
Repairs. 

Owner Mrs.  M.  J.  Walsh,  Premises 

.\rchitect  .  .  .None. 

I'ontractor.  .M    J.    Walsh,    Premises 

COST.    $4Ui) 

ii:;!)9i  W  ALICE  75  N  Seventh..  Oak- 
land. One-story  galvanized  iron  auto 
shed. 

Owner G.    Vendenpeersboom,    2043 

Oakland  Ave..  Oakland. 

Architect  . .  .None. 


BUILDING  AND  INDUSTRIAL  NEWS 


i.'oiiti.iclor. .  Jnu   .Aiiiler.'on.    ll.'i    Hniad. 
way,  Oakland. 

COST.     JKJUU 

(lloiM  s  !•;  SKVKX'rEKXTII  lor,  K  ;,.itli 
Ave,     Oaklaiiil.  (iiic-sltiry     5  i  luitii 

ilwrlliiiS' 

Onner o.     K.    i'l;uk.     o.V.'i;     K-l.'illi, 

Oiiklaiid. 

Ai-.iiilci-i  .  ..None. 

l>:ij's    woik.  fnS'l'.    $i;iiiii 

(lUil)  S  LUOVU  AVE  50  W  Cypress 
Way,  Oakland.  One  and  one-halt- 
slory    flve-ioom    dwelling. 

Owne;- Henry  Peder.son.  3411 

Lloyd    Ave.,  Oakland. 

.\i-i-liileet  . .  .None. 

Conlractor.  .Lonis   Jolinson,    17;!2    Ward, 
Berkeley. 

COST,  $1750 

tlli)i)  I'on^TKICNTH  &  FRANKLIN, 
Oakland.      Alterations. 

Ow'itei' Athenian   Club,   Premises. 

AicljHeet  . . . None. 

Coiitractor.  .Oliver     Duval     &     Son.     1st 
National   Bank    Bldg.,  Okd. 
COST,  $450 

(1403)      S      WESLEY    290      W      Newton, 
Oakland.    One-story    5-room    dwelling. 
Owner Jo?.   T.    Hineh,    1542    Broad- 
way, Oakland. 
.\riiiitect  .  .  .None. 
D.iy's   work.  COST,  $2500 

(14051      OAKLAND.     Seating  for  cliurcli 

(  v\-ner First    Presbyterian    Church 

of  Oakland. 
Architect  ..  .Wm.      C.    Hays.      6S      Post, 

San    Franci.'-co. 
Contractor.  .Whltaker      &     Ray-Wiggin 

Co.,    770    Mission,   S.   F. 
Filed    May    3.    '13.      Dated    April    5,    '13. 
Cash    within    10    days   after   com- 
pleted   and    accepted    subject    to       2% 

Pew    ends    each $6.40 

Choir  stall  ends  each 7.78 

Pew   body   per  lin.   ft l.SO 

Book    racks    3? 

TOTAL  COST,  $3780 
Bond,  $1850.  Surety,  Chas.  M.  W'iggin. 
Limit,  90  days.  Forfeit,  cancel  contract. 
Flans  only  filed 


Building  Contracts  Awarded 
Berkeley. 

!3?S  Gimlel      Pinkerton  6900 

1353  llartir Martin  750 

1354  Pattinsoi.     Pattinson  3000 

i355  Alpha    Phi     Nelfon  9800 

l3o6  Garden      Allen  4300 

1357  Ala    Co   Hm    Inv.  .Stoddard  4240 

1362  Peake     Peake  2500 

1378  Moore    Boucke       fiOOfl 

1379  Bell    Peterson      16625 

1397      Metze     .\Ietze    :      750 


(132S)  NE  SAN  PABLO  AND  .4DniSON 
Berkeley.  Two-story  Class  "C"  store 
and     flat     luilding. 

Owner. Frank     Gimbel.     7tli     near 

Jones,    Berkeley, 
.^iciiitect  .  .  .None. 

Contractor.  .J.       A.        Pinkerton,        1931 
Berryman.    Berkeley. 

COST.    $6900 


i;:ir,3)     W   SACRAMENTO   100   N   Dela- 
ware.   Berkeley.      Alterations. 

Owner Carl       Martin.       1527        .San 

Pablo    Ave..    Oakland, 
.Architect  .  .  .None, 
nay's   work.  COST.   $750 


(1354)  —  ALAMEDA  173  N  Los  An- 
geles Ave..  Berkeley.  Two-story  8- 
room  dwellins. 


Da 


icr I.      Pattinson,      2i]6o      Fc 

San  Francisco. 
hilect  .  .  ..None. 
■'s    work.  CiiST.    $:;ii 


11355)  LOT  10  BLlv  21  Dali-y  Scenic 
Trncl,  Berkeley.  All  work  for  two- 
story  and  basement  and  attic  frame 
dwelling. 

Owner Building      Corporation      of 

Alpha    Phi,    Berkeley. 

.'.iihitect  ..  .Harris     Allen,     2514     Hille- 
ga.=s  A\e..  Berkeley. 

Contractor.  .Patrick    Nelson     Bldg.    Co., 
2025    Addison,    Berkeley. 

Filed  April  29,  '13.     Dated  April  23,  '13. 

Frame     up     Vi 

1st   coat   plaster   on hi 

Co  npleted      and      accepted      and 

notice    filed     V* 

Usual     35    days Vt 

TOTAL  COST,  $9800 

Bond,    $4900.      Surety,    U.    S.    Fidelity    & 

Guaranty   Co.     Limit,   90   days.      Forfeit, 

none.      Plans   and   specifications    filed. 


(1356)  LOT  16  BLK  "B"  Claremont 
Court,  Berkeley.  Excavation,  con- 
crete and  cement,  iron  and  steel, 
brick  work,  lumber,  mill  work,  car- 
pentry, rough  hardware,  exterior 
and  interior  plastering  and  sheet 
metal  work  for  two-story  and  base- 
ment  dwelling  and  garage. 

Owner Mrs.    Edith    Garden,    Bkly. 

Architect  ..  .Edward  G.  Garden,  Phelan 
Bldg.,    San    Francisco. 

Contractor.  .F.   E.   Allen.   Oakland. 

Filed  April   29,  '13.     Dated  April  29,  '13. 

Frame    up    $   900 

Rough    plastering    completed...      900 

Completed      1250 

Usual    35    days 1250 

TOTAL  COST,   $4300 

Bond,    none.      Limit,    90    days.      Forfeit, 

$1       Plans   and   specifications   filed. 

(1357)  E  COLLEGE  AVE  100  S  Chan- 
ning  Way.  Berkeley.  Heating  and 
plumbing  for  three-story  and  base- 
ment fram°  apart nent  building. 

Owner Alameda   County   Home   In- 
vestment  Co.,    1st    National 
Bank   Bldg.,   Berkeley, 
Architect  ..  .W^   H.   Ratcliff  Jr.,   1st  Na- 
tional   Bank   Bldg.,   Bkly. 
Contractor.  .George         Stoddard,        2101 
University    Ave.,    Berkeley. 
Filed   April   29,  '13,     Dated  April    19,  '13. 

30    days    statements 75% 

TOTAL  COST.  $4  240 
Bond.  $2120.  Surety,  U.  S.  Fidelity  & 
Guarant.v  Co.  Limit,  as  soon  as  pos- 
sible. Forfeit,  none.  Plans  and  speci- 
fications  filed. 

(1362)      W     GROVE     258     N     Berry.iian, 

Berkeley.     One-story  5-room  dwlg 
Owner F.   R,   Peake  Co,.    2127   Uni- 
versity  Ave.,    Berkeley. 
.Architect  , ,  .None. 
L/ay's  work.  COST,  $ 


00 


1 1,178)      W    ARCH    200    N    Hearst    Ave., 
Berkeley.      Two-story    11-room    dwlg. 

Owner Mrs.    R.    H.       Moore.       1809 

Euclid    Ave.,    Berkeley. 
Architect  . .  .None. 

Contractor.  .A.     H.  •  Boucke,     2321     Cle- 
ment, San   Francisco. 

COST,   $6000 


(1379)  LOTS  14  AND  15  Upper  Clare- 
mont Baum's  Sbdvn,  Berkeley.  All 
work  for  two-story  and  basement  14- 
room    dwelling. 

Owner Mrs.,       E.     .1.       Culvor-Bell 

Berkeley. 


Architect  ..  .John    Hudson    Thomas,    1  = 
National    Bank    Bldg..    Bkl 
Contractor.  .A.     Peterson,     Bei  keley. 
Filed    .May    I,    '13.      Dated    April    30, 

Frame    up    

Brown    coated    ". 

Completed    and     accepted 

Usual     35     days 

TOTAL  COST.  $16,6 
Bond,  none.  Limit,  140  days.  Forfe 
none.     Plans  and  specifications  filed 


13. 


(1397)      S  DERBY  140  E  Mathews,  Ber- 
keley.    One-story   4-room  dwelling. 

Owner C.    Metze,    2725    Ward,    Bkly 

Architect  .  .  .None. 

Day's  work.  COST,  $750 


Building  Contracts  Awarded 


Alameda. 


1340  Wihite    ,'Stewart  Mini 

1359  Soulogues     Strang  1600 

1360  Lank     Lank  140n 

1371  Bausch     Andersen  400 

1389  White     Stewart  ]40n 

1390  Strang    Strang  2200 

1391  Fogle    Vollmer  2060 

1404  Blair     Burton  4000 

(1340)  NO.  2900  LINCOLN  AVE..  Ala- 
meda. .411  work  for  one-story  frame 
dwelling. 

Owner W.    A.    White,    Premises. 

Architect  .  .  .None. 

Contractor.  .G.    W.    Stewart,    3010    Cen- 
tral  Ave.,    Alameda. 

Filed  April   28,  '13.     Dated  April   23,  '13. 

Ratters     up      $350 

Plaster    on     350  ■ 

Co  nplete.3     350 

Usual     35     days ' 350 

TOTAL   COST,    $1400 

Bond,    none.      Limit.    90    days.      Forfeit, 

none.     Plans  and  specifications  flled. 


(1359)      NO.     150S    ST.    CHARLES,    Ala- 
meda.    One-story  dwelling. 

Owner Rose  Soulogues,  1101  Santa 

Clara   Ave.,   Oakland. 
-Architect  .  .  .None. 

Contractor.  .V.  N.  Strang,  2015  13th  Ave. 
Oakland. 

COST,    $1600 


(1360)     NO.    1723   BAY,   Alameda.     One- 
slory  dwelling. 

Owner Geo.    A.    Lank,    1305    Buena  | 

Vista  Ave..  Alameda.  j 

.Architect  .  .  .None.  ., 

Day's   work.  COST,   $1400  !l 


(1371)      NO.    2044    CE.NTRAL   .AVE,   Ala-  ,1 

meda.     Alterations  to  dwelling.  !i 

Owner Chas.   D.   Bausch,   Premi.'=es.  '^ 

Architect  . .  .None.  | 

Contractor.  .H.   C.  Andresen.  j 

COST,    ?1.")0  I 


I 

(1389)      NO.    2900    LINCOLN    -AA'E,    Al.a-  ]' 
meda.     Repair  after  fire  onil  addition. 

Owner W.    A.    White.    Premise  .  1 

Architect  . .  .None.  | 

Contractor.  .G.    W.    Stewart.    3010    Cm-  ' 

tral   ve.,   .Alameda.  ' 

COST,   $1  I 'in  '' 


11390)      NO.    S3'4    PORTOLA    AVE.,    Ala- 
meda.    One-story  0-room  dwelling. 
Owner F,     N.     Strang.     1330     Bur- 
bank,   Alameda. 
Architect  . .  .Nore 
Day's   work.  COST,    $2200 


(1391)      SR    HAIGHT    AVE    &    EIGHTH 
32x1 32  Ml,    -Alameda.  All    work     for 

one  and    one-half-slory    dwelling. 
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Owner Victor    P.    Fogle,    151-1    Stii. 

Alameda. 
Architect  . .  .None. 
Contractor.  .A.     G.     VoUiiier,     2217     San 

Ave.,    Alameda. 
Filed   May   2,   '13.     Dated   April   30,   '13. 

Frame     up     J3I13 

Enclosed  and   1st  coat  mortor   on 

interior     515 

Completed    and    accepted 515 

Usual    35    days 515 

TOTAL  COST,  $2060 
Bond,  $1000.  Sureties,  C.  J.  Hammond 
and  Johanna  J.  Vollmer.  Limit,  65 
days.  Forfeit,  $2.  Plans  and  speci- 
fications filed. 


LIENS  FILED. 


(H04)  NW  SAN  ANTONIO  AVE  AND 
Paru,  Alameda.  All  work  for  altera- 
tions and  additions  to  two-story  and 
basement    frame    dwelling-. 

Owner R.  K.  Blair,  1101  Paru,  Ala. 

Arcliitect  ..  .Hamilton  Murdock   &  Wm. 

H.  Grim,  Jr.,  San  Francisco. 

Contractor.  .Charles     Burton,     2306     San 

Jose  Ave.,  Alameda. 
Filed   May   3,   '13.      Dated   May   3,   '13. 
Old  work   torn  out  and  new  part 

enclosed  and   root   on $1000 

Interior  and  exterior  plaster  com- 
pleted        1000 

Completed      and      accepted      and 

notice   filed    1000 

Usual    35    days 1000 

TOTAL  COST,  $4000 
Bond,  none.  Limit,  60  days.  Forfeit, 
$10.     Plans  and  specifications  filed. 


Completion  Notices. 


ALAMEDA   COUNTY. 


April  25,  1913_LOT  2S  BLK  "M-  Map 
4th    Ave    Terrace,    Okd.      Frank    C 

Howe    to    Albert   A    Haskell 

April    25,    1913 

April  25,  1913— E  GROVE  69.50  N  3Sth 
N  29,50xE  97,  Okd.     John  Mitrovich 

to  Alfred   Olson...' April   21,   1913 

April  26,  1913— N  FIFTY-SEVENTH 
100  E  San  Pablo  Ave  E  37V4xN  90, 
Okd.     Willia  and  Sophie   O'Neill   to 

Adolpli    Morgensen April    23,    1913 

April  2C,  1913— NW  SIXTEENTH  & 
Jefferson  W  along-  16th  150  N  S5  E 
50  N  15  E  100  S  100,  Okd.  Wood- 
men   of   World    Bidg   Ass'n    to    J    W 

Eber April   21,   1913 

April  2S,  1913— S  CLIFTON  132%  W 
Manila  Ae  W  32.5xS  120,  Okd.  A 
H  Seccombe   to   whom   it   may   con- 

•^ern    April    2S,    1913 

April  2S  ,1913— LOT  4  and  1^  Lot  5 
Blk  6  -Map  East  Oakland  Heights, 
Okd.     Walter  A  Butler  to  A  F  Eliel 

April    IS,    1913 

April  29,  1913— PTN  LOT  13  BLK  S 
Map  of  Sbdvn  of  NE  ptn  of  Sather 
Tract,  Fruitvale,  Okd.  Maud  H 
Bennett  to  W  H  Bocarde. April  10,  '13 
April  30,  1913— NE  SIXTY-FIFTH  & 
Green  E  along  C5th  140xN  155, 
Emeryville.  Rosalie  Loustalot  to 
wliom  it  may  concern.  .April  29,  1913 
*pril  30  ,1913— S  CHERRY  100  W 
Canning  W  50xS  100,  Okd.  Delore 
Roberts  to  whom   it   may   concern.. 

April    26,    1913 

Way  2,  1913— LOT  5  BLK  7  San  Pablo 
Park,  Bkly.  F  R  Peake  Co  to  whom 

it  may  concern May  2,  1913 

»Iay  5,  1913— NW  SIXTEENTH  AND 
Jefferson  W  along  16th  150  N  85  E 
50  N  15  E  100  S  100,  Okd.  Woodmen 
of  the  World  Bidg  Ass'n  to  Con- 
tinental Fireprooflng  Co  and  W  L 
Boldt April  30,  1913 


AI,\>1EIJA    COiriVTV. 


April  25,  1913— E  BROADWAY  &  SE 
Piedmont  Ave  NK  along  Piedmont 
Ave  29.95  SE  102  SW  40  NW  to  E  In 
Broadway  N  along  Broadway  to  pt 
heg,  Okd.  Hull  Plumbing  Co  vs 
Mangus  Smith  and  Geo  W  Eliassen 

April  25,  1913— LOTS  1  AND  2  Map 
Oak     Park       Tract,    Okd.         Hogan 

Lumber    Co    vs    Mangus   Smith    and 

George    W    Eliassen $1227.75 

April  2S,  1913— SB  BROADWAY  &  SE 
I'iedmont  Ave  NE  along  Piedmont 
Ave  29.95  SE  102  SW  40  NW  to  pt 
on  SE  Broadway  NE  to  pt  beg,  Okd. 
E  K  Wood  Lumber  Co  vs  Magnus 
Smith,     Haraldina    Smith,     Geo     W 

Eliassen  and  M  Hammitt $100.05 

April  28  ,1913— NE  FIFTH  AND  "L" 
ifl  along  5th  150xN  50,  Livermore. 
Hodge    &    Collins      Lumber   Co      vs 

Hans  Anderson   $201.27 

April  29,  1913— LOTS  1  AND  2  Map 
Oak  Park  Tract,  Okd.  Z  Hallquist, 
$50;  Hammond  Lumber  Co,  $536.50; 
Conrad  Elec  Co,  $177.40;  Swift  & 
Wilcox,  $234.85;  California  Stand- 
ard Planing  Mill,  $349.84;  J  R  D 
Mackenzie,  $30;  Pierce  Hardware 
Co,    $103.85    vs    Mangus    Smith,    Geo 

W   Eliasson   and   M  Hammett 

April  30,  1913— LOTS  1  AND  2  Map 
Oak  Park  Tract,  Okd.  Vermont 
Marble  Co,  $184.50;  Oakland  Mantel 
Co,  $35;  Downey  Cavasso  Glass  & 
Paint   Co,   $176.2'5  vs  Mangus  Smith 

and  George  W  Eliassen 

April  30,  1913 — B  BROADWAY  AND 
SE  Piedmont  Ave  NE  along  Pied- 
mont Ave  29.95  SE  102  SW  40  NW 
to  E  Broadway  N  to  beg,  Okd.  H  D 
Samuel    Co    vs    Mangus    Smith    and 

George   W   Elissen $59.60 

May  1,  1913— LOTS  1  AND  2  Map 
Oakland  Park  Tct,  Okd.  Marshall 
&   Stearns   Co   vs   Mangus   Smith    & 

George  W  Eliassen    $41 

May  1,  1913 — S  FORTY-SEVENTH 
392.96  E  Market  E  50xS  100,  Okd. 
A  Brisa   &  Co   vs   Carlo   Dossa   and 

Giovanna   Dossa    $1385 

May  y,  1913- LOT  12  BLK  11  Map 
Northbrae,    Bkly.      W    P    Fuller    & 

Co  vs   W  C   Mason $156 

May  1,  1913— N  ALBANY  TERRACE 
92    E    Nielson      E    31xN    90,      Bkly, 

W  P  Fuller  &  Co  vs  W  C  Mason 

$84.28 

May  2,  1913— LOTS  1  AND  2  Map  Oak 
Park  Tract,  Okd.  Edward  Mulvihill 
vs  Magnus  Smith  and  Geo  W  Elias- 
sen     $35 

May  2,  1913- S  94.50  LOT  4  BLK  "N" 
Map  No.  2  of  subdvn  of  pt  Central 
Oakland  Tract  B  of  Telegraph  Ave, 
Okd.     Jenkin   Fixture  Co  vs  Carrie 

M   Lassen    $56.40 

May  2,  1913— NE  BOULEVARD  WAY 
84  J/4  NW  Girard  Ave  NW  40  xNE 
120,  Okd.  Panama  Lumber  &  Mill 
Co  vs  E  and  May  Oppenheim  and 
Inter    Cities    Home    Bldrs $425.10 


.\rcliiitect  . .  .None., 

Contractor.. Carl  Lindholm. 

Filed  April  29,  '13.     Dated  April  28,  '13. 

Frame    up    05% 

1st    coat    plaster   on 26% 

Building    completed     25% 

Usual    35    days [[[      25% 

TOTAL   COST,    $2000 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications   filed. 


SAN  JOSE  &  SANTA  CLARA 
CLARA  VALLEY. 


Building  Contracts. 

SANTA  CLAR.l   COUNTY. 


TOWN  OF  SANTA  CLARA.  Heating 
system  in  bank  building  now  being 
remodeled. 

Owner Santa    Clara    Valley    Bank, 

Santa   Clara,   Cal. 
Architect  ...W.  H.  Weeks,  75  Post,  San 

Francisco. 
Contractor.. John     G.     Sutton     Co..    243 

Minna,   San   Francisco. 
Filed  April  28,  '13.     Dated  April  26,  '13 

As    work    progresses 75^ 

Usual    35    days ..,[      25fe 

TOTAL  COST.  $2580 
Bond,  none.  Limit,  35  days.  Forfeit, 
$10.     Plans  and   specifications   filed. 


LOT  41  Pettis  Ave  near  California  St., 
Mountain  View.  All  work  for  one- 
story    bungalow. 

Owner T.   F.   Culhane,   Mt.  View. 


N  HOBSON,  bet  San  Pedro  and  Popular, 

San  Jose.     Five-room  cottage. 
Owner C.    S.    Rhea,    74    E-San   An- 
tonio, San  Jose. 
Architect  . .  .None. 
Day's  work.  COST,  $2000 


NO.  569  S-SECOND,  San  Jose.     Remodel 
and  repair. 

Owner E.  Levin,  640  S-lst,  S.  J. 

--Architect  . .  .None. 

Day's  work.  COST,   $-500 

NO.   403   E-SAN  FERNANDO,  San  Jose. 
Screen  porch   . 

Owner Fred    Beck,    35    Knox    Blk., 

San   Jose. 
.-Architect  . .  .None. 
Day's   work.  COST,   $400 

Liens  Filed, 


SANTA  CLARA  COUNTY. 


RECORDED  AMOUNT 

April     24,     1913— FIFTH    &       EIGLE- 

berry,     Gilroy.       W    F    Ftiller,     $67; 

W   J    Biddle,    $164    vs    Howard    and 

Grace  Willey  and  E  L  Morris 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


CHURCH — 1  story  and  base,  frame, 
$25,000.  Modesto,  Stanislaus  Co.;  Cal. 
Architect,  John  J.  Foley.  46  Kearny  St., 
S.  F.  Owners.  Roman  Catholic  Church! 
Contractor,  James  McLaughlin,  24-4 
Kearny  St.,  S.  F.  Contract  price,  $20.- 
700.  A  complete  list  of  the  bids  opened 
for  this  work  appear  under  the  heading 
of  Fresno,  Modesto,  Stanislaus  and  Cen- 
tral   California    in    this   issue. 

THEATRE,  STORES  AND  OFFICES 
— 2  .story  and  base,  brick  and  steel, 
$45,000.  Turlock,  Stanislaus  Co.,  Cal. 
Architect,  W.  H.  Weeks,  75  Post  St.,  S. 
P  Owners.  Turlock  capitalists.  The 
building  will  be  erected  on  Main  street 
and  will  be  arranged  for  two  store» 
and  a  theatre  on  the  first  floor.  Upper 
floor  will  be  subdivided  into  offices.  The 
main  auditorium  of  the  theatre  will 
have  a  seating  capacity  of  750  people. 
Interior  will  be  finislied  in  pine  and  or- 
namental plaster.  Complete  stage 
equipment  will  be  installed.  There  will 
be  a  central  heating  system.  The  ex- 
terior   of    the    building    will    be    faced 
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rians    arc    being 


with    i)iesseil    l)ilck. 
prepuieci. 

CHITRCH — 1  story  and  base,  concrete 
and  brick,  $30,000.  Bakersfleld,  Kern 
Co.,  Cnl.  -Vrcliltect,  Eilwanl  T.  Foulkes, 
Cfocker  Blilg.,  S.  F.  Owners,  First  Con- 
gregational Cliurcli  of  Bakersfleld. 
Tills  new  bulUllng  will  be  erected  on 
Clieater  avenue  and  will  cost  In  the 
^leljsriiborliood  of  $30,000.  The  arcliitect 
has  Just  received  tbe  commission  and 
no  details  of  tbe  work  bave  been  given 
put.  Full  particulars  will  appear  in 
the  ne.vt  issue  of  tbe  Building  and  In- 
dustrial  News. 

CHURCH — 2  story  and  base,  frame 
and  concrete,  $20,000.  Fresno,  Fresno 
QO;  Cal.  Architect,  Albert  C.  Martin, 
Higgins  Bldg.,  L.  A.  Owners,  St.  Al- 
pjionsus  Church,  Redemptorist  Fathers. 
Tlie  building  will  be  designed  in  the 
Romanesciue  and  Mission  style,  with 
tlie  e.xterior  covered  with  cement  pias- 
ter' on  metal  lath.  Main  auditorium 
^111  bave  a  seating  capacity  of  700 
people.  Father  Weber  is  in  charge  of 
the  work.  It  is  the  ultimate  intention 
(if  the  Redemptorist  Fathers  to  estab- 
ish  a  Cathplic  college  in  Fresno,  and 
plans  will  be  prepared  for  a  number  of 
buildings  which  will  be  erected  after 
the  completion  of  the  church.  Plans 
tor  the  church  have  been  completed 
and  construction  wall  be  started 
shortly. 

Contradt  Awarded 
On  Mode^o  Church. 


Architect    John    J.    Foley    Awards    Con- 
tract  for   New   Church   ISdiflce   to 
Janics    L,.    McLaughlin. 


(By   Special    Wire.) 


Bids  for  the  construction  of  the  new 
Catholic  Church  edifice,  which  is  to  be 
erected  in  Modesto  were  opened  on 
Thursday  afternoon  and  a  contract  for 
th.e  work  was  awarded  to  James  L.  Mc- 
Laughlin, 244  Kearny  street,  San  Fran- 
cisco, for  $20,720-.  Plans  for  the  build- 
ing were  prepared  by  Architect  John  J. 
Foley,  46  Kearny  Street,  tills  city.  The 
following  is  a  complete  list  of  tlie  bids 
as  opened: 
iGeneral  Construction  Modesto  Church. 

Bishop  &  Stephenson $25,405 

W.  A.  Stevens .  .    23,041 

O.  H.  Dawes 23,600 

H.  Gede   .  .  . .' 28,500 

George   J.    Uirich 24,607 

J.     L.     Daly 22,900 

■    Chirliart    &   Nystedt 20,99'5 

James     L.     McLaughlin 20,720 

♦ 

MARIN,  CONTRA  COSTA  AND 
SONOMA  COUNTIES. 

.-RESIDENCE — 2  story  and  base, 
frame.  $25,000.  Mill  Valley,  Marin  Co., 
Cal.  Architects,  National  Architectural 
and  Engineering  Co..  Foxcroft  Bldg.,  S. 
F.  Owner's  name  withheld.  The  dwell- 
ing will  contain  fourteen  rooms,  three 
baths  and  a  conservatory.  Interior 
will  be  finished  in  pine,  hardwoods  and 
white  enamel.  There  will  be  hot  water 
heating  system  and  open  fire  places. 
Mantels  will  be  of  brick  and  tile.  Tile 
Will  le  used  in  all  bath  roo  ns  and  in 
the  kitchen.  A  garage  will  be  erected 
on  the  lot.  An  automatic  water  heater 
and  a  vacuum  cleaning  system  will  be 
installed.  Exterior  of  the  house  will 
be    covered    with    cement    plaster      on 


metal     lath.       A    red     clay     tile    roof    is 
specilied.      Plans   are   being   prepared. 

Contracts  Awaxded. 

UoTKl. —  2  .stiii'.\  and  liase,  brick. 
$2ii.(MUi.  Itii'lumind,  Cimtra  Costa  Co., 
Cal.  Architect,  James  T.  Narbett,  Rich- 
mond. Owner,  Mrs.  Whiten.  Contrac- 
tors, T.  Park  Jacobs  Co.,  Riclimond. 
Contract    price.    $20,000. 


Liens  Filed. 


MARIN    COUNTY. 

ilECORDBD  AMOUNT 

April  28,  1913 — MILL  VALLEY,  Marin 
Co.      Wm    Ross    vs    Ernest      Horst- 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 

IvKSIDIO.XCE.S — 1  and  2  story,  frame. 
Cost  not  stated.  Stockton,  San  Joaquin 
Co.,  Cal.  The  following  Day  Labor 
jobs  have  been  reported  as  about  to  be 
started  in  Stockton:  1  story  frame 
dwelling  for  J.  H.  Wender,  130  East 
.Vlagnolia  Ave..  Stockton,  cost,  $1,800;  1 
story  frame  dwelling  for  C.  J.  Wystedt. 
307  West  Poplar  St..  Stockton,  cost, 
$2,000,  and  2  story  frame  dwelling  for 
Dr.  Robert  Hammond,  IS  East  Flora 
St..   Stockton,   cost,   $8,250. 

SCHOOL — 2  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Sac- 
ramento, Cal.  Architect,  J.  J.  Dono- 
van, Security  Bank  Bldg.,  Oakland. 
Owners,  City  of  Sacramento.  Architect 
Donovan  lias  been  commissioned  to 
prepare  plans  for  another  of  tbe  new- 
.Sacramento  schools.  The  building  will 
le  as  large  as  the  school  for  which 
.Architects  Shea  &  Lofquist  are  pre- 
paring plans  and  which  is  to  cost 
$180,000.  No  details  of  construction 
can  be  given  at  this  time  as  plans  have 
not  progressed  far  enough.  The  build- 
ing will  be  located  on  Cypress  avenue 
between    Rainsford    and    Spofford    ave- 


BuUding  Contracts. 

SACR.4MENTO    COUNTY. 

W  V4  LOT  2,  P,  Q,  13TH  AND  14TH 
Sts.,  Sacramento.  Re.nodel  present 
dwelling  into  frame  flats. 

Owner Frank  P.  Williams. 

Architect  ..  .Plans    by    Contractor. 

Contractor.  .James   J.   Murphy. 

Filed   May    1,   '13.      Dated   May    1,   '13. 

COST.  $3600 


LOT    143      CURTIS      OAKS.        One-Story 

frame  residence. 
Owner Clifford      Prudhomme,      725 

9th,    Sacramento. 
.-Architect  ..  .Plans  by    contractor. 
Contractor.  .R.     H.     Ruiter     and     H.     G. 

Birdsall,      2715      2nd      Ave., 

Sacramento. 
Filed  April  30,  '13.     Dated  April   11,  '13. 
COST,   $2085 

LOT  21  Meister  Tct,  Sacramento.     Two- 
story  frame  residence. 
Owner Charles  .A.    Root,    302    O    St., 

Sacramento. 
Designer  ..  ..Anna        Crabbe        Walters, 

1602%    J  St..   Sacramento. 
Contractor.  .Wm.  _R.    Saunders,    2810    I 

St..   Sacramento. 
Filed  April  29,  '13.     Dated  April  26.  '13. 
COST,    $6762.50 

K    %    LOT   2  V,   W,   22ND,   &  23RD  STS.. 
Sacramento,      One  and   one-half-story 


name   dwelling. 

Owner John   H.   Ruser,   2012    N   St., 

Sacramento. 
-Architect  ..  .Plans  by   Contractor. 
Contractor.  .G.    E.    Harvie,    2212    T    St., 

Sacramento. 
VUed   April   29,  '13.     Dated  April   29,  '13. 
COST,   $3422 


Building  Contra,cts. 

S.*N    JOAQUIN    COUNTY. 


NO.      110      W-C.ALIFORNIA,      Stockton. 
Frame   building. 

Owner Chas.    Pike,     1321     E-Miner, 

Stockton. 
Architect  .  .  .None. 
Day's    work.  COST,    $2-50 


LOT  6  and  E  36  Lot  4  Blk  46,  Stockton. 

Two-story    frame    building. 
Owner Dr.   Robt.   Ham.nond,   18  E- 

Flora,    Stockton. 
.Architect  ...Wm.    Thomas,    San   Joaquin 

Bldg.,   Stockton. 
Day's  work.  COST,  $8250 


LOT    13    BLK    S2    W,    Stockton.      Frame 
building. 

Owner J.    H.    Winder,    130    E-Mag- 

nolia,    Stockton. 
-Architect  .  .  .None. 
Day's  work.  COST,   $1800 


LOT    15    BLK    12,    The    Oaks,    Stockton. 
Frame  building. 

Owner C.    J.       Wystidt,       307       W- 

Poplar,  Stockton. 
-Architect  .  .  .None. 
Day's  work.  COST,  $2000 

NO.    825    E-LINSDAY,    Stockton.      Addi- 
to    frame    flats. 

Owner F.  H.  Fredericks,  Premises. 

Arcliitect  . .  .None. 

Contractor.  .Andrew     Jensen,     2228     N- 
California,    Stockton. 

COST.  $3600 


LOT  1  BLK  60  West,  Stockton.  One  and 
one-half-story    frame    building. 

Owner H.  D.  White  cS:  John  -Moore, 

999    N-Lincoln,    Stockton. 
-Architect  . .  .None. 
Contractor.  .John   Moore. 

COST,   $3250 

LOTS  12  -AND  16  BLK  94  E  of  Center, 
Stockton.  All  work  for  one-story 
frame    bungalow. 

Owner J.   L.    Taylor. 

-Architect  .  .  . R.  P.  Morrell,  Rooms  12  to 
15   I.   O.   O.   F.   Bldg.,   S'tock- 
toc. 
Contractor.  .H.     E.     Vliekroy,      115     W- 

Rose,  Stockton. 
Filed   April   19,  '13.     Dated   April   17,  '13. 

Rough  plumbing  in $600 

Building    enclosed    600 

Inside    wood    work    finished 600 

Usual    35    days 600 

TOTAL  COST,  $2400 
Bond,  $1200.  Surety,  Joe  I>.  Warner. 
Limit,  60  days.  Forefit,  $10.  Plans  and 
specifications   filed. 

« . 

COMPLETION  NOTICES. 

SACRAMENTO    COUNTY. 

RECORDED  ACCEPTEI6 

May    1.    1913— KAY    NO.    212,    Sacra-  ■ 

mento.      Isabella    Bloomberg    to    H 

Goldman April   21,   1»1S 

April     29,     1913— LOT     1192     W     AND 

Kimbrough       Tr    25,       Sacramento. 

Chris   R   Jones   to  C  J   Hopklnson.. 


Al 


p\o\n   """r^^    ''"'    ^'^-      Sacramento 
mento  Planing  Mill  &  Furniture  Co 

April    18,    1913 
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Liens  Piled. 

SACRAMENTO    COUIVTY. 

liECORDED  ^~  .,,„ 

April..     l,„3_I.0CATEDNRT0a^'^ 
For J^I'rT   ,    ^■^'^'■^'"^"to      Steam 
D  e.i^in'^/cr'^'""'  '""'  ^^  Y"'°" 

^"'S     ^O      $21^9   90 

-";"'=•  'S'^'-LOTS  4  AND 's  Map.; 
Ave^  Sacramento.  F  H  Koster  vs 
R  R  ^^;^^^^^^^^-^^^^^^^^. .  .i4e.90 

LOS    ANGELES    AND    SOUTH 
ERN  CALIFORNIA. 


.ai  bnf  ""I  HOUSE-4  story  and 
'ase  br.ck  and  steel.  Cost  not  stated 
1.0      Angeles.    C«l,      Architects,    Train    & 

er  Mrs.  George  J.  Bey.  The  building 
w.l,     occupy    a    corner    site    and    win 

ha?  be?n  """"^  "'  '"^"^  '"^*-  I"terior 
"as  been  arranged  for  100  rooms 
Which  Will  be  divided  into  two  aTd 
three  ,„„„  ^^^^^^      ^,,  apartments  will 

'      tZV°"TI'"^   "^^"^^    ^"'S    wall    beds. 

■      I/""    "l"'    ''^    «'««"!      heat,      elevator 

oieamng    system.      Interior    finish    will 
,      be  of  pine  and  hardwoods.     Bath  rooms 

I     sTo     'X'^T"'''°"'■^''^"''"■^-"'- 
scot.     The  exterior  of  the  building  will 

com'  w  ""'*'  "^'"''^^"''  ''^'^'^-  P'-"«  are 
complete  and  figures  are  being  taken 

APARTMENT     HOUSE-3     ftory    and 
base,  bnck.     Cost  not  stated.     Los  In 

fw'  K '„  ^'■"'''^^'-  ^^--'3  ^"--, 
P  I;  f!"".^"  '^"'^-  I^-  A-  Owner,  J. 
P.  Partch,     The  building  will   cover  an 

areaof50..100  feet  and  will  contain  54 
rooms,  arranged  in  two  and  three  room 
^u.tes  All  apartments  will  have  waU 
beds  and  private  loath  rooms.  inteTror 
fin.sh    will    be    of    pine    and    hardwood. 

Tool  n?7°°^  """'■^  '"  '^^  principal 
room.«.  There  will  be  steam  heat,  ele- 
vator service  and  a  vacuum  cleaning 
system.  The  exterior  of  the  builSln^ 
will  be  faced  with  pressed  brick.  Plans 

anri^»  ^  ^^  *'"'•''  """^  *°^«'-'  "rick 
and    steel         Cost      not      stated.      Long 

feels  F^^l^"^''^^  ^°-  Cal.  Arch" 
tects    Frank  T.  Kegle.v,  associated  with 

mZ  T^""  .  ^"''^  Consolidated  Realty 
n,5",  T.  u  °"^""^'  Roman  Catholic 
CTiurch    Father  James  A.  Reardon,  pas- 

S^v,  J  /  ^"'""'"^  ^"'  '"'-'^  '^^  «r^a  of 
^eVtiJ  T   '   "'^'"   auditorium   will 

seat  700  people.  Interior  finish  will  be 
Of  pine,  hardwoods  and  ornamental 
11  TZ  „'^/<'""-^'  heating  system  will 
be  installed.  Construction  will  be  of 
tnl  ^"<3„^'eel  with  two  steel  frame 
towers.  The  exterior  will  be  faced 
with  pressed  hrick.  Plans  are  being 
prepared. 

for'fj'''^'  ''°'-^  ^"-^  '-^'-.  -in- 
forced   concrete.     Cost   not  stated.     San 

son^n  S^';  /■■^'"t^^'t^.  H.  M.  Patter- 
n,  ^'  .-  ^°''"^°"  Bldg.,  L.  A,  Owner, 
Di.  Fred  Stauffer.  The  building  will 
be  erected  on  a  corner  site  and  will 
r■o^er  an  area  of  100x100  feet.  A  large 
I'otel  lobby,  dining  room  with  complete 
lut Chen  equipment  and  two  store  rooms 
tvill   occupy   the   first   floor.     There   will 

leating  plant  in  the  basement.  Upper 
loors    will    be    arranged    for    126    guest 


'''cam    heat,    elevator   -ervii-e    -i    v 

nkin','"'^'-^""'  ""''  "•"  and' cold 'wal'c'r 
I   Vint       Interior    finish    will    he    of    pine 

tile  floo,r"°'I-  "''"'  '""""^  *"'  have 
e  floors  and  wainscot.  Patent  store 
lionts  and  metal  window  sash  and 
wi^rr;  J"l  "^'"■'°'-  °'  'he  huildhig 
lease  on  the  entire  building  has  been 
m-ade  with   Mrs.   Florence   r    Ti,  ,   r 

APARTMENT     HOUSEsf:.'^^^";",:;, 

ei.    H.    M.    O'Malley,    Pacific    Sash       and 
IJoor    Co.,    3310    South    Main    St      L    " 

fa^n'^ed"'.   *'f'    '^"'"''"^^    -■"    he    a'"' 
'anged   for   36   suites   of  two   and    three 
rooms  and  bath.     Interior  will  be  hand 
comely   finished   in  pine,  mahogan      and 
other  hardwoods.     There  will   l.e  steam 

eanin^r'r'    ''''''"'    '^"'^    ^    ^-"-n 
Cleaning   system.     All   suites   will    have 

wall  beds.     The   exteriors   will      e   cov! 

ered  with  cement  plaster  on  meta!  lath 

Plans   are   co.nplete   and   the  work    wili 

be  done  by  Day  Labor. 

GARAGE — 1     an,5     ■)     of„ 
1     .   ,  ""^     ^    storv    and    has*! 

ToJ'  ff^^'^^'ect,  none  Owner,  F  O 
Jean  4o2  Ardmore  Ave.,  L.  A  The 
building  has   been  design;d   for  a  con 

ot    looxllo    feet.      Construction    will    be 

sash  and  frames,  concrete  floor  and 
s  eel  roof  trusses.  A  special  gLoHne 
^-torage  tank  will  be  installed  Inte! 
rior    finish    will    be    of   pine   with    some 

inf  wiir"bVf"  '="'"'°'-  °^ '"« ^-^^- 

Plans  are  CO  w  ^'"^  ^-^^^^^^  *'-'^k. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor. 

.■^aroti      Th.>K     ,^°"  ■      Owner,    Mr. 

baroti.     The  building  has  been  designed 
for   a    commercial   hotel   and    will   cover 
an   area   of  50x150   feet.     There   win   b 
stores    besides    the   hotel    lobb:  In    the 

w  brhro'n%r™'"^^  °"  ^'"»^'^  ■■--' 

inni    ^         ,  *''®   "PP^''   floors.      Plans 

^nclude  elevator  service,  steam  1  ea 
and   a    vacuum   cleaning   system       IntP 

wu^t'm  "'"''''  °'^'-''"-^h"o't 
with  some  ornamental  plaster  in  the 
lobby.     AH  rooms  will  be  supplied  wi  h 

Of  the  l^M,  """""'"^  ^^'"-  E'^teT  or 
Of  the  huilding  will  be  faced  with 
pressed    brick.      Plans    are    being  ZrT- 

HOTEL— 6  story  and  base,  reinforced 

es  C^'-  a"?-.  "°'  ^'"*<'^-  L-  Ange' 
■ts'  Rid;,  -V"'"'^'^''  R-  M.  Taylor,  Doug- 
The  hnn'.,  ^-.i  °^""'''  J^^^''  Joseph. 
The  building  will  be  arranged  for  foui^ 
stores  and  the  hotel  oflice  and  lobby 
on  the  first  floor  and  110  guest  rooms 
on  the  upper  floors.  The  building  wTl 
cover  an  area  of  100x120  feet.  aZuI 
r>  per  cent  of  the  guest  rooms  will 
ha  e  connecting  baths.  Interior  finish 
u-  °5   "     "   ^""^   hardwood.     There 

"111  be  steam  heat,  elevator  service  a 
vacuum  cleaning  system  and  hot  water 
supp  .V.  Metal  window  sash  and  frames 
will  be  used.  Bath  rooms  will  have  ce 
ment  floors  and  tile  wainscot.  The  ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  now 
being    prepared. 


Ill     .\v 


'■•    •'■     I'iiilliiK 


.■)llll 


'I    IMiie,   .1(27,- 

forced    o^ni-rete^'l^lnoo!''   I^f  Ang<^el" 
C     .     A^-cimect    .Myron   Hunt.  Hihe^nl::,' 

and'-lmprovenre'::%""""p"^^r   '■""' 
Ricbnv^.xT       V  ^"'        Contractors, 

v.  oi.  '""'=""  Construction  Co 
Wright  and  Callender  Rldg.,  L  A  Con" 
tract   price,    $'.i5,000. 

SCHOOL~2    and     ■>     sir,,.,,  ,     , 

Cla.-^    A  .  -story    and     hasp. 

San  n  '■°"«"-"'-'i"n-  Cost  not  stated 
San  Francisco.  Architects,  City  dV 
C  tyTa'l  -'^.-^-'"-^ture,  'Te'^m  orl^: 
Of  Ln    J  "'^''''    ^'■'■^-    ^"^    Countv 

Bulldiig^'  rTe       plivteM     Z'^^^"^'"'^' 

-eoUdbrth^::  "^ -°- 

Works  on  Wednesday  last.  .MM  Fin 
ayson  was  low  bidder  on  all  th'e  alte": 
lative  propositions.  f„r  the  general 
construction  as  follows  (ai  jMBnnn 
'b)    »d06,S,92,     (c,    $312,490.      j'    n^'Z'' 

$'T764  ""^i'  'r  ""  *"^  Plumbing  at 
c'o  r.,.  ?"  ^^''"'^  ^'"^  Extinguisher 
Co     were    low   on    the   electric    work   at 

heat  t  '^  ''■  ^'^'^'^  ^-^  '°-  on  the 
heating  and  ventilating  at  .$14,520,  and 
John  G.   Sutton  was  low  on   the  boilers 

have  not'","'"'  "'  ^''■"">-  ^^^''^s 
of  the  UT"  "''"''■  -"  '■"^Plete  list 
°hi.  K,,"^  ''"f  P'-'^'«"«ed  appears  in 
tins,  issue  under  the  heading  of  San 
Francisco.  ' 

LIBRART-1  story  and  base,  con- 
crete and  brick.  Cost  not  stated.  Tor- 
rance, Imperial  Co.,  Cal.  Architect.  P 
D.  Farquhar,  Van  Nuys  Bldg.  L  A 
Owners,  Town  of  Torrance  Contractor. 
B.  D.  Kronnick,  3900  So.  Hill  St.  L  A 
Note:  This  contract  has  been  taken  on 
a   percentage   basis. 


PORTLAND  AND  OREGON. 


Contracts  Awarded. 


RESIDENCE  -   2      story     and      base 
^rame     327,500    Hollywood.  Los  Angel"' 

Bldg.,  L.  A.     Owner,   George  A.   Ralphs. 


APARTMENT  HOUS.E-2  story  and 
Dase,  brick.  Cost  not  stated  St 
Helens,  Ore.  Architect,  Ernest  Kroner 
Worcester  Bldg..  Portland.  Owner  J 
K.  Ramsey.  The  building  will  cove^  an 
area     of    57x90    feet.       The    entire    firTt 

upper "fln    '"   ^V^"^'"  '"'■  ^   ''-'■-  and 
upper    floor    will    be    divided    into    four 

walT  he"d'''-     f "   ^P^'-^'-ents   will   have 

wall    beds    and    connecting    baths       In- 
erior  finish  will  be  of  pine.     There  will 

be    steam    heat    and    elevator      service. 

The  exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  figures  are  being  taken 
APARTMENT  HOUSE-4  .^^ry  and 
Pase.  reinforced  concrete,  $70,000.  Port- 
land, Ore.  Architect,  J.  S.  Atkins.  Henry 
bldg.,  Portland.  Owner,  W.  B.  Buell 
Journal  Bldg.  The  building  will  cove; 
.n  area  oif  100x100  feet.  The  first  floor 
will  be  arranged  for  the  office,  lobbv 
social  rooms  and  a  public  dining  roo.V 
Upper  floors  will  be  divided  into  suites 
of  two.  three  and  four  rooms  each      All 

priv?t'^'b'?,  ''■"'  "''^^^  "•'^»  ''^'^^  and 
private  bath  rooms.  Plans  provide  for 
^team  heat,  elevator  service,  hot  and 
cold    running    water     and      a       .acuun 

e' o"f'"rfn  ''"'ri,'       '"'"'''"■    «"'■''>     ""' 
e  Of  pme  and  hardwood.     Bath   rooms 

yn  have  cement  floors  and  tile  wain- 
scot The  exterior  of  the  building  will 
be  faced  with  cement  plaster.  ri.,„, 
are  being  prepared. 

.STORES  AND  OFPICES-3  al«r.v.and 
base^  brick  and  steel.  Cost  n^vfated. 
La  Grande  Ore.  Architects. 'W-hidden 
ei-s  r':=  r'l^''^°-  R"'-"and.  Own- 
Th^  ,  -i^'-  ■^^''°''^en  and  N.  K.  West. 
The   building  will   occupy  a   corner  site 
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ami  Is  to  cover  an  area  of  60x110  feet. 
Plans  provide  for  several  stores  on  the 
(Irst  lloor  and  offices  above.  Interior 
finish  will  be  of  pine  throughout.  There 
will  he  metal  window  sash  and  frames. 
An  elevator  will  be  Installed.  The  ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  complete 
and  figures  are  being  taken. 

FACTORY — 5  story  and  base,  brick 
and  steel.  $70,000.  Portland,  Ore.  Ar- 
chitects, Root  &  Hoose,  Commercial 
BIdg.,  Portland.  Owners,  Modern  Con- 
fectionery Co.  This  building  has  been 
mentioned  here  before  when  plans  were 
first  started.  Working  drawings  are 
complete  and  bids  are  being  taken.  The 
building  will  cover  an  area  of  70x100 
feet  with  a  one-story  addition  30x100 
feet  in  the  rear.  Plans  include  elevator 
service  and  a  steam  heating  plant.  In- 
terior finish  will  be  of  pine.  There  will 
be  fireproof  doors,  metal  window  sasJi 
and  frames  and  metal  lath  and  plaster 
interior  partitions.  Tlie  exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Segregated  figures  on  all  parts 
of  the  work  are  being  taken. 

LIBRARY — 1  story  and  base,  brick 
and  steel.  Cost  not  stated.  Albany, 
Ore.  Architect,  W.  F.  Tobey,  Sherlock 
Bldg.,  Portland.  Owners,  Albany  Car- 
negie Library  Association.  The  build- 
ing will  contain  two  public  reading 
rooms,  librarian's  ofiice,  .  stack  room 
and  children's  room.  The  design  is  in 
the  classic  style  with  exterior  faced 
with  pressed  brick  trimmed  with  stone. 
Interior  finish  will  be  of  pine  and  hard- 
wood. Plans  are  being  prepared.  A 
central  heating  system  will  be  in- 
stalled. 

LODGE  HALL — 4  story  and  base, 
brick  and  steel,  $80,000.  Portland,  Ore. 
Architects,  Claussen  &  Claussen,  Mac- 
leay  Bldg.,  Portland.  Owners,  Portland 
Social  Turn  Verein.  The  building  will 
be  erected  on  13th  street  between  Main 
and  Jefferson  streets,  and  will  be  de- 
signed with  a  number  of  large  social 
and  lodge  halls.  A  feature  of  the 
building  will  be  the  main  banquet  hall 
and  gymnasium.  Plans  include  steam 
heat,  elevator  service  and  vacuum 
cleaning.  The  exterior  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared  and  figures  will  be  called  for 
shortly. 

WATETR  SYSTEM — Pumping  plant 
and  mains,  $200,000  Pendleton,  Ore.  En- 
gineer, FTank  C.  Kelsey,  Selling  Bldg., 
Portland.  Owners,  City  of  Pendleton. 
The  system  will  embrace  about  sixteen 
miles  of  water  mains,  two  reinforced 
concrete  reservoirs  of  1.000,000  gallons 
capacity  each  and  a  concrete  pumping 
station.  Bonds  have  been  sold  and 
bids  for  the  construction  will  be  called 
for  within  a  short  time.  Plans,  specifi- 
cations and  complete  information  can 
be  secured  from  Engineer  Kelsey. 

Contracts  Awarded. 

FACTORY — 4  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Port- 
land, Ore.  Aj-chitect,  John  Graham, 
Lyon  Bldg.,  Seattle,  associated  with 
Doyle,  Patterson  &  Beach,  Portland. 
Owners.  Ford  Motor  Car  Co.  Contrac- 
tors, Pearson  Construction  Co.,  New 
York  Bldg.,  Seattle.  Contract  price  not 
stated. 


Seattle  Commission.  The  building  will 
be  erected  at  the  foot  of  Bell  street. 
Construction  will  he  fireproof  through- 
out. Freight  elevators  will  be  in- 
stalled and  metal  window  sash  and 
frames  and  fireproof  doors  will  be  used. 
The  building  is  the  first  of  several  big 
structures  which  will  be  erected  by  the 
Port  of  Seattle  Commission.  Plans  are 
now  being  prepared  and  figures  will  be 
advertised   for   shortly. 

WAREHOUSE — 6  story  and  base,  re- 
inforced concrete,  $100,000.  Seattle, 
Wash.  Architects,  Franklin  Engineer- 
ing Co.,  Hoge  Bldg.,  Seattle.  Owner, 
Mrs.  Weisnen.  The  building  will  be 
erected  on  the  corner  of  Westlake  and 
Harrison  streets  and  will  cover  an  area 
IL'O  feet  square.  Construction  will  be 
Hreproof  throughout  and  will  embrace 
all  of  the  latest  devices  in  warehouse 
construction.  Interior  partitions  will 
be  of  liollow  tile  and  metal  lath  and 
plaster.  There  w-ill  be  fireproof  doors, 
metal  window  sash  and  frames  and  an 
automatic  sprinkler  system.  Elevators 
and  spiral  chutes  will  be  used.  The 
exterior  of  the  building  will  be  faced 
witli  cement  plaster.  Plans  are  being 
prepared. 


Alien  Land  Laws  Of 
The  Japanese, 

A    Coiuplete    Statement    of    Acts    of    the 

Japanese     Parliament     Relative     to 

the  Riglits  of  Foreigners. 


SEATTLE  AND  WASHINGTON. 

WAREHOUSE — 5  story  and  base,  re- 
inforced concrete,  $100,000.  Seattle, 
Wash.  Architect,  Capt.  A.  O.  Powell, 
Central  Bldg.,  Seattle.     Owners,  Port  of 


Relative  to  laws  of  Japan  concerning 
the  rights  of  foreigners  to  hold  land 
in  that  country,  the  Sacramento  Bee 
has  written  to  the  Japanese  Consulate 
at  San  Francisco  and  that  official  has 
replied  thereto,  stating  fully  the  laws 
and  practices  of  his  country  in  re- 
gard to  the  rights  of  aliens.  It  will 
be  noticed  that  the  reciprocal  land 
law  passed  by  the  Japanese  Parliament 
in  1910  has  not  been  put  into  effect  as 
yet.  The  letter  makes  a  clear  state- 
ment of  the  whole  matter  and  is  given 
herewith  in  full: 

Consulate  General  of  Japan,  San 
Francisco,    April    26,    1S13. 

To  the  Editor  of  The  Bee — Sir:  I 
have  your  communication  of  the  23d 
inst.  asking  me  for  a  statement  of 
the  present  law's  and  practices  of 
Japan  relative  to  the  holding  or  ac- 
quisition of  land  by  aliens  in  that 
Empire. 

In   reply   thereto,   I  beg  to  state  that, 
under  date  of  April  13,  1910,  a  law  was 
promulgated    by    the    Japanese    Parlia- 
ment,  which   provided  «s   follows: 
Article    1.      Foreigners    domiciled 
or    resident    in    Japan    and    foreign 
judicial   persons    registered    therein 
shall  enjoy   the  right   of  ownership 
in    land,    provided    always    that    in 
the  countries  to  which  they  belong 
such  right  is  extended  to  Japanese 
subjects    and      Japanese      juridical 
persons;    and    provided,    further,    in 
case    of    foreign    juridical    persons 
that    they    shall    obtain    permission 
of    the    Minister. for    Home    Affairs 
in    acquiring   such    ownership. 

The  foregoing  provisions  shall 
be  applicable  only  to  foreigners 
and  foreign  juridical  persons  be- 
longing to  the  countries  to  be 
designated  by   Imperial   ordinance. 

Article  2.  Foreigners  and  for- 
eign juridical  persons  shall   not   be 


laiiuhlc  of  enjoying  the  right  of 
ownership  in  land  in  the  following 
districts:  First,  Hokkaido;  sec- 
ond, Formosa;  third,  Karafuto; 
fourth,  districts  necessary  for  Na- 
tion.al  .defense. 

The  districts  coming  under  No. 
4,  of  the  preceding  paragraph  shtll 
be  designed  by  Imperial  ordinance. 
Article  3.  In  case  a  foreigner 
or  a  foreign  juridical  person  own- 
ing land  ceases  to  be  capable  of ' 
enjoying  the  right  of  ownership 
in  land,  the  ownership  of  such  land 
shall  accrue  to  the  fiscus,  unless 
he  disposes  of  it  within  a  period 
of  one  year. 

In  case  a  foreigner,  by  reason 
of  losing  his  domicile  or  residence 
in  Japan,  or  a  foreign  juridical 
person,  on  account  of  withdrawing 
his  business  establishment  or  office 
from  Japan,  ceases  to  be  capable 
of  enjoying  the  right  of  ownership 
in  land  the  period  mentioned  in 
the  preceding  paragraph  shall  be 
five  years. 

If  any  land  owned  jy  a  for- 
eigner or  a  foreign  juridical  per- 
son is  situated  within  the  district 
designated  under  the  last  para- 
graph of  the  preceding  article  as 
necessary  for  National  defense,  and 
if,  in  consequence,  the  ownership 
of  such  land  accrues  to  the  fiscus, 
the  damage  thereby  caused  to  the 
former  owner  shall  be  compensated. 

In  case  of  the  failure  to  arrive 
at  an  accord  with  regard  to  the 
vimount  of  compensation  mentioned 
in  the  preceding  paragraph,  a  suit 
may  be  brought  before  an  ordinary 
Court   of  Justice. 

Article  IV.     The  date  for  putting 
the  present  law  into  force  shall  be 
determined   by   Imperial   Ordinance. 
There      follow    four      other      articles 
which  I  do  not  quote,  because  they  re- 
late   to    details    not    pertinent    to    the 
main    issue,    viz;       The    desire    of    the 
Japanese  Government   to   put   aliens   on 
a    par     with     native     subjects     in     the 
matter  of  land  ownership. 

You  will  please  notice,  from  the 
provisions  of  Article  I,  that  the  ex- 
tension of  the  privilege  of  land  own- 
ership, to  foreigners,  in  Japan,  is  con- 
ditioned upon  the  extension  of  similar 
rights  to  the  subjects  of  Japan  by  the 
Governments  of  other  countries.  In 
other  words,  it  is  designed  to  be  re- 
ciprocal   in   its    operation. 

Y'ou  will  please  note,  further,  that 
Article  IV  provides  that  the  date  for 
putting  the  law  into  force  shall  be 
determined   by   Imperial   Ordinance. 

Such  Imperial  Ordinance  has  not, 
as  yet,  been  promulgated,  due,  un- 
doubtedly, to  the  fact  that  the  Gov- 
ernment is  now  engaged  in  an  in- 
vestigation as  to  the  rights  and 
privileges  extended  to  the  subjects  of 
Japan  in  the  matter  of  land  ownership 
by  other  Nations.  There  can  be  no 
doubt  that  when  this  investigation  has 
been  completed,  such  Ordinance,  fixing 
the  date  of  operation,  will  be  promptly 
issued. 

With  regard  to  the  status  of  this 
matter  prior  to  the  enactment  of  the 
law  of  April  13,  1910,  there  were  cer- 
tain restrictions,  greatly  softened  In 
their  practical  operation  by  the  ex- 
istence of  a  liberal  leasing  system 
which  granted  rights  and  privileges 
to  foreigners  which  were  practically 
equivalent  to  ownership  In  fee  sim- 
ple 

Article  II  of  tlie  Civil  Code  of  Japan, 
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provides  that   foreigners  are  entitled  to 
all    civil    rights    excepting^    sucli    as    are 


denied  by  statute  or  treaty  stipulation. 
The  only  statute  on  the  subject  con- 
taining a  prohibition  is  found  in  Article 
XL  of  Imperial  Edict  XVIII,  promul- 
S;ited  under  date  of  January  G,  1S74, 
and   reading  as  follows: 

"Land  shall  not  be  sold,  hypothe- 
cated or  mortgaged  to  foreigners,  nor 
siiall  deeds  or  titles  be  passed  con- 
veying to  them  ownership  rights." 

It  is  proper  to  state  here  that  such 
prohibitive  clauses  in  the  Japanese 
law,  running  against  the  right  of  an 
alien  to  hold  land,  ran  against  him 
as  an  individual,  not  as  a  corporation. 
(Juridical  person.)  A  corporation,  or- 
ganized under  Japanese  law,  had  the 
same  rights  as  a  native  subject 
wliether  its  stock  was  held  in  whole  or 
in  part  by  foreigners.  Tliere  never 
was  a  time  when  aliens,  organized  as  a 
Japanese  corporation,  could  not  iiold 
title  to  land  in  Japan. 

The  leasing  system,  still  operative 
in  Japan,  m-ay  le  briefly  outlined  as 
follow.s: 

The  term  superfices  is  given  to  land 
leases,  made  to  either  natives  or  for- 
eigners for  purposes  of  forestr>-(  or' 
general  improvement.  No  time  limit 
is  fixed  to  tihs  class  of  leases.  They 
may  run  for  one  year  or  be  made  in 
pei'petuity.  Payments  are  subject  to 
agreement  and  may  be  made  monthly 
or    annually.        In    case    of    perpetuity 


Veneered  Panels  that 
ARE  good — order 
today  from 


Veneered  Panels 
of  proven  merits 

The  most  particular  people  use  only 
WYBRO  panels.  They  know  of  their  merits. 
They  have  proven  tlieir  lasting  qualities. 
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Ask  for  WVBRO  panel  list.  There  are 
168  varieties  to  choose  from. 


White  Bpotheps 


5th  and  Brannan  Streets 
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i-he  entire  sum  agreed  upon  may  be 
paid  over  to  the  lessor  at  the  com- 
mencement of  the  lease  term,  which, 
practically,   amounts    to    purchase. 

Anotlier  form  of  lease  is  known  as 
emphyteose,  granted  to  natives  and 
aliens  alike  for  purposes  of  agricul- 
ture and  stock  raising.  Tliese  leases 
run  for  periods  ranging  from  twenty 
to  fifty  years,  with  privilege  of  re- 
newal. The  condition  of  payment  are 
subject  to  contract,  or  the  whole  may 
Ije  paid  at  commencement  of  contract 
term. 

There  is,  in  addition,  an  ordinary 
form  of  lease  which  runs  for  periods 
of  less  than  twenty  years  with  priv- 
ilege of  renewal.  Such  leases  are  sub- 
ject lo  the  ordinary  laws  of  contract 
and  guarantee  to  foreigners  every 
right  and  privilege  enjoyed  by  native 
subjects. 

Such  is,  in  brief,  a  statement  of  the 
present  law  and  practices  In  Japan, 
relative  to  the  ownership  of  land  Tsy 
foreigners. 

Trusting  that  it  has  been  made  suf- 
ficiently clear  to  indicate  the  liberal 
attitude  of  my  Government,  I  beg  to 
remain,  very  truly  yours, 

T.  NUMANO, 
Acting   Consul   General   of  Japan. 


HOW  TO   USB   A   GAS   RANGE. 


Wlien  lighting  the  top  burners,  turn 
the  burner  un  full  and  light  at  the  back 
of  the  burner.  This  enables  the  burner 
to  fill  with  gas  and  prevents  lighting 
back  in  air  mixer,  commonly  referred 
to  as  "popping." 

The  point  of  the  flame  should  be  just 
liigh  enough  to  touch  or  impinge  on  the 
bottom  of  the  cooking  vessels.  In  boil- 
ing water  it  should  always  be  re- 
membersd  that  water  boils  at  212  deg. 
F.  .and  it  is  impossible  to  heat  it  above 
that   temperature. 

Jlany  people  are  under  the  impression 
tliat  boiling  at  a  gallop  shortens  the 
ti.ne  of  cooking,  but  such  is  not  the 
case.  Tlie  evaporation  of  the  water  is 
accelerated  and  makes  it  necessary  to 
replenish  the  supply  of  water.  This 
makes  a  demand  for  more  fuel,  which 
is  an  additional  expense  for  heating 
the    water    thus    supplied. 

There  is  an  old  saying,  "Matches  are 
cheaper  than  gas."  The  greatest  econ- 
omy is  exercised  when  burners  are 
turned  completely  off  when  not  in  use 
ami  relighted  next  time  they  are  re- 
(luired. 

How  can  I  bake  successfully  on  the 
gas  ran.ge?  Always  liglit  the  oven  ten 
minutes  before  using.  This  method  in- 
volves no  waste  of  gas,  as.  if  the  article 
is  put  into  a  cold  oven,  the  cooking  will 


take  just  so  mucli  longer  and  tlie  re- 
sults  will   not  be  so  good. 

Use  tin  pans,  not  sheet  iron  nor 
agate,  as  they  absorb  the  heat  and  are 
liable  to  burn  the  food  at  the  bottom 
and  sides  before  it  is  done.  The  heat 
of  the  gas  range  oven  is  much  more  in- 
tense and  direct  than  that  of  the  coal 
range. 

Do  not  put  pans  on  the  bottom  of 
oven — it  prevents  the  proper  heat  cir- 
culation.    Always  use  the  oven  racks. 

Regulate  the  burners  according  to 
the  kind  of  baking.  If  recipe  calls  for 
a  moderr.te  oven,  reduce  the  flame  about 
one-half  when  the  pans  are  put  in.  For 
a  quick  oven,  keep  burners  lighted 
during  all,  or  nearly  all,  of  the  baking. 
It  is  important  to  bear  in  mind  that 
it  takes  less  time  to  bake  in  a  gas 
range  than  in  a  coal   range. 

In  baking  bread  the  gas  may  be  turn- 
ed entirely  off  ten  minutes  before  tak- 
ing from  the  oven.  The  heat  retained 
in  the  oven  will  "bake  out."  Close  the 
damper  in  the  flue  pipe  when  baking; 
this  holds  the  heat. 

How  can  I  "broil  successfully  on  a  gas 
range?  Meat  suitable  for  broiling 
should  be  fairly  tender  and  surrounded 
by  fat.  otherwise  the  result  will  be 
liard  and  dry.  The  edge  of  the  meat 
should  be  cut  through  in  several  places 
to  prevent  it  from  curling  up,  as  tlie 
outer  skin  contracts  from  the  heat.  No 
seasoning  should  be  added  until  the 
meat  is  ready  to  serve,  as  salt  toughens 
tlie  meat  and  draws  out  the  juice.  Heat 
the  oven  ten  minutes  before  broiling 
or  meat  will  simmer.  Place  tlie  meat 
about  two  inches  from  the  flame, 
always  leaving  tlie  oven  door  open 
when  broiling.  This  is  important  both 
for  the  choice  flavor  of  the  meat  and 
to  prevent  burning  and  smoke.  Sear 
first  one  side  of  the  meat  and  then 
the  other  so  that  the  juices  of  the  meat 
are  retained.  Have  the  meat  platter  hot 
when  the  steak  is  put  on,  first  adding 
the  seasoning. 

Always  leave  the  oven  doors  open 
after  baking  and  broiling;  this  allows 
the  steam  to  escape  and  prevents  rust- 
ing. 

How  can  I  keep  food  warm  on  a  gas 
range?  Heat  the  oven  for  ten  minutes, 
then  turn  out  the  gas.  Put  the  food  in 
the  oven.  The  oven  will  stay  hot  for 
at  least  twenty  minutes. 


.\HCHITECT'S    CERTWICjVTE. 


May  1.  1913 — James  W.  Plachek  has 
filed  his  Certificate  of  Architecture 
for  Alameda  County  (issued  Sept.  2.^, 
filed  Sept.   27). 
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two  }ears  of  experience,  during  which  time  he  has 
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the  most  satisfactory  manner.  Not  on  y  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
iHtions  with  the  public  are  characterized  by  the  strictest 
integrity.  Mr  Neidick  has  brought  to  a  successful  issue 
m  my  contracts  throughojt  this  ciiy,  which  sland  as  a 
testifying  demonstraiion  for  liis  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Assi-Ciation. 
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BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
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The  matter  of  Kood  control  of  rivers 
has  received  added  attention  tliis  year 
on  account  of  the  unprecendented  floods 
in  the  East  and  the  loss  of  life  atten- 
dant thereto.  The  current  number  of 
tile  Scientific  American  has  some  in- 
teresting facts  and  illustrations  con- 
cerning the  normal  and  flood  discharge 
of  the  great  rivers  of  tlie  country.  Here 
in  the  West  the  streams  come  from  the 
iiigli  mountains  a  comparatively  sliort 
distance  away.  -They  come  from  tlie 
snows  and  their  course  is  through  the 
rocky  canyons  of  the  great  ranges. 
They  have  great  fall  and  tremendous 
erosive  power,  but  their  bed  is  so  hard 
that  the  sediment  deposited  is  compara- 
tively small,  althougli  such  rivers  as 
the  Sacramento,  flowing  through  the 
long  interior  valley,  runs  out  into  a 
delta  and  carries'  as  mucli  silt  as  a 
sluggish  stream  will  hold. 

It  is  the  Mississippi  and  its  tribu- 
taries, hjivever,  that  s.how  the  big  facts 
in  regard  to  erosiion.  The  Missouri 
river  carries  down  into  the  Mississippi 
annually  a  total  amount  of  400  million 
cubic  yards  of  sediment.  The  total 
amount  of  excavation  on  the  Panama 
canal  for  one  year  is  210  million  cubic 
yards. 

These  great  rivers  with  their  enor- 
mous volume  of  water  running  into  the 
seas  are  the  levelening  agencies  of  the 
earth.  Great  as  is  the  amount  of  sedi- 
ment deposited  it  comes  from  so  wide 
.in  area  that  its  effect  is  not  noticed  in 
an  appreciable  length  of  time.  But  in 
the  lower  courses  of  the  stream  it 
becomes  distinctly  noticeable  from 
year  to  year  and  beeome.s  an  important 
factor  in   flood   control. 


Senator  Works  criticisms  of  the 
newspapers  of  the  country  is  in  the 
nain  just  and  deserved.  The  sensa- 
tionalism and  unreliability  of  the  news 
published  by  most  of  the  papers  is  a 
fit  subject  for  criticism.  True  the  pub- 
lic likes  yellow  journalism  else  William 
Randolph  Hearst  would  never  have 
made  a  success  of  journalism.  And  the 
success  of  Hearst  has  caused  most  of  the 
other  papers  to  follow  in  his  wake  for 
the  financial  success  of  the  newspaper 
depends   upon    its   circulation. 

Tliere  seems  to  be  a  reaction  against 
yellow  journalism  in  some  degree. 
Senator  Works,  who  is  chiefly  known 
as  a  Christian  Scientist,  voices  the 
sentiment  of  that  cult  in  his  criticism 
of  the  press.  And  the  Christian 
Science  Monitor  is  a  model  of  a  daily 
newspaper  without  the  sensationalism, 
the  details  of  crime  and  scandal  that 
form  the  principal  features  of  the  or- 
dinary   daily    paper. 

As  a  reformer  in  the  upper  House  of 
Congress,   Senator  Works  has   not   lieen 


a  howling  success.  His  opinions  and 
self  complacency  fit  about  as  well  with 
the  party  that  elected  him  as  a  Swede 
clergyman  at  an  Irish  wake.  But  his 
criticism  of  the  press  is  just  and 
merited  in  the  main  and  while  it  will 
in  all  probability  iiave  little  effect  it 
will  call  public  attention  to  a  condi- 
tion wherein  the  public  needs  educa- 
tion. 


The  published  plans  for  tlic  new 
Court  House  for  New  York  City,  wliich 
is  to  cost  10  million  dollars,  show  a 
structure,  the  perspective  view  of 
wliich,  looks  not  unlike  the  Roman 
Coliseum.  A  circular  building  whose 
outside  walls  consist  of  rows  of  col- 
umns and  pilasters  superimposed  upon 
each  other  to  the  extent  of  four  stories 
mark  the  general  plan.  Eacli  suc- 
ceeding story  is  smaller  than  the  other, 
so  that  the  last  has  the  appearance  of  a 
flattened  dome. 

This  design  is  said  to  be  practical 
value  for  the  purposes  to  which  the 
building  will  be  put  as  it  will  allow 
easy  access  to  all  the  court  rooms  for 
litigants  and  tlieir  lawyers.  The  build- 
ing looks  odd  in  tlie  picture,  but  as  it 
is  to  be  built  of  brick  and  stone  and  is 
to  be  of  large  proportions  it  is  prob- 
ably as  easily  designed  and  construct- 
ed as  if  built  upon  rectangular  plans. 


A    SILieiOl'S   WOOD    PRESERVATIVE. 


Technica,  journals  have  recently 
mentioned  the  impregnation  of  timbers 
with  melted  paraffin  and  naphthalene, 
but  the  new  Marr  process  is  a  great  ad- 
vance on  tliis  metliod.  Diatomaceous 
earth,  a  silicious  material,  is  ground  so 
fine  that  ninety-two  per  cent  passes  a 
two-hundred-mesh     screen.  Tliis    is 

mixed  with  the  melted  paraffin  and  the 
naphthalene  and  timbers  immersed  in 
the  mixture  for  four  hours.  As  com- 
pared with  the  twelve  to  twenty-four 
hours  required  in  creosoting,  this  is 
noteworthy.  Furtlier.nore,  it  is  an  open 
vat  process.  The  wood  is  permeated  to 
the  center  and  resists  the  attack  of 
marine  borers  and  decay  besides  gain- 
ing in  resilience.  Nails  liold  better  and 
do  not  rust  nor  does  the  wood  become 
waterlogged.  Hardwoods  like  white 
oak  which  resist  other  treatment  yield 
to  this  preservative.  The  expense  is 
small,  for  the  mixture  costs  only  three 
cents  per  pound  and  less  than  two 
pounds  of  solution  are  required  for  eacii 
cubic  foot  of  timber. 


"The  fly  swatters  tell  us,"  says  Col. 
Ike  Bryson  of  the  Louisiana  Press- 
Journal  reflectively,  "that  a  single  fly 
in  April  will  produce  7.600,000,000  in 
Septenber.  If  tliis  is  true  it  is  per- 
fectly awful  to  think  what  a  married 
lly  can  do." 
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Comparison  Of  European  And  American  Building  Con^rudion, 

Paper  Read  Before  the  Canton,  (O.)  Builders'  Exchange 
By  Edmond  Hermann,  Architect,  Canton,  O. 


H(il.u-:iiist.s.  on  tiie  unc  liaiid.  like 
the  t'hicaKo  fire,  tlie  Collinwond  dis- 
aster and  the  New  York  conflagrration 
where  140  girls  lost  their  lives,  and, 
on  the  other  hand,  coUapsingr  of  build- 
ings still  under  construction,  which 
we  can  o^bserve  in  regular  turn,  are 
arousing  the  public  conscience,  and 
the  time  will  arrive  when  a  thorough 
house-cleaning  among  some  of  our 
mo;t  cherished  and  moss-covered  in- 
(atitutions.  and  traditions  will  and 
must   be   started. 

In  reading  all  these  accidents  the 
thinking  man  will  look  for  compari- 
son, and  nothing  will  be  nearei"  than 
to  compare  our  state  of  affairs  with 
those  in  foreign  countries,  and,  in  do- 
ing so,  we  find  that  all  the  oddis  are 
on  our  side.  Our  statistics  tell  us  a 
grewsome  story,  laying  bare  how  we 
sacrifice  yearl.v  enormous  fortunes 
through  astonishing  ignorance  or  pun- 
ishable frivolity,  and,  on  the  other 
hand,  show  us  that  in  enforcing  laws 
to  prevent  accidents  and  providing  well 
stringent  measures  for  the  safety  of 
their  citizens  the  respective  govern- 
ments of  the  European  nations  must 
be  looked  at  as  the  wise  heads  of  their 
families. 

To  find  out  what  methods  are  used 
to  obtain  the  desired  results  I  will  try 
to  show  you  the  prajctrce  and  advan- 
tage*? of  these  methods.  Voluminous 
building  laws  and  ordinances  regulate 
every  phase  of  building  construction, 
whether  intended  for  new  buildings 
or  remiodeling  and  alterations.  They 
must  be  carried  out  to  the  letter,  and 
to  do  this  every  government  is  keep- 
ing a  staff  of  well  trained  men  whose 
lives  are  devoted  to  tlie  siervice  of 
their  respective  departments,  and  these 
men  also  have  the  power  to  bring 
those  violating  the  laws  before  the 
court,  where  the.v  are  prosecuted  to 
the  full  extent  of  tlie  1-aw,  regardless 
of  their  nocial  standing.  Before  we 
will  be  able  to  obtain  the  same  re- 
sults in  this  country  we  wIH  have  to 
change  thepolicies  entirely  which  we 
are    following    at    present. 

As  it  is  our  daily  experience  that  in 
enforcing  our  very  few  building  laws 
we  hear  too  much  opposition  to  this, 
which  very  often  is  called  "paternal- 
ism," and  we  al?o  learn  about  "indi- 
vidual rights,"  etc..  but  if  the  author- 
ities had  always  listened  to.tliose  howls 
we  would  not  have  gone  forward  one 
step    in    our    civilization. 

To  cite  just  one  instance:  You 
would  not  have  without  legislation, 
one  s'idewalk  on  a  straight  level  in 
your  city,  but  you  would  have  to  walk 
over  planks,  bricks,  tiles,  cinders,  etc.. 
up  and  down  steps,  with  greatest  dan- 
gers to  your  body.  Applying  to  these 
cases,  where  the  whole  community,  tlie 
entire  population,  is  interested^  the 
old  phra^e.  "liberty  and  rights,"  re- 
fering  to  some  individuals,  is  onfo' 
nonsense. 

Fortunately,  this  idea  is  r-apidly  al- 
tering and  we  can  see  a  new  ei"a, 
where  the  government  will  protect  tlie 
people  against  dangers  of  all  kinds, 
liidden  in  poorly  constructed  buildings, 
by    enforcing    lawsi   rigidly. 

The  two  main  periods  througli   which 


building.';  have  to  go  to  a  successful 
end  are,  first:  Their  "planning  and 
designing,"  '.ind,  second,  their  "con- 
struction and  erection;"  Tliese  two 
distinct  divisions  are  the  same  all  over 
tlie  world,  but  the  carrying  out  of 
their  meaning  and  purpose  is  so  dif- 
ferent from  each  otiier  in  this  country 
and  Europe  that  it  pays  well  to  com- 
pare   them. 

Our  first  operation,  the  "planning 
and  designing,'  is  done  by  the  owner 
with  the  assii'tance  of  a  professional 
adviser.  The  owner  describes  in  gen- 
eral to  his  adviser  a  more  or  less 
rough  image  of  the  future  structure 
and  leaves  it  to  him  to  work  out  plans 
and  specifications,  according  to  which 
the  "construction  and  erection"  can 
not  be  done  well  without  having  the 
"planning  and  designing"  brought  to  a 
successful  end,  it  is  of  the  utmost  im- 
portance that  tlie  owner  select  a 
skillful  adviser.  This  adviser,  which 
we  might  call  "architect"  or  "builder," 
is  fupposed  to  understand  not  only  the 
construction  of  buildings,  but  ought 
to  be  conversant  with  the  laws  of 
states,  have  knowledge  of  all  the  ma- 
terials used  in  every  building  to  the 
minutest  detail,  have  a  true  under- 
standing of  the  different  arts'  and  crafts, 
and  last,  but  not  least,  he  must  be 
trained  to  liarmonize  beauty  witli 
utility. 

All  this  knowledge  is  absolutely' 
necessar.v  to  the  adviser  to  give  tlie 
owner  the  proper  service.  Why  is  it 
then,  that  when  the  adviser  is  equipped 
with  all  the  aforementioned  knowl- 
edge that  wc  do  not  get  the  correct  re- 
sults? 

The  architects  of  other  nations  have 
to  go  through  a  severe  training  to  call 
tbemselve'S  architects.  If  anyone  else 
would  undertake  to  call  him^^-elf  an  ar- 
chitect without  having  the  required 
knowledge  he  would  he  liable  to  pros- 
ecution. In  our  country  an  architect 
is  in  many  cases  simply  an  amateur 
that  has  nerve  enough  to  stand  up  be- 
fore the  people  and  take  advantage  of 
their  ignorance  and  give  them  serv- 
ices for  just  a  nominal  fee  that  leads 
the  owner  into  all  kinds  of  trouble, 
with  the  final  result  that  the  con- 
itruction  of  a  building  is  only  a  make- 
shift of  wliat   it   really   ought  to  be. 

The  two  great  institutes  of  Ameri- 
can architects,  recogniizng  these  facts, 
are  endeavoring  to  secure  laws  which 
will  require  every  architect  to  have  a 
license,  just  the  same  as  licenses,  are 
required  for  doctors,  druggists,  etc. 
This  only  will  do  away  with  dilet- 
tantism. 

"Under  "Planning  and  Building"  we 
furthermore  have  to  consider  the  law's 
which  are  made  to  have  the  buildings 
constructed  according  to  cerdtain  rules 
and  regulations.  These  rules  embodj* 
our  experience  which  we  .have  gained 
I'ly  former  accidents  and  which  are 
preventive    measures     . 

Our  second  operation,  "the  construc- 
tion and  erection,"  is  just  the  same 
as  transferring  tlieory  into  practice 
The  plans  are  turned  over  to  the  build- 
ing contractor  with  the  intention  to 
have   him   carry    out    the    ideas   a,s   laid 


ilnwii  [111  iiaper.  In  very  few  cities  of 
our  country  plans  must  be  submitted 
to  some  building  department  for  ap- 
proval. In  Ohio  the  State  requires  all 
plans  which  comprise  the  construction 
of  theatres  assembly  halls,  churches, 
school  buildings,  club  and  lodge  build- 
ings, to  be  approved  by  the  State  de- 
partment, and  some  of  the  larger  cities, 
as  Columbus,  Toledo,  etc.,  require  the 
submittance  to  the  city  building  de- 
partment. 

In  smaller  cities  there  are  no  au- 
thorities! to  look  after  this  matter,  and 
the  sub:iiittance  for  approval,  as  we, 
for  instance,  have  in  our  city,  is  noth- 
ing more  than  a  joke.  In  Germany 
every  plan,  whether  it  is  a  new  build- 
ing or  a  small  addition  to  any  dwell- 
ing ,house.  or  even  a  stable,  must  be 
submitted  for  approval  to  the  author- 
ities. The  nation  is  divided  into  in- 
spection difitricts  of  about  the  same 
size  as  our  counties.  In  every  county 
a  learned  architect  is  standing  at  the 
head  of  a  department.  This  architect 
is  called  district  inspector.  To  him 
every  owner  has  to  submit  plans  in 
duplicate.  The'e  plans  must  show  the 
details  of  construction  and  must  be 
accompanied  b.v  a  plain  but  extensive 
description  of  the  construction,  show- 
ing for  what  purpose  every  room  and 
every  space  will  be  used,  what  loads 
are  intended  to  be  placed,  what  safety 
factors  are  used  for  computing  the 
different  members  supporting  those 
loads,  and  the  fee  paid  to  the  county 
treasurer  is  figured  according  to  the 
class  of  construction  and  also  accord- 
ing to   the   cubic  contents. 

Tile  district  inspector  will  only  ap- 
prove those  plans  which  comply  with 
the  re(|uirements  o<f  the  laws.  But  it 
is  not  sufficient  to  have  planis  approved 
liy  the  state  department:  it  is.  just  as 
essential  to  have  trus'tworthy  persons 
look  after  the  erection  and  to  find  out 
whether  t.lie  owner  is  constructing  the 
building  according  to  hisi  approved 
plans.  This  again  is  done  by  members 
of  the  same  inspection  department, 
and  there  are  two  ways  to  do  this. 
There  are  many  ordinance-s  in  every 
lity  which  govern  the  safety  of  the 
men  employed  by  the  contractors  and 
lirotecting  the  people  from  Injury  they 
might  receive  by  entering  buildings 
under  con-^/truction  or  passing  by  them 
on  the  streets.  To  have  these  "ordi- 
nances properly  enforced  the  police  in 
general  will  look  after  and  inspect 
every  building  under  construction  at 
short  intervals.  To  get  acquainted 
with  these  ordinances  the  jjolice  lieu- 
tenants gather  their  men  every  morn- 
ing- to  read  new  ordinances  and  ex- 
plain the  meaning  of  old  ones,  so  that 
the  men  might  get  acquainted  in  a 
short  time  with  the  requirements  which 
the   laws   provide   for   those   purpose.-. 

Tlie  second  super\'ision  is  done  by  a 
special  commissiion  of  which  the  dis- 
trict   architect    is    the    head    and    which 

.furthermore    consists    of      three      more 
liractical     builders    appointed       by       the 

state  authorities.  This  commission 
vl>lts    every    building    twice    during    its 

construction,    the    first    time    after      the 

building-  is  made  watertight;  that  Is, 
after  it  is  covered  w,ith  a  roof,  but  not 
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plastereil,  so  that  the  iiiembei's  of  tlie 
l>iiM(1in»;  commission  can  see  the  rougrli 

onstriution  and  clieck  every  detail  of 
llie  car-ryinK  members.  After  tins  visit 
(he  luiilding  dare  not  he  touched  for 
six  consecutive  weeks,  except  for  vi'ork 
ivhich  must  be  done  by  plumbers  and 
iteamlitters.  This  period  of  six  weeks 
s  very  essential  to  a  healthy  and  dry 
nilldlng.  when  you  consider  that  all 
he  buildings  used  for  occupancy  of 
)eople  must  be  of  slow  burning  or  fire- 
)roof  construction,  and  when  you  con- 
sider the  time  it  takes  to  dry  out  a 
irick  luiilding.  as  it  has  m  wall  less 
han  thirteen  inches-,  and  the  joists  of 
.vhlch  are  never  less  than  6x8  inches, 
,vith  the  open  spaces  between  filled 
vlth  incombustible  material,  you  will 
■ee  the  reason  for  giving-  the  building 
uch  a    long   time   to   dry   out. 

The  final  inspection  is  made  when* 
he  owner  applies  for  "receipt  of  ac- 
■eptance,"  tliat  is  when  it  is  read>*  for 
iccupancy.  The  same  commission  which 
■isi'ted  the  building  the  first  time  con- 
liides  its  inspection  with  tliis  last  visit 
nd  certifies  tlie  owner  the  acceptance, 
i-iiich  means  that  he  can  rent  the 
uilding.  No  part  of  any  building  can 
e  occupied  before  this  commission  has 
riade  its  final  inspection.  The  fee, 
.'.hich  is  paid  by  taking  out  the  build- 
hg  permit,  13  used  for  paj'ing  the  ex- 
lenses  of  this  aforementioned  liuilding 
lO-mmission.  You.  perhaps,  think  that 
Ills  way  of  constructing  buildings  is 
Connected  with  a  lot  of  red  tape,  but 
('hen  you  compare  the  results  whicli 
iU9t  be  obtained  by  complying  with 
';gld  building  laws  and  ordinances  and 
;?e  in  w.bat  a  despicable  way  too  many 
if  our  buildings  are  thrown  together, 
■'gardless  of  any  appearance  and  safe- 
ly you  will  admit  that  the  slow  and 
afe  way  of  Germany  is  far  more  su- 
.5rior  to  that  of  ours. 
jThe  material  u.^ea  in  the  construc- 
li>n  of  buildings  in  Germany  is  the 
|ime  as  the  material  which  we  use 
are.     The   main   difference   is   that   the 

ork  is  done  in  a  more  substantial 
;oy,  and  that  it  is  the  endeavor  of 
I'ery   owner  and  builder  to  build   houses 

lat  last  and  will  pay  better  interest 
\  tlie  long  run,  instead  of  trying  to 
I'eak  records  every  time  a  new  struc- 
tre   is   to   be   erected. 

In   large    cities    the   Iieight    of    build- 

gs  is  limited  in  proportion  to  the 
lidth  of  the  street,  and  so  it  is  that 
|ng  streets  sihow  you  all  the  buildings 
i  the  same  height,  which  we  call  sky- 
[;ie.  This  sky-line  would  be  inonoto- 
iius  to  look  at,  but  tlie  roofs  are  con- 
li'ucted  under  all  kinds  of  angles  and 
i;e  ornamented  with  dormers,  towers, 
(c,  and  'lO'  relieve  tlie  monotony  of 
fis  sky-line.  The  main  cornice  of 
<ery  house,  wlien  it  is  constructed  of 
*>od,  must  be  protected  with  metal 
jout  five  feet  away  from  the  adjoin- 
ig  building  on  either  side  to  prevent 
^e  spreading  of  fire  over  to  the  neigh - 
I'r's  cornice.  Every  roof  must  be  pro- 
vied  with  plank  gangs  for  inspection 
(j  the  chimneys,  which  are  regularly 
Oianert  by  licenced  chimney  sweepers. 
Sail  the  ovens,  stoves,  kitchen  ranges, 
V'.  are  heated  by  coal  or  wood,  which 
ijcessitates  a  cleaning  out  of  the  chim- 
ijy  flues  to  avoid  clogging  up. 

;rhe  number  and  size  of  windows  is 
r^ulated  in  proportion  to  the  depth  of 
eh  room.  Winers  ad.loining  front 
fjildings  must  be  closed  by  fire  walls 
eiending  two  feet  above  the  roof  and 
l.vlng  iron  doors  to  connect  tlie  dif- 
flent   stories.     All   the   openings  along 


the  neiglibor's  lot  must  be  closed  wltli 
solid  glaMS.  brick  or  wire  glass,  and  no 
window   of  any   kind    is   permitted. 

This  gives  in  general  some  idea  of 
the  difference  between  European  build- 
ing construction  and  supervision  and 
the  construction  and  supervision  in  our 
country,  and  it  is  hoped  that  it  will 
not  be  long  befare  municipal  and  gov- 
ernmental laws  in  our  States  will  con- 
trol the  erection  of  our  buildings, 
whether  public  or  private,  along  the 
same   lino. 


NEW       .%MERir.\i\       ARCHITECTURE. 


An   InfereNting-  Coiiipliri^on   of   .Some   of 

the    UliI    und    Insur);ent    School 

of    DeMi^pn. 


In  an  interesting  article  on  some  of 
the  bold  things  that  Western  archi- 
tects have  undertaken  on  their  own 
initiative,  and  especially  "the  out-of- 
the-ordinary  style  that  has  been  de- 
\'eloped  by  the  Chicago  School  of  Ar- 
chitects," Charles  S.  White  in  writing 
for  "Country  Life  in  Americ.a,"  sets  out 
the  following  parallel  column  compar- 
ison of  the  ideas  of  the  conventional 
and  "insurgent  school"  which  will  in- 
terest all  house  designersi  professional 
or  otherwise: 

InMurgrent. 

(11  Main  floor  frequently  consists  oif 
three  rooms — living  room,  dining  room 
and  kitchen.  Frequently  these  three  are 
contained  in  one  large  roo'.n,  with 
wings  for  dining  room  and  kitchen, 
screened  from  the  living  room.  The 
library  i:si  usually  part  of  the  living 
room,  and  all  parts  of  the  house  are 
in  close  inter-relation  instead  of  each 
being   partitioned    separately. 

(2)  Floor  plans  and  elevations  are  in 
harmony  that  is.  the  exterior  of  the 
building  reflects  its  interior  arrange- 
ment, so  that  one  viewing  the  building 
from  out;side.  might  gues's  its  interior 
arrangement. 

(3)  Rooms  are  often  "articulated;" 
tiat  is,  ea<_*h  department  if  the  house  is 
in  a  separate  wing,  the  kitchen  being 
separated  from  ttie  dining  room  wing, 
tl;e  living  room  froii  the  kitchen,  and 
so    on. 

(4)  VA'inUows,  arranged  in  groups — 
usually    casementn    opening    outward. 

lii)  Window's  and  "window  groups 
are  often  integral  features  of  the 
structure.  A  house  is  constructed 
around    the   windows. 

(6)  Interior  walls  and  ceilings  are 
u'luall.v  tinted  and  treated  arcliitectur- 
ally  with  casings,  moulded  or  plain,  ap- 
plied to  the  walls  in  patterns  dividing 
e'ajcli  wall  into  one  or  more  panels. 
Pictures  are  used  sparingly  for  decor- 
ation, and  then  in  many  cases  they  are 
murals,    ajiplied    architecturally. 

(7)  Furniture  is  usually  designed 
especially  for  the  house,  ordinary  com- 
mercial, "ready  made"  furniture  being 
unadapted   to  these  rooms. 

(.S)  Frequently  houses  are  built  on  a 
stone,  concrete  or  wooden  base,  there 
lieing'  no  "water  table"  or  underpining 
line   between    ground   and    first   floor. 

(!))  Decorative  glass  l=i  largely  used 
at  windows,  consisting  of  conventional, 
geumetric,  or  flower  forms  patterned 
in    metal-bar    or   grille. 

(10)  Facades  are  frequently  made  up 
cif  piers,  witli  curtain  walls  between, 
pierced  by  running  groups  of  windo-ws. 
Horizontal  lines  of  cornices,  window 
:iills  and  window  cap.s  are  frequently 
accentuated  by  extending  these  lines 
entirely    around   the   building. 


ReKuIar. 

(1)  Any  nn:iibor  of  rcioms  is  pro- 
vided, including  hall,  living  room,  din- 
ing, kitchen,  reception  room  and  li- 
brary. Each  room  is  sep^irated  from 
others  by  partitions,  though  often  con- 
nected by  means  of  wide  openings. 

(21  In  the  best  work  of  the  regular 
school  there  is  a  close  relation  between 
the  outside  and  inside  of  the  building, 
though  not  so  intimate  as  in  insurgent 
architecture, 

(3)  The  floor  plan  is  usually  con- 
ceived as  a  sequence  or  rooms  arranged 
within  a  parallellogram  with  or  with- 
out   wings. 

(4)  Window-si  single  or  in  groups; 
may  consist  of  ordinary  windows,  case- 
ments,  or   both, 

(5)  Windows  and  window  groups 
float  on  a  background  formed  by  the 
walls  of  the  house  wherever  the  exi- 
gencies of  the  problem  or  the  fancy  of 
the   designer   dictate. 

(6)  Interior  walls  and  ceilings  are 
treated  in  hundreds  of  different  ways — 
someti'iies  with  wall  paper  or  tint,  fre- 
(luently  with  wood  panels  or  beams. 
Pictures  are  framed  and  liung  as  de- 
sired. 

17)  Any  tasteful  furniture  may  be 
used,  thoug.li  sometimes  furniture  is 
made   to  order,  as   in   insairgent  houses. 

(8)  Houses  are  of  all  t>'pes,  some 
with  and  some  without  an  underpin- 
ning, 

(9)  All  sorts  of  windows  are  used 
chiefly   plain   glass. 

(10)  Facades  are  handled  in  the  va- 
riety  of  waysi  familiar   to   most   observ- 


HOW   TO    MAKE  BLVE   PRINTS. 

Althougli  it  seldom  becomes  neces- 
sary to  make  additional  prints  from  a 
blue  print,  it  is  possible  to  do  so  pro- 
vided the  original  print  is  first  con- 
verted into  one  in  wliich  the  lines  are 
black  and  the  background  white.  The 
operation  to  change  the  color  isi  neitlier 
difficult  nor  does  it  require  a  great 
amount  of  time.  It  is  merely  necessary 
that  the  print  be  immersed  in  a  solu- 
tion formed  of  V4  ounce  of  ordinary 
borax  dissolved  in  6  ounces  of  cold 
water.  Wlien  the  print  has  blackened, 
it  should  be  removed  and  washed  thor- 
oughly and  placed  in  a  solution  of  '4 
ounce  of  gallic  acid,  Vi  ounce  of  tannic 
acid  and  8  ounces  of  cold  water.  This 
will  intensify  the  color  and  make  the 
print    permanent. 


THREE   RANCHES  PURCHASED. 

A.  J.  Rich  &  i_o.,  acting  for  the 
Solano  Irrigated  Farms,  Inc.,  have  pur- 
chased the  Alice  Page,  Barnes'  estate 
and  West  ranches,  aggregating  1,000 
acres,  adjoining  the  new  town  of  So- 
lano for  a  sum  approximating  $125,000. 
Both  these  ranches  are  well  known 
throughout  Solano  county,  and  have 
been  held  by  the  present  owners  since 
the  Spanisli  grants.  All  properties  are 
situated  on  the  line  of  the  "^kland 
and  Antioch  railway. 


MISSION  BLOCK  IMPROVED, 

Oscar  Heyman  &  Brother  recently 
purchased  from  Mary  J.  Tracey  and 
others  the  property  at  Mission  street 
and  Mohawk  avenue,  and  are  about  to 
subdivide  it  into  sixty  lots.  Contracts 
have  been  let  for  bitumen  street,  sew- 
er.s-  and  sidewalks  to  cost  $10,000.  The 
property  is  shortly  to  be  placed  on  the 
market  for  home  sites,  and  it  is  situated 
less  than  a  block  and  a  half  from 
Onondaga  avenue. 
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APARTMENT  HOUSES. 

SAN    FRANCISCO— Apartment    house. 

3  story  and  base,  frame.  $28,000.  Ar- 
i-liitcct.  W.  G.  Hind.  46  Kearny  St.,  S. 
F.  Owner,  Dr.  Clyde  S.  Payne.  The 
hiiilding:  will  he  erected  on  the  south 
side  of  Washington  street  east  of  Reed, 
and  will  cover  an  area  of  57x66  feet. 
Interior  has  been  arranged  for  eleven 
suite?  of  two  and  three  rowiis  each 
with  wall  bed  and  private  bath.  In- 
terior finish  will  be  of  pine  and  elm 
panels.  Hardwood  doors  will  lie  used 
in  the  principal  rooms.  Plans  provide 
for  steam  heat  and  a  hot  water  system. 
Vacuum  cleaning  system  will  be  in- 
stalled. Batli  will  liave  tile  wain- 
.'cot.  The  exterior  of  the  building  will 
be  covered  with  rustic  and  s,htplap. 
Plans  are  complete  and>  excavating  has 
been  started.  The  work  will  be  done 
by  Day   Labor. 

SAN  FRANCISCO — Apartment  house 
additions  and  alterations,  frame  con- 
struction, $10,000.  Architects,  O'Brien 
Bros..  Clunie  BIdg..  S.  F.  Owner's 
name  withheld.  The  present  three- 
."tory  frame  building  at  the  corner  of 
Divis-adero  and  Oak  streets  will  be  al- 
tered ISO  as  to  contain  two  stores  on 
the  first  floor  and  33  rooms  on  the 
upper  floors.  The  structure  covers  an 
area  of  .50x100  feet.  Suites  will  con- 
Mist  of  two  -and  three  room  apartments 
with  bath.  Walls  beds  will  be  used  in 
all  suites.  Interior  finish  will  be  of 
pine  and  eVn  panels.  The  exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete   and    figures    are    being    taken. 

SAN    FRANCISCO — Apartment    house. 

4  story  and  base,  brick  and  eteel.  Cost 
not  st-ated.  Architects.  O'Brien  Bros.. 
Clunie  BIdg..  S.  F.  Owner,  James  E. 
Reiter.  The  building  will  be  erected 
at  the  northwest  corner  of  Fulton  and 
Franklin  streets,  and  will  cover  an  area 
of  50x60  feet.  Interior  has  been  ar- 
ranged for  a  number  of  two  and  three 
room  suites  with  private  bath  and  wall 
beds.  Interior  finirh  w^ill  be  of  pine 
throughout.  There  will  be  steam  heat 
and  elevator  service.  B>ath  rooms  will 
have  cement  floors  and  tile  wainscot. 
A  hot  and  cold  water  system  will  be 
installed.  Exterior  of  the  building  will 
he  faced  with  cement  plaster.  Plans 
have  been  revised  and  figui'es  are  now 
teing   taken. 

SAN    FRANCISCO— Apartment    hou?e. 

5  story  and  base,  reinforced  concrete, 
$65,000.  Architects.  O'Brien  Bros..  Clu- 
nie  BIdg.,   S.    F.      Owner.   W.   J.   O'Brien. 

■This  work  has  been  mentioned  here  be- 
fore when  plans  were  first  started. 
Working  drawings  .have  been  com- 
pleted and  a  contract  for  the  exca- 
vating and  concrete  work  has  been 
awarded  to  John  Spargo.  Contracts  for 
tile  otlier  parts  of  the  work  -are  being 
let.  The  building  will  contain  eighty 
roans,  which  are  to  be  arranged  in 
two  and  three  room  fiuites  with  bath. 
Wall  beds  will  be  used  throughout. 
Plans  provide  for  a  hot  aid  cold  water 
system,  elevator  service,  steam  heat 
and  a  vacuum  cleaning  system.  The 
exterior  of  the  building  will  be  faced 
with  cement  plaster.  Bath  rooms  will 
have  cement  floors  and  tile  wainscot. 


.s'AX  FUAXCISCO — Apartment  lioiise, 
3  story  and  basefl  frame,  $10,000.  Ar- 
chitect, none.  Owners,  E.  J.  and  W.  J. 
Keenan.  Hayes  and  Masonic  Sts.,  S.  F. 
This  building  will  be  erected  at  the 
northea.'st  corner  of  Hayes  and  Masonic 
streets  and  will  cover  an  area  of  25x73 
feet.  There  will  be  six  apartments 
arranged  in  two  and  three  room  suites. 
Interior  finish  will  be  of  pine  with 
some  hard-wood  veneer  and  hardwood 
floors  in  the  principal  roo':ns.  Plans 
provide  for  a  central  heating  system. 
All  suites  will  liave  private  batli  rooms 
and  wall  beds>.  The  exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owners 
wlio  will  do   the  work   by  Day   Ivabor. 

LOS  ANGELES,  CAL.  —  Apartment 
liouse,  3  story  and  .base,  brick.  Cost 
not  stated.  Architects,  M.  S.  Yeager  & 
Co..  Trust  and  Savings  BIdg..  L.  A. 
Owner,  Anna  Baker,  The  building  will 
cover  an  area  of  42x142  feet  and  has 
l:een  arranged  to  contain  67  rooms, 
which  will  he  divided  into  two  and 
three  room  suite?.  All  suites  will  have 
connecting  baths  and  wall  bed's.  Inte- 
rior will  be  finished  in  pine  and  hard- 
woods with  liardwood  floors  in  the 
principal  rooms.  Bath  rooms  will  liave 
cement  floors  and  tile  wainscot.  Plans 
include  steam  heat  and  a  vacuum 
cleaning  system.  Exterior  of  the 
building  will  be  covered  with  brick 
veneer  and  artificial  stone  trim.  Plans 
are  complete  and  figures  are  being 
taken. 

SAN  FRANCISCO— Apartment  house, 
3  story  and  base,  frame,  $25,000.  Archi- 
tect, none.  Owners.  McKillop  Bros..  540 
Cole  St.,  S.  P.  The  building  will  cover 
an  area  of  30x150  feet.  There  will  be 
a  number  of  two  and  three  room  suites 
all  of  whicli  will  be  equipped  with  wall 
beds  and  private  bath  rooms.  Interior 
finish  will  be  of  pine  with  some  elm 
panels  and  hardwood  floors.  Plans 
provide  for  a  central  heating  system 
and  hot  water  plant.  Bath  rooms  will 
i  ave  tile  wainscot.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  shiplap.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 
Tile  owners  are  now  in  tlie  market  for 
all    materials. 

OAKLAND.  CAL— Apartment  liouse. 
3  story  and  base,  frame,  $25,000.  Ar- 
chitect, George  L.  Streshley,  Lick  BIdg,, 
S.    F.       Owner's    name    withheld.      The 

1  uilding  will  be  erected  on  2Sth  street 
between  Grove  and  Telegraph  and  will 
he  arranged  tor  two  and  three  room 
■uites.  There  will  be  wall  bed's,  private 
bath  rooms  and  other  modern  con- 
venience.?. Interior  is  to  be  finished  in 
pine  and  hardwood.  Hardwood  floors 
will  be  used  in  the  dining  rooms  and 
reception  halls.  Plans  provide  for 
steam  lieat  and  elevator  service.  A 
vacuum  cleaning  plant  will  be  in- 
stalled. The  exterior  of  the  building 
will  he  covered  with  ce.iient  plaster 
and    rustic.      Plans   are  being  prepared. 

OAKLAND.    CAL. — Apartment    house, 

2  story  and  base,  frame.  $6,000.  Ar- 
chitects. Newsom  &  Dixon,  S12  Broad- 
way, Oakland.  Owner.  Pe  Bonis.  Tlie 
building  will  be  erected  on  7th  avenue 
and  East  IBth  street,  and  will  contain 
four    apartments    of    four    rooms      and 


hath  each.  Interior  will  be  flnishe 
in  pine  and  hardwoods.  Wall  bee 
will  be  used  in  each  apartment.  Bat 
rooms  will  have  tile  wainscot.  Thei 
will  be  open  fire  places  and  tile  c 
brick  mantels.  Exterior  of  the  buik 
ing  will  he  covered  with  cement  plas 
ter  on  metal  lath.  Plans  are  bein 
prepared. 

LOS     ANGELEvS,    CAL.  - 
house,    3    story    and    base, 
not       stated.       Architect. 
Jeffry,    Citizens'    National 
L.    A.      Owner,    Mrs.    Ella 


—  Apartmei 
brick.  Coi 
Elmore  I 
Bank    BIdg 

Barker.      Th 


building  has  been  mentioned  here  bt 
fore  when  plans  were  first  started.  T.h 
structure  will  cover  an  area  of  105x7 
feet,  and  has  been  arranged  to  contai 
8i5  roo  ns  arranged  in  two  and  thre 
room  suites  with  private  hath  and  wa 
beds.  Plans  provide  for  steam  hea 
•elevator  service,  a  hot  water  plant  an 
vacuum  cleaning  system.  Interior  fir 
ish  will  be  of  pine  and  hardwood.  C< 
ment  floors  and  tile  wainscot  will  b 
used  in  the  bath  rooms.  Exterior  < 
the  building  will  he  faced  with  presse 
brick.  Plans  are  complete  and  figuri 
are    being    taken. 

Contracts  Awarded. 

RICH.MOND.  CONTRA  COSTA  CO 
CAL. — Apartment  liou.se,  2  storj-  an 
base,  frame.  $20,000.  Architect.  Jame 
T.  Narbett.  Richmond.  Owner.  Calvi 
E.  Eib.  Contractors,  The  Park  Jacol: 
Co.,  Richmond.  Contract  price.  $20,00i 
The  building  will  be  40x110  feet  an 
interior  will  be  arranged  for  two  an 
three  room  suites.  Exterior  will  b 
faced     with     cement    plaster    on     met« 

lath.  ; 

LOS  ANGELES.  CAL.  —  Apartmer 
hour*.  4  story  and  base,  brick  ani 
steel.  Cost  not  stated.  Architect,  J\ 
Reif.  Higgins  BIdg.,  L,  A.  Owne:l 
Adolph  Jahnke.  Contractor,  J.  S| 
Barrett,  3826  South  Hill  St.,  L.  A.  Con| 
tract  price  not  stated.  ' 

LOS  ANGELES.  CAL.  —  ApartmenI 
house,  4  f'tory  and  base,  brick  anj 
steel,  $80,000.  Architects,  Milwaukel 
Building  Co..  Wright  and  Callendel 
BIdg..  L  A.  Owner,  Bertha  W.  Sullij 
van.  Contractors,  Milwaukee  Buildin| 
Co,,  Wright  and  Callender  BIdg.,  L,  J\ 
Contract    price,    $80,000.  i 

LOS  ANGELES,  CAL  —  Apartmeri 
house.  4  £'tory  and  base,  brick  an 
steel,  $70,000,  Architects,  M.  S.  Yeagei 
&  Co..  Trust  and  Savings  BIdg.,  L,  J, 
Owner,  Howard  W.  Squires.  Contrac 
tors.  The  Main-  Building  Co.,  Thorp! 
BIdg.,    L.   A.      Contract   price,    $70,000. 

LOS  ANGELES.  CAL.  —  Apartmer 
house,  4  story  and  base,  brick  an 
steel,  $49,000.  Architect,  none.  Owi 
er.  Dr.  T.  J.  Rush.  Contractors,  P 
ciflc  States  Investment  Co..  107  ^ 
Broadway,  L.  A.  Contract  price.  $4'.i 
000. 


BANKS, 
Contracts  Awarded. 

HOXul.ULU.  HAWAII  — Bank  and  ol 
flees,  4  story  and  hasp.  Class  A  con 
struction,  $135,000.  Architects.  Riple 
&  Davis,  Honolulu.  Owners.  Charle 
Brewer  Estate.  Ltd.  Contractors.  I.K)ni 
Young  Engineering  Co..  Honolulu.  Con 
tract    price,    $135,000. 


BRIDGES,  DAMS  AND  HARBOI 
WORK. 

STONY  CREKK,  GLENN  CtJ..  CAI. 
Bridge,  steel  and  concrete,  $1.'>0.0" 
Engineer,    County      Surveyor,    Willow 
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pwners.  Clemi  Cdiiiily.  This  woik  lias 
Ibeen  'mentioned  hei-e  before.  Bids  for 
■the  construction  were  re<"ently  openeil 
Itiut  have  all  been  rejected.  A  dispute 
hver  the  right-of-way  to  one  of  the  ap- 
Jiroaches  could  not  be  settled.  Tliii< 
luestlon  will  be  taken  up  at  the  next 
^meeting"  of  the  Board  of  Supervisors 
^nd  settled,  after  whicli  new  pro- 
i|)OSals  will  be  publislied  and  a  contract 
llet.  Plans  and  specifications  can  be 
bhtaine<l  from  the  County  Surveyor  at 
'Willows. 

;  SEATTLE.  WASH. — Bridge,  steel  and 
concrete,  $200,000.  Engineer,  City  De- 
Ipartment  of  Engineering,  Seattle. 
Owner."  City  of  Seattle.  Bids  are 
;igain  being  taken  for  the  construction 
pf  tlie  West  Wheeler  street  bridge. 
The  Board  of  Puiilic  Works  will  open 
figures  for  this  work  on  May  16th. 
Pre\'ious  bids  were  all  in  excess  of  the 
vmount    available. 


CHURCHES. 


I  CAMARILLO,  VENTUR.\  CO.,  CAL.— 
j^hapel,  1  story  and  wing,  reinforced 
'oncrete,  $31,600.  Architect,  Albert  C. 
Martin,  Higgins  Bldg.,  L,.  A.  Owners, 
ftlission  San  Juan  Camarillo.  Contrac- 
tors, W.  A.  Schumacher  Co.,  Brockman 
Bldg.,  L.  A.,  general  construction,  $31,- 
i500.  Other  contracts  aggregating  $10,- 
jiOO   have   also    been    awarded. 


COURT  HOUSES. 


I  SEATTLE,  WASH.—  Court  house,  3 
ind  S  story,  Class  A  construction, 
$950,000.  Architect.  A.  Warren  Gould, 
.\merican  Bank  Bldg..  Seattle.  Own- 
Vrs,  King  County.  Final  plans  and 
specifications  for  the  construction  of 
this  building  have  been  approved  and 
5ids  for  the  work  are  being  advertised. 
The  building  will  be  erected  on  the 
ilock  bounded  by  Jefferson,  James,  3Td 
ind  4th  streets.  There  will  be  a  coin- 
nlete  steel  fra  ne  and  fireproof  con- 
struction throughout.  The  main  por- 
tion of  the  building  will  be  three  sto- 
ries high  and  the  center  portion  five 
'5tories.  Bids  will  be  opened  on  June 
3rd.  Alternate  proposals  for  granite 
racing  and  terra  cotta  facing  are  be- 
ing taken.  Plans  can  be  secured  from 
the   architect. 


FACTORIES  &  WAREHOUSES. 


i  SEATTLE.  WASH. — Factory,  4  story 
and  base,  reinforced  concrete,  $50,000. 
L\rchitect,  Hans  Pederson,  Madison 
Bldg..  .Seattle.  O^wner,  Hans  Pederson. 
Mr.  Pederson  is  preparing  plans  for  a 
four-story  reinforced  concrete  build- 
ing which  will  be  erected  at  the  cor- 
ner of  Republican  and  Fairview 
streets.  Construction  will  be  fireproof 
throughout,  with  reinforced  concrete 
walls,  concrete  floors  and  roof  and 
metal  window  sash  and  frames.  There 
will  1  e  fireproof  doors  and  an  automa- 
tic sprinkler  system.  Exterior  of  the 
building  will  be  faced  with  cement 
nl'aster.  The  structure  has  been  de- 
signed for  an  overall  factory.  Bids 
ire  to   he  called  for  at  once. 


FIRE  HOUSES  AND  JAILS. 


PORTLAND,  ORE. — Fire  houses,  2,  1 
^tory  and  base,  brick,  $1,5,000  each. 
ICngineer,  Chief  Engineer  City  Fire  De- 
partment, Portland.  Owners,  City  of 
Portla',n'd.  »PIanis  for  two  new  flre> 
liouses    have    been    completed    and    bids 


arc  now  bfiiig  taken,  due  of  the  sta- 
tions will  be  creeled  at  tlie  corner  of 
Tliird  and  Olisan.  .iiui  tlie  other 
••it  111.-  I  Diriei-  nl'  I'-niirteenth  and 
(iil>'.in.  Plans  ean  be  secured 
from  the  Chief  Engineer  of  the  Fire 
Department  at  the  City  Hall.  Bids  will 
be  opened  on  May  Lith. 

LOS  ANGELES,  CAL,— Fire  liousc,  2 
story  and  base,  brick,  $15,000.  Archi- 
tect, Cliief  Building  Inspector  Backus, 
L.  A.  Owners,  City  of  Los  Angeles. 
The  building  will  cover  an  area  of  -lOx 
72  feet,  •and  is" to  be  erected  at  the  cor- 
ner of  Central  avenue  and  14th  street. 
Interior  will  'be  flni.slied  in  pine 
throughout.  There  will  be  special 
plumbing,  including  shower  baths.  The 
exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  have  been 
completed  and  bids  are  being  taken 
by  the  Purchasing  Agent  of  the  City. 


FLATS. 

SAN  FRANCISCO— Fkits.  2  story  and 
baPe,  fraem,  $4,000.  Architect,  none. 
Owners,  C.  J.  and  W.  J.  Keenan.  Hayes 
and  Masonic  Sts.,  S.  F  The  building 
will  be  erected  in  the  rear  of  an  apart- 
ment house  which  is  now  being  erected 
by  the  sane  owners  at  the  corner  of 
Hayes  and  Masonic  streets;  The  build- 
ing will  be  arr-inged  for  two  modern 
flats  of  five  and  rix  rooms  each.  Inte- 
rior finish  will  be  of  pine  with  some 
elm  panels.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There  will 
I  e  open  fire  places  and  tile  or  brick 
mantels.  Bath  i-ooms  will  be  finished 
in  tile.  The  exterior  of  the  'building 
will  he  covered  with  rustic  and  cement 
plaster.  Plansi  are  in  the  hands  of  the 
owners  and  the  work  will  be  done  by 
D-aj'    Labor. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL. 
— Flats.  2  story  and  base,  frame,  $6,000, 
Architect,  Walter  King,  Elks'  Bldg., 
Stockton.  Owner,  Mrs.  A.  Brok.sch. 
The  building  will  be  arranged  for  two 
flats  of  five  and  six  rooms  each  with 
bath.  Interior  finish  will  be  entirely 
of  pine  with  some  oak  floors..  Plans 
provide  for  gas  grates  with  brick  man- 
tels. Bath  rooms  will  have  tile  wain- 
scot. Tlie  exterior  of  the  building  will 
be  covered  with  rustic.  Plans  are  be- 
ing prepared  and  figures  will  be  called 
for   shortly. 

SAN  FRANCISCO — Flats,  2  story  and 
base,  fra.ne,  $6,000.  Architect,  August 
Nordin,  Mills  Bldg.,  S.  F.  Owner 
Lucia  Higginbothan.  The  building 
will  be  erected  on  16th  street  and  will 
cover  an  area  of  27x45  feet.  Interior 
has  been  arranged  tb  contain  four  mod- 
ern fiats  each  of  which  will  contain 
four  rooms  and  bath.  Interior  finish 
will  be  of  pine  and  redwood  with  some- 
hardwood  floors.  There  will  be  ce- 
ment floors  in  the  bath  rooms  and  tile 
wainscot.  Each  flat  will  have  an  open 
fire  place  and  tile  or  brick  mantel.  Ex- 
terior of  the  building  will  be  covered 
witli  rustic  and  cement  plaster.  Plans 
are  complete  and  the  work  will  be 
done  by    Day    Labor. 


GARAGES. 


SA;\  FRANCISCO — Garage,  2  story 
and  base,  reinforced  concrete.  Cost  not 
stated.  .Architect,  Frederick  H.  Meyer, 
Bankers'  Inve.^tment  Bldg.,  S.  F..  Own- 
ers. Van  Ness  Avenue  Realty  Co.  This 
building  will  be  erected  on  property 
owned  by  the  .San  Francisco  Ladies' 
Relief  Society   on  Van   Ness  avenue  be- 


Iween  Geary  and  Post  streets,  which 
has  been  leased  for  a  long  term  of 
years  to  the  Realty  Co.  The  property 
has  a  Van  Ness  frontage  of  275  feet 
and  extends  back  a  distance  of  150  feet. 
Construction  will  be  fireproof  through- 
out. The  structure  lias  been  designed 
for  the  exclusive  use  of  firms  in  the 
automobile  business  and  leases  totaling- 
over  $2,000,000  have  already  been  made. 
Exterior  of  the  structure  will  be  faced 
with  cement  plaster.  Plans  are  being 
lirepared. 

BAKERSFIELD,  KERN  CO.,  CAL.— 
Garage,  2  story  and  base,  brick  and 
steel.  Cost  not  stated.  Archi- 
tect, none.  Owners,  Erb  and 
Drury,  Bakersfield.  Plans  are  com- 
plete for  a  two-story  addition  to  the 
present  Bakersfield  Gai-age  and  Auto 
Supply  Co.  The  addition  will  cover 
and  area  of  57x149  feet  and  will  con- 
tain additional  storage  space,  machine 
shop  and  repair  department.  Exterior 
of  the  'building  will  be  faced  with  ce- 
ment plaster.  Bids  will  be  taken  liy 
the  owners. 


GOVERNMENT  WORK  AND 
SUPPLIES, 


TrnnsnUfisioii    IJne    Mnterlal. 

The  following  bids  were  opened  by 
the  LT.  S.  reclamation  service.  Los  An 
geles,  Cal.,  for  miscellaneous  material 
for  transmission  line  under  advertise 
hent   No,    195: 

Item  1,  porcelain  knobs,  leather 
heads,  porcelain  tubes  and  cleats:  2, 
so'ckets  and  fuse"-:  3,  entranct- 
switches:  4,  brackets,  glass  insulators, 
and  locust  pins;  '5,  tape,  soldering 
paste,  and  solder:   6,  fuse  wire. 

Western  Electric  Co..  Los  Angeles. 
Cal.,  item  1,  $29:  2,  $95.65:  3,  $22.75,  4. 
$300:  5.  $18:  6,  $2.25:  total.  $195:  all  de- 
liveries Los  Angeles,  time  for  all 
items,    1   day.   except  iten  4,  in    14  days. 

Woodill  &  Hulse  Electric  Co..  Los 
Angeles,  Cal..  item  1,  $37.65:  2,  $92:  J. 
$25:  5,  $19.70:  6,  $2.10;  all  deliveries 
Los   Angeles.    2    days. 

.Standard  Appliance  Co.,  San  Fran- 
cisico,  Cal.,  item  1,  $32a7:  2,  $104:  :!. 
$37.36:  4.  $21.23:  5,  $21.25;  6,  $1..S4:  all 
deliveries  Chicago,  1  day;  total.  $219.95. 

Holablrd-Reynolds  Co.,  Los  Angeles. 
Cal.,  item  1.  $34.48:  2,  $97.99:  3,  $26.88: 
5,  $23.20;  6,  $2.16;  all  deliveries  Los'  An- 
geles,  1   day. 

Air    Brake    Snitches,    Snn.   River. 

Tlie  following  hid  was  received  May 
4  under  advertisement  No.  191  by  the 
engineer  of  the  IT.  S.  reclamation  serv- 
ice, Los  .■\ngeles,  Cal.,  for  furnishing 
two  100-ampher  outdoor  type  air  brake 
switches  for  sectionalizing  the  trans- 
mission line  on  the  Sun  River  project, 
Mont.: 

Pa)cific  Electric  Mfg.  Co.,  .San  Fran- 
cisco.   Cal.,    $120;    10    days. 


nreilxiuK.    Oakland    Harbor. 

Bids  for  dredging  in  Oakland  Harbor, 
Cal.,  aoout  1,038,450  cubic  yards  were 
received  by  Thomas  H.  Reese,  colonel 
of  engineers.  U.  S,  Army,  San  Fran- 
cis'co,    Cal.,    as    follows: 

Standard  American  Dredging  Co.. 
ilerchants'  Exchange  Building.  San 
Francisco,  Cal.,    15    l-3c   per   cubic   yard. 

San  Francisco  Bridge  Co.,  Nevada 
Bank  Building,  San  Francisco,  Cal,, 
12   S-lOic  per  cubic  yard. 

N.  R.  Harris,  21  California  street. 
San  Francisco,  Cal.,  13  48-lOiic  per 
cubic   yard. 
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licflaiuntlon  Work. 

l'iii|Kis;il.s  have  heeii  Diieiu-d  Ijy  tlie 
Reclamation  Service  for  tlie  construc- 
tion of  an  extension  of  the  Selig  Canal 
on<l  Peacli  Valley  lateral  of  the  Un- 
conipaligre  Valley  project.  Colo.  The 
lowest  hUi  for  all  the  fdiedules  was 
sulxnltted  hy  the  Sayler  Construction 
Co..  of  Lamar,  Colo.,  for  a  total  price 
of  $72,929.50.  Contract  lias  been  award- 
ed to  this  company  on  all  schedules 
from  3  to  14,  both  inclusive.  These 
schedules  call  for  the  excovation  of  G.2 
miles  of  the  Selig  extension  canal  and 
.1.4  miles  of  the  Peach  Valley  lateral. 
Tile  total  work  involves  the  excava- 
tion of  about  171,500  cubic  yards  and 
930   feet   of  tunnel. 


Drain,   Fort   \Vor<Ien. 

The  contract  for  230  linear  feet  10- 
inch  drain  at  Port  Worden,  Wasli.,  has 
been  awarded  to  Jones  &  Cronton,  of 
Port   Townsend,   Wash.,  at   $392. 


Boiler,    Vancouver   Barracks. 

The  contract  for  installing  one  Ke- 
wanee  boiler  at  Vancouver  Barra'Oks, 
Wash.,  pumping  plant  has  been  award- 
ed to  T>.  F.  Dougherty,  Vancouver. 
Wash.,  at  $968. 


InHnlators,    Sun    River    Project. 

The  following  bids  were  opened  un- 
der advertisement  No.  188  by  the  en- 
gineer of  the  U.  S.  Reclamation  Serv- 
ice, Los  Angeles,  Cab,  on  May  2  tor 
furnishing  insulators  and  pins  for  the 
Sun    River    project,    Jlont.,    as    follows: 

Item  1,  7,150  porcelain  insulators, 
with  pins;  2,  3,600  glass  telephone  in- 
sulators. 

Pierson-Roeding  Co.,  Los  Angeles, 
Cal.,  item  1.  for  No.  3%,  $1,771.80:  No. 
101,  $2,343.80:  No.  64.  $4.131.7'5;  deliv- 
ery Derry,   Pa.:   60   days. 

Pittsburg  High  Voltage  Insulator 
Co.,  Derry,  Pa.,  item  No.  71,  $1,947.75; 
delivery    Derry.    Pa.;    60-  days. 

Brookfleld  Glass  Co..  New  York,  N. 
T..  Item  1.  glass  insulators,  No.  137, 
$1,379:  delivery  New  York.  30  days; 
item  2.  $50.40;  delivery  New  York,  10 
dayp. 


Wire  Fence,  Fort  D.  A.  Russell. 

Bids  for  12,550  feet  barbed  wire 
fence  at  Fort  D.  A.  Russell.  Wyo.,  were 
received  by  Major  .1.  A.  Cole,  quarter- 
master, U.  S.  Art.Tiy,  as  follows: 

Wilseck  &  Inman,  Cheyenne,  Wyo.. 
$750. 

R.  N.  La  Fontaine.  Cheyenne,  W.vo., 
$1,693. 


—HALLS  &  SOCIETY  BLDGS. 


S.\N  FRANCISCO  —  Auditorium,  3 
story  and  base.  Class  A  construction, 
$1,000,000.  Architects.  John  Galen 
Howard,  John  Reid,  Jr.,  and  Frederick 
H.  Meyer,  associated.  Supervision  of 
Director  of  Works  P.  P.  I.  E.  Co.,  Serv- 
ice Bldg.,  S.  F.  Owners,  Panama-Pa- 
ciflc  International'  E^xposition  Co.  Plans 
for  furnishing,  fabricating  and  erect- 
ing the  structural  steel  and  iron  work 
for  this  building  have  been  completed 
and  are  now  out  for  figures.  Bids  will 
be  opened  by  the  Buildings  and  Grounds 
Committee  on  May  '29th.  Plans  and 
specifications  can  be  obtained  from  the 
Director  of  Works.  Tlie  oflicial  propo- 
sal appears  in  another  column  of  this 
1:  sue. 

OAKLAND,  CAL. — Auditorium,  steel. 
Class  A   construction,    $500,000.      Archi- 


Ic.  Is.  IViliiu-r-  ,<•  lliiiMlii>.-ilei.  .New  York, 
associated  witli  J.  .1.  Donovan.  Security 
Hank  Bldg.,  Oakland.  This  work  has 
l>een  advertised  for  bids'  twice  before. 
Plans  liave  been  revised  and  new  fig- 
ures will  be  opened  on  May  15th.  Plans 
and  specifications  can  be  obtained  from 
Architect  J.  J.  Donovan.  Tiie  official 
proposal  appears  in  anotlier  column  of 
this   issue. 

TILLA.VIOOK,  ORE.— Lod.^e  hall.  2 
story  and  base,  brick  and  steel,  $25,000. 
Arcliitect.  E.  E.  McClaran,  Lumber  Ex- 
change Bldg.,  Portland.  Owners,  I.  O. 
O.  F.  Hall  Association,  Tillamook.  The 
building  will  be  designed  for  stores  on 
the  first  floor  and  lodge  rooms,  assem- 
bly hall  and  banquet  room  on  the  upper 
floor.  The  structure  will  cover  an  area 
of  80x100  feet  and  will  be  classical  in 
design.  Oonsiiderable  structural  steel 
will  be  used.  Interior  finish  will  be  of 
pine  and  hardwood.  There  will  be 
stea.n  heat.  The  exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are  complete  and  figures  are  be- 
ing taken. 

SAN  DIEGO.  CAL.— Lodge  hall,  5 
story  and  base,  brick  and  steel,  $75,000. 
Arcliitect.  Del  W.  Harris.  Timken  Bldg., 
San  Diego.  Owners,  Woodmen  of  the 
World.  The  building  will  be  erected  at 
the  corner  of  12th  and  G  streets  and 
will  cover  a  considerable  area.  The 
structure  will  be  practically  fireproof. 
The  first  floor  is  to  be  ari->anged  for 
stores,  a  separate  entrance  for  the 
lodge  rooms  and  an  entrance  and  lobby 
for  a  hotel.  Upper  floors  will  be  di- 
vided into  liotel  rooms  and  lodge  halls 
and  tlie  offices'  of  the  organization.  In- 
terior finisli  will  be  of  pine  and  hard- 
wood. There  will  be  steam  heat  and 
elevator  service.  A  vacuum  cleaning 
system  will  be  installed.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick  and  terra  cotta.  Construction 
will  be   started   in   two  months. 


HOSPITALS. 


SAN  FR.\XCI.SCO— Hospital  lighting 
fixtures.  Cost  not  stated.  Designers, 
Reynolds  &  O'Brien,  Humboldt  Bank 
Bldg.,  S.  F.  Owners,  City  and  County 
of  San  Francisco.  Reynolds  &  O'Brien 
have  been  commissioned  by  the  Board 
of  Public  Works  to  prepare  plans  for 
the  lighting  fixtures  for  the  new  San 
Francis'co  Hospital  Buildings.  Plans 
are  nearly  complete  and  figures  will  be 
taken  through  tlie  Board  of  Public 
Works  within  a  few  weeks. 

SAN  FRANCISCO— Hospital.  2  story 
and  base,  reinforced  concrete.  $25,000. 
Architect.  State  Architect  Woollett. 
Sacramento.  Owners.  State  of  Califor- 
nia. The  recent  passage  of  a  Senate 
bill  provides  for  the  construction  of  a 
hospital  building  adjoining  the  Ferry 
House  in  this'  city.  This  hospital  will 
be  under  the  control  of  the  State  Board 
of  Harbor  Commissioners.  Plans  for 
the  building  have  just  been  started  in 
the  office  of  ttie  State  Architect  and  de- 
tails of  construction  cannot  be  se- 
cured at  this  time.  Further  mention 
will  be  maide  in  these  columns  asi  the 
work    progresses. 

ASTORIA,  ORE. — Hospital,  2  story 
and  base,  brick  and  concrete.  $25,000. 
Architects,  Sutton  &  Whitney,  Lewis 
Bldg..  Portland.  Owners.  Clatsop 
County.  The  building  will  be  designed 
for  a  County  Hospital  and  will  con- 
tain wards  for  males  and  females,  din- 
ing rooms,  kitchens,  nurses'  quarters 
and   a    large    operating   room.    Plans    In- 


clude steam  lieat.  elevator  service  an 
ii  vacuum  cleaning  plant.  Interior  vvi 
lie  finished  in  pine  and  .hardwood.  Tli 
exterior  of  tlie  building  will  be  face 
witli  cement  plaster  and  pressed  bricl 
Plansi  are  now  being  prepared  and  i 
will  be  a  matter  of  three  weeks  or 
month    before   figures   will    be    taken. 


HOTELS. 

RIVERSIDE.  RIVERSIDE  CO.,  CAT 
— Hotel  addition!?,  2,  4  story  and  basi 
reinforced  concrete.  Cost  not  state' 
Architect.  Myron  Hunt,  Hibernia 
Bldg.,  L.  A.  Owner.  Frank  Millei 
These  additions  will  be  in  the  form  e 
two  wings,  each  48x100  feet,  and  wii 
be  built  at  tlie  Riverside  Inn.  Groun^ 
floors  will  contain  dining  rooms,  ex 
hibit  rooms  and  curio  rooms.  Uppe 
floors  will  be  arranged  for  gue? 
room?,  all  of  "which  will  have  connect 
ing  baths.  Plans  provide  for  steaii 
heat  and  elevator  service.  Exterior: 
will  be  faced  with  cement  plaster  an' 
roofs  will  be  covered  with  red  clav 
tile.  Plans  are  being  prepared.  Tin 
work   will    be   done   by   Da\-    Liibor. 


LIBRARIES. 


rein- 


ALHAMBRA,  LOS  ANGELES 
C.\L. — Li'brary,  1  story  and  base, 
forced  concrete.  Cost  not  stated.  .Ar- 
chitect's name  not  given.  Owner.*, 
City  of  Alhambra.  This  building  wa? 
mentioned  in  last  week's  Issue.  The| 
time  for  opening  bids  has  been  post-, 
poned  until  May  17th.  Plans  can  be 
secured  fro.n  the  City  Clerk.  ' 

LOS  ANGELEiS,  CAL. — Library,  2l 
story  and  base,  brick  and  concrete.! 
$30,000.  Architects,  Train  &  Williams,| 
associated  with  F.  M.  Ashley.  Exchange i 
Bldg.,  L.  A."  Owners,  City  of  Los  Ange-' 
les.  All  bids  received  for  this  work! 
were  in  excess  of  the  appropriation. 
Plans  are  now  being  revised  and  new 
figures  will  be  called  for  shortly.  The 
following  is  a  list  of  the  bids  received:] 
Kling  Co..  $32,217;  C.  Karseboom,  $33,- 1 
229;  Alta  Planing  .Mill  Co.,  $36,177;  Al- 
peter.  Hall  &  Alpeter.  $38,791;  F.  O. 
Engstriim  Co..    $41,320. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAN  FRANCISCO — Lath  hou?e.  frame 
construction.  Cost  not  stated.  Archi- 
tect. Director  of  Works.  Service  Bldg.. 
S.  F  Owners,  Panama-Pacific  Inter- 
national Exposition  Co.  Pl^ans  for  a 
building  for  the  storage  of  lath,  whidi 
is  to  be  placed  at  the  disposal  of  Uie 
horticultural  department,  have  been 
complete  and  bids  for  its  construction 
are  now  being  taken.  Bids  will  be 
opened  by  the  Buildings  and  Grounds 
Committee  on  May  13th.  Plans  and 
specifications  can  be  olitained  from 
the  Director  of  Works.  An  oflicial  pro- 
posal  appears   in   this   issue. 

S.\N  FRANCISCO — Pile  foundations 
Cost  not  stated,  .\rchitect.  Director  of 
Works,  Service  Bldg..  S.  F.  Owners. 
Panama-Pacific  International  Exposi- 
tion Co.  Bids  will  be  opened  on  May 
22nd  for  the  construction  of  a  pile 
foundation  for  the  Building  of  Mines 
and  for  the  Varied  Indurtries  Huildinjt. 
Plans  can  be  secured  from  the  Director 
of  Works,  Service  Bkig.  An  official 
proposal  appears  in  another  ciduiiin  of 
this  issue. 
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RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

FREiJNO.  FRESNO  CO.,  CAT.,. — Rail- 
road .'Station,  2  story  and  liase.  frame, 
Jl.i.OflO.  Engineers,  Engineering  De- 
partment Santa  Fe  R.  R.  Co..  L.  A. 
Owners,  Santa  Fe  R.  R.  Co.  A  con- 
tract will  be  let  within  the  next  few 
days  for  the  construction  of  a  Mission 
style  addition  to  the  co.npany's  passen- 
ger station  at  Fresno.  Tlie  building 
will  be  covered  with  cement  plaster  on 
metal  latli  and  will  have  a  cl-ay  tile 
roof.      Plan.s   are    now   being'    figured. 


RESIDENCES. 

SAN  FR.\XCISCO— Residence,  2  story 
and  base,  frame,  $2,00n.  Architect. 
none.  Owner.  A.  T.  Morris,  616  9th  Ave.. 
S.  F.  The  dwelling  will  be  erected  on 
12th  avenue,  south  of  Anza.  and  has 
been  designed  for  a  six  room  house 
with  bath.  Interior  finish  will  be  of 
pine,  with  liardwood  Hoors  in  the  living 
roo. n.  'drining  rooin  and  reception  hall. 
There  will  be  an  open  fire  place  in  the 
living  room  with  a  large  brick  mantel. 
Tile  will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  bouse  will  be 
covered  with  rustic  and  cement  plaster 
on  metal  latli.  Plans  are  complete 
and  in  the  hands  of  the  owner  wlio 
will  do  the  work  by  I>ay  Labor  All 
materials  are   now  being  purchased. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame.  $4,700.  Architect,  none. 
Owner,  Frank  Pegel,  306  lOth  Ave.,  S. 
F,  The  house  has  been  designed  for  a 
seven-room  d'welling  with  bath  and  will 
be  erected  on  Geary  street  east  of 
Palm  avenue.  Interior  finish  will  be 
of  pine  with  elm  panels  in  the  living 
room.  Hardwood'  floors  wJU  be  used  in 
the  principal  rooms.  Plans  provide  for 
furnace  heat  and  an  open  fire  place. 
Mantel  will  be  of  brick.  Tile  will  be 
used  in  the  bath  room  and  kitchen. 
Exterior  of  the  house  will  be  covered 
with  brick  veneer  and  rustic  Plans 
are  complete  and  in  the  hands  of  tlie 
owner  wlho  will  do  the  work  by  Day 
Labor. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $2,500.  Architect,  none. 
Owner,  James  Donahue,  914  Anza  St.,  S. 
F.  The  .bouse  will  contain  six  rooms 
and  'bath.  All  interior  finish  will  be  of 
pine  or  redwood.  Hardwood  floors  will 
I  f  used  in  the  Mving  room  and  dining 
1  ""in.  There  will  be  a  large  open  fire 
place  in  the  living  room  with  brick 
mantel.  An  automatic  water  heater 
will  be  installed.  Tile  will  be  used  in 
the  bath  room  and  kitchen.  Exterior 
nf  the  dwelling  w'ill  be  covered  with 
i  nstic  and  cement  laster.  Plans  are 
'  "luplete  and  the  work  will  be  done  by 
I  '  ly  Labor. 

'^AN    FRANCISCO' — Residence.  2    story 

'ii'l    liase,    frame,    $3,000.    Architect,    Er- 

«  Mil   E.    Young,    251      Kearny    St.,    S.    F. 

invner,    Thomas    Scoble,    363    14th    Ave.. 

S.    P.      This  bouse   will    be   similar    to   a 

1  number    of    others    erected    recently    by 

>  Mr.    Scoble    in     the     Richmond    district. 

.  The   dwelling   has   been    designed    for    a 

s.vcn-room    dwelling    with       hardwood 

ll'.iirs   in    the   living   room,    dining   room 

I  nil    reception    hall.      Plans    provide    for 

,  furnace  beat  and  open  fire  places.  Man- 

I  telB    will    be    of    tile      or     brick.      Bath 

I  room  will  be  finished  in  tile.     An  auto- 

:  matic    water    heater    will    be    installed. 

!  Exterior   of  the   house   will   be   covered 

with  rustic  and  cement  plaster  on  metal 


1.1  IJi.      I'laus  aie  complete  and  llie   work 
Hill    he  dune  by   Diiy   Labor. 

ALAMEDA,  ALAMEDA  CO,,  CAL,— 
Residence,  2  story  and  base,  frame, 
$3,000.  Architect,  none.  Owner,  T.  J. 
Davis,  2052  Centra!  Ave,,  Alameda.  The 
bouse  will  be  erected  on  a  corner  lot 
and  will  contain  seven  rooms  andi 
bath.  Interior  finish  will  be  of  pine 
with  elm  panels.  Hardwood  floors  will 
lie  used  in  tlie  principal  loo  us.  Batli 
room  will  be  finished  in  tile.  An  au- 
tomatic water  heater  will  be  installed. 
Plans  proide  for  furnace  heat  and  open 
liie  iilaces.  Mantel's  will  be  of  brick. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are 
being    taken   by    the    owner. 

OAJvLAND,  CAL. — Residence.  2  story 
and  base,  frame.  $15,000.  Architects, 
llilwain  Bros.,  Delger  Bldg.,  Oakland, 
Owner,  John  P.  Maxwell.  The  dwell- 
ing will  be  erected'  on  Lee  street  near 
Montecito,  and  will  contain  twelve 
rooms  besides  the  attic.  A  garage 
will  be  erected  on  the  rear  of  the  lot. 
Interior  finish  will  be  of  pine,  hard- 
wood and  white  enamel.  There  will 
be  furnace  heat  and  open  fire  places. 
Bath  rooms  will  be  finished  in  tile. 
Hardwood'  fioors  will  he  used  in  the 
principal  living  rooms,  dining  room  and 
reception  hall.  An  automatic  water 
heater  Will  be  installed.  A  large 
sleeping  porch  has  also  been  provided 
for  in  the  plana  Exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and    figures   are   being   taken. 

OAJvLAND,  CAI>.  —  Residences.  3,  2 
stoi-y  and  base,  fra'ne.  $2,500  each. 
Architect,  W.  H.  Hudson,  Albany 
Bldg,,  Oakland'.  Owners,  Mansfield 
Bros.  These  dwellings  will  be  erected 
at  the  corner  of  Brocks'hurst  and 
Market  streets,  andi  each  will  contain 
six  rooms  and  batli.  AH  interior  fln- 
inh  will  be  of  pine.  Hardwood,  floors 
will  be  used  in  the  living  rooms, 
dining  rooms  and  kitchens.  Exteriors 
will  be  covered  with  rustic  and  shin- 
gles. Plans  are  complete  and  in  the 
hands  of  the  owners  who  are  now  pur- 
chasing all  material's.  The  work  will 
be   done    by    Day   Labor. 

BERKELEY,  ALAMEDA  CO..  CAL.— 
Residence,  2  story  and  base,  frame. 
$115,000.  Architect,  Edward  T.  Foulkes. 
Crocker  Bldg..  S.  F.  Owner,  Mrs.  A. 
S.  O'Conner.  This  dwelling  has  been 
mentioned  here  before  when  plans 
were  flrst  started^  The  house  will 
contain  twelve  rooms,  three  baths  andi 
sleeping  porch.  Interior  finish  will  be 
of  pine,  hardwood  and  white  enamel. 
Hardwood  floors  w'ill  be  used  in  all  of 
tlie  principal  rooms,  Bath  rooms  will 
be  finished  in  tile.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  An  au- 
tomatic water  heater  will  be  in- 
stalled. Roof  will  be  covered  with 
either  clay  tile  or  shingles.  The  ex- 
terior of  the  building  will  be  covered 
■with  cement  plaster  on  metal  lath. 
Plans  are  col-iiplete  and  figures  are 
being    taken. 

OAKLAND,  CAL— Residence,  2  story 
and  base,  f  ra.  ue.  Cost  not  stated. 
Architect.  W.  H.  Judson.  Albany  Bldg., 
Oakland.  Owner,  Miss  L.  J.  Lloyd-. 
The  dwelling  has  been  designed  for  a 
nine-room  .house  witii  two  baths  and 
sleeping  porch.  Interior  Will  be  fin- 
ished in  pine  and  hardwood.  Hardwood 
floors  will  be  used  in  the  principal 
living  rooms  and  reception  hall.  Bath 
rooms    will    be    flniSliel    in    tile.      There 


will  be  furnace  heat  and  open  fire 
places.  .Mantels,  will  be  of  brick  or 
tile.  An  automatic  water  lieater  will 
be  installed.  Tllie  exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and   figures  are  being  taken. 

BERKELEY.  ALAMEDA  CO.,  CAL.— 
Residence.  2  story  and  base,  frame, 
$3,250,  Architect,  none.  Owners,  Pat- 
rick-Nelf'on  Co.,  2025  Addison  St.,  Ber- 
keley. The  house  will  contain  seven 
rooms,  bath  and  sleeping  porch.  In- 
terior will  be  finished  in  pine  and 
hardiwood  with  oak  floors  in  the  living 
room,  dining  roiom  and  reception  hall. 
Plans  provide  for  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
In-ick.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  An  automatic 
water  heater  will  be  installed.  E'xte- 
rior  of  the  house  will  be  covered  with 
cel.uent  plaster  on  metal  lath.  Plans 
are  complete  and  the  work  will  be 
d'one    by    Day    Labor. 

OAKLAND.  CAL.  —  Bungalow,  l\i 
story  and  base,  frame,  $4,S00.  Archi- 
tect, Ivan  C,  Satterlee,  470  13th  St,, 
Oakland.  Owner,  Mary  Schwartz.  The 
liouse  will  be  erected  on  Ville  Vista 
avenue  near  Elwood,  and  has  been  de- 
signed for  a  seven-rooiri  dwelling  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  he  of  pine  and  white  enamel. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  brick. 
Hardwood  floors  will  be  used  in  the 
principal  rooms,  An  automatic  water 
heater  will  be  installed.  Tile  will  be 
used  in  the  bath  rooms'  and  kitchen. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  meetal  lath. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

WINSHIP  PARK,  MARIN  CO,  CAL. 
— Residence.  2  story  and  base,  frame, 
$4,000.  Architects.  Hutchinson  Bros., 
470  13th  St.,  Oakland.  Owner,  A.  A. 
Roberts.on.  The  dwelling  has  been  de- 
signed for  an  eight-room  house  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  largely  of  pine  with  some 
hardwood  veneer.  Oak  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be 
furnace  heat  and  open  fire  places, 
ilantels  will  be  of  brick  and  tile.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  house  will  be 
covered  with  shingles.  Plans  are  com- 
plete   and    figures   are   being    taken. 

SAN  JOSE,  SANTA  CLARA  CO., 
CAL.  —  Cottage,  1  story  and  base 
frame..  $1,500.  Architect  none.  Owner, 
F.  M,  Bargas.  16  West  Santa  Clara 
Ave.,  San  Jose.  The  dwelling  will  con- 
tain six  rooms  and  bath.  All  interior 
trim  will  be  of  pine.  Hardwood  floors 
will  be  used  in  the  living  room  and 
dining  room.  There  will  be  a  large 
open  fire  place  and  tile  or  brick  inan- 
te'  Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
house  will  be  covered  with  rustic  and 
shingles.  Plans  are  complete  and  the 
work   will   be   done   by   Day   Labor. 

S.4N  FRANCISCO — Residence,  2  sitory 
and  .base,  frame,  $2,000.  Architect,  none. 
Owner.  M.  Fauth.  225  South  Irving  St., 
S.  F.  The  house  will  contain  pix  rooms 
and  bath.  Interior  will  be  finished  in 
pine  with  some  hardwood  fioors.  Tliere 
will  be  open  fire  place  in  the  living 
room  with  a  large  brick  mantel.  Bath 
room  and  kitchen  will  liave  tile  wain- 
scot. The  exterior  of  the  dwelling  will 
be  covered  witli  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete  and   In    the    hands    of    the   owner 
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wlui  will   ilo   the   « ink   by   Day  I-«ibor. 

OAKLAND,  CAl-.— Residence,  1  story 
and  base,  fniine,  »4..')00.  Arcliltect.  F. 
n.  Voorhees.  Central  Bank  Blclg.,  S.  P. 
Owner,  P.  \V.  nielil.  The  awelling  will 
be  erected  at  tlie  corner  of  34th  and 
West  streets,  and  has  been  designed 
for  an  eight-room  house  with  baths 
and  sleeping  porch.  Interior  will  be 
finished  in  pine  and  hardwoods.  Hard- 
wood lloors  will  be  used  in  the  prin- 
cipal rooms.  Plans  provide  for  open 
nre  places  and  furnace  heat.  Mantels 
will  be  of  brick  and  lile.  An  automatic 
water  heater  will  be  installed.  Tile 
will  be  used  in  the  baths  and  kitchen. 
Kxterior  of  the  house  will  be  covered 
with  cement  pilaster  on  metal  lath. 
Plans  are  now  being  prepared. 

OAKI>AND,  CAL.  —  Residence,  3 
story  and  base,  frame,  $15,000.  Archi- 
tects, Newsom  &  nixon.  812  Broadway, 
Oakland.  Owner,  ^^rs.  G.  T.  Henshaw. 
The  dwelling  is  to  be  erected  in  East 
Piedmont  Heights  and  will  be  arranged- 
for  twelve  rooms,  three  baths  and 
(sleeping  porch.  Interior  will  be  fin- 
ished in  hardwood,  pine  and  white 
enamel.  Hardwood  floors  will  be  used 
throughout.  Bath  rooms  will  be  fin- 
ished in  tile.  There  will  be  several 
open  fire  places  with  brick  or  tile  man- 
tels. Furnace  heat  and  an  automatic 
water  heater  will  be  specified.  The 
exterior  of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing taken  by  the  architect. 

STOCKTON,  SAX  JOAQUIN  CO.,  CAl.. 
— Residence,  2  story  ■and  base,  frame, 
$8,000.  Architect.  Ralph  P.  Morrell, 
Odd  Fellows  Bldg.,  Stockton.  Owner, 
Frank  Gurnsy.  The  dwelling  will  be 
erected  in  the  Bones  Tract  and  will 
contain  ten  rooms,  baths  and  sleeping 
porch.  Interior  will  be  finished  in  pine 
and  hardwood.  There  will  be  furnace 
heat  and  open  fire  places.  Hardwood 
Hoors  will  be  used  in  the  principal 
living  rooms  and  reception  hall.  Man- 
tels will  be  of  tile  and  brick.  Tile  will 
be  used  in  the  bath  roo:Tis  and  kitchen. 
The  exterior  of  .the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
lath.      Plans    are    being    prepared. 

Contracts  Awarded. 

LOS  ANGELES.  CU..— Residence,  2 
story  and  base,  frame,  $25,000.  Archi- 
tects, Edelman  &  Barnett,  Blanchard 
Bldg.,  L.  A.,  Owner,  Sol.  Aronson.  Con- 
tractors, Pacific  Engineering  Co.,  H.  W. 
Hellman  Bldg.,  L.  A.  Contract  price, 
$25,000. 


SCHOOLS. 


SAN  FRANCISCO— Sc'hool.  2  story 
and  base,  concrete  and  frame,  $65,000. 
Architect,  City  Department  of  Archi- 
tecture, Temporary  City  Hall  Bldg.,  S. 
F."  Owners,  City  and  County  of  San 
Fr.incisco.  This  building  will  be 
known  as  the  Le  Conte  School.  Work- 
ing drawings  were  recently  out  for 
figure.s  and  all  bids  received  by  the 
Board  of  Public  AVorks  were  rejected 
as  above  the  estimates.  Plans  are  now 
being  revised  and  new  figures  will  be 
called  for  in  due  time.  The  revision 
of  the  plans  and  readvertising  of  the 
work  w'ill  not  be  accomplished  before 
the   middle   of  next   month. 

SAN  JOSE.  SANTA  CLARA  CO..  CAL. 
. — ^School,  1  ^■tory  and  base,  reinforced 
concrete,  $ao,000.  .Architect,  Normvin  F. 
Marsh,  Broadway  Central  Bldg.,  L.  A. 
Owners,  Hester  School  District.  This 
building   has   been    mentioned    liere   be- 


luif  when  plans  were  lirsl  out  for  fig- 
ures. These  original  plans  .have  been 
revised  and  new  bids  are  now  being 
tiiken.  The  building  will  contain  four- 
teen class  rooms  and  an  auditorium. 
Interior  will  be  finished  in  pine  with 
some  cement  and  maple  floors.  A 
central  heating  system,  modern  school 
plumbing  and  a  vacuum  cleaning  sys- 
tem will  he  installed.  The  exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Plans  can  be  secured  from 
the  Clerk  of  the  Hester  School  Board 
at   San  Jose.  s 

-MAXWELL,  COLUSA  CO..  CAL.— 
School,  1  story  and  base,  reinforced 
concrete,  $25,000.  Architect,  W.  H. 
Week.s,  75  Post  St.,  S.  F.  Owners,  Max- 
well School  District.  Tlie  building  has 
been  out  for  figures  before  but  all  bids 
were  rejected.  Plans  are  now  being 
revised  and  figures  will  be  called  for 
on  the  new  set  within  two  weeks.  The 
plan  includes  eight  class  rooms  and 
assembly  hall.  Separate  bids  will  be 
taken  for  the  heating,  plumbing  and 
general  construction.  Exterior  of  the 
■  building  will  be  faced  with  cement 
plaster.  Plans  can  be  secured  from 
the   architect, 

QUINCT,  PLUMAS  CO.,  CAL. — School. 
2  story  and  base,  reinforced  concrete, 
$30,000.  Architect,  W.  H.  Weeks.  75 
Post  St..  S.  F.  Owners,  Quincy  Union 
High  School.  Architect  Weeks  has  just 
been  selected  to  prepare  plans  for  this 
building.  The  school  will  be  designed 
for  a  Union  High  School  and  will  con- 
tain a  number  of  class  rooms,  assembly 
hall  and  manual  training  departments. 
Other  than  the  fact  that  it  will  be  of 
the  reinforced  concrete  type  of  con- 
struction details  cannot  be  given  at 
this  time.  Mr.  Weeks  will  appear  be- 
fore the  School  Ti-ustees  next  Saturday 
to   receive   instructions. 

HUGHSON,  STANI.SLAUS  OO.,  CAL. 
School,  1  story  and  base,  concrete  and 
brick.  $18,000.  Architects,  Stone  & 
Wright,  24  So.  California  St.,  Stockton. 
Owners,  Hughson  School  District.  The 
Clerk  of  the  Board  may  be  addressed  at 
Modesto.  The  building  has  been  de- 
signed for  a  four-room  school.  Inte- 
rior will  be  finished  in  pine  and  maple. 
There  will  be  a  central  heating  sys- 
tem. A  metal  tile  roof  will  be  used. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now  'be- 
ing prepared  for  the  work. 

ONTARIO,  SAN  BERNARDINO  CO,, 
CAL. — School,  2  story  and  base,  brick 
and  concrete,  $40,000.  Ai-chitect,  Nor- 
man P.  Marsh,  Broadway  Central 
Bldg.,  L.  A.  Owners,  Ontario  School 
District.  The  building  has  been  de- 
signed or  a  high  school  and  will  con- 
tain ten  class  roo-'P'S,  auditorium,  man- 
ual training  and  domestic  science  de- 
partments. Interior  will  be  finished  in 
pine  with  maple  fioors.  Plans  provide 
for  steam  heat  and  modern  ventilating 
system.  Exterior  walls  will  be  of 
brick  or  reinforced  concrete  faced  with 
cement  plaster.  Plans  are  now  being 
prepared. 

BAKERSFIELD,  KERN  CO.,  CAL.— 
School  -addition,  2  story  and  base,  brick. 
Cost  not  stated.  Architect,  O.  L.  Clark, 
Brower  Bldg.,  Bakersfield.  Owners, 
City  of  Bakersfield.  This  work  has 
-been  mentioned  -here  before  when 
plans  were  first  prepared.  Bids  will 
le  opened  by  the  School  Board  of  May 
15tb.  The  building  will  contain  four 
class  rooms  and  an  auditorium.  Plans 
can  be  secured  from  the  architect. 

VENICE,  LOS  ANGELES  CO.,  OAL.— 
School,  1  story  and  base,  frame,  $25,000. 


.Vr.hitccts,  Eager  &  Eager,  Story  Bldg., 
1>.  .\.  Owners,  Venice  School  District. 
Tlie  building  will  be  built  around  three 
sides  of  a  court  100x112  feet.  The 
main  portion  of  the  building  will  con- 
tain the  auditorium,  one  of  the  wings 
four  class  rooms  and  the  other  wing 
domes'tic  science  and  manual  training 
departments.  Interior  will  be  finished 
in  pine  with  maple  floors.  There  will 
lie  a  central  heating  system  and  vac- 
uum cleaning.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  bids  will  be  opened  on  May  14th. 

SEATTLE,  W.4.SH. — ScJioolsi  2,  2 
story  and  base,  reinforced  concrete  and 
brick,  $75,000  and  $50,000.  Architect, 
Edgar  Blair,  901  7th  Ave..  Seattle.  Own- 
ers, City  of  Seattle.  Plans  for  these 
two  buildings  have  been  completed  and 
bids  will  be  called  for  at  once.  The 
$75,000  building  is  to  be  known  as  the 
Lake  School.  The  $50,000  will  be  ex- 
pended in  constructing  an  addition  to 
the  West  Woodland  School.  Plans  can 
be  secured  from  the  architect. 

T,\COMA,  WASH.— School,  3  story 
and  base,  reinforced  concrete,  $50,000. 
Architects,  Heath  &  Grove,  National 
Realty  Bldg.,  Tacoma,  Owners,  City  of 
Tacoma.  Plans  for  the  construction  of 
a  five-room  brick  school,  known  as  the 
Hawthorne  School,  have  heen  com- 
pleted and  figures  will  be  called  for  at 
once.  This  work  is  estimated  to  cost 
$22,000.  Plans  for  the  boys'  and  girls' 
gymnasium,  two  separate  buildings, 
which  are  to  be  erected  at  the  Stadium 
Scliool,  are  also  complete  and  bids  will 
be  taken  shortly.  Each  of  these  build- 
ings will  cost  in  the  neighborhood  of 
$50,000.  Plans  and  specifications  can 
be  obtained  from  the  architects.  Con- 
struction of  tlie  gymnasium  buildings 
will    be    of   reinforced    concrete. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 

OXNARD.  VENTUR,\  CO.,  C.\L.— 
Water  System,  $200,000.  Engineers, 
Olmstead  &  Gillelen,  Wright  and  Cal- 
lender  Bldg.,  L.  A.  Owners,  City  of 
Oxn-ard.  Plans  for  the  construction  of 
a  municipal  ^vater  system  have  been 
approved  by  the  City  Council  and  bids 
have  been  called.  Bonds  to  the  ex- 
tent of  $200,000  h^ve  been  voted  for 
tills  work.  Plans  can  be  secured  from 
either  the  City  Clerk  or  from  the  en- 
gineers. The  official  proposal  appears 
in  another  column  of  this  issue.  Bids 
will  be   opened   at  Oxnard   on  May   27th 

HALF  MOON  BAY,  SAN  MATEO  CO., 
CAL. — Water  tank  and  well  drilling. 
Cost  not  stated.  Engineer,  none.  Own- 
ers, Half  Moon  Bay  High  School.  Bids 
will  be  opened  on  June  1st  for  furnish- 
ing and  erecting  a  water  tank  and  for 
drilling  a  well  for  the  water  supply  ot 
the  Halt  Moon  Bay  High  School  Dis- 
trict. Plans  can  be  secured  fro.u  Dr, 
W.   A.   Brooke,   Half   Moon   Bay. 

TUI^RE,  TULARE  CO.,  CAL.  — 
Water  System  and  tank.  Cost  not 
stated.  Engineers,  Sloan  &  Robson, 
Nevada  Bank  Bldg.,  S,  F.  Owners,  City 
of  Tulare.  Bids  opened  by  the  City 
Trustees  for  the  construction  of  a 
water  system  in  Tulare  show  the  Des 
Moines  Bridge  and  Iron  Works  low  for 
the  steel  tank  and  tower  at  $9.8411.  :\nd 
they  were  awarded  the  contract,  o.  D. 
Vincent  was  low  at  about  $37,647.70  for 
tlie  water  system.  Next  low  on  this 
work  was  the  Coallnga  Tank  and 
Pumping  Co.     No  action  was  taken. 
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STORES  &  OFFICE  BUILDINGS 

SAN  FK.VNCJSCO — Stores  and  lofts, 
1'  story  «nd  base,  brick  ami  steel.  Cost 
not  stated.  Architect.  Albert  Pis.si.s, 
Flood  BIdg-.,  S.  F.  Owner.  Albert  Pissis. 
The  building  will  replace  a  present 
frame  buildingr  occupying  this  corner. 
Leases  have  been  made  on  a  part  of 
the  building,  the  ground  floor  and 
basem.ent,  which  will  be  designed  for  a 
modern  bakery.  Upper  lloor  will  be 
subdivided  into  lofts  or  offices.  Inte- 
rior tinish  will  be  of  pine.  There  will 
be  metal  window  frames  and  sa.sh.  Ex- 
terior will  be  faced  with  pressed  brick. 
Plans   are    being    prepared. 

SAN  FRANCISCO^Stores.  additions 
and  alterations,  2  story,  ibrick,  $10,000. 
Architects.  O'Brien  Bros.,  Clunie  BIdg.. 
S.  F.  Owner.s  name  withheld.  This 
work  is  to  he  done  on  the  building  now 
located  on  the  north  side  of  Clay 
street  east  of  Drumm.  An  elevator 
will  be  installed,  patent  store  fronts 
and  considerable  structural  steel  and 
iron.  Exterior  will  be  faced  with 
pressed  brick.  The  building  covers  an 
area  of  39x115  feet.  Plans  are  com- 
plete and  figures  are  being  taken  for 
the   work. 

SAN  FRANCISCO — Stores,  1  story 
and  base,  concrete  and  frame.  $.5,000. 
.\rchltect,  none.  Owners,  Stockholm  & 
.\llyn,  Monadnock  BIdg.,  S.  F.  The 
liuilding  will  be  erected  on  Ellis  street 
west  of  Fillmore  and  will  be  arranged 
for  three  small  store?.  Tlie  structure 
covers  an  area  of  50x80  feet.  Interior 
finish  will  be  of  pine  throughout.  There 
will  be  large  plate  glass  display  win- 
dows. Exterior  of  the  .building  will 
be  faced  with  rustic  and  cement  plas- 
ter. Plans  are  in  the  hands  of  the 
owner.s  and  the  work  will  be  done  by 
Day  Labor. 

SAN  FRANCISCO— Store  and  otiice 
alterations,  brick  and  steel  construc- 
tion. Cost  not  stated.  Architects, 
Righetti  &  Headman,  Phelan  BIdg..  S. 
^F.  Owners,  ilontgomery  Block  Asso- 
•«Ciation.  Tlie  building  on  Washington 
street  just  east  of  Montgomery  will 
undergo  extensive  alterations.  Plans 
for  this  work  provide  for  structural 
steel  and  iron,  elevators  patent  store 
fronts,  electric  work  and  plumbing. 
The  exterior  of  the  building  will  he 
faced  with  cement  plaster.  Plans  are 
complete  and  tb.e  work  will  be  done  by 
Day   Labor. 

SAN  FRANCISCO— Stores  and  flats,  3 
story  and  base,  reinforced  concrete, 
$12,000.  Architects,  E.  A.  Schumacher, 
associated  with  William  Mooser,  Ne- 
vada Bank  BIdg..  S.  F.  Owner.  Louise 
Neppert.  The  building  will  be  de- 
signed for  a  bakery  and  stores  on  the 
first  floor  and  flats  above.  The  struc- 
ture will  be  erected  on  Stockton  street 
south  of  Broadway.  Interior  finish 
will  be  of  pine  "with  some  hardwood 
floors.  Plans  provide  for  patent  store 
fronts  and  sidewalk  doors.  The  ex- 
terior of  the  building  will  be  faced 
with  white  cement  plaster.  Plans  are 
complete   and    figures   are   being   taken. 

OAKLAND.  CAL. — Stores,  1  story  and 
base,  brick,  $10,000.  Architect.  F.  D. 
Voor.liees.  Central  Bank  BIdg..  Oakland. 
Owner,  Hugo  Abrahamson,  The  build- 
ing will  be  erected  <it  the  corner  of 
26th  and  Broadway  and  will  cover  an 
area  of  70x100  feet.  There  will  lie 
several  modern  retail  stores  with  large 


dii-play  windows  in  patent  fronts.  In- 
terior finish  will  .be  of  pine.  Tliere  will 
be  sidewalk  doors.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  netiriy  complete  and 
figures  will  be  called  for  within  a  week 
or    ten   days. 

OAKLAND,  CAL. — Stores  and  lofts.  7 
story  and  base.  Class  C  construction, 
$85,000.  Architect,  F.  D,  Voorhees,  Cen- 
tral Bank  BIdg.,  Oakland.  Owner,  H. 
A.  Powell.  The  building  is  to  be  erect- 
ed at  the  corner  of  13th  and  Webster 
streets  and  will  cover  an  area  of  50x 
100  feet.  The  first  floor  will  contain 
stores  and  an  attractive  entrance  to 
the  upper  floors.  Upper  floors  will  be 
subdivided  into  light  lofts  equipped  in 
the  most  modern  manner.  There  will 
be  elevator  i-ervice,  metal  window  sash 
and  frames  and  fireproof  doors.  Inte- 
rior will  he  finished  in  pine  and  hard- 
wood. Patent  store  fronts  and  side- 
walk doors  are  to  be  s.pecified.  Exte- 
rior of  the  building  will  probably  be 
faced  with  pressed  brick.  Working- 
drawings   have  just  been  started. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL. 
— Store  and  office  alterations.  4  story, 
brick  and  steel.  Cost  not  stated.  Ar- 
chitect. Walter  King,  Elks'  BIdg., 
Stockton.  Owners,  Citizens'  Investment 
Co.  This  work  will  include  the  insta- 
lation  of  modern  elevator  equipment, 
oil  burning  furnaces  and  steam  heat. 
New  electric  wiring,  plumbing  and 
store  fronts  will  also  be  installed.  Ex- 
terior of  tlie  building  will  be  faced 
with  pressed  brick.  Considerable  struc- 
tural steel  and  iron  will  be  used.  Plans 
for   this   work   ;ire   now   being  prepared. 

Contracts  Awarded. 

LOS  ANGELES,  CAL.— S'tores  and 
lofts.  9  story  and  base.  Class  A  con- 
struction. $225,000.  Architects,  Parkin- 
son &  Bergstrom,  Security  BIdg..  L.  A. 
Owner.".  Metropolitan  Fireproof  Build- 
ing Co.  Contractor,  O.  F.  Engstrom, 
5th  and  Seaton  Sts.,  L.  A.,  general  con- 
struction only.  Contract  price  not 
stated.  Plumbing,  electric  work,  heat- 
ing, marble  and  tile  work,  elevators 
and  ornamental  iron  work  will  be  let 
separately. 

LOS  .\NGELES  CAL— Store  and 
office  addition.  4  story  and  base,  rein- 
forced concrete.  $82,000.  Architect, 
Harrison  Albright,  Laughlin  BIdg..  L. 
A.  Owner.  John  D.  S^preckels.  Con- 
tractors, The  John  Roberts  Co.,  Lan- 
kershim  BIdg.,  L.  A.  Contract  price 
$82,000. 

LOS  ANGELES.  CAL.— Stores  and 
lofts,  6  story  and  base,  reinforced  con- 
crete, $60,800.  Architect.  W.  J.  Saun- 
ders. International  Bank  BIdg.,  L.  A. 
Owner.  F.  W.  Braun.  Contractors. 
Gavagan-McCutcheon  Co.,  Union  Oil 
BIdg.,    L.    A.      Contract    price.    $60,800. 

San  Francisco — Stores  and  offices,  3 
■■^tory  and  base,  brick  and  steel.  $70,000, 
Architects.  Miller  &  Colmesnil,  Lick 
BIdg.,  S.  F.  Owner.  Santa  Christania 
Investment  Co.  Contractors.  Matthies 
c&  Griffiths,  ISO  Jessie  St..  S.  F..  gen- 
eral construction.  Contract  price.  $70,- 
000. 

PORTLAND.  ORE.— Offices,  5  story 
and  base.  Class  A  construction.  $S0,- 
000.  Architects,  JtocNaughton  &  Ray- 
mond, Concord  BIdg..  Portland.  Own- 
ers. Title  and  Tru-t  Building.  Con- 
tractors. Boynjohn-Arnold  C.i..  Wihox 
BIdg.,  Portland,  general  construction. 
Contract  price,   $80,000, 


SEALED  PROPOSALS. 


(■Il<>l-(»S.\I,.S    I.-OK    STI«liC-rilU.\l, 
STEEIi. 

I'ur.suant  to  Resolution  No.  533G  N. 
S.,  parsed  April  30,  1913,  the  Council  of 
the  City  of  Oakland  will  receive  bids 
for  furnis.hing  of  all  of  the  materials, 
labor  and  workmanship  required  in 
connection  witli  the  fabrication,  erec- 
tion and  completion  of  all  structural 
cast  iron  and  steel  for  the  Auditorium 
to  be  erected  on  the  grounds  of  Peralta 
Park,  located  on  the  southerly  side  of 
Twelfth  street,  between  Fallon  street 
and  Lake  Shore  avenue  or  the  pro- 
posed exten.?iion  of  said  avenue,  in  the 
City    of    Oakland,    California. 

All  proposals  shall  be  made  upon 
and  conform  to  the  reefuirements  of 
the  forms  of  proposals,  prepared  and 
furnished  by  the  City  through  the  Su- 
pervising Architect,  and  shall  be  en- 
closed in  sealed  envelopes  endorsed 
"Bid  for  the  fabrication,  erection  and 
completion  of  all  Structural  Cast  Iron 
and  Steel  for  the  Auditorium,"  ad- 
dressed to  the  Council  and  deposited  by 
the  bidder,  or  his  agent,  with  said 
Council,  wliile  in  session,  between 
eleven  o'clock  ii.  iii.  anil  twelve  o'clock 
Noon,  Pacific  Time,  on  tlie  IStli  day  of 
May.  1913,  in  the  roo'.n  of  the  Council 
in  the  City  Hall,  Fourteenth  and  'Wash- 
ington street!--,  Oakland,  and  at  the 
expiration  of  the  time  named  the  bids 
will  be  opened,  examined,  and  publicly 
declared  in  open  session  of  the  Council. 
Each  bid  shall  bear  the  affidavit  of 
the  bidder  as  required  by  Section  126 
of  the  Charter  of  the  City  of  Oakland, 
and  of  the  form  which  will  be  furn- 
ished by  the  City  with  the  Form  of 
Proposal. 

No  proposal  or  bid  will  be  received 
or  considered  which  is  not  accompanied 
by  a  cheek,  certified  by  a  responsible 
hank,  payable  to  the  order  of  H.  E. 
Magill.  City  Clerk,  in  an  amount  pot 
less  than  ten  per  centum  (10%)  of  the 
■aggregate  amount  of  the  proposal. 
.Said  check  shall  be  forfeited  to  and  be 
retained  by  the  City  if  the  successful 
bidder  fails  or  refuses  to  execute  the 
contract  in  the  required  form  and  furn- 
hslh  bonds  of  the  form.'^.  to  be  provided 
by  the  City  and  as  required  by  the 
Charter  of  the  City  of  Oakland,  within 
twenty  (20)  days  after  receiving  no- 
tice  of   the   award. 

After  the  award  and  upon  the  exe- 
cution of  the  agreeent,  the  contractor 
shall  at  the  same  time  execute  to  the 
City  of  Oakland,  and  deliver  to  the 
Auditor  a  bond  guaranteeing  to  the 
City  of  Oakland  the  faithful  perform- 
ance of  the  contract,  and  in  an  amount 
equal  to  twenty-five  per  centum  (25%) 
of  the  amount  named  in  the  agree- 
ment. He  shall  likewise  execute  and 
deliver  at  the  same  time  another  and 
separate  bond  to  protect  any  and  all 
■persons!  performing  lahor  upon  or  furn- 
ishing materials,  to  be  used  upon  said 
work,  and  in  an  amount  equal  to  fifty 
per  centum  (50%)  of  the  amount  named 
in    said    agreement. 

The  contractor  will  be  required  to 
begin  work  within  five  (5)  days  from 
the  execution  of  the  contract — unless 
otherwise  notified  in  writing  by  the 
Owner  or  Architect — and  to  fully  ccm- 
plete  the  entire  work  in  accordance 
witli  the  requirements  of  the  agree- 
ment, plans,  drawing  and  specifications 
prepnrcd  therefor  to  the  entire  satis- 
faction of  the  Commisviioner  of  Public 
Works  and  the  Council  within  the 
space    of   eight     (8)     calendar    months 
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fioni     the     datp     of     execution     of     the 
hoiKls. 

A  hoiiiiil  set  of  the  Forms  of  Pro- 
posal, and  of  the  required  Aflldsivlts. 
Aereenient.  Bonds.  Acknowledfirments 
and  Specifications  will  he  furnlslied 
the  contractor.a  on  demand  at  the  office 
of  Supervising:  Architect  of  the  City  of 
Oakland.  Security  Bank  Building,  cor- 
ner lUh  and  Broadway.  The  plans  and 
drawings  may  be  had  at  the  said  offlce 
of  the  Supervising  Architect  after 
April  30th,  lai.'i.  within  a  reasonable 
time  after  appHcatlon.  and  upon  the 
deposit  of  Twenty-live  Dollars  (J25.00): 
which  deposit  will  be  returned  to  the 
appllicant  When  the  said  plans  and 
drawings  are  returned  to  the  Archi- 
tect in  good  condition;  one  complete 
set  of  Plans  and  Drawings  required 
for  the  work  will  be  furnished  each 
applicant  complying   with    the   above. 

Eacli  biddei-  shall  sulihnit  a  formal 
bid  in  strict  accordance  and  without 
deviation  from  the  plans  and  specifi- 
*"atioiiSs  unless  isuch  d(eviation  shallj 
have  been  prevlusly  authorized  by, 
and  ^vritten  permission  therefor  ob- 
tained from  Oie  Supervising  Architect; 
in  case  any  such  deviation  shall  be  al- 
lowed as  aforesaid  for  tlie  submission 
of  the  bid  or  award  of  contract  notice 
tliereot  will  be  served  upon  all  the 
bidders    by    the    Architect. 

All  informSition  relative  to  the  re- 
quirements for  'bidding,  and  all  direc- 
tions necessary  to  e.xplain  and  make 
definite  an>'  of  t!ie  provisions  of  the 
specifications  or  drawings  will  be 
given  by  the  Supervising'  Architect 
upon    application    at    his    office. 

The  riglht  is  reserved  by  the  Council 
in  accordance  with  tlie  provisions  of 
the  Charter  of  the  City  of  Oakland,  to 
reject  any  or  all  bids  stubmitted. 

H.    E.    MAGILL, 

City    Clerk. 

By   E.   F.   HOLLAND.    Deputy. 

Oakland,    May    1.    1913. 


iVOTICB      OP      S.4I,13      Of-      MUNICIPAL 

BONDS    OF   THE   CITY   OF    OX- 

NARD.    CALIFORNIA. 

NOTICE  IS  HEREBY  GIVEN;  that 
sealed  bids  or  proposals  will  be  re- 
ceived by  the  Clerk  of  tlie  City  of  Ox- 
nard.  California,  until  eight  o'clock  p. 
til.  on  Tuesday,  the  :£Tth  day  of  May, 
III13,  for  the  purchase  of  two  hundred 
(300)  of  the  "Municipal  Water 
Works  Bond®,  1912"  of  said  City  of 
Oxnard;  each  of  said  bonds  are  of 
the  denomination  of  five  hundred  dol- 
lars ($500.00),  are  serials  in  character, 
are  dated  May  1st,  1912.  bear  interest 
at  the  rate  of  five  per  cent  per  annum, 
payable  semi-annually  on  the  first  day 
of  May  and  the  first  day  of  November 
of  each  year,  prin'cipal  ajid  interest 
payable  in  gold  coin  of  the  United 
States  at  the  offlce  of  the  Treasurer  of 
s'aid  City  of  Oxnard.  eight  of  said  bonds 
will  be  due  on  the  first  day  of  May. 
1922,  and  eight  of  said  bonds  on  the 
same  day  and  d'ate  of  each  and  every 
year  thereafter  until  all  of  said  bonds 
are   paid. 

Said'  bonds  -are  issued  under  the  au- 
thority of  an  act  of  the  Legislature  of 
the  State  of  California,  entitled  "An 
Act  authorizing  the  incurring  of  in- 
debtedness by  Cities.  Towns  and 
Municipal  Corporations  for  municipal 
improvements  and  regulating  the  ac- 
quii'ition.  construction  and  completion 
thereof,"  w;hich  became  «  law  Feb- 
ruary 25th,  1901,  and  in  accordance 
with  the  provisions  of  law  and  the 
ordinances   of   said   City. 


No  bids  or  proposals  for  said  bonds 
will  be  entertained  at  less  than  their 
face  value,  together  with  the  accrued 
Interest  «t  the  date  of  tlieir  delivery, 
and  all  bids  or  proposals  submitted 
will  be  construed  by  the  Board  of 
Trustees  to  mean  par  and  accrued  in- 
terest to  the  date  of  delivery  of  said 
l-ond's.  in  addition  to  the  premium  of- 
fered, whether  the  bids  or  proposals 
set  forth   the  same  e.xplieitely  or  not. 

Said  bonds  are  now  ready  for  de- 
livery, and  will  be  delivered  at  the 
City  Treasiurer's  office  in  said  City  of 
Oxnard,  or  at  any  designated  place 
upon  the  payment  by  the  purchaser  of 
all  the  expenses  incurred  in  the  de- 
livery of  the  bonds  and  transfer  of  the 
money  necessary  to  make  delivery  and 
payment  equivalent  to  a  transa'ction 
at  the  offlce  of  said  City  Treasurer  in 
said  City  of  Oxnard.  All  bids  or  pro- 
posals providing  for  delivery  at  any 
place  other  tlian  the  said  City  of  Ox- 
nard will  be  construed  by  said  Board 
of  Trustees  to  mean  the  price  bid  in 
addition  to  the  expenses  of  delivery, 
whether  the  bid  sets  forth  the  same 
e.xplicitely   or  not. 

Each  proposal  or  bid  shall  be  en- 
closed in  a  sealed  envelope,  addressed 
to  the  City  Clerk  of  said  City  and  en- 
dorsed "Proposal  for  Bonds."  With 
each  bid  or  proposal  must  be  su'b- 
mitted  a  certified  or  cashier's  check 
drawn  upon  some  responsible  bank  of 
tlie  State  of  California,  and  payable  to 
the  order  of  the  Clerk  of  the  City  of 
Oxnard  for  an  amount  equal  to  five 
per  cent  of  the  face  value  of  the  bonds 
for  wiliiicth  'said  bid  or  pa-opos^al'  is 
made.  a.s  a  guarantee  that  the  success- 
ful bidder  will  take  up  and  pay  for 
said'  bonds  in  accordance  with  his  bid 
within  twenty  days  after  said,  Board 
of  Trustees  'shall  have  passed  a  reso- 
lution awarding  said  b'onds  to  said 
bidder;  and  said  check  and  the 
amount  represented  thereby  will  be 
forfeited  to  said  City  on  the  failure 
of  such  successful  bidder  so  to  take 
up  and  pay  for  s'aid  bonds'  in  the  event 
the  bid  or  proposal  is  accepted.  Said 
Board  of  Trustees  reserves  the'  right 
to  re.iect  any  or  all  bids  or  proposals, 
and  to  waive  any  informality  in  any 
bid  as  the  interest  of  said  City  may 
require. 

All  bidn  must  be  unconditional  and 
will  be  considered  as  such  whether 
specifically  so  stated  in  the  bid  or  not 
IN  AS  Ml'CH  AS  THE  VALIDITY  OF 
SAID  BONDS  HAS  BEEN  Fl'LI,Y  ES- 
T.\BLISHED  BY  .V  FINAL  JirDG- 
I»IBNT  OF  THE  DISTRICT  COITRT 
OF  APPEAL,  SECOND  DISRICT  OF 
THE   STATE    OF   CALIFORNIA. 

By  order  of  the  Board  of  Trustees  of 
said   City    of   Oxnard. 
Dated   April    29,    1913. 
(Seal)  G.     R.     BELLAH, 

City  Clerk  and  ex-offlcio  Clerk  of  the 
Board  of  Trustees  of  the  City  of  Ox- 
nard. (*) 


NOTICE    TO    CONTRACTORS. 

NOTICE  is  hereby  given  that  sealed 
liidt^i  will  be  received  by  Che  Clerk  of 
the  City  of  Oxnard.  California,  until 
eight  o'clock  |i.  in.  ou  the  I'Tth  day  of 
May.  1!»i:<.  f„r  the  coiLtlnictlon  of  a 
Miinlcliial  AVatcr  Plant.  Flans  and 
specifications  may  lie  seen  at  the  office 
of  the  City  Clerk,  or  obtained  at  the 
office  of  Olmstead  &  Gillelen,  604 
Wright  and  Callender  Building,  Los 
Angeles,  California,  on  payment  of 
$3.50,  the  cost  of  printin.g.  These  plans 
and    specifications    are    to    become    the 


property  of  the  purchaser.  Each  bid 
sliall  be  a'ccoi.'iipanied  by  a  certified 
check  for  twenty  (20%)  per  cent  of 
tlie  amount  of  each  bid  wliich  is  less 
than  One  Thousand  (JIOOO)  Dollars; 
or  ten  (10%)  per  cent  of  the  amount  of 
eacli  bid  (wlh'ich  is  miore  than  One 
Thousand  ($1000)  Dollars,  payable  to 
the  said  City  Clerk,  which  check  shall 
be  forfeited  to  the  City  of  Oxnard  if 
the  success'ful  bidder  fails  to  enter  into 
a  contract  for  the  construction  of  the 
work  with  said  city,  or  fails  to  furnish 
acceptable  surety  bonds  within  ten 
days   after   the  award. 

Bonds  for  the  sum  of  JIOO.OOO.OC 
have  been  voted  for  this  work.  All 
bids  shall  be  on  the  form  provided  in 
tlie  specifications.  The  Board  of  Trus- 
tees reserve  the  right  to  reject  any  or 
all    bids.  G.    R.    BELLAH, 

Clerk.      (•) 


PROPOSALS    FOR    GYMNASIUM 
EQUIPMENT. 

SEALED  BIDS  WILL  BE  RECEIVED 
for  the  Equipment  and  Installation  of 
the  Gymnasia  of  the  Lowell  High 
School  and  the  Girls  High  School. 
Seciflcatlons  may  be  had  at  the  office 
of  the  undersigned. 

Sealed  proposals  will  be  received  at 
open  session  of  the  Board  of  Education 
AVednesday,  May  31,  1913,  at  2  o'clock 
p.   in.  M.   R.    NORRIS, 

Acting    Secretary    Board    of    Education. 


PROPOSALS  FOR   ROCK   CRUSHER. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Fran'cisco. 

Sealed  proposals  will  be  received  at 
this  ofl^ce  between  tlie  hours  of  2 
o'clock  |i.  111.  and  3  o'clock  p.  in.,  on 
Wednesday,  the  14th  day  of  May,  191.t, 
for  furnishing  and  delivering  the  fol- 
lowing  material: 

The  furni'Shing  and  delivering  of  one 
portable  Rock  Crusher  with  elevator 
and  operating  power  for  the  use  of  the 
Street   Repair   Department. 

Said  material  must  be  in  accord- 
ance with  the  specifications  therefor 
on  file  in  the  office  of  the  Board  of 
Public  Works,  to  which  reference  is 
herelj.\'  made,  and  sliiijment  must  be 
commenced  within  ten  (10)  calendar 
days  and  completed  within  sixty  (60) 
calendar  days  from  the  date  of  the 
coi:tract. 

The  amount  of  the  bond  for  faitliful 
performance  of  tlie'  contract  has  been 
fixed   at    $500.00. 

All  proposals  offered'  shall  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsilile  bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors  of  said 
City  and  County,  for  an  amount  not 
less  than  ten  per  centum  of  the  aggre- 
gate of  the  proposal,  and  no  proposal 
will  be  considered  unless  acco;npanled 
by    such    check. 

F.    J.    CHURCHILL, 

Secretary. 


PROPOSALS    FOR    BUILDING. 

BUILDING.  ETC.  —  Office  of  Con- 
structing Quartermaster,  Fort  Hua- 
chuca,  Ariz. — Sealed  proposals,  in  trip- 
licate, will  be  received  here  until  10 
a.  in.  May  SS,  11»1:»,  for  constructing, 
complete,  including  jilumblng,  heating, 
electric  wiring,  where  required;  three 
double  captains'  quarters,  one  troop 
barrack,  one  double  lavatory,  addi- 
tion?! to  Iniildings  Nos.  19.  20  and  30 
and  installation  of  sewer  extension  at 
this  post.  Deposit  of  $10  required  to  in- 
sure return  of  plans  and  specifications. 
Plans    and    specifications    may    also    be 
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mastrr,  San  Francisco.  For  further 
Infiirniallon  address  JOHN  A.  WAG- 
NliK,    ((instructing-   quartermaster. 

♦ 

IM«»rOS.\t,S  FOR  STONE. 
STONE — U.  S.  Engineer  Office,  Port- 
land. Ore. — Sealed  propos-als  for  furn- 
ishing and  delivering^  stone  for  jetty 
conJ-truction,  mouth  of  Columhia  River, 
Oreson  and  Washington,  will  be  re- 
ceived at  this  office  until  11  u.  iih.  May 
15,  IIHS,  and  then  publicly  opened.  In- 
formation on  application.  J.  F.  lIcIN- 
DOE.   imaj.,   engrs. 

PROPOSAL  FOR  OIL   TANK. 

OIL  TANK — Sealed  proposals  in- 
dorsed "Proposals!  for  Oil  Tank"  will 
be  received  at  the  bureau  of  yards  and 
docks.  Navy  Department.  Washington, 
D.  C.  until  11  o'clock  n.  in.  May  24,  WV.t, 
and  then  and-  there  publicly  opened, 
for  one  siteel  oil  storage  tank  at  the 
naval  station,  Pearl  Harbor,  Hawaii. 
Estimated  cost,  $20,500.  Plans  and 
specifications  can  be  obtained  on  ap- 
plication to  the  bureau.  WM.  M. 
SMITH,    acting   chief    of   bureau. 

♦ 

PROPOSALS      FOR      PAVING      BRICK. 

OFFICE  OF  THE  BOARD  OF  PUB- 
11c  Works  of  the  City  and  County  of 
Isan    Francisco. 

'  Sealed  proposals  will  'be  received  at 
this  office  between  the  'hours  of  2 
oVIock  II.  111.  niid  3  o'clock  p.  in.,  on 
Wednemlay,  the  14tli  day  of  May,  1013, 
for  furnisliing  and  deli\'ering  tlie  fol- 
lowing  m'aterial: 

.  A  quantity  of  vitrified  paving  brick, 
;estimated    lat     one    .hundred     thousand 

:(100,000). 

Said  material  must  be  in  accord- 
,ance  with  the  specifications  tlierefor 
on  file  in  the  office  of  the  Board  of 
Public  Works,  to  which  reference  is 
hereby  made,  and  delivery  must  be 
commenced  within  ten  (10)  calendar 
(lays  and  completed  within  thirty  (30) 
calendar  days  from  the  date  of  the 
contract. 

The  amount  of  the  bond  for  faithful 
performance  of  tlie  contract  has  been 
ll.xea   at    $1,000.00. 

i  All  proposals  offered'  shall  be  accom- 
rwnied  by  a  check  certified  by  a  re- 
sponsible b^nk,  p'ayable  to  the  order 
■>f  the  Clerk  of  tlie  Supervisors  of  said 
-Ity  and'  County,  for  an  amount  not 
.ess  than  ten  per  centum  of  the  aggre- 
gate of  the  proposal,  and  no  proposal 
>viH  ije  considered  unless  accompanied 
fiy   such    check. 

By    order    of    tlie    Board      of      Public 
JA^ork. 
1  F.    .1.    CHURCHILL.. 

Secretary. 

» 

PROPOSAL     FOR      CANAL      SUPPLIES. 

CANAL  CIRCULAR  77.5-B — Isthmian 
-'anal  Commission,  Office  of  t.he  Genei-al 
Purchasing  Officer,  Wasliington.  D.  C. 
^—Sealed  proposals  will  be  received  at 
;hin  office  until  2:30  ii.  in.  May  20,  1013, 
!md'er  circular  77.">-B  tor  furnishing 
^loisting  caJile.  galva'nized  wrought 
^teel  pipe,  sewer  piiie.  files,  hinges,  pipe 
lies,  blocks,  differential  and  tackle; 
arpentevs'  braces,  garden  hose,  door 
rames.  windows  and  pcreen  windows. 
vaste  baskets,  library  paste,  memoran- 
;um  hooks,  cardboard.  Ijond  paper  and 
ivriting  paper.  Further  information 
nay  be  had  upon  application  to  F.  C. 
iOGGS.  imajor,  corps  of  engineers,  IT. 
|.    Army,    general    purcliasing    officer. 

Wy  order  of  the  Buildings  and 
Iround"'  Committee. 

WILLIAM   H.   CROCKER, 
Chairman.     (*) 


PROPOSAL   FOR   BIIILDING. 

BRICK  HO.SPITAI^-Dcpartment  of 
tlie  Interior,  Office  of  Indian  Afliairs, 
Wasliington,  D.  C. — Sealed  proposals 
plainly  marked  on  the  outside  of  tlie 
sealed  envelope  "Proposals  for  Brick 
Hospital,  Wahpeton  Indian  School, 
North  Dakota,"  and.  addressed  to  Uie 
commissioner  of  Indian  Affairs.  Wash- 
ington, D.  C,  will'  be  received  at  the 
Indian  Office  until  2  o'clock  p  .ni.  June 
2,  1MI3,  for  furnisfliing  materials  and 
labor  for  the  erection  of  a  brick  hos- 
pital at  the  Wahpeton  Indian  School, 
N'ortJi  (D^ota,  fin  (strict  |aecord|iince 
with  the  plans,  specifications  and  in- 
structions to  bidders,  wliich  may  be 
examined,  at  tills  office,  the  offices  of 
the  supervisor  of  construction,  Denver, 
Colo.,  and  at  the  sichool.  For  further 
information  apply  to  the  superinten- 
dent of  the  Wahpeton  Indian  School, 
Wahipeton,  N.  D.  F.  H.  ABBOTT,  act- 
ing   commissioner. 


NOTICE   TO    CONTRACTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  Room 
415  in  the  Exposition  Building,  Pine 
and  Battery  Streets,  San  Francisco. 
California,  at  l«i.30  A.  M.,  Thnrsday. 
May  22nd,  1(^13,  for  the  construction  of 
a  Pile  Foundation  for  the  MInea  Bnlld- 
ing  and  Varied  Industries  Bulldlni^  in 
accordance  with  plans  and  specifica- 
tions on  file  in  the  office  of  the  Di- 
rector of  Works. 

Each  proposal  must  be  acco'mpanied 
by  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the 
Slim  of  ten  (10)  per  cent  of  the 
amount  bid,  or  the  same  will  not  be 
considered.  When  the  award  of  con- 
tract is  made  all  checks  ^viil  be  re- 
lumed to  the  respective  bidders,  except 
that  filed  with  tlie  accepted  proposal  or 
bid,  which  check  will  be  returned  upon 
the  siicces='iful  bidder  signing  the  con- 
tract and  filing  the  required  bond.  A 
bond  in  t.he  sum  O'f  fifty  (50)  per  cent 
of  the  contract  price  will  be  required 
for  (he  faithful  performance  of  the 
contract:  the  sureties  thereon  must  he 
satisfactory  to  the  Buildings  and 
Grounds  Committee  of  the  Panama- 
Pacific  International  Exposition  Con- 
pany. 

ProBres.sive    p.nyment'i   will    be    made. 

The  right  is  reserved  to  re.iect  any 
Bnd  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion  Company. 

Plans  and  specifications  for  the  work 
may  he  obtained  from  the  Director  of 
\'vorks.  at  Room  207  Service  Buildina- 
Fillmore  and  Chestnut  Streets.,  San 
Frnnciscc,  b-  depositing  $5.00.  wliich 
will  be  refunded  upon  the  return  of  t'-e 
Plans  and  specifications  in  good  condi- 
tion. 

Bv  order  of  the  Buildings  and 
Grounds    Coinmittee. 

WILLIAM    H.    CROCKER 

Ciinirmin.    (*) 
NOTICE     TO     CONTR  .ACTORS. 


P.VNAMA-PACIFIC       INTERNATIONAL 
EXPOSITION. 

SEALED  PROPOSALS  will  be  re- 
ceived by  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational Exposition  Company  at 
Room  415.  in  tlie  Exposition  Building, 
Pine  and  Battery  Streets.  San  Fran- 
cisco, California,  at  11  A.  M..  Tuesday. 
May  27,  101.S,  for  the  In.staIlatlon  of 
PluinhlnK.  Sc«er  and  Water  Pipes  of 
the  Transportation  Buildlne  in  accord- 
ance witli  the  specifications  on  file  in 
the   office   of   the  Director  of   Works. 

Each  proposal  must  be  accompanied 
by  a  certified  c-lieck  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the 
.»um  of  ten   (10)  per  cent  of  the  amount 
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examined  at  office's  of  chief  quarter- 
bid,  or  the  same  will  not  be  considered. 
When  tlie  award  of  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted  proposal  or  bid,  which 
check  will  lie  returned  upon  the  suc- 
cessful bidder  signing  the  contract 
and  filing  the  required  bond.  A  bond 
in  the  sum  of  fifty  (50)  per  cent  of  the 
contract  price  will  be  required  for  the 
faitliful  performance  of  the  contract: 
tlie  sureties  thereon  must  be  satisfac- 
tory to  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational  E.\position   Company. 

Progressive    payments   will    be    made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion  Company. 

Plans  and  specifications  tor  the 
work  may  be  obtained  from  the  Di- 
rector of  Works,  Room  207  Service 
Building,  Fillmore  and  Chestnut 
Streets,  San  Francisco,  by  depositing 
$50.00,  which  amount  will  be  refunded 
to  contractors  submitting  bona  fide 
bids.  All  persons  taking  out  plans 
and  failing  to  submit  bona  fide  bids 
will  forfeit  the  deposit  of  Fifty  Dol- 
lars to   the   Exposition   Company. 

By  order  of  the  Buildings  and 
Grounds   Committee. 

WILLIAM  H.   CROCKER. 
■(^1  airman.     (*) 


NOTICE     TO     CONTRACTORS. 


PAN.%M.\-PACIPIC       INTERNATION.AL 
EXPOSITION. 


SEALED  PROPOSAJjS  will  be  re- 
ceived by  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational Exposition  Company  at 
Room  415,  in  tlie  Exposition  Building, 
Pine  and  Battery  Streets.  San  Fran- 
cisco, California,  at  11  A.  M.,  Tuesday, 
May  27,  1913,  for  the  Construction  of 
the  Transportation  Building;  in  accord- 
ance Willi  tile  specifications  on  file  in 
file   office   of   the   Director   of  Works. 

Each  proposal  must  be  accompanied 
by  a  certified  Check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the 
sum  of  ten  (10)  per  cent  of  tlie  amount 
bid.  or  the  same  will  not  be  considered. 
When  the  award  of  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted  proposal  or  bid,  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract 
and  filing  the  required  bond.  A  bond 
in  the  sum  of  fifty  (50)  per  cent  of  the 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract; 
the  sureties  thereon  must  be  satisfac- 
tory to  the  Buildings  and  Giounds 
Committee  of  the  Panama-Pacific  In- 
terna tional    Exposition    Company. 

Progressive    payments    will    be    made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion  Company. 

Plans  and  specifications  for  the 
work  may  be  obtained  from  the  Di- 
rector of  Works,  Room  207  .Service 
Building.  Fillmore  and  Chestnut 
Street-s.  San  Francisco,  by  depositing 
$50.00.  which  amount  will  be  refunded 
to  contractors  submitting  bona  fide 
bills.  All  persons  taking  out  plans 
and  failing  to  submit  bona  fide  bids 
will  forfeit  the  deposit  of  Fifty  Dol- 
lars to  the  Exposition  Company. 
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SAN  FRANCISCO. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  $28,000.  San  Francisco. 
Arcli'itect.  W.  G.  Hind.  46  Kearny  St., 
S.  F.  Owner.  Dr.  Clyde  S.  P^yne.  The 
liuildlng  win  be  erected  on  tlie  south 
side  of  Kearny  street  east  of  Reed,  and 
will  cover  an  area  of  57x66  feet.  Inte- 
rior has  been  arranged  for  eleven 
suites  of  two  andi  three  rooms  each 
with  wall  bed  and  private  bath.  Inte- 
rior finish  will  be  of  pine  and  elm 
panels.  Hardwood  floors  will  be  used 
in  the  principal  roo  lis.  Plans  provide 
for  steam  heat  and  a  liot  water  sys- 
tem. Vacuum  cleaning  system  will  be 
installed.  Bath.'!,  will  have  tile  wain- 
scot. The  exterior  of  the  building  will 
be  covered  with  rustic  and  shiplap. 
Plans  are  complete  «nd  excavating  has 
been  started.  The  work  will  be  done 
by    Day    Labor. 

APARTMENT  HOUSE  ADDITIONS 
AND  ALTERATIONS  —  Frame  con- 
struction, JIO.OOO.  San  Francisco.  Ar- 
chitects, O'Brien  Bros..  Clunie  Bldg.. 
S.  F.  Owner's  name  withheld.  The 
present  three-story  frame  building  at 
the  corner  of  Divisadero  and  Oak 
streets  will  be  altered  so  as  to  contain 
two  stores  on  the  first  floor  and  33 
rooms  on  the  upper  floors.  The  struc- 
ture covers  an  area  of  50x100  feet. 
Suites  will  consist  of  two  and  three 
room  apartments  with  bath.  Wall 
beds  will  be  used  in  all  sites.  Interior 
finish  win  be  of  pine  and  elm  panels. 
The  exterior  of  the  building  will  be 
covered  witli  cement  plaster  on  metal 
lath.  Plans  are  co  iiplete  and  figures 
are    being   taken. 

APARTMENT  HOUSE — 4  story  and 
base,  brick  and  steel.  OoFt  not  stated. 
San  Francisco.  Architects,  O'Brien 
Bros..  Clunie  Bldg..  S.  F.  Owner, 
.lames  E.  Reitsr.  The  building  will  be 
erected  at  the  northwest  corner  of 
Fulton  and  FrankWn  streets  and  will 
cover  an  area  of  .50x60  feet.  Interior 
has  been  arranged  for  a  number  of  two 
and  three  room  suites  with  private 
bath  and  wall  beds.  Interior  finis-ih 
will  be  of  pine  througjiout.  There 
will  be  steam  heat  and  elevator  serv- 
ice. Bath  rooms  will  have  cement 
floors  and  tile  wainscot.  A  hot  and 
cold  water  system  will  be  installed. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  have  been 
r^iised  ajnd  figures  are  now  being 
taken. 

APARTMENT  HOUSE — .">  story  and 
:ase.  reinforced  concrete,  $65,000.  San 
Francisco.  Arcliitects.  O'Brien  Bros., 
Clunie  Bldg..  S.  F.  Owner.  W.  J. 
O'Brien.  This  work  has  been  men- 
tioned here  before  when  plans  were 
first  started.  Working  drawings  have 
been  completed  and  a  contract  for  the 
excavating  and  concrete  work  lias 
been  awarded  to  John  Spargo.  Con- 
tracts for  the  other  parts  of  tlie  work 
are  being  let.  -.le  building  ^vill  con- 
tain eighty  rooni;i  which  are  to  be  ar- 
ranged in  two  and  three  room  suites 
with  lath.  Wall  beds  will  be  used 
throughout.  Plans  provide  for  a  hot 
.and  cold  water  system,  elevator  serv- 
ice, steam  iieat  and  a  vacuuai  clean- 
ing system.     The  exterior  of  the  build- 


ing will  be  faced  with  cement  plaster. 
Bath  rooms  will  have  cement  floors 
-nd    tile   ivainscot. 

APART.MENT  HOUSE — 3  story  and 
base,  frame,  $10,000.  San  Francisco. 
.\rchitect,  none.  Owners,  E.  J.  and  W. 
J.  Keenan.  Hayes  and  Masonic  Sts.,  S. 
F.  This  building  will  be  erected  at 
the  northeast  corner  of  Hayes  and 
Masonic  streets  and  will  cover  an  area 
of  25x73  feet.  There  will  be  six  apart- 
ments arranged  in  two  and  three  room 
suites.  Interior  finish  will  be  of  pine 
with  some  hardwood  veneer  and  hard- 
wood floors  in  the  principal  rooms. 
Plans  provide  for  a  central  heating 
system.  All  suites'  will  have  private 
bath  rooms  and  wall  beds.  Tlie  exte- 
rior of  the  building  will  be  covered 
witli  cement  plaster  on  metal  lath. 
Plans  are  co  iiplete  and  in  the  hands  of 
the  owners  "who  will  do  the  work  by 
Day    Labor. 

LATH  HOUSE — Frame  construction. 
Co.?t  not  stated.  San  Francisco.  Ar- 
cliitect,  Director  of  Works.  Service 
Bldg.,  S.  F.  Owners,  Panama-Pacific 
International  Exposition  Co,  Plans  for 
a  buiMing  for  the  storage  of  lath, 
which  is  to  be  placed  at  the  disposal 
of  the  horticultural  department,  have 
been  conpleted  and  bids  for  its  con- 
struction are  now  being  taken.  Bids 
will  be  opened  by  the  Buildings  and 
Grounds  Committee  on  May  13Ui. 
Plans  and  specifications  can  be  ob- 
tained from  the  Director  of  Works. 
An  ofli.."il  proposal  appears  in  this 
issue. 

PILE  FOUNDATIONS  —  Cost  not 
f'tated.  San  Francisco.  Architect.  Di- 
rector of  Works.  Ser^-ice  Bldg.,  S.  F. 
Owners.  P-anama-Pacific  International 
E.xposition  Co.  Bids  will  he  opened  on 
May  22nd  for  the  construction  of  a 
pile  foundation  for  the  Building  of 
Mines  and  for  the  'Varied  Industries 
Building.  Plans  can  be  secured  from 
the  Director  of  Works.  Service  Bldg. 
An  offlicial  proposal  appears  in  an- 
other  column  of  this*  issue. 

FLATS — 2  story  and  base.  frame, 
$4,000.  San  Francisco.  Architect,  none. 
Owners.  C.  .1.  and  W.  J.  Keenan.  Hayeg 
and  Masonic  Sts.,  S,  F.  The  building 
will  be  erected  in  the  rear  of  an  apart- 
ment house  which  is  now  being  erected 
by  the  same  owners  at  the  .corner  of 
Hayes  and  Masonic  streets.  The  build- 
ing w^ill  he  arranged  for  two  modern 
flats  of  five  and  six  rooms  each.  In- 
terior finish  will  be  of  pine  with  some 
elm  panel's.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  Tliere 
will  be  open  fire  places  and  tile  or 
brick  mantels.  Bath  rooms  will  be 
finished  in  tile.  The  exterior  of  the 
Iniilding  will  be  covered  with  rustic 
and  cement  planter.  Plans  are  in  the 
hands  of  the  owners  and  the  work  will 
1  e  done  by  Day  Labor. 

AUDITORIU.M— 3  story  and  base. 
Class  A  construction.  $1,000,000.  San 
Franpisco,  Architects,  John  G-ilen 
Howard.  John  Reld.  Jr.,  and  Frederick 
H-  Meyer,  associated.  .Supervision  of 
Director  of  Works,  P.  P.  I.  R.  Co.,  Serv- 
ice Bldg..  S.  F.  Owners.  Panama-Pa- 
citii-  International  Exposition  Co.  Plans 
for  furnisliing.  fabricating  and  erect- 
ing  the  stru<'lural   steel  and   iron   work 


fcir  this  building  have  been  complete 
and  are  now  out  for  figures.  Bids  wil 
Ic  opened  by  the  Buildings  an 
Grounds  Committee  on  M'ay  29th.  Plan, 
and  specifications!  can  be  obtained  fron 
tlie  Director  of  Works.  Tlie  oflicial  pro 
posal  appears  in  another  column  o 
this    issue. 

HOSPITAL    LIGHTING    FIXTURES- 
Cost    not    stated.      San    Francisco.      Del 
signers,   Reynolds  &  O'Brien,  Humboldl 
Bank    Bldg,,    S.    F.      Owners.    City    an'| 
County    of   San    Francisco.      Reynolds   I 
O'Brien  have   been  commissioned  by  th 
Board  of  Public  Works  to  prepare  plan 
for    the    lighting    fixtures    for    the    ne< 
San  Francisco  Hospital  buildings.  Plan 
are    nearly    complete    and    figures    wi: 
be   taken   through   the   Board   of   Publi 
■"A  orks  within  a   few  weeks. 

HOSPITAL — 2  story  and  base,  rein 
forced  concrete,  $25,000.  San  Francisci 
Architect,  State  Architect  WooUef 
Sacramento.  Owners,  State  of  Califoi 
nla.  The  recent  passage  of  a  .Senat 
hill  provides  for  the  construction  of  . 
hospital  building  adjoining  the  Ferr; 
House  in  this  city.  This  hospital  wil 
be  under  the  control  of  the  State  Boar, 
of  Harbor  Comnissioners.  Plans  fo 
the  building  iiave  just  been  stated  ii 
the  office  of  the  State  Architect  and  de 
tails  of  construction  cannot  be  secure' 
at  this  time.  Further  mention  will  b 
made  in  these  columns  as  the  worl 
progresses. 

RESIDENCE  —  i  story  and  bast 
frame,  $2,000.  San  Francisco.  Archi 
tect  none.  Owner.  A.  T.  Morrisi,  ei 
9th  Ave.,  S.  F,  The  dwelling  will  b^j 
erected  on  12th  avenue  south  of  Anzaj 
and  has  been  designed  for  a  six-roon 
house  with  hath.  Interior  finish  wil' 
be  of  pine  with  hardwood  floors  in  On' 
living  room,  dining  room  and  recep 
lion  hall.  There  will  be  an  open  fii 
place  in  the  living  room  with  larg 
brick  mantel.  Tile  will  ibe  used  in  tli' 
bath  room  and  kitchen.  Exterior  oj 
the  house  will  be  covered  with  rusti. 
and  cement  plaster  on  metal  lath.  Plan, 
are  co  iiplete  and  in  the  hands  of  thi 
owner  who  will  do  the  work  by  Da:| 
Labor.,  All  materials  are  now  hc'.n|| 
purchased. 

RESIDENCE   —   2      story      and      liase' 
frame.    $4,700.      San    Francisco,       .\rcli  i 
tect,    none.      Owner,    Frank    Pegel.     " 
10t,!i    Ave..    S.    F.      The    house    has    be. 
designed    for      a      seven-room    dwelliii 
with  bath,  and  will  be  erected  on  Geai 
street    east    of    Palm    avenue.      Interim 
finish   will   he   of   pine   with    elm   panel 
in    the    living    room.      Hardwood    Mooi 
will     be    used     in    the    principal     r.ioni-^ 
Plans    provide    for    furnace    1h- i :         ; 
open    fire   place.      Mantel      will 
brick.      Tile    will    be    used    in    i    ■        ' 
room    and    kitchen.      Exterior      of      i: 
house  will  be  covered  with  brick  vene. 
and  rustic.     Plans  are  complete  and  i 
the  hands  of  the  owner  who  will  do  tl 
work   by    Day   Laboi-. 

RESIDENCE   —   2      story      and      bas, 
frame.    $2,500.      San    Francisco,      .^rcl 
tect,  none.     Owner,  James  Donahue,  'J 
Anza  street.  S.  F.     The  house   will  c.>: 
tain    :ix    rooms    and    hath.      All    interi' 
finisli  will  be  of  pine  or  redwood.  Har 
wood    floors   will    be    used    in    the    livir 
room    md   dining  room.     There    will 
a    large    open    fire    place    in    the    livii 
roo  11  with  brick  mantel.     An  aumuiai 
water    heater    will     be    installed.       Ti  ■ 
w-ill    l.e   used    in    the      bath      room     aii' 
kitchen.      Exterior  of  the  dwelling  w' 
he    covered    with    rusitic      and      cemi' 
plaster.       Plans    are    complete    and    ' 
work  will  be  done  by   Day  Labor. 
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i;iOt;il.>ENCK  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, Edward  K.  Young',  251  Kearny  St., 
S.  F.  Owner.  Thomas  Scoble,  363  Htli 
Ave.,  S.  F.  Til  is  liouse  will  he  similar 
to  a  nunrber  of  others  erected  by  Mr. 
Scoble  recently  in  tiie  Richmond  Dis- 
trict. The  dweliing-  has  been  designed 
for  a  iseven-room  dweilingr  witli  bath 
and  sleeping  porch.  Interior  finish  will 
be  of  pine  and  liardwood  with  iiard- 
wood  floors  in  the  living-  room,  dining 
room  and  reception  hall.  Plans  provide 
for  furnace  beat  and  open  fire  places. 
Mantels  will  be  of  tile  or  ibrick.  Bath 
room  %Yill  be  finished  in  tile.  An  au- 
tomatic water  beater  will  be  installed. 
Exterior  of  the  Iiouse  will  be  covered 
with  rustic  and  cement  plaster  on 
.metal  lath.  Plans  are  complete  and  the 
work   will  be  done   by  Day    I.iabor. 

APARTMENT  HOUSE— 3  story  an:l 
base,  frame.  $2.5,000.  San  Francisco. 
Architect,  none.  Owners,  McKillop 
Brop.,  540  Cole  St.,  S.  F.  The  building 
will  cover  an  area  of  30.\150  feet. 
There  will  be  a  numiber  of  two  and 
three  room  suites,  all  of  which  will  be 
equipped  with  wall  beds  and  private 
bath  rooms.  Interior  finisli  will  be  of 
pine  with  some  elm  panels  and  hard- 
wood floors.  Plans  provide  for  a  cen- 
tral heating  system  and  hot  water 
plant.  Bath  roons  will  have  tile  wain- 
Fcot.  E.xterior  of  the  building  will  be 
covered  with  rustic  and  shipbip.  Plans 
are  complete  and  the  work  will  be  done 
by  Day  Labor.  The  owners  are  now^  in 
the  market  for  all   materials. 

FLATiS — 2  story  and  base,  frame, 
16,000.  San  Francisco,  Architect, 
August  Nordin.  Mills  Bldg..  S.  F.  Own- 
er. Lucia  Higginbothan.  The  building 
will  be  erected  on  16th  street  and  will 
cover  an  area  of  27x45  feet.  Interior 
has  been  arranged  to  contain  four 
modern  flats  each  of  wliich  will  con- 
tain four  rooms  and  bath.  Interior  fin- 
ish will  be  of  pine  and  redwood  with 
some  hardwood  floors.  There  will  be 
cenent  floors  in  the  bath  rooms  and 
tile  wainscot.  Each  flat  will  have  an 
open  fire  place  and  tile  or  brick  man- 
tel. Exterior  of  the  building  will  be 
covered  with  rustic  and  cement  plas- 
ter. Plans  are  complete  and  the  work 
will  be  done  by    Day   Labor. 

GARAGE — 3  story  and  ba?e.  rein- 
forced concrete.  Cost  not  stated.  San 
Francisco.  Architect,  Frederick  H. 
Meyer.  Bankers"  Investment  Bldg.,  S. 
P.  Owners,  Van  Ness  Avenue  Realty 
Co.  This  building  will  be  erected  on 
the  property  owned  by  the  San  Fran- 
cisco Ladies'  Relief  Society  on  Van 
Ners  avenue  between  Geary  and  Post 
streets,  which  has  been  leased  for  a 
long  term  of  years  to  the  Realty  Co. 
The  property  has  a  Van  Ness  avenue 
frontage  of  275  feet  and  extends  back 
a  distance  of  150  feet.  Construction 
will  be  fireproof  throughout.  The 
structure  has'  been  designed  for  the 
exclusive  use  of  firms  in  the  automo- 
bile business,  and  leases  totaling  over 
$2,000,000  have  already  been  made.  Ex- 
terior of  the  structure  will  be  faced 
with  cement  plaster.  Plans  are  being 
prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,000.  San  Francisco.  .Archi- 
tect, none.  Ownq'r,  M.  Fauth,  225 
South  Irving  St..  S.  F.  Tl-e  liouse  will 
contain  six  rooms  and  bath.  Interior 
will  be  finished  in  pine  with  some  hard- 
wood floors.  There  will  he  open  fire 
place  in  the  living  room  with  a  large 
brick  mantel.  Bath  room  and  kitchen 
will    liave    tile    wainscot.    'The    exterior 


"f  tile  ilwclling  will  lie  covered  with 
ru.stic.  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  tlie 
hands  of  tlie  owner  who  will  do  the 
work  by  Day  Labor. 

SCHOOr> — 2  story  and  base,  concrete 
and  frame,  $65,000.  San' Francisco.  Ar- 
ciiitect.  City  Department  of  Arcliitect- 
ure,  Temporary  City  Hall  Bldg,,  S.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. This  building  will  be  known  as 
the  Le  Conte  School.  Working  draw- 
ings were  recently  out  for  figures  and 
all  bids  received  by  the  Board  of  Pub- 
lic Works  were  rejected  as  above  the 
estimates.  Plans  are  now  being  re- 
vised and  new  figures  will  be  called 
for  in  due  time.  The  revision  of  tlie 
plans  and  readvertising  of  the  work 
will  not  be  accomplislied  before  the 
■niddle   of   next   month. 

STORES  AND  LOFTS— 2  story  and 
base,  brick  and  steel.  Cost  not  stated. 
San  Francisco.  Architect,  Albert  Pissis, 
Flood  Bldg.,  S.  F.  Owner,  Albert  Pissis! 
The  building  will  replace  a  present 
frame  building  occupying  this  corner. 
Leases  liave  been  made  on  a  part  of 
Llie  building,  the  ground  floor  and 
basement,  wliich  will  be  designed  for 
a  modern  bakery.  Upper  floor  will  be 
subdivided  into  lofts  or  offices.  Inte- 
rior finish  will  be  of  pine.  There  will 
be  metal  window  frames  and  sash.  Ex- 
terior will  be  faced  with  pressed  brick. 
Plans  are  being  prepared. 

STuRES,  ADDITIONS  AND  ALTER- 
-ATIO'NS — 2  story,  brick,  $10,000.  San 
Francisco.  Architects,  O'Brien  Bros., 
Clunie  Bldg.,  S.  F.  Owner's  name 
witiiheld.  This  work  is  to  toe  done  on 
the  building  now  located  on  the  north 
side  of  Clay  street  east  of  Drumm.  An- 
elevator  will  be  installed,  patent  store 
fronts  and  considerable  structural 
steel  and  iron  will  be  used.  Exterior 
will  be  faced  with  pressed  brick.  The 
liuilding  covers  an  area  of  39x115  feet. 
Plans  are  complete  and  figures  are  be- 
ing taken  for  the  work. 

STORES — 1  story  and  base,  concrete 
and  frame,  $5,000.  San  Francisco.  Ar- 
chitect, none.  Owners,  Stockholm  & 
AUyn,  -Monadnock  Bldg.,  S.  F.  The 
building  will  be  erected  on  Ellis  street 
west  of  Fill.nore,  and  will  be  arranged 
for  three  small  stores.  The  structure 
covers  an  area  of  50x80  feet.  Interior 
finish  will  be  of  pine  throughout.  There 
will  be  large  plate  glass  display  win- 
dows. Exterior  of  the  building  will  be 
faced  with  rustic  and  cement  plaster. 
I'hms  are  in  the  .bands  of  tlie  owners 
and  the  work  will  be  done  by  Day 
Labor. 

STORE  AND  OFFICE  ALTERA- 
TIONS— Brick  and  steel  construction. 
Cost  not  stated.  San  Francisco.  Ar- 
cliitects,  Rigbetti  &  Headman,  Phelan 
Bldg.,  S.  F.  Owners,  Montgomery 
Block  Association.  The  building-  on 
Washington  street  just  east  of  Mont- 
.gomery  will  undergo  extensive  altera- 
tions. Plans  for  this  work  provide  for 
structural  steel  and  iron,  elevators, 
patent  store  fronts,  electric  work  and 
plumbing.  The  exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans  are  complete  and  the  work  will 
lie   done   by   Day  Labor. 

STORES  AND  FLATS— .■!  story  and 
liase,  reinforced  concrete,  $12,000.  San 
Francisco.  Architects,  E.  A.  Sc.hu- 
maclier  associated  with  William 
Mooser,  Nevada  Bank  Bldg.,  S.  F. 
Owner,  Louise  Neppert.  The  building 
will  be  designed  for  a  bakery  and 
stores  on  the  first  floor  and  flats  above. 
Tlie  structure  will  be  erected  on  Stock- 


ton street  south  of  Broadway.  Interior 
finish  will  be  of  pine  witli  some  hard- 
wood floors.  Plans  provide  for  patent 
-store  fronts  and  sidewalk  doors.  The 
exterior  of  the  building  will  be  faced 
wit.li  white  cement  plaster.  Plans  are 
complete   and   figures   are   being   taken. 

Contracts  Awarded. 

STORES  AND  OFFICE.S — 3  story  and 
base,  brick  and  steel,  $70,000.  San 
Francisco.  -Arcliitectsi,  Miller  &  Col- 
mesnil.  Lick  Bldg.,  S.  F.  Owner,  Santa 
C'liristania  Investment  Co.  Contrac- 
tors, Matthies  &  GrifHths,  180  Jessie  St., 
S.  F.,  general  construction.  Contract 
price,    $70,000. 

BANK  AND  OFFICES- 4  story  and 
baj'e.  Class  A  construction,  $1315,000. 
Honolulu.  Hawaii.  Architects,  Ripley 
&  Davis.  Honolulu.  Owners,  Charles 
Brewer  Estate,  Ltd.  Contractors,  Lord- 
Young  Engineering  Co.,  Honolulu. 
Contract    price.    $135,000. 


Building  Contracts  Awarded 


San  Francisco. 


1714 
ITl'S 
1716 
11717 
1718 
1719 


1726 
b727 
1728 
1729 
1730 
1731 
1732 
1733 
1734 
1735 
1736 


1740 
1741 
1742 
1743 
1744 
1745 
1746 
1747 
1748 
1749 
1750 
1751 
1752 
1753 
1754 


1759 
1760 
1761 
1762 
1763 
1764 
1765 
1766 


1778 
3779 
17S0 
17.<!1 
17R? 
1783 
17<!4 
17S5 


17SS 
1789 
1790 
1791 
1792 
1793 
li794 


Bendel  Boeddecker 

Welch  Koenig 

City  &  Co  of  S  F.  .Hansen 

Dunn  Little 

Cornwall     Fisher 

Same     Daniels 

Same      Chalmers 

•Same     Otis 

Baker     Petersen 

Vosti     Rosina 

Piodi     Rosina 

Geiger     Andersion 

Keenan     Keenan 

Harrington      ..Harrington 

Keenan     Keenan 

Nilsson     Nilsson 

Peterson     Peterson 

Jacobsi     Hamill 

Kauftman     ....  Westerlund 

Kahn     Santocano 

Donahue     Donahue 

Stockholm     Allyn 

Payne    Payne 

Pegel     Pegel 

Metzger     Sigwald 

Selby     Wyman 

Lange     Invst Camp 

Same    Brandon 

•Same   Cameron 

?ame    Amsler 

Same    Nat'l   Elec 

Same     Connolly 

Same    Neal 

Same     Turner 

P  P  I  Ex Lange 

Jordan      Martin 

Foster     Holt 

Herbert     Hamilton 

Krutmeyer    Olson 

Perkinls      .Sutton 

Same     Pac    Ext 

Same     Larsen 

.Same      Hock 

Same     Coleman 

Same     Maundrell 

Murphy      Ennis 

Gartland    ;.....  .Johanson 

O'Brien      Spargo 

Connolly     Segurson 

Lanker&him     ...Atlas    Htg 

Bassi      Maffei 

Zehler     Zehler 

Byson     Bvson 

Katz     katz 

Ernst     Hover 

Dugan     Dugan 

Webb      P'arry 

Acme     Brwg Eiberger 

Scoble     Scoble 

Morris     Morris 

Hansen    G  G  Str 

Rolkin     Drake 

Phillips     Phillips 

Reid  Reid 

Hamilton      Chambers 

Spreckebs      Hannah 

Gunst      Hansen 

"Rea^ubien      Lake 

W'n     State     Adv.... Owner 

Thompson      Bertolino 

Hoisiere     Collins 

Fauth      Fauth 

David      Da\id 

Wilkie     Wilkie 

Murray      Murra^■ 

MacDonald      Owner 

Brauman      Novelty 

Empress     Novelty 

Calbeaux      Noveltv 

McKillop     McKIHoi) 

Savoy     Priddey 


3400 
7040 
4490 
lOOUO 
2600 
1050 
1760 


4000 
1800 
4000 


400 
2500 
4000 

28000 

4700 

500 

24000 
3290 
79-96 
8500 
i433 
1100 
1917 
:370 
5100 

Joooae 

4624 
21653 

1540 

3290 

4600 

9800 

11600 

2975 

3989 

4'62i59 

19250 

2300 

3220 

700 

1700 

1000 

3000 

12500 

1250 

500 

5001 

300(1 

2000 

12600 

12700 

400 

4O0 

600 

500 

400 

400 

400 

400 

4  00 

2000 

500 

500 

1600 

40100 

TOO 

500 

400 

24000 

500 


22 

17SI3 
17U6 
1797 
179S 
1799 
1800 
ISOI 
1S02 
1S03 
180-1 
ISOo 
1806 
1807 
1808 
1809 
1810 
1811 


BUILDING  AND  INDUSTRIAL  NEWS 


Costfllo 

Hlllaid 

Hlllard 

Hunsen 

.  Klahn 


Coslello 
Huildy     . 
Hlrn     ... 
Gaiiett 
Peterson 

Plcard    Conard 

SIhal'k     Sthalk 

lIcDIarmld    Owner 

Geby     Geby 

Rosenqul8t    Owner 

Kmpire  Liand    Owner 

Same    Same 

Slame    Same 

Same    Same 

Thomsen    Wooldridgre 

P  P  I  Kxp C  CConstr 

Klumpke    Rankin 


ISUO 
litis 

73.'; 

32899 

3480 

7690 

700 

600 

600 

430 

3500 

3500 

3.100 

3500 

4692 

8928 

6100 


(Covrectlon  In  Total  of  Contract  No. 
1713). 

(1712)  NE  BUSH  AND  GRANT  AVE  E 
60xN  77-6.  Plumbing,  draining,  gas 
fitting  for  tliree-story  brick  store 
building. 

Owner Louis    Friedman,   Page   and 

'Bakelr.     San    Francisco. 
Arcliitect  . .  .Josepli    Cahen,    45    Kearny, 

San   Francisco. 
Contractor.  .E.   V.   Lacey,    1234   Dolores, 

San  Francisco. 
Filed  May  3,  '13.     Dated  April  22,  '13. 
Rough   plumbing  and   sewering 

in J1175.00 

Completed  and  accepted 587.50 

-    Usual    35    days 587.50 

TOTAL  COST,  $2350.00 
Bond,  $1175.  Sureties,  Fred  Lacey  and 
Th'os  Lynch.  Limit,  none.  Forfeit, 
none.     Plans   and   specifications    filed. 


(1713)  CARPENTER,  GLASS,  GLAZ- 
ing,  marble,  sheet  nietal,  structural 
steel,  iron,  painting,  lath  and  plaster 
on  above. 

Contractor.  .Wra.  Van  Herick,  218  23rd. 
Ave.,  San  Francisco. 

Filed  May   3,  '13.     Dated  April   24,   '13. 

2nd   floor   joists    set $1200 

Roof   on    2012 

Brown    coated    3212 

Completed   and   accepted 3212 

Usual    35    days 3214 

TOTAL  COST,   $12,850 

Bond,   $6425.  Surety,   Guardian  Casualty 

&    Guaranty    Co.      Limit,    forfeit,    none. 

Plans  and  specifications  filed. 


(1714)  S  TWENTY-FOURTH  85  W 
Folsom  S  lOOxW  25.  All  work  except 
parlor  mantels,  shades  and  gas  fix- 
tures for  two-story  frame  store  and 
flat. 

Owner C5arl    E.    Bendel,    7'50    Cen- 
tral  Ave.,   San   Francisco. 

Architect  . .  .None. 

Contractor,  .J.   Boeddeker. 

Filed  May   5,  '13.     Dated  May   1,  '13. 
Frame   up   and   ready   for   roof... $700 

Brown    coated    650 

Standing  finish   on  and  ready  for 

painting     650 

Completed   and   accepted 550 

Usual     35     days 850 

TOT  At*  COST,   $3400 

Bond,    none.      Limit,    65    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(1715)  N  JACKSON  68-6  E  Larkin  E 
23xN  87-6.  All  work  for  two-story 
frame   flats. 

Owner Geo.   F.   Welch,    603   Phelan 

Bldg.,    San    Francisco. 
Architect  ..  .Wm'iam     Curlett     &    Son> 

Phelan   Bldg  ,  S.   F. 
Contractor.  .Chas.     J.    U.    Koenig.       325 

Church,    San    Francisco 
Piled    Miay   5.   '13.      Dated    May    5,   '13. 
On   Ist  and   15th   of  each   month     75% 

Usual    35    days 25% 

TOTAL  COST,  $7040 
Bond,  $3520.  Surety,  American  Bond- 
ing Co.  of  Baltimore.  Limit,  60  days. 
Forfeit,  none.  Plans  and  .=!pecifications 
filed. 


(1716)  S\V  HOFFMAN  AVE  AND  AL 
varado.  Brick  work  for  two-story 
and  basement  brick  and  concrete  en- 
gine  house. 

Owner City   &   County   of  S.   F.  by 

Commary-Peterson     Co.,Inc 
4  6   Keiarny,   S.   F. 
Arcliitecl  . .  .None. 
Contractor.  .Hansen    &    Hansen. 
Filed  May  5,  '13.     Dated  April  30,  '13. 

2nd   .«tory   joists   on $1200 

Walls   up  nnd   finished 1500 

Brick    work    completed 665 

20    days    after 1125 

TOTAL  COST,  $4490 
Bond,  $2243.  Surety.  American  Bond- 
ing Co.  of  Baltimore.  Limit,  forfeit, 
none.      Plans   and   specifications,   none. 


(1717)  SB  FELL  AND  BUCHANAN  S 
90xE  27-"  All  work  for  three-story 
frame   apartments. 

Owner Maria  Dunn. 

Architect  ...A.    F.    &    O.    M.    Rousseau, 

Monadnock  Bldg.,  S.  F. 
Contractor.  .John   Little,    1371   5th   Ave., 

San   Francisco. 
Filed  May   5,  '13.     Dated  April   30,   '13. 

Frame   up    $2500 

Brown    coated    2500 

Completed    and     accepted 2500 

Usual    35   days 2500 

TOTAL  COST,  $10,000 
Bond,  $5000.  Surety,  American  Bond- 
ing Co.  of  Baltimore.  Limit,  90  days. 
Forfeit,  $10.  Plans  and  specifications 
filed. 


(1718)  S  ROSE  AVE  110  E  Gougli  E 
27-6  S  to  NW  Market  SW  along  Mar- 
ket to  int.  of  line  at  right  angles  to 
Rose  Ave  N  to  beg.  Plumbing,  gas 
fitting,  etc.,  for  flve-story  and  base- 
ment reinforced  concrete  rooming 
house  and  stores. 

Owner Bruce  Cornwall,  Mills  Bldg 

San   Francisco. 

Architect  ..  .W.  H.  Crim  Jr.,  425  Kear- 
ny, San  Francisco. 

Contractor.  .Fisher  &  Wolfe  Co.,  209 
Tehama,   San   Francisco. 

Filed   May   5,   '13.     Dated   April   19,   '31. 

Roughed    rn    $975 

Completed   and   accepted 975 

Usual    35    days 650 

TOTAL  COST,    $2600 

Bond,    $1300.      Surety,   Globe   Indemnity 

Co.      Limit,      10    days    after      receiving 

notice    to    set    fixtures.        Forfeit,      $15. 

Plans  and  specifications  filed. 


(1719)      PAINTING,    ETC.,    ON    ABOVE. 

Contractor.  .Gus    V.    DanielSs    3332    Cali- 
fornia,  San   Francisco. 

Filed   May   5,   '13.      Dated  April    18,   '13. 

2nd    coat    on .$393.75 

Completed    and    accepted 393.75 

Usual    35    days 262.50 

TOTAL  COST,   $1050.00 

Bond,  $525.     Sureties,  Chas.  P.  Cain  and 

R.   A.   Chrisholm.     Limit,    10   days  after 

carpenter    work      done      Forfeit,       $15. 

Plans  and  specifications  filed. 


(1720)      LATH.    PLASTER      AND      CE- 

menting  on   above. 
Contractor.  .H.    A.    Chalmers    Inc.,    4711 

California,   San    Francisco. 
Filed   May   5,   '13.      Dated   April    11,   '13. 
Interior   brown      coated   and     ce- 
menting   on    rear   elevation-  com- 
pleted     $880 

Completed  and   accepted 440 

Ur.ual    35    days 440 

TOTAL  COST,  $1760 
Bond,  $900.  Surety,  National  Surety  Co. 
Limit,  30  days  after  building  ready  for 
lathing.  Forfeit,  $15.  Plans  and  speci- 
fications  filed. 


(1721)  ONE  ELECTRIC  PAS3ENUE1; 
elevator  on   above. 

Contractor.  .Otis  Elevator  Co.,  Beach  &i 
Stockton,    San    Francisco.      I 

Filed    May   5,   '13.      Dated   April    21,   '13.| 

On   shipment   of   engine %' 

On   completion    14  I 

Usual    33    days y^  , 

TOTAL    COST,    $1700 ' 

Bond.     $900.       Surety,     National    Surety  I 

(I'D.      Limit,    forfeit,    none.      Plans    and 

.specifications    filed. 


(1722)  SE  SIXTH  AND  JESSIE  E  75x 
S  SO.  Concrete  work,  etc.,  for  two- 
story  and  basement  Clasis  "C"  store 
and  loft  building. 

Owner M.    S.      Barker    bp      P.      J. 

Walker     Co.,   Agents,     Mo- 1 
nadnock  Bldg.,  S.  F. 
Architect  ..  .H.    K.    Lovell,    1617   Felton, 

Berkeley. 
Contractor.  .H.    L.    Petersen,      62      Post, 

San  Francisco. 
Filed   May   5,   '13.      Dated   May   5,   '13. 
Payments    semi    monthly    of....      75% 

Usual    35    days 25% 

TOTAL  COST,  $2956 
Bond,  $1478.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  as  fast  as 
required.  Forfeit,  none.  Plans  and 
specifications    filed. 


11723)  NE  SECOND  225  NW  Brannan 
NW  25xNB  SO.  All  work  except 
painting,  plumbing,  shades  and  chan- 
deliers for  three-story  frame  flats 
and  store. 

Owner Lena  Vosti,   527   2nd,  S.  F. 

Architect  ...J.  A.  Porporato,  619  Wash-  - 
ington,    San    Francisco. 

Contractor.  .C.   Rosina   &  Co. 

Filed   May  5,   '13.     Dated   May  5.  '13. 

Rough    frame    up $   900 

Brown    coated    1000 

Completed   and   accepted 1300 

Usual    35   dfeys 1590 

TOTAL  COST,    $4  790 

Bond,  Guaranty  bond  in  favor  of  owner. 

Sureties,      Marina    Bricca      and      Nicola 

Capurro.      Limit,    90    days.      Forfeit,    $3. 

Plans   and    specifications   filed. 


(1724)  S  LOMBARD  206-3  E  Powell  E 
20xS  68-9.  All  work  except  plumb- 
ing, finish  hardware,  mantels,  shades 
and  chandeliers  for  two-story  frame 
flats. 

Owner Carlo  Piodi. 

Arcliitect  ..  .J.   A.   Poporato,    619   Wash- 
ington.   San    Francisco. 

Contractor.  .C.   Rosina   &   Co. 

Filed   May   5,    '13.      Dated    May   5,  '13. 

Rough    frame    up $  SOO 

Brown    coated    1000 

Completed    and   accepted 1000 

Usual    35   days 1585 

TOTAL  COST,   $4385 

Bond,  Guaranty  bond  in  favor  of  owner. 

Sureties,    Marina      Bricca    and      Nicola 

Capurro.      Limit.    90    days.      Forfeit,   $3. 

Plans  and  specifications  filtd. 


(1725)  E  ORD  110  S  17th  S  25xE  68. 
Ail  work  for  two-story  and  basement 
frame  flats. 

Owner I.    Qeiger. 

Architect  ...O.   E.   Evans,   2367   Mission, 
San  Francisco. 

ContiMctor.  .Edwin    Anderson    and    Jna 
Carlson. 

Filed   May  5,   13.     Dated  April   28,  '13. 

Frame   up    $1249.50 

Brown   coated    1249. .lO 

Completed  and  accepted 1249.60 

Usual  35  days 1249.50 

TOTAL  COST,   $4998.00 

Bond,      $2499.       Surety,      Masaachusettiv 
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Buiidin;;  ii  Insuiauce  Co.  Limit,  75 
days.  Forfeit,  $5.  Plans  and  speclllca- 
tlons  filed. 


(1726)      NE      HAYES    AND      MA.SONIC. 
Three-story    and    basement    (6)    flats. 

Owner E.      J.    &      W.    J.      Keenan, 

Hayes  and  Masonic,  S.  F. 
Architect  . .  .None 
nay's  work.  CO.ST,  $6000 


(1727)      N  OAK   125   W   Fillmore.      Alter 
liasement  into  flats. 

Owner T.    J.    Harrington,    509    Mo- 

nadnock  BIdg-.,  S.  F. 
Architect  . .  .None. 
Day's    work.  COST,    $450 


(172S)      E  MASONIC  25  N  Hayes.     Two- 
story  and  basement  frame   (3)    flats. 

Owner C.      J,    &      W.    .T.      Keenan, 

Hayes  and  Masonic,  S.  F. 
Architect  . .  .None. 
Day's  work.  COST,  $4000 


(1729)  E  SAN  GABRIEL  50  S  Capis- 
trano.  One-story  and  basement  frame 
dwelling. 

Owner N.  F.  Nilsson,  355  Colridge, 

San  Francisco. 
Architect  . .  .None. 
-Day's  work.  COST,  $1800 


(1730)  W  TWELFTH  AVE  725  N  Geary 
Two-Story  and  basement  frame  (2) 
flats. 

Owner Elizabeth      Peterson,        387 

12th  Ave.,  San  Francisco. 
Architect  . .  .None. 
Contractor.  .Gustave    Peterson. 

COST,  $4000 

(1731)  NO.  20  PALM  AVE.  Extend 
room  and  enclose  porch. 

Owner A.    P.   Jacobs,    Premises. 

Architect  . .  .None 

Contractor.  .Th OS.  Hamill,   268  25th  Ave 
San  Francisco. 

COST,    $500 

(1732)  NO.  62  CARMELITA.  Repair 
residence. 

Owner Mrs.  R.  S.  Kauftman,  Prem. 

Architect  . .  .None. 

■Contractor.  .J.     Westerlund,     1564     35th 
Ave.,  Fruitvale. 

COST,    $500 


(1733)      NO.   114   FOURTH.     Alter   doors 
and   install   window. 

Owner Kahn  &  Feder. 

Architect  . .  .None. 

Contractor.  .M.  Santocano.  1235  Folsom, 
San  Francisco. 

COST,    $400 


(1734)      N  ANZA  S2-6  W  10th  Ave.     Two 
sitory  and   basement   frame   residence. 

Ownerf James  Donahue,  914  Anza, 

San  Francisco. 
Arcihtecc  . .  .None. 
Day's  work.  COST.   $2500 


(1735)      N    ELLIS      87-6      W      Fillmore. 
One-story  frame   (3)    flats. 

Owner Stockholm      &   Allyn,      Mo- 

nadnock   Bldg.,   S.   F. 
Architect  .  .  .None. 
Day's  work.  COST,  $4000 


(1736)  S  WASHINGTON  23-6  E  Reese. 
Three-story  and  basement  frame  (11) 
apartments. 

Owner Clyde  S.  Payne,   1350  Jones, 

San    Francisco. 
Architect  ..  .W.      G.    Hind,    46      Kearny. 

San    Francisco. 
Day's  work.  CX)ST,  $28,000 


(IToT)      N    GEARV    120    E    Palm.      Two- 
stiiry   and   basement   frame   residence. 

Owner Franlt  Pegel,  33G  10th  Ave., 

San   Francisco. 
Arcliitect  . .  .None. 
Day's  work.  COST,  $4700 


(1738)      NO.    2417    WASHINGTON.      Re- 
pair lire  damage. 

Owner C.  L.  Metzger,  Alameda. 

Architect  . .  .None. 

Contractor.  .J.    W.    SIgwald,    2222    Fill- 
more, San  Francisco 

COST,    $500 


(1739)  W  JONES  93  S  Sacramento. 
Three-story  and  basement  frame  (6) 
flats. 

Owner W.    J.     Selby,     936     Market, 

San    Francisco. 
Architect  ..  .J.    D.      Hatch,      Monadnock 

Bldg.,   San  Francisco. 
Contractor.  .J.    T.    Wyman,    1959    Hayes, 
San   Francisco 

COST,   $24,000 


(1740)  SE  MINNA  AND  SIXTH  E  100 
S  75  W  25  N  50  W  75  N  25.  Excava- 
tion, concrete,  side  walk  lights,  curb, 
iron  doors  and  pit  for  oil  tank  for 
four-story  and  basement  Class  "C" 
store  and  rooms. 

Owner Lange   Investment   Co.,    199 

Carl,    San    Francisco. 

Architect  ..  .Lewis    M,    Gardner,   Phelan 
Bldg.,     San     Francisco. 

Contractor.  .Camp      &      Carillon,      4075 
17th,    San    Francisco. 

Filed  May   6,  '13.     Dated  April  30,  '13. 
Walls    ready    for   brick    work. $1645. 00 

Completed    and    accepted 822.50 

Usual    35    days 822.50 

TOTAL  COST,   $3290.00 

Bond,    $1700.      Sureties,    Otto    Schrlader 

and  A.  Beth.     Limit,  as  fast  as  possible 

Forfeit,   none.      Plans   and   specifications 

filed. 


(1741)  BRICK  AND  CAST  IRON  AND 
steel  work  on  above. 

Ctontractor.  .Brand,on     &     Lawson,     180 

Jessie,    San    Francisco. 
Piled  May   6,  '13.      Dated   April    13,   '13. 
Walls    ready   for    2d   floor   joists. $1999 
Walls    ready    for   4th    floor   joists  1999 

Coaipleted    and    accepted 1999 

Usual    35    days 1999 

TOTAL  COST,  $7996 
Bond.  $3998.  Sureties-,  H.  C.  Mathies 
and  C.  W.  Withington.  Limit,  as  fast 
a.s  possible  Forfeit,  none  Plans  and 
specifications    filed 

(1742)  CARPENTER,  ROOF.  GLAZ- 
Ing,  stairs,  marble,  mosaic,  tile,  etc., 
on   above. 

Contractor.  .Cameron      &    Disston,      180 

Je?isie,   San   Francisco. 
Filed   May    6,  '13.      Dated   April   30,  '13. 

On    1st   of   each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $8500 
Bond,  $  4250.  Sureties,  W.  A.  Rainey  & 
Jos.  J.  Phillips  Limit,  as  fast  as  possi- 
ble. Forfeit,  none.  Plans  and  speci- 
fications   filed. 


(1743)      GALVANIZED    IRON    AND    TIN 
work    on    above. 

Contractor.  .Amsler    Sheet    Metal    Wks., 
25   Shotwell,   San   Francisco 

Filed    May    6,   '13       Dated   April    30,   '13. 
Main   cornice  work  and  foot  mould 

done     $336 

Bay    windows   done    336 

Completed    and    accepted 336 

Usual    35    days 336 

TOTti  (30ST.    $1344 
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Bond,  $672.  Surety,  National  Surety  Co 
Limit,  as  fast  as  possible.  Forfeit, 
none.      Plans    and    specifications    filed. 

(1744)      ELECTRIC   WORK   ON  ABOVE 

Contractor.  .National      Elec.      Co.,      103 
Turk.    San    Francisco. 

Filed   May   6.   '13     Dated  April   30,  '13 

Wires     in     place $413 

Completed   and   accepted 412 

Usual     35    days 275 

TOTL  COST,    $1100 

Bond,    $550.      Surety,   Aetna    Accident    & 

Liability  Co.   Limit,  as   fast   as  possible. 

Forfeit,   none.     Plans  and  specifications 

filed. 


(1745)      LATH       AND       PLASTER       ON 

above. 
Contractor.  .J.    J.    Connolly    &    Son,    180 

Jessie,   San   Francisco. 
Filed   May    6,    '13      Dated   April    30.   '13. 

Brown     coated     $719  00 

Completed    and    accepted 718  75 

Usual    35    days 479  25 

TOTAL  COST,  $1917  00 
Bond,  $958.50.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  as  fast  as  possi- 
ble. Forfeit,  none  Plans  and  specifi- 
cations  filed. 


(1746)      PAINTING,  VARNISH|ING, 

tinting,    papering,    LInowall,    etc.,    on 
above. 
Contractor.  .L.      J.    Neal,      461      Hayes, 

San   Francisco 
Filed   May   6,   '13.     Dated  April   30,  '13, 

On  1st  of  each   month 75% 

Usual     35     days 25% 

TOTAL  COST,  $1370 
Bond,  $700  Surety,  Pacific  Coast  Casu- 
alty Co.  Limit,  as  fast  as  possible. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(1747)  PLUMBING,  GAS  FITTING, 
heating  aparatus  and  fuel  oil  burn- 
ing equipment   on  above. 

Contractor.  .The    Turner    Co.,    278    Na- 
toma,    San    Francisco. 

Filed   May    6,   '13.      Dated  April    30,   '13. 

Work    roughed    in.. $1913 

Completed    and    accepted 1912 

Usual    35    days 1275 

TOTAL    COST,    $5100 

Bond,    $2550.        Surety,      Massachusetts 

Bonding   &    Insurance    Co        Limit,      as 

fast  as  possible.     Forfeit,   none.     Plans 

and    specifications    filed. 


(1748)      EXPOSITION     GROUNDS.       All 
work   except  wiring  and  lighting  for 
erection   of  Agricultural   Building. 
Owner Panama-Pacific         Interna- 
tional   Exposition   Co.,    Ser- 
vice  Bldg.,   S.   F. 
Architect  ..  .Bliss      &    Favllle,      Balboa 

Bldg,   San   Francisco. 
Conti-actor.  .Lange  &   Bergstrom,  Shar- 
on Bldg.,  San  Francisco. 
Filed  May  6,  '13.     Dated  May   1,  '13. 

As    work    progresses 75% 

Usual    35    day». 25% 

TOTAL  COST,  $250,096 
Bond,  $135,000  Surety,  The  Aetna  Ac- 
cident &  Liability  Co.  Limit,  200  days. 
Forfeit,  $100.  Plans  and  specifications 
filed. 


(1749)  N  OREGON  80  E  Davis  E  40x.  . 
N  60.  All  work  except  window 
shades  and  gas  and  electric  fixtures 
for  two-story  and  basement  brick 
store  and   loft   building. 

Owner Jeannette     A.   Jordan,     201 

Euclid   Ave.,   Skn   Francisco 

Architect  ..  .Maxwell  C.  Bugbee.  Lick 
Bldg.,    San    Francisco. 

Contractor.  .Wm.  Martin 
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Filca    May    C.    '1         D.itcil    M<cy    1,   '13. 

Jiui  tier  of  joists  on JUSG 

Uoof    on     list) 

Completeil    and    accepted 1150 

'M    dn>'N    nfter 1156 

TOTAL,  COST,  $4  624 
Rond.  $2600.  Surety,  American  Bond- 
ing Co.  of  Baltimore.  Ijlnilt.  45  days. 
Forfeit.  $.  rUuLs  nnrt  specincations 
nied. 

(1750)  E  EIGHTEENTH  AVE  285  N 
California  N  "5xE  120:  E  Twenty- 
Uilrd  Ave  150  N  California  N  50xE 
120.  All  work  for  five  two-story 
frame   residences. 

Owner Mary  E.  Poster. 

Arcliitect  ..  .Ralph       W.      Hart,      Hum- 
boldt   Bank    Bldg..    S.    P. 
Contractor.. O.    C.    Holt,    369    14th    Ave., 

San    Prancisco. 
Filed  May    fi.  '13.     Dated  May   5,  '13 

Frames    up    $4000  00 

Enclosed    and    window    frames 

set     4000   00 

Brown    coated    4000  00 

Completed     4239  75 

Usiual   35   days 5413  25 

TOTAL,  COST,  $21,653  00 
Bond,  $10,827.  Surety,  American  Bond- 
ing Co.  of  Baltimore.  Limit,  SO  days. 
Forfeit,  $15.  Plans  and  specifications 
filed. 
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11751)  N  JSSSIE  275  B  .SJixth  N  80xE 
45.  All  work  except  excavating  for 
one-story  and  basement  Class  "C" 
building. 

Owner A.   H.   Herbert,    151   Powell, 

San  Francisco 
Architect  ..  .O'Brien    Bros.,    Inc.,    Clunie 

Bldg.,    San    Francisco. 
Contractor.  .Peter        Hamilton,        Russ 

Bldg.,    San    Francisco. 
Filed  May   6,  '13.     Dated  April  28,  '13. 
Brick    work   completed    to   side 
walk    level   and   basement   floor 

in   place $1437  50 

Building    roofed   and    basement 

floor    in    1437   50 

Completed    and    accepted 1437   50 

Usual    35    days 1437   50 

TOTAL,  COST,  $5750  00 
Bond,  $1437.50.  Surety,  Jas.  H.  Hen- 
ning.  Limit,  60  days  after  excavating 
done  Forfeit,  $5.  Plans  and  specifica- 
tions  filed. 


(1752)      W    EUREKA    155-6    S    22nd.  All 
work   for   two-story   frame   residence. 

Owner A.  J.  Krutmeyer,  46  Walter 

San    Franci.«^co. 
Architect  ..  .Plana    by    owner. 
Contractor.  .A.     E.     Olson,     125     Jersey, 

San  Francisco. 
Filed    May    6,    '13.      Dated    May    5,    '13. 

Frame    up $550 

Roof  on .• 550 

Brown     coated     550 

Completed   and   accepted 550 

Usual     35     days.... 550 

TOTAL  COST,  $2750 
Bond,  none  Limit.  CO  days  after  May 
15.  Forfeit,  none.  Plans  and  specifica- 
tions filed. 


(1753)  S  SUTTER  164-6  E  Taylor  E 
60-9xS  137-6.  St«am  heating  for  6- 
story  and  basement  Class  "C"  apart- 
ments. 

Owner W.    F.    Perkins    and    H.    O. 

Trowbridge,     14    Montgom- 
ery,   San   Francisco. 
Architect  ..  .F.   H.   Meyer,   Bankers'   In- 
vestment  Bldg.,   S.   F. 
Contractor.  .John   G.      Sutton      Co.,      243 

Minna,   San   Francisco 
Filed    May    6,    '13      Dated    May    5,    '13. 


(In   1st   of  eacli   nrontli 75% 

Usual    35    days 25% 

TOTAL  COST,    $1540 

Bond.    $770.      Sureties,    H.    M.    Van    Pelt 

and  Edwin  F.  Henzel.     Limit,   120  days. 

Forfeit,   none.     Plans  and   specifications 

filed. 


(1754)    ELECTRIC  WIRING   ON  ABOVE 
Contractor.  .Pacific    Fire     Extingui&lier 
Co.,    507    Montgomery,   S.    F. 
Filed   May    6,   '13.     Dated   May   5,   '13. 

Paymei»ts    same    as    above. 

TOTAL  COST,  $3290 
Bond,  $1645  Sureties,  Winfield  S.  Davis 
and  Burt  L.  Davis.  Limit,  120  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(1755)  STRUCTURAL  STEEL,  GLASS, 
glazing,  marble,  ornamental  iron, 
sheet  metal  roof  covering,  rough  and 
finish  carpenter,  plastering,  lathing, 
etc.,    on    above. 

Contractor.  .Larsen   &  Larsen. 

Filed   May   6,   '13.     Dated   May   5,   '13. 

Payments    oiame    as    above 

TOTAL  COST,  $46,000 

Bond,    $23,000.      Sureties,    Henry    Wilson 

and   A.   B.   Jo.hnson.       Limit,   120     days. 

Forfeit,   none.     Plans  and  specifications 

filed 


(1756)      BRICK-  WORK    ON    ABOVE. 
Contractor ..  Chas.   H.   Hock,    180   Jessie, 

San    Franclsico. 
Filed   May    6,   '13.     Dated   May   5,   '13. 

Payments    same   as    above 

TOTAL  COST,  $9800 
Bond,  $4900.  Sureties,  Agatha  A.  Hock 
and  D.  J.  Sullivan.  Limit,  50  days.  For- 
feit, none.  Plans  and  specifications 
filed 


(1757)      PLUMBING    ON    ABOVE. 
Contractor .  .Alexander      Coleman,       706 

Ellis,    San   Francisco. 
Filed   May   6,   '13.     Dated   May   5,   '13. 

Payments    same    as    above 

TOTAL  (X>ST,  $11,600 
Bond,  $5800.  Suretiesi  Adolph  Cole- 
man and  Mary  Varni.  Lim.it,  120  days. 
ForfelL  none.  Plans  and  specifications 
filed. 


(1758)      PAINTING,    ETC.,    ON    ABOVE. 
Contractor.  .H.    Maundrell,     568    Hayes, 

San    Francisco. 
Filed   May   6,   '13.     Dated   May   5,   '13. 

Payments    same    as    above 

TOTAL  COST,  $2975 
Bond,  $1487.50.  Sureties,  Thos.  Elam 
and  Harry  C.  Warwick.  Limit,  120 
days.  Forfeit,  none  Plans  and  speci- 
ncations   filed. 


(1759)  S  EIGHTEENTH  110  E  Dolores 
E  28  S  112  W  S  S  45  W  20  N  157.  All 
work  for  alterations  and  additions  to 
make  three-story  frame  building 
(fiats.) 

Owner Theresa     D.     Murphy,    3077 

ISth.  San   Francisco. 
Architect  ..  .H.      A.      Hertenstein,       311 

Florida,    San    Francisco. 
Contractor.  .Frank    Ennis   and   John   H. 
McGivern,      1312      Jackson, 
San   Fmnci.'ico. 
Filed  May  6,  '13.     Dated  May  6,  "13. 

House    movers'    work    done $125 

Ready    for    lathing 850 

-     Plaster    completed    850 

Completed   and   accepted 850 

Weekly       payments     of       amount 
actually    due    contractors    employes 

Usual    35    days 900 

TOTAL  COST  not  to  exceed  $3989 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans    and    specifications    filed. 


Architect 


Contractor. 


(1760)  a  GEARY  76  W  Larkln  W  44x 
S  120.  All  work  except  steam  heat- 
ing, oil  burning  plant,  gas  fixtures 
and  shades  and  wall  beds  for  three- 
story   and   basement   apartment   bldg. 

Owner P.    J.   Gartland.    72    Spencer, 

San    Francisco. 
.A.    F.    &    O.    M.    Rousseau, 
Monadnock    Bldg.,    S.    F. 
.J.     EriiC       Johanson,       2726 
20th,     San     Francisco. 
Filed  May  6,  '13.     Dated  May  5.  "13. 
Brick      work   up   to      2nd      story 

joists     $  4958 

5th    story    joists    on 4956 

Brick    work    finished 4956 

Ready    for    lathing 495(1 

Brown     coated     4956 

Standing    trim    on 4956 

Completed    and    accepted 4956 

Usual     35     days 11565 

TOTAL  COST,  $46,259 
Bond,  $23,130  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  130  days. 
Forfeit,  $20.  Plans  a,nd  specifications 
filed. 


(1761)  S  BUSH  137-6  W  Powell  S  137-6 
xW  46.  Grading,  bulk  heading, 
forms,  concrete,  reinforcing,  steel 
and  fabric,  cement  sidewalks,  rat 
proofing,  etc.,  for  five-story  and 
basement  Class  "C"   building. 

Owner Walter    J.    O'Brien,    Clunie 

Bldg.,    San    Francisco. 
Architect  ..  .O'Brien    Bros.,    Inc.,    Clunie 

Bldg,   San   Francisco. 
Contractor.  .John    Spargo,    926    Presidio 

Ave.,  San  Francisco. 
Filed   May   6,  '13.     Dated  May   6,  '13. 

On    1st   of   each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $19,250 
Bond,  $9625.  Sureties.  A.  F.  Mahony 
and  S.  C.  Forney  Limit,  60  days.  For- 
feit,  $10.     Plans  and  specifications  filed 

(1762)  W  THIRTY-FIFTH  AVE  275  S 
"C"  S  25xW  125.  All  work  for  one- 
story   frame   cottage. 

Owner Thos.    Connolly. 

Architect  . .  .None. 

Contractor.  .Segurson    Bros.,    308    Guer- 
rero,   San    Francisco. 

Piled  May  7,  '13.     Dated  May  2,  '13. 

Frame    up    $575 

Brown    coated    575 

Completed    and   accepted 575 

LIsual     35     days.  .■ 575 

TOTAL   COST,    $2300 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.      Plans   and    specifications    filed. 

(1763)  N  FIFTH  AND  JESSIE  NW  75 
.xNB  175.  gtea.ii  heating  system  for 
sieven-story  and  basement  reinforced 
concrete   hotel. 

Owner James    B.   Lankershim,   Los 

Angeles,    by    Macdonald      & 
Kahn,    Rialto    Bldg.,    S.   F. 
Architect  ..  .Reld        Bros.,       California- 
Pacific   Bldg.,   S.   F. 
Contractor.  .Atlas   Heating   &   Ventilat- 
ing Co..  Inc.,  4th  and  Free- 
Ion,    San    Francisco. 
Filed  May   7,  '13.     Dated   May   6,  '13. 

On   1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $3220 
Bond.  $1610.  Surety,  American  Surety 
Co.     IJmit.  forfeit,  none.     Speolfloatlons 


m' 


filed. 


(UO'l)     NO.    331    O'FARRELl  Repair 

restaurant. 

Owner Peter    Bassl,    Premisesi 

Architect  ..  .Paul    F.      Dematrlnl,       451 
Columbus  Ave.,  S,  F. 


I 
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'«M«  PHANCMOO,  OM.. 


INSURANCE  EXCHANGE  BUILDING 
San  Francisco 


Willis  Polk  <S  Co.,  Architects 
San  Francisco 


Building  and  Industrial  News 
May  13,  1913 
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Coiitiactor.  .PiiUl    iluftei,     Ijlil    Laikin, 
San   Francisco. 

COST     $700 


(1763)      E    MADRID    237<^       N    Geneva. 
One-story  and  basement   frame  dwigr. 

Owner Martin      and    Nora     Zeliler, 

5168  Mission,  San  Francisco 
ArcJiltect  . .  .None. 
Day's  work.  COST,  $1700 


(1766)  N  CALIFORNIA  107  W  22nd 
Ave.,  Two-story  and  basement  frame 
dwelling. 

Owner Henry  Byson,   213  6tli  Ave., 

San  Francisco. 

Arciiitect  . .  .None. 

Day'3  work.  COST,  $1000 


(1767)     S    MISSION    85    S    IStii.       New 
floors   and   alter   rooming-   liouse. 

Owner Clias.    Katz,    1200    Dolores, 

San    Franicsco. 
Arx^hitect  . .  .None. 
Day's  work.  COST,   $3000 


(1768)      E   ELEVENTH     200     S  Market. 

One-Story  'brick   stable. 
Owner.  ..  .Ernst     &     Hover,    520    Eddy, 

San  Francisco. 
Arclhtect  . .  .None. 
Day's  work.  COST,  $12,500 


(1769)      S      PARIS    275      W       E.xcelsilor. 
One-story  and  basement  frame  dwlg. 

Owner Cora   B.   Dugan,    236    Paris, 

Sen   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $1250 


(1770)     W  EDGAR   175   S   Bruce.     One- 
story  and  baseiment  frame  dwelling. 
Owner Frank    M.    Webb,    222    Ray- 
mond Ave.,  S.  F. 
Arohitect  . .  .None. 

Contractor.  .T.   H.   Parry,   222   Raymond 
Ave.,  San  Francisco. 

COST,    $500 


(1771)     NOS.    1401-23    SANSOME.      Re- 
place post  and   erect   partition. 

Owner Acme  Brewing  Co.,  Prem. 

Architect  .  .  .None. 

Contractor.  .M.    Eiberger,   745    5th    Ave., 
•"^an  Francisco. 

COST,  $500 


(1772)  E  TWENTY-FIFTH  AVE  100  S 
Lake.  Two-story  and  basement 
frame   residence. 

Owner Thos.   Scoble,    363    14th    Ave., 

San  Francisco. 
Architect  ..  .E.    E.    Young,    251    Kearny, 

San    Francisco. 
Day's  work.  COST,  $3000 


(17T3)  E  TWELFTH  AVE  125  S  Anza. 
Two-story  and  basement  frame  resi- 
dence. 

Owner A.   T.   Morris,   616   9th   Ave., 

San    Francisco. 

Arcihtect  . .  .None. 

D.ay's  work.  COST,  $2000 


(1774)  S  TURK  28  E  Dodge  S  57-6  E  28 
S  80  E  24-2%  N  137-6%  W  52-9%. 
Structural  steel  and  ornamental  iron 
1  Are  escape,  8  elevator  fronts,  1 
elevator  car  and  side  walk  door  for 
seven-story  and  basement  steel  and 
concrete    building. 

Owner Not  given. 

Engineers  ..  .Pierre    Zucco    &    Co.,    166 

Ge<iry,    San    Francisco. 
General  Contractor.  .Hansen  &  Johnson 

Inc.,  110  Jessie.  S.  F. 
Sub-Contractor.  .Golden  Gate  Structural 
&  Ornamental  Iron   Works, 
107   11th,   San  Francisco. 


Filed  May   8,  '13.      Dated   .May   7,    13. 

Steel  delivered  at  buikllng $50(10 

S(ei>l    flame   completed 400O 

Usual    35    days 2350 

TOTAL  COST,  $12,600 

Bond,  $6300.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  45 
da}"^.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


(1775)  N  LiOMBARD  137-6  W  Fillmore 
W  87-6xN  275.  Brick  work  for  one 
dwelling. 

Owner Edward     Rolkin,    Argonaut 

Hotel,    San   Francisco. 
-Architect  ...W.    H.    Criim,    425    Kearny, 

San   Francisco. 
Contractor.  .H.  E.  Drake,  1339  12th  Ave. 

San   Francisco. 
Filed   May    8,   '13.      Dated   May   8,   '13. 
On   2nd  and   16th  of  each   month      75% 

30  days  after 25% 

TOTAL  COST,  $12,700 
Bond,  $6350.  Surety.  Aetna  Accident  & 
Lltbillty  Co.  Limit,  60  days.  Forfeit, 
$10.     Plans  and  specifications  filed. 


(1T76)      NO.   607  SECOND  AVE.     Repair 
Are   damage. 

Owner W.    B.    Phillips,    Premises. 

Architect  . .  .None. 

Day's   work.  COST,    $400 


(1777)  N  SPRINGDALE  S96-6  E  Mis- 
sion. One-story  and  iDesement  frame 
dwelling. 

Owner.,,.  .J.  F.  Reld,  35  Tingley, 
San  Francisco. 

Architect  . .  .None. 

Day's  work.  COST,   $400 


(177S)      NOS.    983-85-87-98    CAPP.       Re- 
pair  stairs. 

Owner Hamilton      &     Allman,      40 

Boyd,   San   Francisco. 
Architect  . .  .None. 
Contractor.  .Mr.   C?hambers. 

COST,   $600 


(1779)      NO.       733       MARKET.         Erect 
stairs   and   partition. 

Owner Estate       Claus       Spreckels, 

1st  National  Bank,  S.  F. 
A.rchdtect  ..  .Miller     &     Colmesnil,    Lick 

Bldg.,   San   Francisco. 
Contractor.  .J.    D.    Hannah.    Monadnock 
Bldg.,  San  Francisco. 

COST,    $500 


(1780)      SW      MISSION      AND      THIRD. 
Repair   offices. 

Owner M.    A.    Gunst   Co. 

Architect  ..  .G.      A.      Lansburg.      Gunst 

Bldg.,  San  Francisco. 
Contractor.  .P.    L.    Hansen,    525    Monad- 
nock  Bldg.,    S.   F. 

COST,   $400 


(1781)      E     GREAT    HIGHWAY     175    N 
Seal    Rock.      Alterations    to    s.hootlng 
gallery. 
Owner.... A.    E.      BeuWen,    Seal      Rock 

House,    San    Francisco. 
Architect  .  .  .None. 

Contractor.  .E.      J.    Lake,      401      Gates. 
San    Francisco. 

COST,    $400 


(1782)  SW      MASON    &      O'FARRELL 
Roof   sign. 

Owner Western     State     Adv.     Co., 

370  Valencia,  S.  F. 
Architect  . .  .None. 
Day's    work.  COST,    $400 

(1783)  W   DOLORES    89    N    15th.      Re- 
pair flats. 


i>»iMi- C.    ii.   Tliumpson,    1.S7U    IDtli, 

San   Francisco. 
Architect  . .  .None. 
Contractor.  .JI.     Bertolino     &   Co.,      321 

Guerrero,    San    Francisco. 

COST,  $400 


(17S4)      NO.    3441    EIGHTEENTH.      Re- 
pair   stable. 

Owner P.    Boisiere.    Premises. 

Architect  . .  .None. 

Contractor.  .J.      Collins,      581       Waller, 
San  Francisco. 

COCT,    $400 


(1785)  E  TWENTY-SIXTH  AVE  225  S 
Irving.  Two-story  and  basement 
frame   residence. 

Owner M.    Fauth,    29    Almo,    S.    F. 

Arciiitect  . .  .None. 

Day's   work.  COST,   $2000 


(1786)      NO.    806      KANSAS.      One-story 
and  basement  dwelling. 

Owner J.   E.  Dowd,  Premises. 

Arciiitect  . .  .None. 

Day's   work.  COST,    $500 


(1787)  NO.  151-53  OCTAVIA.  New 
roof  and   repair   residence. 

Owner Andrew  Wilkie,  454  Cali- 
fornia,  San   Francisco. 

Architect  ..  .L.  Rixford,  Sharon  Bldg., 
San  Francisco. 

Day's   work.  COST.    $500 


(1788)  W  NAPLES  350  S  Rolph.  One 
and  one-lialf-story  and  basement 
frame  dwelling. 

Owner George  Murray,  8  High- 
land Ave.,  S.  F. 

.\rciiitect  . .  .None. 

Day's   work.  COST.    $1600 


(1789)  LOT  NO.  24  SeaclifC  Tract. 
Three-story  and  basement  frame 
re.=iidence. 

Owner Alan  Macdonald,  907  RIalto 

Bldg.,    San    Francisco. 
Architect  ..  .A.    C.    Whittlesey,    907    RI- 
alto  Bldg.,   San   Francisco. 
Day's  work.  COST,   $4000 


(1790)      S     MARKET,     below     Seventh; 
Electric   sign. 

Owner Grauman's    Theatre,    Prem 

Architect  . .  .None. 

Contractor.  .Novelty   Elec.  Sign  Co.,   165 
Eddy,   San   Francisco. 

COST,   $700 


(1791)      NO.     965     MARKET.         Electric 
sign. 

Owner Empress   Theatre,    Prem. 

Architect  . .  .None. 

Contractor.  .Novelty   Elec.  Sign  Co.,   165 
Eddy,   San  Francisco. 

COST,    $500 


(1792)     NO.    255    O'FARRELL.    Electric 
sign. 

Owner J.    Cableaux,    Premises. 

Architect  . .  .None. 

Contractor.  .Novelty  Elec.  Sign  Co.,   165 
Eddy.   San   Francisco. 

COST,    $400 


(1793)  W  TAYLOh  107-6  N  Clay. 
Three-story  and  basement  frame  (2)) 
apartments. 

Owner McKillop     Bros.,     540     Cole, 

San    Francisco. 
Architect  ...None. 

Contractor.  .McKillop    Bros.,     540    Cole, 
San   Francisco. 

CX>ST,   $24,000 


BUILDING  AND  INDUSTRIAL  NEWS 


(1794)      McALLlSTKIi        &        LEAVKN- 
woi-tli.     Add  operator's  room. 

Owner Savoy    Theatre,    Premises. 

Architect  . .  .None. 

Contractor.  .W.   G.   Priddey,   660   Haiglit 
San  Francisco. 

COST,   $500 


(179.';)     E  BOCANA  32  N  Cortland.  One 
-story   nnd    basement   frame   dwelling. 

Owner M.  Costello,  93  College  Ave. 

San    Francisco. 
Architect  . .  .None, 
nay-s    work.  COST,    $1800 


(1776)  S  ELLIS  110  E  Polk.  All  orna- 
mental iron  for  three-.story  and  base- 
ment  brick   apartments. 

Owner Mrs.      John      Ruddy.       24G2 

Clay,  San  Francisco. 
Architect  ..  .A.    F.    &    O.    M.    Rousseau, 

Monadnock    Bldg.,    S.    F. 
Contractor.  .C.  J.   Hillard  Co.,   Inc.,   19tli 

and     Minnesota,    S.     F. 
Not   filed., 

As   work   progresses 73% 

COST,    $663 
Bond,   limit,   forfeit,   none. 


(1797)  NB  BUSH  AND  KEARNY.  Cast 
iron  pilasters  for  seven-story  Class 
"A"   hotel. 

Owner F.  A.   Hihn.   Santa   Cruz. 

Architcet  . .  .E.      P.      Antonovich.        333 

Kearny,    San    Francisco. 
Contractor.  .C.  J.  Hillard  Co..  Inc.,   19th 

and     Minnesota,     S.     F. 
Not   filed.. 

As  work   progresses 75% 

COST,    $733 
Bond,   limit,   forfeit,   none. 


(1798)      NE    GOLDEN  GATE   AVE   AND 
Hyde  N  92-9  E  S2-6  S  24  W  48  S  68-9 
W  34-6.     All  work  except  oil  burning 
apparatus,  hardwall,  gas- and  electric 
fixtures      for    three-story      reinforced 
concrete  Class  "C"  stores  and  rooms. 
Owner Jas.     H.      Garrett.       River- 
side Apartments,  S.  F. 
Arcihtect  . . .  Wm.     JVIooser     &     Edward 
Schumacher,    Nevada    Bank 
Bldg.,  San  Francisco. 
Contractor.  .P.   L.    Hansen,    Monadnock 

BMg.,  S.  F. 
Filed  May  9,  '13.     Dated  May  1,  '13. 
Basement     walls     completed    and 

1st  floor  joists  set $5000 

3rd    floor   joists   set 5000 

Building    ready    for    plaster 5000 

Standing    finish    completed 3000 

Completed   and   accepted 4674 

Usual   35   days 8225 

TOTAL  COST,  $32,899 
Bond,  $16,4'50.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  120  days. 
Forfeit,  $6.  Plans  and  specifications 
filed. 


(1799)  E  BRODERICK  120  N  Golden 
Gate  Ave  N  17-6xE  65.  All  work  for 
two-story  frame  residence. 

Owner Daisy    M.      Peterson,      1537 

Webster,   San  Francisco. 

Architect  ...A.  Klahn,  27  Chenery,  S.  F. 

Contractor.  .A.  Klahn  &  Son,  27  Chenery 
San  Francisco. 

Filed  May  9,  '13.  Dated  May  3,  '13. 

Frame  up $650 

Brown  coated 650 

Outside    finish    on 650 

Completed    and  accepted 630 

Usual    35    days SSO 

TOTAL  COST,  $3480 

Bond,    none.      Limit,    SO    days.      Forfeit, 

$1.     Plans  and  specifications   filed. 


I  ixoii)  K  TAYLoi;  ;;2-G  N  l^nilii-  N  30.x 
E  60.  All  work  for  three-story  frame 
apartments. 

Owner Sarah    Plcard,    Care    Albert 

Picard,   110   Sutter,  S.   P. 
Arcihtect  ..  .W.     G.     Hind,   46     Kearny, 

San  Francisco. 
Contractor.  .Henry  Conrad,     2S52     Pine, 

San  Francisco. 
Filed  May   9,   '13.     Dated  May   9,  '13. 

Rustic  and  roof  on $1922.50 

Brown  coated    1922.50 

Completed  and  accepted 1922.50 

Usual  So  days 1922.50 

TOTAL  COST,  $7690.00 
Bond,  $4000.  Sureties,  Chas.  J.  McDon- 
nell and  D.  B.  MacDonald.  Limit,  90 
(lays.  Forfeit,  $6.  Plans  and  specifica- 
tions filed. 


(1801)     NO.  1251   HYDE.     Alter  present 
building. 

Owner H.   Sehalk,      1312     Jackson, 

San  Francisco. 
Architect  . .  .None. 
Day's   work.  COST,   $700 


(1802)  B  ELLSWORTH  300  N  Powhat- 
tan.  One-story  and  'basement  frame 
dwelling. 

Owner W.  G.  McDiarmid.  56  Ells- 
worth, San  Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $600 


(1803)      S  BRAZIL   70    E   Vienna.      One- 
story  and  basement  frame  residence. 

Owner Paul      Geby,      727      Vienna, 

San   Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $600 


(1804)  NO.  531  TWENTY-THIRD  AVE. 
Alter  and  repair  residence. 

Owner Geo.  A.   Rosenquist,  Prem. 

Architect  .  .  .None. 

Day's  work.  COST,  $450 

(1805)  E  TWENTW-FOURTH  AVE  191 
N  Kirkham.  Two-story  and  basement 
frame  residence. 

Owner. ..  .Empire  Land  Co.,  809  Mills 
Bldg.,  San  Francisco. 

Architect  ..  .N.  W.  Sexton,  504  Chroni- 
cle   Bldg.,    San    Francisco. 

Day's  work.  COST,  $3500 


(1806)  E  TWENTY-FOURTH  AVE  218-3 
N  Kirkham.     Two-story  and  basement 
frame  residence. 
Owner.  ..  .Empire    Land    Co.,    809    Mills 

Bldg.,  San  Francisco. 
Architect  ..  .N.   W.   Sexton,   504   Chroni- 
cle  Bldg.,   San   Francisco. 
Day's  work.  COST,   $3500 


(1807)  E  TWENTY-FOURTH  AVE  109-3 
N  Kirkham.  Two-story  and  basement 
frame  residence. 

Owner Empire    Land    Co.,    809    Mills 

Bldg.,  San  Francisco. 

Architect  ..  .N.  W.  Sexton,  504  Chroni- 
cle  Bldg.,   San   Francisco. 

Day's  work.  COST,  $3500 

(1808)  E  TWENTY-FOURTH  AVE  136-6 
N  Kirkham.  Two-story  and  basement 
frame  residence. 

Owner.  ..  .Empire  Land  Co.,  809  Mills 
Bldg.,  San  Francisco. 

-A^rchitect  . .  .N.  W.  Sexton,  504  Chroni- 
cle  Bldg.,   San   Francisco. 

Day's  work  COST,  $3500 


finish   hardware  and  shades   tor   two- 
slory  and  basement  flats. 

Owner Harry   A.    Thomsen   Jr.,   305 

Sharon  Bldg.,  S.  F. 

.\rchitect  . .  .None. 

Contractor.  .L.   C.   Wooldridge,   315   28th 
Ave.,  San  Francis'co. 

Filed  May  10,  '13.     Dated  May  9,  '13. 

Frame  up  and  roof  on $ir7'3 

Brown  coated  1173 

Completed  and  accepted 1173 

Usual    35    days 1173 

TOTAL  COST,  $4692 

Bond,  $2346.     Surety,  Maryland  Casualty 

Co.      Limit,    75      days.        Forfeit,      none. 

Plans  and  specifications  filed. 


(1810)     EXPOSITION  SITE.     Pile  foun- 
dation for  Fine  Arts  Building. 
Owner Panama-Pacific         Interna- 
tional  Exposition   Co.,   Ser- 
vice Bldg..  S.  P. 
Architect  . .  .None. 
Contractor.  .Contra    Costa    Construction 

Co.,  Sheldon  Bldg.,  S.  F. 
Filed  May  10,  '13.     Dated  April  29,  '13. 

As  work  progresses 75% 

Usual  35  days 25% 

TOTAL  COST,  $8928 
Bond,  $6000.  Sureties,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  60  days 
Forfeit,  $15.  Plans  and  specifications 
filed. 


(1811)      SB      TWENTY-SECOND      AND 
Bartlett    S    80xE    125.      All    work    for 
portion   of   one-story   Class   "C"   brick 
store  building  facing  on  Bartlett  St. 
Owner J.  G.  Klumpke,  1098  Chest- 
nut, San  Francisco. 
Architect  . .  .Charles     Paft  &  Co.,     Mer- 
chants'     Exchange       Bldg.. 
San  Francisco. 
Contractor.  .C.    D.    Rankin,    724    Gough, 

San  Francisco. 
Filed  May  10,  '13.     Dated  May  8,  '13. 
Brick   foundation  and  walls  com- 
pleted   ready    for    ceiling   or    2nd 

fioor  joists   $1500 

Brick    work    done,    rough    plumb- 
ing and  gravel  roof  done 1575 

Completed  and  accepted 1500 

Usual    35   days 1525 

TOTAL  COST,  $6100 
Bond.  $3050.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  45  days 
after  Mlay  12.  Forfeit,  $5.  Plans  and 
specifications  filed. 


COMPLETION  NOTICES. 


San  Francisco. 


1 1809)  W  BRODERICK  75  S  Ellis  S  75 
xW  100  WA  533.  All  work  except 
plumbing,    gas   and    electric    fixtures. 


May  1,  1913 — W  TENTH  AVE  50  S 
California.  O  E  Anderson  to  whom 
it  may   concern Completed  

May  1,  1913— SE  GEARY  &  POLK  E 
53-9xS  12(r.  Jas  P  Sweeney  to 
Ruegg     Bros April     IS.     1913 

May  1.  1913— N  GEARY  82-6  W  Polk 
W  27-6xN  120.  Gustave  Ixichman 
to    Ruegg    Bros April    23,    1913 

May  1,  1913- SW  SAN  BRUNO  AVE 
68  NW  Silliman  NW  32xSW  120  ptn 
Blk  1  University  Md.  Adeline  D 
DeNell  Williams,  Dora  C  Meherin  >, 
Jos  Cereghino  and  Erminia  Lercari 
to    Michael    Brueck April    26,    1913 

May  1,  1913— S  MARKET  &  BRADY 
SW  75xSE  124.  Sierra  Invst  Co 
to   Forderer  Cornice   Co.. April   30.  '13 

April  30  ,1913— S  MISSION  277-8  E  3th 
E  53-7.\S  160.  W  J  Somers  Co  to 
G    P   W    Jensen April    28.    1913 

May  2,  1913— W  TWENTY-FIFTH  AV 
316  N  Lake  N  26xW  120.  Peter 
Kocelj  to  whom  it  may  concern.... 
April  30,   1913 

May    2,     1913 — N    BAY,    t)et    Leaven- 
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woitli  iiiid  Hyilc  2G  ft.  front  N  137-6 
xK    25.      Clirls    Hansen    to    Kelly    C 

Gardener May    2,    1913 

May  2,  1913— BLK.  BDED  BY  ARMY, 
Valencia,  Duncan  and  San  Jose  Ave 
St.  Luke's  Hospital  to  J  E  O'Mara 
Completed   

May  2,  1913— N  FILBERT  137-6  W 
Scott  W  41-3x193.  Frank  Anrys  to 
A  H  Wilhelni April  29,  1913 

-May  2,  1913 — S  PACIFIC  AVE  137-6  W 
Laurel  W  35xS  100.  Mabel  H  Beedy 
to  Collman  &  Collman.  .April  28,  1913 

May  2  ,1913 — NE  WASHINGTON  & 
Octavia    E    137-6xN    127-S'4.      A    B 

Spreckels  to  C  C  Moreliouse 

April  21,  1913 

May  3,  1913— E  TWELFTH  AVE  100 
S  Anza  — •  25  E  120  N  25  W  120. 
Alfred  T  Morris  to  whom  it  may 
concern May    3,    1913 

May  3,  1913 — W  SEVENTEENTH  AV 
196-1  S  California  S  25xW  120. 
Thomas  Hamill  to  whom  it  may 
concern May     3,     1913 

May  3.  1913— W  SEVENTEENTH  AV 
221-1  S  California  S  25xW  120. 
Thomas  Hamill  to  whom  it  may 
concern May   3,   1913 

May  3,  1913— S  TWENTY-THIRD 
53-41^  W  York  W  46-714xS  104. 
Ferro  Bros  to  A  De  Benedetti  and 
G    Cuneo May    3,    1913 

May  3,  1913— E  RAMONA  AVE  S5  S 
14th  S  35xE  75.  Henrich  Oellerich 
to  John  J  Binet  Co May  3,   1913 

May  5,  1913— SE  MARKET  &  ECKER 

5  155xE  100.  Crocker  Estate  Co  to 
Peterson,  Nelson  &  Co.... May  1,   1913 

May  5,  1913— S  WINFIELD  AVE  50 
W  Esmeralda  W  25xS  70.  Otto  and 
Sophia  Reed  to  whom  it  may  con- 
cern  May    2,    1913 

May  5,  1913— SW  CALIFORNIA  AND 
Leidesdorff  -site  of  (The  Mer- 
chants' Exchange  BIdg-.)  The  In- 
surance Exchange     Inc   to     Markle 

6  Roberts May   5,   1913 

May     5,     1913— NE    WASHINGTON    & 

Octavia  E  13T-6xN  127-8^4.  A  B 
Spreckels  to  Eri  H  Richardson.. 
April    21,    1913 

May  5,  1913— NW  ELLINGTON  AVE 
(Porter  Ave)  107-4  NE  Farragut 
Ave  NE  26xNW  103-6  Lot  8  Blk  18 
West  End  Map  No.  2,  Henry  Lyon 
to  whom  it  may  concern.. May  2,  1913 

May  5,  1913 — NE  JORADN  AVE  AND 
Geary  N  lOOxE  60.  F  F  Ralston  to 
F  F  Ralston May   5,   1913 

May  6,  1913— W  TWENTY-FOURTH 
Ave  200  S  Lake  S  25xW  120.  E  C 
W.hite  to  C  O  Bradhoff . .  .May  1,  1913 

May  6,  1913— W  CHENERY,  Lot  31 
Blk  "A"  Glen  Park  Terrace.  Mar- 
garet E  Rogers  to  Michael  Brueck 
April    30,    1913 

May  6,  1913 — W  STONE  57-6  N  Wash- 
ington N  20xW  60.  Chong  Hoy  to 
Brandt  &  Stevens May  3,   1913 

May  6,  1913— W  NINETEENTH  AVE 
300  E  Point  Lobos  Ave  S  25xW  120. 
August  O  H  Schlundt  to  F  A  Mc- 
Causland  and  W   R  Rea..May   6,  1913 

May  0.  1913— NE  TURK  &  FILLMORE 
N  275  E  130  S  S5-6  W  58-6  S  104  E 
58-6  S  85-6  W  130.  Realty  &  Re- 
building Co  to  Macdonald  &  Kahn 
and  Selby  Grading  &  Teaming  Co 
May    5,    1913 

May  6,  1913 — N  EUCLID  AVE  (Rich- 
mond Ave)  95  W  Jordan  Ave  W  50 
xN  100.  Chas  P  Cutten  to  Wetzel 
&    Grass April    29.    1913 

-May  2.  1913— SW  TWELFTH  262-6 
NW  Folsom  NW  20  SW  140  NW  95 
SW  135  SE  170  NE  135  NW  55  SE 
140.  La  Grande  Laundry  Co  to 
Butte  Eng  &  Elec  Co.. April  24,   1913 


.May  7,  191;; — 8\V  I'OWELLL  .VN'I) 
Sutler  W  100  ij  75  K  100-0 '4  N 
76-10.  York  Realty  Co  to  James 
S  Fennell,  April  21;  Foster  Vogt 
Co May     6,     1913 

•May  7,  1913— S  BRYANT  &  ZOE  SW 
125xSE  160.  Shreve  &  Co  to  John 
McGuigan,  April  30;  Healy  Tibbitts 
Constr    Company April     30,    1913 

May  7,  1913 — NW  HARRISON  145  NE 
Eighth  NE  40xNW  SO.  Earl  K 
Colley  to  Boyd  &  Kerr... May  6.   1913 

May  7,  1913— BUSH  NO.  1465  S  line 
109  E  Van  Ness  Ave.  Geo  H  Wood- 
ward  to   McWhirter  &  Drake 

May    3,    1913 

May    7,    1913— E    TWELFTH   AVE    250 

5  Anza.     A  R  Lapham   to   whom   it 
may   concern April   24,    1913 

May  7,  1913— N  SUTTER  122-9  W 
Sansome  W  along  W  Sutter  122-3x 
N  137-6.  Chas  Holbrook  to  W  W 
Montague  &   Co May   6,    1913 

May  7,  1913— W  MBACHAN  PLACE 
74-6    S    Post    S    62-6xW    56.      Pacific 

Gas  &  Elec  Co  to  N  B  Yuille 

May    2,    1913 

May  7,  1913— W  MEACHAM  PLACE 
74-6  S  Post  W  56xS  40.     Pacific  Gas 

6  Elec    Co    to    Dyer    Bros    Golden 
West   Iron   Works,   Inc... May    1,   1913 

May  7,  1913— E  SANCHEZ  24  S  Hill 
B  76-5xS  90.  Jolin  T  Miller  to 
Kenneth   McLeod May   6,   1913 

Alay  7,  1913 — LOT  15  BLK  "N"  Mis- 
sion Terrace.  E  J  Peri  to  Edw  M 
McGlynn   Feb.   1,   1913 

May  7,  1913— NE  NINTH  250  NW 
Folsom  NW  25xSE  75.  E  V  Lacey 
to   Ratto   &  Giannlni May   5,   1913 

May  7,  1913— E  TWENTY-FOURTH 
Ave  195  N  Lake  N  35xE  90;  Lot  20 
West  Clay  Park.  Rose  and  Henry 
Mauser  to  O  B  Arthur.  .  .  .May  3,   1913 

May  8.  1913 — E  TENTH  AVE  75  S 
Lawton  (L)  S  25xE  95.  Emil  Nelson 
to  whom  it  may  concern.. May  3,  1913 

May  S,  1913— LOT  50  Gift  Map  No.  2. 
Karl  Eli  Haglund  to  whom  it  may 
concern May   8,   1913 

May  8,  1913— W  HYDE  112-6  N  Cali- 
fornia N  25xW  112-6.  Badge  J 
Wvman  to  whom  It  may  concern.. 
May    8,    1913 

May  9,  1913— NW  BUSH  &  SANSOME 
N  137-6XW  67-6.     The  Standard  Oil 

Co  to  Forderer  Cornice  Works 

May  8,  1913 

May  9,  1913 — SE  MARKET  &  ECKER 
S  155xE  100.  Crocker  Estate  Co  to 
Waterhouse  &   Price  Co.. May  7,   1913 

May  9,  1913— BLK  BDED  BY  ARMY, 
Valencia,  Diuncan  and  San  Jose 
Ave.  St;  Luke's  Hospital  to  Alex 
Haus May    8,    1913 

May  9,  1913 — ^S  FOLSOM  at  intersec- 
tion of  11th  S  335  E  to  Juniper  N 
17'5  W  70'  N  66  W  20  N  84  W  100. 
The  Jackson  Brewing  Co  to  Vulcan 
Iron  Works,  May  1;  Kaufman  & 
Edwardes     May    6,    1913 

May  9,  1913 — N  CXDLE  178  S  Carmel 
S  25xW  100.  A  R  Larson  to  whom 
it    may    concern May    9,    1913 

May  9,  1913— S  NINETEENTH  run- 
ning from  Harrison  to  Treat  Ave. 
American  Can  Co  to  The  Clinton 
Fireproofing  Co  and  Murray  & 
Mombray May    7,    1913 

May  9,  1913— N  FILBERT  137-6  W 
Scott  W  41-3X  a  uniform  depth  193. 
Frank  Anrvs  to  P  E  Kara.  .May  7,  '13 

LIENS  FILED. 


San  Francisco. 


May  1,  1913— N  SUTTER  ITS  W  Fill- 
more W  50xN  137-6.  Pioneer  Plate 
&   Window   Glass   Co   vs   J   E   Mac- 


i^-'ornmuk.  Homo  Ainuscnicnt  Co, 
(co-partners),  Frank  Sutton, 
Edgar  R  Redlick  and  Howard  J 
Roberts  and  Chas  King  &  Co.. $270. 81 
May  1,  1913— W  ATHENS  318  S 
French  S  37-9  m  or  1  x  W  100;  No. 
734    Athens.     Jno   Carlson   vs   Louis 

Levy  and  J  M  Andersen $48.25 

May  1,  1913— W  WEBSTER  75  N 
Sutter  N  66-8xW  100.  C  Carnevali 
Marble  &  Mosaic  Co  vs  Math  idle 
Propfe  and  Ware-Hodgkins  Lum- 
ber   Co $12U 

May  1,  1913— E  SANCHEZ  30  S  27th 
S  25xE  SO.  Chas  G  Stuhr  vs 
Catherine  McCarthy  and  E  Helms 
$239.10 

May  3,  1913— S  JACKSON  107-6  W 
Montgomery  W  50-6  S  9-3  SE  78-11 
NW  69-10%.  F  A  Born  vs  Chas  M 
Magendie     $1290.10 

May  3.  1913 — E  SANCHEZ  30  S  27th 
E  80xS  25;  No.  1403  Sanchez.  F  O 
Preston  Sheet  Metal  Works  vs 
Catherine  McCarthy  and  E  Helms 
$51.55 

May  3.  1913— S  CLEMENT  57-6  W 
12th  Ave  W  25xS  100.  C  Carnevali 
Marble  &  Mosaic  Co  vs  Lucy  M 
Granicher  and  Walter  A  Granicher 
and    L    A    Kern $75 

May  5,  1913— NW  GOLDEN  GATE 
Ave  and  Jones  N  137-6xW  137-6. 
Loop  Lumber  Co,  $707.06;  Pacific 
Mfg  Co,  $2572.62;  Pacific  Floor 
Sanding  Co,  $891  vs  W  H  Taylor  Co, 
and  J  S  Connell  and  Elwin  L  La 
Rue.  co-partners  as  Connell-La 
Rue  Co  and  J  S  Connell 

May  5,  1913— E  NEVADA  AVE  50  N 
Panhattan  N  75xB  70.'  Eureka 
Sash,  Door  &  Moulding  Mills  vs 
J  C  Stromswold $225.33 

May  5.  1913— SE  SUTTER  &  OCTA- 
via  S  llOxE  25.  Andrew  Wilkie  Co 
vs   Mrs   S  C  Miles $965.14 

May  5,  1913— S  JACKSON  110  W 
Gough  S  125  S  127-014  E  125  N 
127-8%.  John  Petrovffsky  vs  Argo 
Invst  Co  and  A  Olson $741 

May  5,  1913— E  SANCHEZ  30  S  27th 
S  25xE  80.  Akard  Door  Opener  Co 
vs  Katherine  McCarthy  and  E 
Helms    $14 

May  5,  1913— NW  GOLDEN  GATE 
Ave  and  Jones  137-6  on  Golden 
Gate  Ave  137-6  on  Jones.  Bennett 
Bros  vs  J  S  Connell  and  Elwin  L 
La    Rue    $30.45 

May  6,  1913— E  SANCHEZ  30  S  27th 
E  80xS  25.  Mission  Lumber  Co  vs 
Catherine  McCarthy  and  E  Helms 
$355.62 

May  6,  1913— E  NEVADA  AVE  50  N 
Powhattan  Ave  N  75xE  70;  Lots 
1091,  1089,  1087  Gift  Map  No.  3. 
John  Petrovffsky  vs  J  C  Stroms- 
wold   / $115 

May  6,  1913 — NW  GOLDEN  GATE  & 
Jone"!  N  137-CxW  137-C.  American 
Marble  &  Mosaic  Co  vs  Connell-La 
Rue  Co  and  W  H  Taylor  Co $628 

May  6,  1913— NW  GOLDEN  GATE  & 
Jones  N  137-6xW  137-6.  W  P  Ful- 
ler &  Co  vs  Connell-La  Rue  Co  W 
H    Taylor    Co $1316 

May  7,  1913— SE  UNION  &  LEAVEN- 
worth  S  24xE  87-6.  Tlios  F  Rigney 
vs  Catherine  M  Fugazi  and  N 
Falcier    ty65 

May    7,    1913— E   SANCHEZ    55    S    27th 

5  25xE  SO.     J  H  Kiuse  vs  Catherine 
McCarthy  and  E  P  Helms $210.10 

May  7,  1913— E  NEVADA  AVE  50  N 
Powhattan  N  75xE  70.  J  H  Kruse 
vs  J  C  Stromswold $1040.04 

May  7.  1913— NW  GOLDEN  GATE  & 
Jones  N  137-6xW  137-6.     Flbrestone 

6  Roofing  Co   vs   W    H   Taylor,   J   S 
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Connell  and  Edwin  La  Rue  as  Con- 
nell-La   Rue   Oo ♦S..50 

Mav  8  1913— GATES  NO.  521,  E  line 
V'o  S  Tomklns  S  25xE  100  Lot  499 
Gift  Map  No.  2.  The  Greater  City 
Lumber   Co   vs  y   Sclalabba J57.45 

May  S  1913— E  SANCHEZ  30  S  27th 
S  25xE  SO.  P  Grassl  &  Co  vs  Cath- 
erine McCarthy  &  E  Helms J6o 

May  S  .1913— S  BUSH  S2-6  W  Powell 
\V  27-6x3  137-6.  Redwood  Mfg  Co 
vg  I  B  Mauser.  G  W  Bishop  and 
J  A  Duarte  ,..J1963.72 

May  S,  1913— S  TWENTY-FOURTH 
190  W  Castro  W  25xS  114.  M  J 
Cashman  vs  H  Nelson  or  H  Nielsen, 
.losephine  M  Nelson  or  Josephine  M 
Nielsen    ^1^" 


OAKLAND  AND  ALAMEDA 
COUNTY. 

AUDITORIUM  STEEL— Class  A  con- 
•struction.  $500,000.  Oakland,  Cal.  Ar- 
chitects, Palmer  &  Hornbostel,  New- 
York  associated  with  J.  J.  Donovan, 
Security  Bank  Bldg.,  Oakland.  Own- 
ers City  of  Oakland.  This  work  has 
been  advertised  for  bids  twice  before. 
Plans  have  been  revised  and  new  fig- 
ures will  be  opened  on  May  15th.  Plans 
and  specifications  can  he  obtained  from 
Architect  J.  J.  Donovan.  The  official 
proposal  appears  in  another  column  of 
this   issue. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  Alameda.  Alameda  Co.. 
Cal  Architect,  none.  Owner,  T.  J. 
Davis,  2052  Central  Ave.,  Alameda.  The 
'house'  will  be  erected  on  a  corner  lot 
and  will  contain  seven  rooms  and  bath. 
Interior  finish  will  he  of  pine  wit!  elm 
panels.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  Bath  room  will 
he  finished  in  tile.  An  automatic  water 
heater  will  -be  installed.  Plans  provide 
for  furnace  heat  and  open  fire  places 
Alantels  will  be  of  brick.  Exterior  of 
the  house  will  he  covered  with  cement 
plaster  on  metal  l.-»th.  Plans  are  com- 
plete and  figures  are  being  taken  by 
the  owner. 


RESrDENCE  —  2  story  and  base, 
frame.  $1'5,000.  Oakland,  Cal.  Archi- 
tects, Milwain  Bros.,  Delger  Bldg., 
Oakland.  Owner,  John  P.  .Maxwell. 
The  dwelling  will  be  erected  on  Lee 
street  near  Montecito  and  will  contain 
twelve  rooms  besides  the  attic.  A  ga- 
rage will  be  erected  on  the  rear  of  the 
lot  Interior  finish  will  be  of  pine, 
hardwood  and  white  enamel.  There 
will  be  furnace  heat  and  open  hre 
places.  Bath  rooms  will  be  finished  in 
tile  Hardwood  floors  will  he  used  in 
the  principal  living  rooms,  dining 
room  and  reception  hall.  An  automatic 
water  heater  will  be  installed.  A 
large  sleeping  porch  has  also  been  pro- 
vided for  in  the  plans.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  being  taken. 

RESIDENCES— 3.  2  story  and  base, 
frame.  $2,500  each.  Oakland,  Cal^  Ar- 
chitect. W.  H.  Hudson,  Albany  Bldg., 
Oakland.  Owners.  Mansfield  Bros. 
These  dwellings  will  be  erected  at  the 
corner  of  Brockshurst  and  Market 
streets  and  each  will  contain  six  rooms 
and  bath.  All  interior  finish  will  be  of 
pine  Hardwood  floors  will  be  used  in 
the  living  rooms,  dining  rooms  and  re- 
ception halls.  There  will  be  open  fire 
places  and  brick  or  tile  mantels.  Tile 
will    be    used    in    the   .bath    rooms      and 


kitchens.  Exteriors  will  he  covered 
with  rustic  and  shingles.  Plans  are 
complete  and  in  the  hands  of  the  own- 
ers who  are  now  purcliasing  all  mate- 
rials. The  work  will  he  done  by  Day 
Labor. 

RESIDENCE  —  2  story  anc  base, 
frame,  $15,000.  Berkeley,  Alameda  Co., 
Cal.  Architect,  Edward  T.  Foulkes, 
Crocker  Bldg.,  S.  F.  Owner,  Mrs.  A.  S. 
Conner.  This  dwelling  has  been  men- 
tioned here  before  wben  plans  were 
first  started.  The  house  will  contain 
twelve  rooms,  three  baths  and  sleeping 
porch.  Interior  finish  will  be  of  pine, 
hardwood  and  white  enamel.  Hard- 
wood floors  will  be  used  in  all  of  the 
principal  rooms.  Bath  rooms  will  be 
Ri.ished  in  tile.  There  will  he  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile  and  brick.  An  automatic 
water  heater  will  be  installed.  Roof 
will  be  covered  with  either  clay  tile 
or  shingles.  The  exterior  of  the  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  being  taken. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Oakland,  Cal. 
Architect,  W.  H.  Judson,  Albany  Bldg.. 
Oakland.'  Owner,  Miss  L.  J.  Lloyd.  The 
dwelling  has  been  designed  for  a  nine- 
room  house  with  two  baths  and  sleep- 
in=-  porch.  Interior  will  be  finished  in 
pine  and  l.ardwood.  '  Hardwood  floors 
will  be  used  in  the  principal  living 
rooms  and  reception  hall.  Bath  rooms 
will  be  finished  in  tile.  An  automatic 
water  heater  will  be  installed.  The 
exterior  of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are 
being  taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,250.  Berkeley,  Alameda  Co., 
Cal  \rchitec*,  none.  Owners,  Patrick- 
Nelson  Co.  2025  Addison  St.,  Berkeley. 
The  house  will  contain  seven  rooms, 
bath  and  sleeping  porch.  Interior  will 
be  finished  in  pine  and  hardwood  with 
oak  floors  in  the  living  room,  dinmg 
room  and  reception  hall.  Plans  pro- 
vide for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  be  Installed.  Exterior  of  the 
jiouse  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Dav  Labor. 


BUNGALOW — IH  story  and  base, 
frame  $4.S00.  Oakland.  Cal.  Architect, 
Ivan  C.  Satterlee,  470  13th  St.  Oakland. 
Owner,  Mary  Schwartz.  The  house  will 
be  erected  on  Ville  Vista  avenue  near 
Elwood,  and  has  been  designed  for  e 
seven-room  dwelling  with  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  white  enamel.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  he  of  brick.  Hardwood 
floors  will  be  used  in  the  principal 
rooms  An  automatic  water  heatei 
will  be  installed.  Tile  will  be  used  in 
the  bath  rooms  and  kitchen.  Exterior 
of  the  house  will  -be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete   and    figures   are   being   taken. 

■\PARTMENT  HOUSE— 3  story  and 
base,  frame,  $25,000.  Oakland,  Cal.  Ar- 
chitect, George  L.  Stresliley,  Lick  Bldg., 
S  F  Owner's  name  withheld.  The 
building  will  be  erected  on  2Sth  street 
between    Grove    and      Telegraph.      and 


„,,,  ,..x,  arranged  tor  two  and  three 
room  suites.  There  will  be  wall  beds, 
piivate  bath  rooms  and  other  modern 
conveniences.  Interior  is  to  be  fin- 
ished in  pine  and  hardwood.  Hardwood 
floors  will  be  used  in  the  dining  rooms 
and  reception  halls.  Plans  provide  for 
steam  )-.eat  and  elevator  service.  A 
vacuum  cleaning  plant  will  be  in- 
stalled. The  exterior  of  the  building 
will  he  covered  with  cement  plaster 
and    rustic.     Plans  are   being  prepared. 

APARTMENT  HOUSE— 2  story  and 
base  frame,  $6,000,  Oakland,  Cal.  Ar- 
chitects. Newson  &  Dixon,  812  Broad- 
way Oakland.  Owner.  De  Bonis.  The 
building  will  be  erected  on  7th  avenue 
and  East  16th  street,  and  will  contain 
four  apartments  of  four  rooms  and 
bath  each.  Interior  will  be  flnished  in 
pine  and  hardwoods.  Wall  beds  will 
he  used  in  each  apartment.  Bath 
rooms  will  have  tile  wainscot.  There 
will  be  open  fire  places  and  tile  or 
brick  mantels.  Exterior  of  the  huild- 
ino-  will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  being 
prepared. 

RESIDENCE  —  1  story  and  base, 
frame,  $4,500.  Oakland,  Cal.  Archi- 
tect F.  D.  Voorhees,  Central  Bank 
Bldg.,  Oakland.  Owner,  F.  W.  Diehl. 
The  dwelling  will  be  erected  at  the 
corner  of  34th  and  West  streets,  and 
has  been  designed  for  an  eight-room 
house  with  baths  and  sleeping  porch 
Interior  will  be  finished  in  pine  and 
hardwoods.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  Plans 
provide  for  open  fire  places  and  fur- 
nace heat.  Mantels  will  be  of  brick 
and  tile.  An  automatic  water  heater 
will  be  installed.  Tile  will  be  used  in 
the  baths  and  kitchen.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being  prepared. 

RESIDENCE  —  3  story  and  base, 
frame,  $15,000.  Oakland,  Cal.  Archi- 
tects. Newsom  &  Dixon.  812  Broadway, 
Oakland.  Owner,  Mrs.  G.  T.  Henshaw 
The  dwelling  is  to  be  erected  in  East 
Piedmont  Heights  and  will  be  arranged 
for  twelve  rooms,  three  baths  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  hardwood,  pine  and  w.hite 
enamel.  Hardwood  floors  will  be  used 
throughout.  Bath  rooms  will  be  fln- 
isbed  in  tile.  There  will  be  several 
open  fire  places  with  brick  or  tile  man- 
tels. Furnace  heat  and  an  automatic 
water  heater  will  he  specified.  The 
exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath  Plans  are  complete  and  figuies 
are   being  taken   by   the  architect. 


STORES— 1  story  and  base,  brick, 
$10,000.  Oakland.  Cal.  Architect  F. 
D  Voorhees.  Central  Bank  Bldg.,  OaU- 
land.  Owner,  Hugo  Abrahamson.  The 
building  will  be  erected  at  the  corner 
of  26th  and  Broadway,  and  will  cover 
an  area  of  70x100  feet.  There  will  be 
several  modern  retail  stores  with  large 
display  windows  in  patent  ^o-'^^  /"; 
terior  finish  wiU  be  of  pine.  Iheie 
will  be  sidewalk  doors.  Exlenor  of 
the  building  will  be  faced  with  pressed 
brick  Plans  are  nearly  complete  anu 
figures  will  he  called  for  within  a  week 
or   ten  days. 

STORES  AND  LOFTS-7  slory  and 
base  Class  C  construction.  $S.>,000. 
Oakland,  Cal.  Architect  F.  l^-  Voor- 
hees,   central    Bank.    Bldg..      Oakland. 


BUILDING  AND  INDUSTRIAL  NEWS 


Owner,  H.  A.  Piiwell.  The  buiiaing  is 
to  he  erected  at  the  corner  of  13th  and 
\Vel)ster  streets  and  will  cover  an  area 
cif  '50x100  feet.  The  first  floor  will  con 
lain  stores  and  an  attractive  entrance 
In  tlie  upper  lloors.  Upper  doors  will 
lie  subdivided  into  light  lofts  equipped 
in  the  most  modern  manner.  Tliere  will 
he  eievator  service,  metal  window  sasli 
and  frames  and  fireproof  doors.  Inte- 
rior will  be  finished  in  pine  and  liard- 
wood.  Patent  store  fronts  and  side- 
walk doors  are  to  be  specified.  Exte- 
rior of  the  building  will  probalily  be 
faced  with  pressed  brick.  Working 
drawings  have  just   lieen  started. 


.\OTICE      OP      NOIV-RESPONSiniHTY. 


.May  7,  1913 — LOTS  23  AND  24  BLK 
K  Pruitvale  Blvd  Tract,  Okd.  Geo 
H  and  Chas  F  Lee  as  to  improve- 
ments   on   leased    property 


Building  Contracts  Awarded. 


Oakland. 


1406  Young     Harden  200U 

1407  BankofE     Bankoff  2000 

140S  Yates      Yates  9000 

1409  Nearv     Nearv  2500 

1410  Dunne     ...Dunne  1300 

141.2  Hansen      Loorman  2200 

1414  Kernan      Bush  1582 

1415  Mla'rquts'     Marquis  '  1500 

1416  Same     Sa..ne  1500 

1'417  Same      Same  1500 

14'1S  Same     Same  1500 

1419  Coit      Coit  2000 

1420  Same      Same  2000 

1421  Morris      Morris  2000 

1422  Stevnart      .Stewart  1400- 

1423  Nelson      Nel'on  2000 

1424  Malley      Mallev  2500 

1425  Mallev      Mallev       2500 

1426  Balton      Dean  .    2250 

1427  Moriarty     Schraeder  400 

I142S  Bill      Doss  500 

1429  Prigno      Brenutti  450 

1431  Coast    Mfg    Bruce  :250 

1432  Webh      Silva  500 

1433  Arthur     Kollmer  1000 

1434  Ure      Ure  500 

1440  Taft     Walker  9300 

U41  Rubino     Bfirtoh  IS"'' 

1442  Pied't    Bldg    Nelson  2000 

1443  Baltor    Dean  ISfiO 

1444  Clark     Brown  2040 

1452  McCord     Stewart  500 

1453  AVatkinson    Jones  500 

1456  Panarson     Patterson  1400 

1457  Forster     Bradhoff  1200 

1455  Flower     Flower  20nn 

1459  Leithman      Leithman  2300 

1460  Aalink      .Jo.hnson  1650 

1461  Sinthurst      Decker  2300 

1462  Wood     Wood  i^flO 

146.'!  Le-.vis     Li?wi«!'  2000 

1464  Street     Sith  2G000 

1466  Maxwell     Larson  4.in 

1467  Greenherg     .  .  .  .Greenherg  600 
146.S  Same      Same  600 

1469  Sheehe      "Walden  500 

1470  Brown    Anderson  2400 

1471  Mulle    Higgins  1400 

147'!  McGuinness     Owner  2500 

1473  Christensen     Owner  3000 

1477  Speman      Knllmer  500 

147S  Cr-jdun     Malick  400 

1479  Sr-hluter     Nail  600 

14'!0  V-ricklev    Carleton  1600 

14«1  T,ima     Lima  1400 

USf  .Jackson    J-ackson  1'200 

1453  Pearce     Pearce  1500 

1454  Seco-^hp    Spcomhe  2000 

14S.I;  ntv  of  Oakland.  .Williams  41^500 

1456  Rinaldo     Baxter  23.-)0 

(roTrection  in  I.noation) 

(1242)  LOT  22  MAP  WADEAN  TRACT 
Oflkland.  All  work  for  one-story  and 
hase'iient  frame  dwelling. 

I'wner J.  Katharine  Kauffman  and 

H.  A.  C.  Kauffman.  Okd. 

Architect  .  .  .None. 

Contractor.  .G.    B.      Hollenbeck,      Com- 
mercial  Bldg.,    Oakland. 

Filed  April  21.  '13.     Dated  April  IS,  '13. 
Uoiigh    framo    and    chimney    com- 

;ileted     $600 

Brown  coated   600 

Completed  and  accepted soo 


U.sual    35    days.... .'.  .    250  ■ 

TOTAL  COST,  $2250 
llond.  $112r>.  Surety,  James  B.  Dean. 
Limit.  60  days.  Forfeit,  $2.  Plans  and 
specifications  filed. 


(1406)  N  LOGAN  480  W  Fruitvale  Ave 
Oakland.  One  and  one-half-story  6- 
room    dwelling. 

Owner Edward    Young,    la.22'   23rd 

Ave.,  Oakland.       „  '^     . 
Architect  ..  .None. 
Contractor.  .Geo.    P.    Harden. 

COST,   $2000 


(1407)  W  iSIXTY-FIFTH  AVE  240  S 
Arthur,  Oakland.  One-story  five- 
room   dwelling. 

Owner C.   Bankoft,   6509   Raymond, 

Oakland. 

Architect  . .  .None. 

D'ay's   work.  COST,   $2000 


(1408)  S  PARK  VIEW  TERRACE  140 
E  Monticto  Ave.,  Oakland..  Three- 
story   25-room  apartments. 

Owner Eleanor    F.       Yates, 

Hilvia,   Berkeley. 

Architect  . .  .None. 

Contractor.  .L.   Yates,   2609   Hilvia 


2607 


keley. 


Ber- 
COST.   $9000 


(1409)      SW    M.ATHER    &    VIEW.    Oak- 
land.     One-story    6-room    dwelling. 
Owner., Wm.  P.  Neary,  1512  Broad- 
way,  Oakland. 
rchitect  .  .  .None 
Day's   work.  COST,    $2500 


(1410)      E     LOCKWOOD     PLACE     74     S 
69th    A\e..   Oakland.     One-story    5-room 
dwelling. 

Owner Thos.  P.   Dunne,   1661     69th 

Ave,  Oakland. 
-Architect  . .  .None. 
Day's  work.  COST,  $1300 


'14121      W    106TH    AVE    178    S    GrafHan 
and    253    N    Royal    Ann,    Oakland.      All 
work  for  one-^etory  dwelling. 

Owner Geo.  Hansen,  Oakland. 

.Architect  . .  .None. 

Contractor.  .John      Looman    and      John 

Drewes,    San    Francisco. 
Filed  May  5,  '13.     Dated  Mar.  3,  1913. 
Roof    sheathed    and    all    material 
for   frame   and   exterior   finish    on 

ground $700 

Building   passed   by    City   Inspec- 
tors  and   plastering  completed...   500 

Completed   and   accepted 450 

Usual    35    days ,....    550 

TOTAL  COST,  $2200 
Bond,  $1100.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  80 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


(1414)  LOT  7  ORANGE  GROVE  TCT.. 
San  Leandro.  All  work  except  plumb- 
ing fixtures  and  labor  for  same,  elec- 
tric fixtures,  fences  and  side  walks 
for  one  and  one-story  dwelling. 

Owner Herbert     D.     and     Alice     L. 

Kernan,  San  Leandro. 

-Architect  . .  .None. 

Contractor.  .William  H.  Bush,  1611  77tb 
Ave.,   Oakland. 

Filtd  May  5,  '13.     Dated  May  1,  '13. 

Ready    for   roof $394 

Ready  for  interior  trim 394 

Completed    394 

U'ual    35    days 400 

TOTAL  COST,    $1582 

Bond,    none.      T.,imit,    90   days   after   May 

15.       Forfeit,     $3.       Specifications     only 

illcd. 


ikl.i 


On 


■itory    five-room    dwell- 


ing. 


Owner.  ....  .E.    M.    Maniuis,    2827      Rus- 
sell,   Berkeley. 

Architect None. 

Day's    work.  COST,    $1.')00 


(1416)  S  CARUINGTON  190  E  42nd 
Ave.  Oakland.  One-story  five  room 
dwelling. 

Owner E.  M.  Marquis,  2827  Rus- 
sell,  Berkeley. 

Areliilect..  .  .None. 

Day's    work.  COST,    $1500 


(1417)  W  41ST  AVE  125  N  Carring- 
ton,  Oakland.  Onestory  five-room 
dwelling. 

Owner E.  M.  Marquis,  2827  Rus- 
sell,  Berkeley. 

Architect..  .  .None. 

Days    work.  COST,    $1500 


(141.S)  SW  HIGH  &  CARRINGTON, 
Oakland.  One-story  six-room  dwell- 
ing. 

Owner.  ....  .E.  H.  Harquls,  2827  Rus- 
sell,   Berkeley. 

.Architect.. .  .None. 

Day's    work.  COST,    $1500 

(1419)  W  MANILA  70  S  Cavour,  Oak- 
land.     One-Elory   five-room      dwelling. 

Owner C.   B.   Coit,    1522    Broadway, 

Oakland. 
-Architect  ..  .Al.       J.       Mazurette,       1522 

Broadway,    Oakland. 
Contractor.  .Roger    Coit,      1522      Broad- 
way,  Oakland. 

COST,    $2000 


(1420)  W  MA.NTIL-A  100  S  Cavour. 
OakiaiK^  One-story  flvt  room  dwell- 
ing. %^j 

Owner C.   B.   Coit.    1522   Broadway, 

Oakland. 
Architeot  .  .  .  Al.       J.       Mazurette,       1522 

Broadway,    Oakland. 
Contractoi'.  .Roger    Coit,      1522      Broad- 
way,  Oakland. 

COST,   $2000 


(1421)      E    S7TH    -AVE    42    S    Holly    St., 
Oakland.      One-story    7-room      dwell- 

Owner Wm.    M.    Morris,    2541    Sal 

Pablo,    Oakland. 
-Architect..  .  .None. 
Day's  work.  COST.   $2  l''0 


(1422)  E  HIGHLAND  AVE  5G5  S  )■;■ 
27th  St.,  Oakland.  One-story  five 
room    dwelling. 

Owner D.    Stewart,    2500    HighhiU'l 

-Ave..    Oakland. 

Architect None. 

Day's  work.  COST.   ?ll("i 


(1423)      W    6STH    AVE     100       S       Fl  )i  i. 

Oakland.       One     and     one-half     stow 

five-room   dwelling. 

Owner O.     Nelson,     5     Portola     St.. 

San    Francisco. 
.Architect..  .  .None. 
Day's    work.  COST.    $-'n0O 


(1424)  N  39TH  ST.  350  E  Ad'i.ne, 
Oakland.  One-story  five-room  dwell- 
ing. 

Owner H.    Malley,    3001    GrD\  _•    St., 

Oakland. 

-Architect..  .  .None. 

Dny's    work.  COST.    $2.r.00 


1112.".)      X    3nTTI    ST.,    300      E      .'ideline. 
Oakland.     One-story   five-room    I  veil 


II.-.)      \V    HI(4H 


700 


N      Carringto 


iuv.ier 

.11.    Mallij.    'MU 
Oakland. 

1    (Jro\ 

.'    St.. 

Xl.'liil 

fit..  . 

.None. 

Pays 

work 

L-OST, 

.r2,.".:i0 

( 1  i.'i;i 

N    UONO   5-L'    i;  .IJti 

1   Ave. 

■>jk- 

I.IIKl 

Oi 

eslory    five- roc 

ni    dw 

•IIIM..4:. 

1  l\\  MCI' 

.J.   Bal'.i-M.  57   Batterv 

S.   K. 

\l.\lll 

lei-t. 

.  .Moni- 

I'.lllll'U 

ctor. 

.C.   M     Ts^an,   2:; 
Oakland. 

OG    23lc 

We. 

till 

COST, 
Id.     Rf 

$225U 

(11^7) 

BRUSH,  Oak  la 

pairs. 

Owner 

.J.    L.    Morlarty 

Architect.. . 

.None. 

Contra 

ctor. 

.J.    F.    Shraeder,    .j20 

16th, 

Oakland. 

COST 

»I0') 

(142S) 

SE 

E14TH    ST    .t 

12th 

AVE.. 

OakI 

and. 

Alteration.s. 

Owner 

.Dr.    E.    li.    Sill. 

Preni 

scs. 

.Vrcliit 

■ct..  . 

.None. 

Clin  Ira 

dor. 

.C.   A.   Doss,   20: 

S   E-15th   St. 

Oakland. 

COST 

5.M11 

BUILDING  AND  INDUSTRIAL  NEWS 

Coiitrai-tor.  ..I.      D.    Barton,      i:!2:5      7th, 
Oakland. 

$180(1 


(U29)      N  .'jlST  ST  150  W  Manila,  Oak- 
lanil.     Onestory  three-room  dwelling 

Owner C.   Prigno. 

Architect.. .  .None. 

Contractor.  .G.    Brenutti,     143    43rd    St., 
Oakland.  COST.    H'.O 


(1431)  NE  COR  OP  W  1^  OF  N  ^  OF 
Vi  ot  Section  9T3SR2EMDM 
W  2013.6  SW  1327.5  SE  ■  2031.7  NW 
1326. S,  Murray  Tp.  All  work  for 
powder  magazines  and  mi.vlng  house. 

Owner Coast  Mfg.     &     Supply  Co., 

1024   66th  Ave.,  Oakland. 

Architect  . .  .None 

Contractor.  .C.   A.   Bruce,   Pleasanton. 

Filed   May   6.   '13.     Dated   Mar.    28,  '13. 

1st   of  each   month 75% 

Usual  35  days 25% 

TOTAL  COST,   $1250 

Bond,    $900.      Surety,    U.    S.    Fidelity    & 

Guaranty   Co.     Limit,   90   days.     Forfeit, 

$20     Plans  and  specifications  filed. 


11432)      NO.   9928   WALNUT  AVE.,   Oak- 
land.    -Alterations. 

Owner Webb   &-   Silva,     1919     San 

Pablo  .\ve.,  Oakland. 
Architect  . .  .None. 
Day's   work.  COST,    $500 


(1433)      NO, 
Addition. 

Owner W.    R 

-\rchitect  . .  .None. 
Contractor.  .Jacob  Kollm 
Oakland. 


KIETH  .WE,  Oakland 
Arthur,   Premises. 

■,  2811  Stuart 
COST,   $1000 


4th 


(1434)      S    E-SIXTEENTH    120 
Ave.,   Oakland.     Alterations.  . 

Owner Jas.    Ure,      1458    4tli      Ave., 

Oakland. 
Arcilitect  . .  .None. 
Day's  'work.  COST,    $500 

(1440)      S      FIFTEENTH    100      W    Clay, 
Oakland.      One-stor.v    brick    stores. 

Owner Taft  &  Pennoyer  Inc.,  Clay 

and  14th,  Oakland. 
Architect  ..  .Walter  D.  Reed,  Oakland 
Bank  of  Svgs.  Bldg.,  Okd. 
.P.  J.  Walker  Co..  Monad- 
nock  Bldg.,  San  Francisco. 
COST,   $9500 


Contrac 


(1441)      SW     THIRD       AND       CENTER, 
Oakland     Two-story   warehouse. 

Owner Arena     Rjubino,     1191      7tli, 

Oakland. 
Architect  . .  .None. 


COST, 


(1442)  LOT  39  and  ptn  Lot  40  Blk  4, 
except  ptn  SW  line  parallel  to  SW 
boundary  line  Lot  40  and  distant  at 
L  10  NE  thereform  Map  Havencourt, 
Oakland.  All  work  for  one  and  one- 
half-story  dwelling. 

Owner Piedmont  Heights  Bldg  Co. 

Oakland  Bank  of  Svgs  Okd 

Architect  . .  .None. 

Contractor.  .Olot  Nelson,  S.  F. 

Filed   May   7,  '13.     Dated  May   6,   '13. 

Frame     up     Vi 

Brown    coated    % 

Completed   and  accepted Vi 

Usual   35   days Vi 

TOTAL  COST,    $2000 

Bond,    $1000.      Surety,    National    Surety 

Co.      Limit,       105    deys.        Forfeit,      $5. 

Plans    and    specifications    tiled. 


(1443)  N  BOND  40x120  LOT  6  BLK  18 
Melrose  Heights,  Oakland.  All  work 
for  one-story  dwelling. 

Owner J.    Bailor,   636   12th,   Okd. 

Architect  . .  .None. 

Contractor.  .C.  M.  Dean,  2206  23rd  Ave., 
Oakland. 

Filed  May  7,  '13     Dated  May   7,  '13. 

Frame  up  and  root  on $390 

Wall  plastered  and  rough  plumb- 
ing  and   electric   work   completed  390 

Completed   and   accepted 390 

Usual    35    days 390 

TOTAL    COST,    $1860 

Bond,    none.      Limit,    60    days.      Forfeit, 

none.      Plans   and   specifications   filed. 


(1444)      SE     FIFTY-FIFTH     A!VE     & 
E-17th    being   Lot    36   Melrose   Boule- 
vard   Tract,    Oakland.      All    work    for 
one-story  5-room  dwelling. 

Owner Roderick    W.     Clark,     1605 

Cliy,    Oakland. 

-Architect  .  .  .None. 

Contractor.  .Fred    H.    Brown,     5600    E- 
14th,  Oakland. 

Filed  May  7,  '13.     Dated  May  5,  '13. 

Frame   up    ..., $  510 

Plastering   completed    510 

Completed    1020 

TOTAL  COST,   $2040 

Bond.    none.      Limit,    60    days.      Forfeit, 

none.      Plans   and   specifications    filed. 


(1452)      NO.     2462     HARRISON     BLVD., 
Oakland,       Alterations    and     repaiife 

Owner Tom    McCord,    Premises. 

Architect  . .  .None. 

Contractor.  .B.    A.    Stewart,      616      47th, 
Oakland 

COST,    $500 


(1453)     NO.    455    MERRIMAC,    Oakland. 
Alterations    and    repairs 

Owner Mrs.    J.    H.    T,    Watkinson, 

Premises, 
Architect  . .  .None 

Contractor.  .F.   G.   Jones,   1217   Webster, 
Oakland 

COST,    $500 


(1456)      N06.   5432-34  E-FOURTEENTH, 
Oakland.     Alterations. 

Owner E.  R.  Patterson.  Premises. 

Architect  . .  .None. 

Day's  work.  COST,  $1400 


(1457)      SB  WALKER  AVE  AND  WEL- 

don,  Oakland.     Addition. 
O'wner B.     A.   Forster,  890  Walker 

Ave.,   Oakland. 
.Arcihtect  .  .  .None. 
Contractor.  .C.  O.  Bradhoft.  5502  Market, 

Oekland.  COST,   $12()0 


(145.S) 
land. 
Owner. 


S    AUDLEY    4'5    N   E-37th,   Oak- 
tJne-story   5-room  dwelling. 

L.    P.      Flower,      1651      20th 

Ave.,  Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,   $2000 


(1459)      N    MONTANA    62    W    Champion, 

Oakland.      One-story    6-room    dwlg. 
Owner J.   A.   Leithman,   2474   Mon- 
tana,  Oakland. 
Architect  . .  .None. 
Day's  w^ork.  COST,  $2300 


(1460)  SE  CYPRESS  WAY  &  LLOYD 
Ave.,  Oakland.  One-story  5-room 
dwelling. 

Owner Miss  Aalivik,  537  28th,  Okd 

Architect  . .  .None. 

Contractor.  .Louis  Johnson,   1732   Ward, 
Berkeley. 

COST,  $1650 


(1461)      W    HIGH      400    N      Carrington, 
Oakland.      One-story   5-room   dwlg. 

Owner C.   C.   Senthurst,   3115   Ellis, 

Berkeley. 

None. 

C.   L.   Decker   Co.,   Inc.,    404 

12th,   Oakland. 

OST,   $2300 


Architect  .  . 
Contractor. 


(1462)  W  HILLSDALE  AVE  140  S 
Fortune  Way,  Oakland.  One-story  5- 
room   dwelling. 

Owner H.  L.  Wood,   2300  Seminary 

Ave..   Oakland. 
Architect  . .  .None. 
I>ay's  work.  COST,   $1600 

(1463)  N  CEDAR  40  W  Jaynes,  Oak- 
land.    One-story   5-room  dwelling. 

Owner L.   S.   Lewis,   2421   Woolsey, 

Oakland. 
Architect  . .  .None. 
Day's  work.  COST,  $2000 


(1464)  SW  TELEGRAPH  AVE  AND 
25th  S  along  Telegraph  Ave  50xW  100, 
Oakland.  All  work  for  three-story 
frame  store  and  apartments. 

Owner Wilhelmina   Street. 

Architect  ..  .C.    M.,    A.    F.      and    O.      M. 
Rousseau,   Monadnock   Bldg 
San  Francisco. 
Contractor.  .Christiansen    &    Smith,    331 

Hugo,  San  Francis'co. 
Filed  May  S,  '13.     Dated  Feb.   21,  '13. 

Frame  up  and  roof  on ■; 

Brown    coated    '  i 

Completed   and   accepted U 

Usual    35   days ^, 

TOTAL  COST,  $26,000 
Bond,  none.  Limit,  100  days  after  re- 
ceiving building  permit.  Forfeit,  none. 
Plans  and  specifications  filed. 


(1466)      W    KAINS    AVE     150    S    Harri- 
son,  Oakland.     Addition. 

Owner W.  A.  Maxwell.   1212  Kains 

Ave..   Oakland. 
Architect  . .  .None. 

Contractor.  .John     Larson.     1333     Santa 
Fe    Ave..    Oakland. 

COST,    $450 


(1467)      E  MAGNOLIA  130  N  32nd,  Oak- 
land.    Repairs. 

Owner L.      Greenberg,      2936      San 

Pablo  Ave.,  Oakland. 
-Architect  ...None. 
Day's     work.  COST.     $600 


(1468)      E  MAGNOLIA  100  N  32nd.  Oak- 
land.    Repairs. 

Owner L.    Greenberg,       2936       San 

Pablo  Ave.,  Oakland. 
Arcihteot  .  .  .None. 
Pay's  work.  COST.   $G00 
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(M69)      NO.    3r.53    RHODA    AVE., 
hind.       Repairs. 

lUvner Tlios.    Sheehe,    Premises. 

ArohUect  .  .  .None. 

Contractor.  .F.   H.    Walden.   2973   School. 
Oakland. 

COST.    $500 


(I -170)  W  TENTH  AVE  50  N  E-16th, 
Oakland.  AH  work  for  one-story  5- 
rooni  dwelling. 

Owner John  B.  and-W.   M.   Brown. 

048  E-16th,  Oakland. 

Architect  . .  .None. 

Contpactor.  .A.  F.  Anderson,  23S4  B-22d, 
Oakland. 

Filed  May  9,  '13.     Dated  Apr.   29,  'IS. 

Frame    up    $600 

Brown    coated    600 

Completed    and    accepted 600 

Usual   35   days 600 

TOTAL    COST,    $2400 

Bond,    none.      Limit,    90    day?.      Forfeit, 

none.     Plans  and  specifications   filed. 


(1471)     NO.    9432      CHERRY,      Oakland. 
Alterations   and    additions. 

Owner Michael   Mulle,   Premises. 

Architect  . .  .None. 

Contractor.. W.    H.    Hig-gins,    2477    94th 
Ave.,    Oakland. 

COST,    $1400 


(1472)  S  E-SEVENTEENTH  40  W  57tli 
Ave.,     Oakland.  One-story    5-room 

dwelling. 

Owner. ....  .Jas.  McGuinness,  1030  Fil- 
bert,  Oakland. 

Architect  . .  .None. 

Day's   work.  COST,    $2500 


(1473)  SE  MOOR  PARK  &  APRICOT, 
Oakland.  One  and  one-half-story  9- 
room   dwelling. 

Owner Mrs.     C.     Chrlstensen,     1117 

Park,  Alameda. 
Arcihtect  . .  .None. 

Contractor.  .M.   Christensen,   1117   Park. 
Alameda. 

COST,    $3000 


(1477)      NO.    463    THIRTY-SIXTH,    Oak- 
land.     Alterations    and    additions. 

bwner T.    Seeman,    Premises. 

Architect  . .  .None. 

Contractor.  .Jacob  Kollmer,  2811  Stuart 
Oakland. 

COST,   $500 


(1478)  NO.  2402  PERALTA  AVE.,  Oak- 
'  land.     Alterations 

Owner J.    Crudup,    Premises 

Architect  , .  .None. 

Contractor.  .Malick  &  Begier,   2000  90th 
Ave.,  Oakland. 

COST,   $400 

(1479)  NO.   868  THIRTY  SIXTH   (rear) 
Alterations. 

Owner Wm.    Schluter,    Premises. 

Architect  . .  .None. 

Contractor.  .Geo.      C.    Nail,      930      41st, 
Oakland. 

COST,   $600 


(1480)  W  SIXTY-EIGHTH  AVE  400  S 
E-14th,  Oakland.  One-story  5-room 
dwelling. 

Owner Annie     Frickey.   1025     6Sth 

Ave.,  Oakland. 
Architect  . .  .None. 

Contractor.  .S.      Carleton,       6996       Weld 
Oakland. 

COST,    $1600 


Owner M.  Lima,  5130  Ygnacio  Ave 

Oakland. 
Arolillect  . .  .None. 
Day's   work.  COST,    $1400 


(MS2)      W       VIOLA    190    S      Penniman 
l>akland.      One-story    4-room    dwlg. 

Owiier C.   A.  Jackson,   2128   E-16th, 

Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,  $1200 


(MS3)  S'W'  SANTA  .RITA  &  39TH 
Ave.,  Oakland.  One-story  5-room 
dwelling. 

Owner Francis  Pearce,   2369  E-23d 

Oakland. 

Architect  .  .  .None. 

Day's  work.  COST,  $1500 


(1484)  GLENDALE  AND  MANILA 
Ave.,  Oakland.  One-story  flve-room 
dwelling. 

Owner A.    H.    Secombe,    5936    Her- 
man, Oakland. 
Architect  . .  .None. 
Day's  work.  COST,  $2000 

(1485)  FORTY-FIFTH  &  BROADWAY 
Oakland.  Three-story  reinforced  con- 
crete   school. 

Owner City  of  Oakland. 

Architect  ..  .John   J.   Donovan,   Security 
Bank   BIdg.,   Oakland. 

Contractor.  .Williams   Bros.    &   Hender- 
son,  Holbrook   Bldg.,  S.   F. 
COST,   $415,500 

(1486)  LOTS  91,  92,  93  AND  94  BLK  2 
Regents  Park  No.  4,  Albany.  All 
work  for  one-story  store  building. 

Owner Hyman    Rinaldo.    336    Mar- 
ket,   San    Francisco. 

Architect  . .  .None. 

Contractor,  .n.     Baxter,     2824     Summit, 
Oakland. 

Filed   May    10,   '13.      Dated  May   8,   '13. 

Frame    completed     V4 

Roof    completed,    chimney,     com- 
pleted,   1st   coat   plaster   on 14 

Completed   and  accepted y^ 

Usual    35    da.ys 14 

TOTAL  COST,  $2350 

Bond,    none.      Limit,    90    days    after   May 

15.      Forfeit,      change    of      contractor.* 

Plans  and  specifications  filed. 


Building  Contracts  Awarded 
Berkeley. 

1411      St.    Simon     St.    Simon  1400 

1413     Sanderson     Sullivan  .T'"' 

1445     Gordon     Nichols  3200 

1454      Conner     Marshall  5000 

1155     Wood   , .• Junk  3300 

1465      Hoskins      Porter  3645 

1474  Peake     Peake  2500 

1475  Peake     Peake  2500 

(1411)  :S  BURNETT  10.0  E  San  Pablo 
Ave.,  Berkeley.  One-story  5-room 
dwelling. 

Owner..'.  ..Otto  St.  Simon,  1212  Bur- 
nett,  Barkeley. 

Architect  . .  .None. 

Day's   work.  COST,    $1400 


(1481)  N  YGNACIO  AVE  167  W  Vicks- 
burg  Ave..  Oakland.  One-story  5- 
room  dwelllns. 


(1413)  LOT  IS  BLK  "G"  Claremont 
Court,  Berkeley.  All  work  for  two- 
story  frame  dwelling. 

Owner Mrs.   A.   G.   Sanderson,   2960 

Piedmont  Ave.,   Berkeley. 

.■\rchitect  .  .  .None. 

Contractor.  .Sullivan     Bros.,     6441     Har- 
mon Court,  Berkeley. 

Filed    May    5,    '13.      Dated    May    2,    '13. 

Frame    lip    >4 

1st    interior    plaster   on Vi 

Completed 14 

Usual   35   days 14 


TOTAL  COST,  $5200 
r.iind,  $2(;oo  Surety,  American  Bonding 
Co.  of  Baltimore.  Limit,  90  days  after 
.Vla.v  5.  Forfeit,  none.  Plans  and  speci- 
fications filed. 

(1445)  LOT  10  BLK  "E"  No'rth'brae 
Terrace,  Berkeley  All  work  for 
two-story  dwelling. 

Owner Anna       H.       Gordon,       2726 

Gai'ber,  Berkeley. 
Architect  . .  .None. 
Contractor.  .Leo    L     Niahols,     MacDon- 

ough  Bldg.,  Oakland. 
Filed   May   7,  '13.     Dated  May   1,  '13. 

Frame    up    % 

1st   coat   plaster    on    interior   and 

exterior     % 

Completed   and   accepted % 

Usual   35   days % 

TOTAL  CO.ST,  $3200 
Bond,  $100C(.  [Surety,  New  Bng-land 
Casualty  Co.  Limit,  75  days  after  May 
1.  Forfeit,  none.  Plans  and  specifica- 
tions  filed 


(1454)      B  PIEDMONT  50  N  Ashby  Ave., 

Berkeley.     Two-story  10-room  dwlg. 
Owner.... A.    S.    Conner,    Benvenue   and 

Russell,  Berkeley. 
Architect  .  .  .Edward  F.  Foulkes,  Crock- 
er Bldg.,   San  Francisco. 
Contractor.  .Mar'sihall-Diggs,   2444   Bow- 
ditch,    Berkeley. 

COST,  $5000 


(1455)      SE    DANA      .AND      WEBSTER, 
Berkeley.     Two-story  6-room  dwlg. 

Owner G.    S.    Wood,       1511      Arch, 

Berkeley. 
Architect  . .  .None. 

Contractor.  .Junk-Riddell  Inv.  Co.,   2247 

Telep-raph  Ave.,  Berkelely. 

COST,   $3300 


(1465)  LOT  22  BLK  4  North  Cragmont, 
Berkeley.  All  work  for  two-story  6- 
room  dwelling. 

Owner Lindel   Hoskins,   Berkeley. 

Architect  ..  .John    Hudson    Thomas,    1st 
National   Bank   Bldg.,   Bkly. 

Contractor.  .Porter     Bros.,     1914     Vine, 
Berkeley. 

Filed   May    8,   '13.     Dated   May    1,   '13. 

Frame    up    % 

Brown    coated    Vi 

Completed   and   accepted Vt 

Usual   35   days 'A 

TOTAL   COST(,    $3645 

Bond.      $1825.        Surety,      Massachusetts 

Bonding  &  Insurance  Co.  Limit,  90  days 

Forfeit,   none.     Plans  and  specifications 

filed. 


(1474)      W     GROVE     292     N     Berryraan. 

Berkeley.      One-story    6-room    dwlg. 
owner F.   R.   Peake  Co.,   2127  Uni- 
versity  Ave.,   Berkeley. 
Architect  . .  .None. 
Day's    work.  COST,    $2500 


(1475)  E  OXFORD  273.59  S  Marin 
Ave.,  Berkeley.  One  and  one-half- 
story   6-room  dwelling. 

Owner F.  R.  Peake  Co.,  2127  Uni- 
versity  Ave..   Berkeley. 

Architect  .  .  .None. 

Day's   work.  COST,    $2500 


(1476)      W    TENTH    35    S    Allston    Way, 
Berkeley.      One-story   5-room   dwlg. 

Owner Ysmael     Ysunza,     2116     Sth, 

Berkeley. 
Arcihtect  .  .  .None. 

Contractor.  .CTliaf    A.   Werner.  2416   10th 
Berkeley. 

(X)ST,   $1650 
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(1130)  S2:>0  PERNSIDE  BLVD,  .\.la 
nieda.  One  and  one-half  story  dwell- 
ing. 

Owner Mark    N.    Cole,    703    Syndi . 

cate   BIdg..   Oakland. 

Arolilteet...  .None. 

Day's   work.  COST,    $2750 

(li;!.-.)  NO.  LSOO  WOOD,  AIa:neda. 
Onc-.story  5-room  dwelling. 

(Inner R.    C.    Hillen,    Fernside   and 

Liberty    Ave..    Alameda. 
.\rchitcet  .  .    None. 
Day's    work  COST.    $2000 


(1436)      NO.    1608      FERNSIDE      BLVD.. 
Alameda.      Two-story    6-room    dwlg. 

Owner R.   C.   Hillen,   Fernside  and 

Liberty    Ave..    Alameda. 

.\rcbitcct  .  .  .None 

I'ay's    work.  COST,    $3000 


(1437)      NO.       430     HAIGHT,       Alameda. 
One-story   o-room  dwelling. 

Kwner R.   C.   Hillen,    Fernside  and 

Liberty    Ave.,    Alameda. 
Arcliitect.  . .  .None. 
LV.iy's    wo.k  COST,    $2000 


(1438)  NO.    1416    COTTAGE,    Alameda. 
One-story    4-room    dwelling. 

Owner W.   G.  LeBoyd,   1340   Broad- 
way,   Alameda 
Arcliitect  .      N.inr. 
Day's    work.  COST,    $1200 

(1439)  NO.    772    Bl  ENA    VISTA    AVE. 
Alameda.      Addition. 

Owner Mrs.     A.     Diaz,    Premises 

Architect  .  .  .None.' 

Day's   work.  COST,   $400 


(1446)      NO.     1354     EIGHTH,       Alameda. 
One-story    6-room    dwelling. 

Owner C.    A.    Hooper    Co.,    Balboa 

Bldg..    San    Francisco 
Architect  .  ...v.    N.    Strang. 
Contractor.  .Strang      Bros.,      2015      13th 
Ave.,  Oakland. 

COST,    $2000 


(1447)  NO.  813  PORTOLA  AVE.,  Ala- 
meda. One  and  one-half-story  7- 
room  dwelling. 

Owner C.    A.    Hooper    Co..    Balboa 

Bldg.,    San   Francisco 
Architect  .  ..V.     N.     Strang. 
Con.tractor.  .Strang      Bros.,      2015      13th 
Ave.,  Oakland. 

COST,    $2800 


(1 448)      NO,   456-A  TAYLOR  AVE,.   Ala- 
meda.     One-story    three-room    dwlg. 

Owner Alfred        Hougard.        717>4 

Haigbt  Ave..  Alameda. 
Architect  ..  .L.  Lockwood,  717VJ   Haight 

Ave.,  Alameda. 
Day's   work.  COST,   $800 


(1419)     NO.    456    TAYLOR    AVE.,    Ala- 
meda    One-story  3-room  dwelling. 

Owner Alfred        Hougard.        717»^ 

Haigbt    Ave.,    Alameda. 
Architect  ...L.  Lockwood,   717^   Haight 
Ave.,    .Mameda. 


II4."iO)      N(J.       2164       SAN    JOSli      AVE., 
.\lameda.      Addition. 

Owner L.    S.    Brooks,    Premises. 

.\rchitett  . .  .None, 

Day's    work.  COST,    $400 


(1451)      NO.    1330    PROSPECT,   Alameda. 

One-story    6-room    dwelling. 
Owner.... E.    H.      Strang,      1116      Santa 

Clara  Ave.,  Alameda 
.Architect  . .  .None 
Day's  wort.  COST.   $2000 

Completion  Notices. 


ALAMBDA    COUNTY. 


.May  2,  1913— LOT  5  BLK  7  San  Pablo 
Park,  Bkly.  F  R  Peake  Co  to  whom 
it  may  concern May  2,  1913 

May  3,  1913— NW  CAMPBELL  &  IITH 
Okd.  F  A  and  M  A  Lemery  to 
Hurlbut   &  Holland April   26,   1913 

.May  3,  1913— E  FIFTY-FIFTH  AVE 
32  N  E-17th  34.X118,  Okd.  Joseph 
J  Costodio  to  whom  it  may  con- 
cern     May    2,    1913 

May  5,  1913— NW  SIXTEENTH  AND 
Jefferson  W  along  16th  150  N  85  E 
50  N  15  E  100  S  100,  Okd.  Woodmen 
of  the  World  Bldg  Ass'n  to  Con- 
tinental Fireproofing  Co  and  W  L 
Boldt April  30,  1913 

May  5,  1913— W  WEBSTER  174  N  23d 
N  261  W  103  S  269.41  B  I6914,  Okd. 
First    Methodist    Epi&copal    Church 

of  Oakland   to  Judson   Mfg  Co 

April    28,    1913 

May  5,  1913 — SW  BROOKDALE  AND 
3Sth  AVes,  being  Lot  19  Bond  Tct 
Okd.  Eric  A  Nygren  to  Alex  C 
Wieben   May  — 

May  5,  1913— N  JAYNES  157.89  E 
California  being  Lot  IS  BIk  4 
Buena  Peralta  Tract,  Bkly.  Gustat 
Johanson  to  whom  it  may  con- 
cern  May  5,  1913 

May  6,  1913— W  TELEGRAPH  AVE 
100  S  16th  S  130  NE  103.95  SW 
102.44  N  130  NE  90  N'W'  5.72  NE 
112.89  SE  74  SW  100  SB  100,  Okd. 
Kahn  Realty  Co  to  National  Lath- 
ing &  Furring  Co May  5,   1913 

.May  6,  1913— W  BAY  767  ft.  11  in. 
S  San  Antonio  Ave  S  59  ft.  11  in. 
W  100,  Alameda.  James  N  Eschen 
to  .\itchison  &  Sons.  ..  .April  29,   1913 

May  6,  1913— LOT  11  Map  Fourth 
Ave  Terrace  Extension,  Okd.  ■  H  L 
Wood  to  whom  it  may  concern .  . 
May    4,    1913 

May    7,     1913— LOT    17    BLK    1    Map 

Resibdvn  Miramonte  Tract,  Bkly. 
Junk-Riddell  Invst  Co  to  wlvom  it 
may   concern May   6,    1913 

May  7,  1913— LOTS  10  AND  11  BLK 
237  Map  Town  of  Newark,  Newark. 
Mrs  Alice  and  Malcomn  Reid  to  F 
C  Griffin  &  Sons May  6.  1913 

-May  S,  1913- N  BRISTOL  264..13  W 
Curtis  W  53.67XN  204.6,  'Bkly. 
Edward  Kalnin  to  whom  it  may 
concern April    30,    1913 

May  8,  ]  913— LOT  142  Map  Higgins 
Tract,  Bkly.  A  V  Graves  to  whom 
it  may  concern May  8.  1913 

May  7,  1913— N  12  LOT  12  and  S  23 
Lot  11  Blk  "L"  Map  ptn  Lynn 
Homestead,  Okd.  Perry  E  Baird  to 
whom  it  may  concern May  7,  1913 

May  8,  1913— N  VIRGINIA  100  W  8th 
32. .1x1 00,  Bkly.  Ira  Sorri^k  to  P 
R    Penke May    7.    1913 

May  S,  1913 — SW  MILLS  100  NW 
Baker  NW  lOOxSW  105.  Okd.  Zack 
Sovitlier  to  J  A  VaIadon..May  7,  1913 


.May  S,  1913— PTN  LOT  56  Map  Park 
View  Tract  and  ptn  Lot  11  Blk  "G" 
Revised  Map  Piedmont  Park,  Oak- 
land Tp.  Mrs  M  H  Rose  to  A  Peter- 
son  May    8,    1913 

.May  9,  1913— LOT  17  BLK  14  North- 
brae,  Bkly.  George  E  Jordan  to 
A    Y   Skee May   9,    1913 

.May  9,  1913 — NW  THIRTEENTH  AV 
and  Hopkins  N  along  13th  Ave  26x 
W  45,  Okd.  Mrs  E  .Malynn  to  F  N 
Fabing .May    1,    1913 

"lSensViled. 


AL.\MED.4    COUNTY. 

May  1,  1913— LOTS  1  AND  2  Map 
Oakland  Park  Tct,  Okd.  Marshall 
&  Stearns  Co  vs  Mangus  Smith  & 
George  W   Eliassen    $41 

May  1,  1913 — S  PORTY-SBVENfrH 
392.96  E  Market  E  50xS  100,  Okd. 
A  Brisa  &  Co  vs  Carlo  Dossa  and 
Giovanna    Dossa    $1385 

May  y,  1913— LOT  12  BLK  11  Map 
Northbrae,  Bkly.  W  P  Ftiller  & 
Co  vs  W  C  Mason $156 

May  1,  1913— N  ALBANY  TERRACE 
92  E  Nielson  E  31xN  90,  Bkly. 
W  P  Fuller  &  Co  vs  W  C  Mason. . .  . 
$84.28 

May  2,  1913— LOTS  1  AND  2  Map  Oak 
Park  Tract,  Okd.  Edward  Mulvihill 
vs  Magnus  Smith  and  Geo  W  Elias- 
sen     $35 

May  2,  1913— S  94.50  LOT  4  BLK  "N" 
Map  No.  2  of  subdvn  of  pt  Central 
Oakland  Tract  E  of  Telegraph  Ave. 
Okd.  Jenkin  Fixture  Co  vs  Carrie 
M   Lassen    $56.40 

May  2,  1913— NE  BOULEVARD  WAY 
84^4  NW  Girard  Ave  NW  40  xNE 
120,  Okd.  Panama  Lumber  &  Mill 
Co  vs  B  and  May  Oppenheim  and 
Inter  Cities   Home   BIdrs $425.10 

May  9,  1913— E  LENOX  AVE  260  S 
Van  Buren  Ave  S  40xE  150,  Okd. 
W  P  Fuller  &  Co.  $419.35:  F  E 
Dalzell,    $558.73   vs   Laura    C    Hall.. 

May  9,  1913 — S  FORTY-SEVENTH 
362.96  E  Market  E  50xS  100,  Okd. 
Sunset  Lumber  Co  vs  Carlo  Dossa 
and  Giovanna  Dossa  and  A  Brisa 
&   Co    

May  9,  1913— LOTS  1  AND  2  Map  Oak 
Park  Tract,  Okd.  Conrad  Elec  Co 
v.s      Magnus    .Smith      and      Geo      W 

Eliassen     $177.40 

♦ 

SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY, 


COTT.AGE  —  1  story  and  ibase, 
frame,  $1,500.  San  Jose,  Santa  Clara 
Co.,  Cal.  .Architect,  none.  Owner,  F. 
M.  Bargas,  16  West  .Santa  Clara  Ave., 
San  Jose.  Tlic  dwelling  will  contain 
six  rooms  and  bath.  All  interior  trim 
will  be  of  pine.  Hardwood  floors  will 
be  used  in  the  living  room  and  dining 
room.  There  will  be  a  large  open  fire 
place  and  tile  or  brick  mantel.  Tile 
will  be  used  in  the  bath  room  and 
Ititchen.  Exterior  of  the  house  will  be 
covered  with  rustic  and  shingles.  Plans 
are  complete  and  the  worlc  will  be 
done  by   Day   Labor. 

WATER  TANK  AND  WELL  DRILL- 
ING— Cost  not  stated.  Half  Jloon  Bay, 
San  Mateo  Co.,  Cal.  Engineer,  none. 
Owners,  Half  Moon  Bay  High  School. 
Bids  will  be  opened  on  June  1st  for 
furnishing  and  erecting  a  water  tank 
and  tor  drilling  a  well  for  the  water 
supply  of  the  Half  Moon  Bay  High 
.Scbonl  District.  Plans  can  be  secured 
from  Dr.  W.   A.  Brooke.  H<ilf  Mo,m  Bay. 


BUILDING  AND  INDUSTRIAL  NEWS. 


SCHOOI^— 1  stoi-y  ami  base,  rein- 
um-ed  concrete,  JG.'i.OOO.  San  Jose, 
Santa  Clara  Co.,  Cal.  Architect,  Nor- 
man F.  Marsh,  Broadway  Central  Bldg., 
L.  A.  Owners.  Hester  School  District. 
This  building  has  been  mentioned  here 
before  when  plans  were  first  out  for 
figures.  The.se  original  plans  have 
been  reviped  and  new  .I)ids  are  now 
being  taken.  The  building  will  con- 
tain fourteen  class  rooms  and  an  audi- 
torium. Interior  will  be  finished  in 
pine  with  some  cement  and  maple 
floors.  A  central  heating  system,  mod- 
ern school  plumbing  «nd  a  vacuum 
cleaning  system  will  be  installed.  The 
exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  can  be  se- 
cured from  the  Clerk  of  the  Hester 
School  Board  at  San   .Jose. 


Building  Contracts. 


SA1VT.\   CLARA  COUNTY. 


W     SEVENTH,     bet     Keyes    and     Hum- 
boldt, San  Jose.      Four-room   shack. 

Owner A.     Bauen,     Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $450 


SW   PARK   AND   VINE,    San   Jose.      Re- 
model   brick    oven. 

Owner A.     Lemetta,     Premises. 

Architect  .  .  .None. 

Day's  work.  COST,  $1000 


NW    SEVENTEENTH    AND    SAN    SAL- 
vadore,    San   Jose.      One-story   garage 

Owner W.    H.      Wood,    275      S-16th, 

San   Jose. 
Architect  . .  .None. 
Day's    work.  COST,    $400 


NO.     191    GEORGE,     San     Jose.       Four- 
room    cottage. 

Owner Frank     Cavala,     Premises. 

Architect  .  .  .None. 

Day's   work.  COST,   $1000 


E    TWELFTH,    5th    Lot    S    of    Empire, 
San   Jose.      Four-room   cottage. 

ipwner F.   M.   Bargas,    16   W-Santa 

Clara,   San   Jose. 
Architect  . .  .None. 
Day's    work.  COST,    $1500 


NO.    424    BIRD    AVE.,    San    Jose.      One- 
room  addition  on  rear. 

Owner P.    Beneventa,    Premises. 

Architect  . .  .None. 

Day's    work.  COST,    $400 


NOS.    244    AND    246      S-EIGHTH,      San 
Jose.     Two-story   residence. 

Owner Mrs.   C.  H.  Pieper,   Prem. 

Architect  . .  .None. 

Contractor.  .C.      C.      Lewes,      Mountain 
View,    Cal. 

COST,   $3800 


Building  Contracts. 


SAN    MATEO    COUNTY. 


LOTS  14  AND  17  BLK  14  Subdvn  No.  2. 
Burlingame  Park.  All  work  for  two- 
story  and  hasement  frame  dwelling. 

Owner Norman    De  Vaux,    S.    F. 

Architect  ..  .H.      Geilfuss      &      Son,      46 
Kearny,  San  Francisco. 

Contractor.  .A.      R.      Lingofelter,      1240 
McAlli.o'ter,   San   Francisco. 

Filed  April  12,  '1.1.     Dated  April  7,  '13. 
Frames   of   building&garage   up. $11 01 

Building    &    garage    roofed 1101 

Building    brown    coated 1101 

Building  whdte   coated 1101 


completed 


Building     and     ga 

and    accepted    1101 

Usual    35    days lS3o 

TOTAL  COST,  $7340 
Bond,  none.  Limit,  110  days.  Forfeit, 
$10.      Plans   and    specifications    filed. 


LOT  23  BLK  3  Map  2,  Burlingame  Ter- 
race, Burlingame.  All  work  for  one- 
story  and  baseiient   frame  bungalow. 

Owner Nellie  S.  Manley,  S.  F. 

Architect  ..  .Allan      P.        Rixford,      2S41 

Steiner,    San    Francisco. 
Contractor.  .F.   H.  Boring,  San  Mateo. 
Filed  April  24,  '13.     Dated  April  24,  '13. 

Frame   up    $617'.o0 

Plastering  completed   617.50 

All    work    completed 617.50 

Usual    35    days 617.50 

TOTAL  COST,  $2470.00 
Bond.  $1235.  Surety.  American  Surety 
Co.  of  New  York.  Limit,  60  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


WOODSIDE  AND  PORTOLA.  San  Mateo 
50,000  feet  mor  or  less  of  5S-inch 
Elwood  Lawn   fence. 

Owner Spring    Valley    Water      Co., 

375  Sutter,  San  Francisco. 

Architect  . .  .None. 

Contractor.  .H.    R.    Prisbrey,      Redwood 
City. 

Filed  April  23,  '13.     Dated  April  9,  '13. 

Progressive   payments 75% 

CO    days    after 25% 

TOTAL  COST,  $3.70  per  100  lineal  feet 

Bond.  $750.     Sureties,  J.  M.  Wallace  and 

R.    JI.    Cane.      Limit,    July    1.      Forfeit, 

none.     Plans  and  specifications  filed. 


FLOOD    ESTATE,     Menlo     Park.  All 

work  for  concrete  swimming  tank. 

Owner James  L.   Flood,    208   Flood 

Bldg.,    San    Francisco. 
Architect  ..  .Blisal     &     Faville,     B.ilboa 

Bldg.,    San    Francisco. 
Contractor.  .Harry    B.    Morey    &    Sons, 

Menlo  Park, 
Filed  April  22,  '13.     Dated  April  16,  '13. 

Progressive   payments   of 7S% 

36  days  after 25% 

TOTAL  COST,  $7782 
Bond,  $3891.  Surety,  American  Surety 
Co.  of  New  York.  Limit,  June  15.  For- 
feit, $20,     Plans  and  specifications   fil  d 


E  ELM  155-8  N  Mt.  Diablo  Ave.,  San 
Mateo.  All  work  for  two-story  and 
basement  frame  residence. 

Owner Raymond     and       Elizabeth 

O'Grady,  San  Mateo. 
Architect  . .  .Havens  &  Toepke,  46  Kear- 
ny,   San    Francisco. 
Contractor.  .Croop  &  Keegan.San  Mateo 
Filed  April   30,  '13.     Dated  April  28,  '13. 

Frame    up    $   987 

1st    coat    plaster    on    inside    and 

outside     987 

Outside   work   completed   and    in- 
side plaster  completed 987 

All  work  completed 987 

U.'ual   35   days 1317 

TOTAL  COST,  $5265 
Bond,  $2633.  Sureties,  J.  P.  Britt  and 
J.  F.  McCann.  Limit.  S'5  days.  Forfeit, 
$5.      Plans   and   specifications   filed   . 


ADJ.  ST.  MATTHEWS  CHURCH,  San 
Mateo.  Ornamental  iron  work  for 
hospital   addition. 

Owner St.      Matthews    Red      Cross 

Hospital. 
Archdtect  ..  .Lewis    P.    Hobart.    Crocker 

Bldg.,    San    Francisco. 
Contractor.  .C.   J.    Hillard   Co.,    19th    and 

Minnesota,    San   Francisco. 
Filed  April  1'9,  '13.     Dated  April   15,  '13. 

Progressive    payments    of 75% 

Usual  35  days 25% 


TOTAL  Oust,  $I  lliii 
Bond,  $.iS).-,.  Surety,  Globe  Indemnity  Co. 
Limit,  on  or  before  July  1.  Forfeit, 
none.     Plans  and  specifications   filed. 


LOTS  23,  24,  25,  26  AND  27  BLK  "A," 
Fair  Oaks  Acres.  All  work  for  one- 
story  and  basement  from   bungalow. 

Owner Christiina  S.  Bowman,  S.   F. 

Arcliitect  . .  .None. 

Contractor.  .B.  F.   Ricliards 

Filed  April  29,  '13.     Dated  April  29,  '13. 

Frame    up    15750 

Brown  coated  750 

Completed   and   accepted 750 

Usual   35   days 750 

TOTAL  COST,  $3000 
Bond,  $1500.  Sureties,  John  Dudfleld  & 
Joseph  A.  Jury.  Limit,  60  days.  For- 
feit, $1.     Plans  and  specifications  filed. 


ATHERTON  AVE.,   near  Atherton.      All 
work    for    one-story    gate    hou?e    and 
one-story  cow  barn. 
Owner.  ..  .Clara    H.    Heller.    S.    F. 
Architect  ..  .Houghton    Sawyer,    Shreve 

Bldg.,    San   Francisco. 
Contractor.  .Donnelly     &     Weller,     Red- 

woo'd  City. 
Filed  April   19,   '13.     Dated  April   1,   '13. 

Progressive  payments  of 75% 

Usual  35  days 05% 

TOT.\L  COST,  $4073 
Bond,  $2036.51.  Surety,  American  Surety 
Co.  of  New  York.  Limit,  as  soon  as 
possible.  Forfeit,  $10.  Plans  and  speci- 
fications filed. 


MARIN,  CONTRA  COSTA  AND 
SONOMA  COUNTIES. 


RESIDENCE  —  2  story  and  base, 
frame,  $4,000.  .Win?,hip  Park,  Marin  Co.. 
Cal.  Architects,  Hutchinson  Bros.,  470 
13th  St.,  Oakland.  Owner,  A.  A.  Rob- 
ertson. The  dwelling  has  been  de- 
signed for  an  eight-room  house  Willi 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  largely  of  pine  with  some 
hardwood  veneer.  Oak  floors  will  be 
used  in  the  living  room,  dining  roo.n 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick  and  tile.  Tile  will 
be  used  in  the  bath  room  and  kitclien. 
Exterior  of  the  house  will  he  covered 
with   sliingles.     Plans  are  complete  and 


fig 


Ijeing    taken. 

Contracts  Awarded. 


APART.ME.XT  HOUSE— 2  story  and 
base,  frame.  $20,000.  Richmond.  Contra 
Costa  Co.,  Cal.  Architect,  James  T. 
Narbett.  Richmond.  Owner,  Calvin  E. 
Eib.  Confractorsi  The  Park-Jaaobs 
Co..  Richmond.  Contract  price,  $20.- 
000.  The  building  will  be  40x110  feet, 
and  interior  will  be  arranged  for  two 
and  three  room  suites.  Exterior  wall 
be  faced  with  cement  plaster  on  metal 
lath. 


Building  Contracts. 

MARIN    COUNTY. 

LOT   NO.    274    Tamalpais   Park    Add'n    to 
Town    of   Mill    Valley.      All    work    for 
one-story  and  basement   church. 
Owner.... The     Trustees     of     the     Mill 
Valley   Methodist   Episcopal 
Church. 
Architect  .  .  .None. 

Contractor.  .J.   F.   Johnson,   J.   E    Bran- 
:igh  and  T.  A.  Cuthbertson, 
229   14th,   San   Francisco. 
Filed  April  30,  '13.     Dated  April  17.  '13. 
Frame    up    and    roof   sheeted ..  $806. Co 
1st  coat  plaster  on  and  plumb- 
ing   roughed     in 806.25 


34 

Completed    and    accepted SOG.1'5 

Usual    35    days S06.25 

TOTAL    COST,    J3225.00 

Bond.    $2000.        Sureties,    Thos.      K.      L. 

Ewln   and   Jas.   T.   Johnston.     Limit.   90 

days.     Forfeit,   Jl.SS     Plans   and   speci- 

floatlons  filed. 


BUILDING  AND  INDUSTRIAL  NEWS. 


FAIRFAX.        All    work    for      two-story 
frame  wing-  to  Arequlpa  Sanltorium. 

Owner PhlUp  King  Brown 

Architect  . .  .None. 

Contractor.  .Holden-Duprey       Co.,       126 
Otis,    San    Francisco. 

Filed  May  3,  '13.     Dated  April   IS,  '13. 
Rough  frame  up  and  rafters  on.$l?2.") 

Enclosed     1325 

Completion     1325 

Usual    35    days 1325 

TOTAL    COST.    $3300 

Bond,   none.     Limit.   120   days.     Forfeit. 

$5.     Plans  and  specifications   filed. 


LOT  5  BLK  5  .=equoia  Park  Tct.  San 
Anselmo.  All  work  for  one-story 
frame  bungalow. 

Owner G.    Farrell,    San    Francisco. 

Architect  . .  .Nutional  Architectural 

Plan  &  Eng.  Co.,  Foxoroft 
Bldg.,    San    Francisco. 

Contractor.  .Watson  Bros,  San  Anselmo 

Filed  April  19,  '13.     Dated  April  19,  '13. 

Frame   up    $432  50 

Brown    coated    432  50 

Completed   and   accepted 432  50 

Usual    35    days ■. 432  50 

TOTAL  COST,    $1730   00 

Bond,    none.      Limit.    50    days.      Forfeit, 

$5.      Plans    and    specifications    filed. 


SAUSALITO.      All    work    tor    one-story 
and    basement    frame    bungalow. 

Owner. ...:  .Hiss    Augusta    Duisenberg, 
3216   Jackson,    S.   F. 

Architect  . .  .None. 

Contractor.  .Paul      E.      Bertrand,      2069 
, Green,    San    Francesco. 

Filed  May  6.  '13.     Dated   May   1,   '13. 

Frame   up    $800 

Brown    coated    900 

Completed    and    accepted 435 

.TOTAL  COST,    $2135 

Bond,    none       Limit,     6    weeks    or    not 

more    than    S    weeks.        Forfeit,      none. 

Plans   and   specifications,   none. 

BLK    "D"    LOT    28,    San    Anselmo.      All 
work     except     window     shades     and 
chandeliers       for      one-story       frame 
cottage. 
Owner Anna      HolUn,    San      Fran- 
cisco. 
Architect  . .  .None. 
Contractor.  .W.  H.  Jackson 
Filed  April  28,  '13.     Dated  April  23.  '13. 

Rough    frame    up $500 

Brown    coated    500 

Completed     and    accepted.' 600 

Usual    35    days 620 

TOTAL  COST,  $2220 
Bond.  $1100  Surety,  Equitable  Surety 
Co.  Limit,  60  days  from  May  1.  For- 
feit, none.  Plans  and  specifications 
filed. 

Building  Contracts. 

CONTRA   COSTA   COUNTY. 


AT   AVON.      All    work   for   certain  bat- 
teries and  boilers. 

Owner Associated  Oil  Company. 

Architect  . .  .None. 

Contractor.  .J.    T.    Thorpe      &    Son.      527 
Anza,   San  Francisco. 

Filed  May  5,  '13.     Dated  April  23,  '13. 
On  10th  of  each  month 75% 


Usual    35    days 25% 

TOTAL  COST.  $7225 
rsond,  $3650.  Surety,  American  Bond- 
ing Co.  of  Baltimore.  Limit,  forfeit, 
none.     Plans  and  specifications  filed. 


LOTS  1  TO  4  INCLUSIVE  BLK '3,  City 
of  Richmond  All  work  for  rein- 
forced concrete  holder  foundation. 

Owner Pacific  Gas  &  Elec.  Co.,  445 

Sutter,   San  Francisco. 
Architect  . .  .None. 

Contractor.  .John    R.    Cahill,    460    Mont- 
gomery,  San  Francisco. 
Filed  May  3,  '13.     Dated  April  30,  '13. 

Upon   completion    75% 

Usual    35    days 25% 

TOTAL  COST,  $1486 
Bond,  $743.  Surety,  Globe  Indemnity 
Co.  of  New  York.  Limit,  30  days.  For- 
feit, none.  Plans  and  specifi—i.tions  filed 


COMPLETION  NOTICES. 


MARIX    COUXTY. 

RECORDED  ACCEPTED 

April   17,    1913— LOT   S   BLK  3.   Picnic 
Valley.        Edward    E      Stebbens     to 
whom  it  may  concern.  .April   16,   1913 
Apr  23,   1913 — SAN  ANSELMO.     Nellie 
Conway   to  E  Bradee.  .  .April   23.   1913 


Release  of  Liens. 


M.\RIX    COUNTY. 


RECORDED  AMOUNT 

April  24,  1913— LOTS  30  AND  31  BLK 

7.     Marin       Heights.       Mill       Valley 

Lumber  Co   to   Mrs    B   D   Bruce   and 

R    S   K    MacMillen 


Release  ot  Liens. 


CONTRA    COSTA    COUNTY. 


RECORDED  AMOUNT 

May  6,  1913-  LOT  3  BLK  19,  City  of 
Bay  Point.  Golden  Gate  Brick  Co 
to  A  Engel  ond   T   A   Oakes.  ..  .$54.70 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 

GARAGE — 2  story  and  base,  brick 
and  steel.  Cost  not  stated.  Bakers- 
field,  Kern  Co..  Cal.  Architect,  none. 
Owners,  Erb  &  Drury,  Bakersfleld. 
Plans  are  complete  for  a  two-story 
addition  to  the  present  Bakersfleld 
Garage  and  Auto  Supply  Co.  The  ad- 
dition will  cover  an  area  of  57x149 
feet,  and  will  contain  additional  stor- 
age space,  machine  shop  and  repair 
department.  Exterior  of  the  building 
will  he  faced  with  cement  plaster. 
Bids  will  be  taken  by  the  owners. 

SCHOOL  ADDITION— 2  story  and 
base,  brick.  Cost  not  stated.  Bakers- 
field,  Kern  Co.,  Cal.  Architect,  O.  L. 
Clark,  Brower  Bldg.,  Bakersfield.  Own- 
ers, City  of  Baker.'ifield,  This  work 
has  been  mentioned,  here  before  when 
plans  were  first  prepared.  Bids  will 
be  opened  by  the  Scliool  Board  on  May 
13th.  The  building  will  contain  four 
class  rooms  and  an  auditorium.  Plans 
can   be  secured   fro-fi   the  architect. 

RAILROAD  STATION— 2  story  and 
base,  frame.  $15,000.  Fresno.  Fresno 
^-o.,  Cal.  Engineers,  Engineering  De- 
partment Santa  Fe  R.  R.  Co.,  L.  A. 
Owners,  Santa  Fe  R,  R.  Co.  A  contract 
will   be   let   within    the   next   ifew   days 


for  the  construction  of  a  Mission  style 
addition  to  the  company's  passenger 
station  at  Fresno.  The  building  will 
be  covered  with  cement  plaster  on 
metal  lath  and  will  have  a  clay  tile 
roof.      Plans    are    now    being    figured. 

SCHOOL — 1  story  and  base,  concrete 
and  brick.  $18,000.  Hughson,  Stanis- 
laus Co..  Cal.  Architects,  Stone  & 
Wright,  24  So.  California  St.,  Stockton. 
Owners,  Hughson  School  District.  Clerk 
of  the  Board  may  be  addressed  at  Mo- 
desto. The  building  has  been  designed 
for  a  four-room  school.  Interior  will 
be  finished  in  pine  and  maple.  There 
will  be  a  central  heating  system.  A 
metal  tile  roof  will  be  used.  Exterior 
of  Hie  building  will  be  faced  with 
pressed  brick.  Plans  are  now  being 
prepared   for   the   work. 

WATER  SYSTEM  AND  TANK— Cost 
not  stated.  Tulare,  Tulare  Co.,  Cal.  En- 
gineers. Sloan  &  Robson,  Nevada  Bank 
Bldg.,  S.  F.  Owners,  City  of  Tulare. 
Bids  opened,  by  the  City  Trustees  for 
the  construction  of  a  water  system  in 
Tulare  show  the  Des  Moines  Bridge 
and  Iron  Works  low  for  the  steel  tank 
and  tower  at  $9,840  and  they  were 
awarded  the  contract.  O.  D.  Vincent 
was  low  at  about  $37,647.70  for  the 
water  system.  Next  low  on  this  work 
was  the  Coalinga  Tank  and  Pu.nping 
Co.     No  action  was  taken. 


Building  Contracts. 


FRESNO    COUNTY'. 


NW      OLIVE    AND      TEMPLE      AVES., 
Fresno  City.     All   work   for  dwelling. 

Owner L.  N.  Peart,   Fresno. 

Architect  ...Swartz,  Hotchkin  &  Swartz 
Fresno. 

Contractor.  .E.    P.    Smith,    Fresno. 

Filed   Jlay   8,  '13.      Dated   May   7,   '13. 
Frame   up   ready   for   rafters.  ..  .$1125 
Siding    and    shingles    and    rough 

plastering    on     1125 

Building  completed    1125 

Usual    35    days 1125 

TOTAL    COST,    $4500 

Bond,      $2250.        Surety,      Southwestern 

Surety  Ins.  Co.  Limit,  70  working  days. 

Forfeit,  none.     Plans  and  specifications 

filed. 

♦ 

SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 

FLATS — 2  story  and  base,  frame. 
$6,000.  Stockton,  San  Joaquin  Co.,  Cal. 
Arcliitect,  Walter  King,  Elks'  Bids.. 
Stockton.  Owner,  Mrs.  A.  Bioks  h. 
The  building  will  be  arranged  for  two 
flats  of  five  and  six  rooms  each  wiiii 
bath.  Interior  finish  will  be  entirelv 
of  pine  with  some  oak  floors.  Pl.ui- 
provide  for  gas  grates  with  brick  man- 
tels. Bath  rooms  will  have  tile  wain- 
scot. The  exterior,  of  the  building  will 
be  covered  with  rustic.  Plans  are  be- 
ing prepared  and  figures  will  be  called 
for   .shortly. 

RESlDIJiNCE  —  2  story  and  base, 
fra.iie.  $8,000.  Stockton,  San  Joaquin 
Co..  Cal.  Architect.  Ralph  P.  Morrell, 
Odd  Fellows'  Bldg.,  Stockton.  Owner. 
Frank  Gurnsy.  The  dwelling  will  he 
erected  in  the  Bones  Tract  and  will 
contain  ten  rooms,  baths  and  sleeping 
porch.  Interior  will  be  finished  in 
pine  and  hardwood.  There  will  I>e  fur- 
nace beat  and  open  fire  places.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal living  rooms  and  reception  hall. 
Mantel.s  will  be  of  tile  and  brick.  Tile 
will   be   used   in   the   bath    rooms     and 


BUILDING  AND  INDUSTRIAL  NEWS. 


kiltlieii.  Tho  exli-iioi-  oC  tli,.  .luullliig 
will  1)6  foveieii  witli  cement  plaster 
on  metal  latli.  Plans  are  being  pre- 
Iiared. 

SCHOOL — 2  story  and  base,  rein- 
forced concrete,  $30,000.  Quincy,  Plu- 
mas Co.,  Cal.  Arcbiteot,  W.  H.  Weeks, 
7.1  Post  St..  S.  F.  Owners,  Quincy 
Union  Higb  Soliool.  Arcliitect  Weeks 
has  just  been  selected  to  prepare  plans 
for  this  building.  The  .school  will  be 
designed  for  a  Union  High  School  and 
will  contain  a  number  of  class  rooms, 
assembly  hall  and  manual  training  de- 
partments. Other  than  the  fact  that 
it  will  be  of  the  reinforced  concrete 
type  of  con-struction  details  cannot  be 
given  at  this  time.  Mr.  Weeks  will 
appear  before  the  School  Tru.stees  next 
.Saturday    to    receive    instructions. 

STORE  A>fD  OFFICE  ALTERA- 
TIONS— 4  story,  brick  and  steel.  Cost 
not  stated.  Stockton,  San  Joaquin  Co., 
Cal.  Architect,  Walter  King,  Elks' 
Bklg.,  Stockton.  Owners,  Citizens'  In- 
vestment Co.  This  work  will  include 
the  installation  of  modern  elevator 
cfiuipment,  oil  burning  furnaces  and 
steam  heat.  New  electric  wiring, 
plumbing-  and  Etore  fronts  will  also  he 
installed.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Consid- 
erable structural  steel  and  iron  will  be 
used.  Plans  for  this  work  are  now 
being   prepared. 

BRIEK3E — Steel  and  concrete,  $150.- 
000.  Stony  Creek.  Glenn  Co.,  Cal.  En- 
gineer. County  Surveyor.  Willows. 
Owners,  Glenn  County.  This  work  has 
been  mentioned  here  before.  Bids  for 
the  construction  were  recently  opened 
but  have  all  been  rejected.  A  dispute 
over  the  right-of-way  to  one  of  the 
approaches'  could  not  be  settled.  This 
question  -will'  be  taken  up  at  the  next 
meeting  of  the  Board  of  Supervisors 
and  adjudicated,  after  wrhicli  new  pro- 
posals will  be  published  and  a  contract 
let.  Plans  and  specifications  can  'be 
obtained  from  the  County  Surveyor  at 
Willows. 

SCHOOL — 1  story  and  base,  rein- 
forced concrete,  $25,000.  Maxwell.  Co- 
lusa Co..  Cal.  Architect,  W.  H.  Weeks. 
75  Post  St..  S.  F.  Owners,  Maxwell 
School  District.  The  building  has 
been  out  for  figures  before  but  all  bids 
were  rejected.  Plans  are  now  being 
revised  and  figures  -will  be  called  for 
on  the  new  set  of  plans  "within  two 
weeks.  The  plans  include  eight  class 
rooms  and  assembly  hall.  Separate 
bids  will  be  taken  for  the  heating, 
plumbing  and  general  construction. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  can  be  se- 
cured  from   the   architect. 


Release  of  Liens. 


SACR.\>IEXT<>    COUN'l'V. 


Building  Contracts. 


.SACRAMEIVTO    COUNTY. 


N'ns.  726-728  K.\T.  Sacramento.  Alter- 
itions  and  additions  to  two-story 
md    basement    building. 

''«rier Willia,     Trust     and     Henry 

Nicolaus    Jr. 
Airhitect  . .  .E.     C.    Hemmings,     1005    K 
St..    Sacramento, 
'iitractor.  .Thielbahr    &    Bender,    2901 

C  St..  Sacramento. 
'Ind  May  3,  '13.     Dated   May   1.  '13. 

COST,     $3742 


RECORDED                                        AMOUNT 
May   7,   1913— E  23  FT.  OF  S   '/4   OF  5. 
J,  K,   9th  and  lOtli  Sts.,  Sacramento 
Oak   Park  Lumber  &   .Milling  Co  to 
R  R  Ferrell    $58.10 


Building  Contracts. 

SAN    JO.'Vq.l'IN    COUNTY 

LOT  6  ELK  20  E  OF  CENTER  ST., 
Stockton.  All  -n-ork  for  two-story 
brick   building. 

Owner Lem  Sing. 

Architect  . .  .None. 

St.,  Stockton. 

Filed  April  30,  '13  Dated  April  2S,  '13. 
Upon  completion  of  contract ....  $1000 

Before   June    1st    1000 

Before  July   1st   1000 

Before    July    ISth    1000 

Deliver   to   contractor   promissory 
notes;   1st  one  year  after  date..    1000 
One    for    each    of   the    four    years 

between     of     $1000 4000 

One  tor  $5500   6  years  after  date   5500 
TOTAL  COST,   $14,500 

Bond,   $7250.     Surteies,   J.   L.   Craig  and 

C.   P.   Cole     Limit,   forfeit,   none     Plans 

and    specifications    filed. 

LOT  5  BLK  "B"  26  E,  Stockton.  Brick 
building. 

Owner.  ..  .Coley-Craig  Co.,  17  X-Hunter 
Stockton. 

Architect  .  .  .None. 

Day's  work.  COST,   $12,000 


LOT  IG  BLK  50  W,  Stockton.  Raise 
and   remodel   frame   building. 

Owner H.   C.   Peterson,   il.   D..   Mall 

Bldg,  Stockton 

Architect  . .  .None. 

Day's   work.  COST,    $500 

S  %  OP  LOTS  1  AND  3  BLK  77  W, 
StO'Ckton.     Frame  building. 

Owner J.  N.  Santcsi 

Architect  . .  .None 

Day's  work.  COST,  $1400 


LOT    16    BLK    24    E,    Stockton.      Repair 
frame    building. 

Owner H.    R.   Foster,    35   S-Pilgrim 

St.,    Stockton. 
Architect  .  .  .None. 
Day's    work.  COST,    $1000 

ESCALON,  O.A.LIPORNIA.     All  work  for 
combination    passenger   depot. 

Owner Tidew-ater        &        Southern 

RailW'ay,    25    South    Sutter, 
Stockton. 
Architect... —    Wallace. 

Owner O.    G.   Kibbs. 

Filed  May  1,  '13.     Dated  May  1,  '13. 

Frame   up    $500 

Ready  for  painting 500 

36    days    after    9S5 

TOTAL  CO.ST,  $1985 
Bond.  none.  Sureties,  J.  E  Coley  and 
Ralph  W.  Gardner.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specification? 
filed. 

♦ 

LOS    ANGELES    AND    SOUTH- 
CALIFORNIA. 


HOTEL  ADDITIONS — 2,  4  story  and 
Jmse.  reinforced  concrete.  Cost  not 
stated.  Riverside.  Riverside  Co.,  Cal. 
Architect.  Myron  Hunt.  Hibernian  Bldg.. 
L.  A.  Owner.  Frank  Miller.  These  ad- 
ditions will  be  in  the  form  of  two 
wings,    each    48x100    feet    and    w-ill      be 


I  Nilt  at  llic  Uivci-.-^idc  Ijin.  Ground 
Moors  will  contain  dining  rooms,  ex- 
i'ibit  rooms  and  curin  rooms.  Upper 
Moors  will  l;e  arranged  for  guest 
rooms,  all  of  ■-.hlch  will  have  connect- 
ing baths.  Plans  provide  for  steam 
heat  and  elev-ator  service.  Exterior 
will  he  faced  with  cement  plaster  and 
roofs  -vvill  be  covered  with  red  clay  tile. 
Plans  are  being  prepared.  The  work 
will    be   done  by   Day   Labor. 

APARTMICNT  HOUSE— 3  story  and 
base,  brick.  Cost  not  stated.  Los  .\n- 
geles,  Cal.  Architects.  M.  .S.  Yeager  & 
Co..  Trust  and  Savings  Bldg.,  L.  A. 
Owner,  Anna  Baker.  The  building  will 
cover  an  area  of  42x142  feet,  and  has 
been  arranged  to  contain  67  rooms, 
which  will  be  divided  into  two  and 
three  room  suites.  All  suites  will  have 
(onnecting  baths  and  wall  beds.  Inte- 
rior will  he  finished  in  pine  and  hard- 
woods with  hardwood  floors  in  the 
principal  rooiri.<!.  Bath  roo ns  will  have 
cement  floors  and  tile  wainscot.  Plans 
include  steam  lieat  and  a  vacuum 
cleaning  system.  Exterior  of  the 
building  will  be  covered  with  brick 
veneer  and  artificial  stone  trim.  Plans 
are  complete  and  figures  are  being 
taken. 

LODGE  HALL — 5  s-tory  and  base, 
brick  and  steel,  $75,000.  San  Diego. 
Cal.  Architect,  Del  W.  Harris.  Timken 
Bldg.,  San  Diego.  Owners,  Woodmen 
of  the  World.  The  building  will  be 
erected  at  the  corner  of  12tli  and  G 
streets  and  will  cover  a  considerable 
area.  The  structure  will  be  practically 
fireproof.  The  first  floor  is  to  be  ar- 
ranged for  stores,  a  separate  entrance 
for  the  lodge  rooms  and  an  entrance 
and  lobby  for  a  hotel.  Upper  floors 
will  be  divided  into  hotel  rooms  and 
lodge  halls  and  the  offices  of  the  or- 
ganization. Interior  finish  will  he  of 
pine  and  hardwood.  There  will  be 
steam  heat  and  elevator  service.  A 
vacuu.Ti  cleaning  system  will  be  in- 
stalled. Exterior  of  the  building  will 
be  faced  with  pressed  brick  and  terra 
cotta.  Construction  will  be  started  in 
tw^o    montlis. 

SCHOOL — 2  story  and  base,  brick  and 
concrete,  $40,000.  Ontario.  San  Bernar- 
dino Co..  Cal.  Architect.  Norman  P. 
Marsh,  Broadway  Central  Bldg.,  L.  A. 
Owners,  Ontario  School  District.  The 
building  has  been  designed  for  a  high 
school  and  will  contain  ten  class 
rooms,  auditorium.  manual  training 
and  domestic  science  departments.  In- 
terior will  be  finished  in  pine  with 
maple  floors.  Plans  provide  for  steam 
lieat  and  modern  ventilating  system. 
Exterior  walls  will  be  of  brick  or  re- 
inforced concrete  faced  with  cement 
plaster.     Plans  are  now  being  prepared. 

WATER  SYSTEM — $200,000.  Oxnard, 
Ventura  Co..  Cal.  Engineers,  Olm- 
stead  &  Gillelen,  Wright  and  Callender 
Bldg..  L.  A.  Owners.  City  of  Oxnard. 
Plans  for  the  construction  of  a  munic- 
ipal, water  system  have  been  approved 
'y  the  Citv  Council  and  bids  have  been 
called.  Bonds  to  the  extent  of  $200,000 
liave  been  voted  for  this  work.  Plans 
can  he  secured  from  either  the  City 
Clerk  or  from  the  engineers.  The  of- 
licial  proposal  appears  in  another  col- 
umn of  this  issue.  Bids  will  be  opened 
at   Oxnard   on   May   2Tth. 

.\PARTirENT  HOl'SE — 3  story  and 
base,  brick.  Cost  not  stated.  Los  An- 
geles. Cal.  Architect,  Elmore  R.  Jeffry, 
Citizens'  National  Bank  Bldg..  L.  A. 
Owner.  Mrs  Ella  Barker.     This  building 


S6 


BUILDING  AND  INDUSTRIAL  NEWS. 


lias  been  mentioned  liere  before  when 
plans  were  flrst  started.  The  structure 
will  cover  an  area  of  105x79  feet  and 
has  been  arranged  to  contain  So  rooms 
arranged  In  two  and  three  room  s-uites 
with  private  baths  and  wall  beds.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice, a  hot  water  plant  and  vacuum 
cleaning  system.  Interior  finish  will 
be  of  pine  and  hardwood.  Cement 
floors  and  tile  wainscot  will  be  used  in 
tlie  bath  rooms.  Exterior  of  the  build- 
ins  will  be  faced  with  pressed  brick. 
Plans  tire  complete  and  figures  are  be- 
ing- taken. 

PIRB  HOUSE — 2  story  and  base. 
brick.  $15,000.  Los  Angeles,  Cal.  Ar- 
chitect, Chief  Building  Inspector 
Backus.  L.  A.  Owners,  City  of  Los 
Angeles.  The  building  will  cover  an 
area  of  40x72  feet,  and  is  to  be  erected 
-at  the  corner  of  Central  avenue  and 
1-lth  street.  Interior  will  be  finished 
in  pine  throughout.  There  will  be 
sisecial  plumbing,  including  shower 
baths.  The  exterior  of  the  building 
will  be  faced  witli  pressed  brick. 
Plans  have  been  completed  and  bids 
are  being  taken  by  the  Purchasing 
Agent   of  the  City. 

LIBRARY — 1  story  and  base,  rein- 
forced concrete.  Alhambra,  Los  An- 
geles Co.,  Cal.  Architect's  name  not 
given.  Owners,  City  of  Alhambra.  This 
building  was  mentioned  in  las't  week's 
issue.  The  time  for  opening  bids  has 
been  postponed  until  May  17th.  Plans 
can  be  secured  from  the  City  Clerk. 

LIBRARY— 2  story  and  base,  brick 
and  concrete,  $30,000.  Los  Angeles,  Cal. 
Architects,  Train  &  Williams,  asso- 
ciated with  ■  F.  M.  Ashley,  Exchange 
Bldg.,  L.  A.  Owners,  City  of  Los  An- 
geles. All  bids  received  for  this  work 
were  in  excess  of  the  appropriation. 
Plans  are  now  being  revised  and  new 
figure.':  will  be  called  for  shortly.  The 
following  is  a  list  of  the  bids  received: 
Kling  Co., $32,217;  C.  Karseboom,  $33,- 
229;  Alta  Planing  Mill  Co..  $36,177;  Al- 
peter.  Hall  &  Alpeter,  $3S.791:  F.  O. 
Engstrum    Co.,    $41,350. 

SCHOOL — 1  story  and  base,  frame, 
$23,000.  Venice,  Los  Angeles  Co.,  Cal. 
Architect,  Eager  &  Eager,  Story  Bldg., 
L.  A.  Owners,  Venice  School  District. 
The  building  will  be  ■built  around 
three  sides  of  a  court  100xU2  feet. 
The  main  portion  of  the  building  will 
contain  the  auditorium,  one  of  the 
wings  four  class  rooms  and  the  other 
wing  domestic  science  and'  manual 
training  departments.  Interior  will 
be  finished  in  pine  with  maple  floors. 
There  will  be  a  central  heating  system 
and  vacuum  cleaning.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  l«th.  Plans  are  com- 
plete and  bids  will  be  opened  on  May 
14th. 

Contracts  Awarded. 

STORE  AND  OFFICE  ADDITION— 4 
story  and  base,  reinforced  concrete, 
182,000.  Los  Angeles,  Cal.  Architect, 
Harrison  Albright,  I^aughlin  Bldg.,  L. 
A.  Owner,  John  D.  Spreckels.  Con- 
tractors, The  John  Roberts  Co.,  Lan- 
kershim  Bldg.,  L.  A.  Contract  price, 
$S2,000. 

STORES  AND  LOFTS— 6  story  and 
base,  reinforced  concrete,  $60,800.  Los 
Angeles,  Cal.  Architece,  W.  J.  Saun- 
ders, International  Bank  Bldg..  L.  A. 
Owner,  P.  W.  Braun.  Contractors,  Gav- 
agan-McCutcheon  Co.,  Union  Oil  Bldg., 
L.    A.      Conti-act    price,    $60,800. 

APARTMENT    HOUSE— 4      story    and 


base,  lirick  and  steel.  Cost  not  stated. 
Los  Angeles,  Cal.  Architect,  A.  Reif, 
Hlggins  Bldg.,  L.  A.  Owner,  Adolph 
J«hnke.  Contractor,  J.  S.  Barrett,  3826 
South  Hill  St.,  L.  A.  Contract  price  not 
stated. 

APARTMENT  HOUSE— 4  story  and 
base,  brick  and  steel,  $80,000.  Los  An- 
geles, Cal.  Architects,  Milwaukee 
Building  Co.,  Wright  and  Callender 
Bldg.,  L.  A.  Owner,  Bertha  W.  Sulli- 
van. Contractors,  Milwaukee  Building 
Co.,  Wright  and  Callender  Bldg..  L.  A 
Contract    price,    $80,000. 

APARTMENT  HOUSE— 4  story  and 
base,  brick  and  steel.  $70,000.  Los  An- 
geles, Cal.  Areliitects,  M.  S.  Yeager  cS: 
Co.,  Trust  and  Savings  Bldg.,  L.  A. 
Owner.  How-ard  W.  Squires.  Contrac- 
tors, The  Main  Bxiilding  Co.,  Thorpe 
Bldg.,   L   A.      Contract  price,    $70,000. 

CHAPELl  story  and  wing,  reinforced 
concrete,  $31,600.  Camarillo,  Ventura 
Co.,  Cal.  Architect,  Albert  C.  Martin, 
Higgins  Bldg.,  L.  A.  Owners.  Mission 
San  Juan  Camarillo.  Contractors,  W. 
A.  Schumacher  Co.,  Brockman  Bldg.,  L. 
A.,  general  construction,  $31,600.  Other 
contracts  aggregating  $10,000  have 
also   been   awarded. 

RESIDENCE  —  2  story  and  base, 
frame.  $25,000.  Los  Angeles,  Cal.  Ar- 
chitects, Edelman  &  Barnett,  Blan- 
chard  Bldg.,  L.  A.  Owner,  Sol.  Aron- 
son.  Contractors,  Pacific  Engineering 
Co.,  H.  W.  Hellman  Bldg.,  L.  A.  Con- 
tract   price.    $25,000. 

STORES  AND  LOFTS — 9  story  and 
base.  Class  A  construction,  $225,000. 
Los  Angeles,  Cal.  Architects,  Parkin- 
son &  Bergstrom,  Security  B'dg.,  L.  A. 
Owners,  Metropolitan  Fireproof  Build- 
ing Co.  Contractor,  O.  F.  Engstrum, 
5th  and  Seaton  Sts.,  L.  A.,  general  con- 
struction only.  Contract  price  not 
stated.  Plumbing,  electric  work,  heat- 
ing, .marble  and  tile  work,  elevators 
and  ornamental  iron  work  will  be  let 
separately. 

APARTMENT  HOUSE— 4  story  and 
base,  brick  and  steel,  $49,000.  Los  An- 
geles, Cal.  Architect,  none.  Owner, 
Dr.  T.  J.  Rush.  Contractors,  Pacific 
States  Investment  Co.,  107  So.  Broad- 
way,  L   A.      Contract   price,   $49,000. 


Positions  Wanted 


YOUNG  ilAN.  30  years,  wants  a  job 
of  any  kind.  Solicitor's  job  preferred. 
Salary  no  object.  Future  promotion  of 
more  consequence  than  present  salary. 
H.  R.  SCOTT.  123  9  7th  Ave.  Sunset 
Dist.,   S.    F.      Tel    Sunset    1829. 


PORTLAND  AND  OREGON. 


LODGE  HALL — 2  story  and  base, 
brick  and  steel,  $25,000.  Tillamook, 
Ore.  Architect,  E.  E.  McClaran,  Lum- 
ber Exchange  Bldg.,  Portland.  Owners, 
I.  O.  O.  F.  Hall  Association,  Tillamook. 
The  building  will  be  designed  for 
stores  on  the  first  floor  and  lodge 
room-?,  assembly  hall  and  banquet 
room  on  the  upper  fioor.  The  structure 
will  cover  an  area  of  80x100  feet  and 
will  be  classic  in  design.  Considerable 
structural  steel  will  be  used.  Interior 
finish  will  be  of  pine  and  hardwood. 
There  will  be  steam  heat.  The  exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
figure?  are   being   taken. 

FIRE  HOUSES^2,  I  story  and  base, 
trick,  $15,000  each.  Portland.  Ore. 
Engineer,  Chief  Engineer,  City  Fire 
Department,  Portland.  Owners,  City 
of  Portland.  Plans  for  two  new  fire 
houses    have    been    completed    and    bids 


are  now  being  taken.  One  of  the  sta- 
tions will  be  erected  at  the  corner  of 
3rd  and  Glisan  and  the  other  at  the 
corner  of  14th  and  Glisan.  Plans  can 
be  secured  from  the  Chief  Engineer  of 
the  Fire  Department  at  the  City  Hall. 
Bids  will  l)e  opened  on  May   15th. 

HOSPITAL— 2  story  and  base,  brick 
and  concrete.  $25,000.  Astoria,  Ore. 
Architects,  Sutton  &  Whitney,  Lewis 
Bldg.,  Portland.  Owners,  Clatsop 
County.  The  building  will  be  de- 
signed for  a  County  Hospital  and  will 
contain  wards  for  males  and  females, 
dining  rooms,  kitchens,  nurses'  quar- 
ters and  a  large  operating  room.  Plan.^ 
include  stea  n  heat,  elevator  service 
and  a  vacuum  cleaning  plant.  Interior 
"Will  be  finished  in  pine  and  ii.irdwood. 
The  exterior  of  the  building  will  be 
faced  with  cement  plaster  and  pressed 
brick.  Plans  are  now  being  prepared 
and  it  will  be  a  matter  of  tliree  weeks 
or  a  month  before  figures  will  be 
taken. 

Contracts  A'vrarded. 

OFFICES — 5  story  and  liase.  Class 
A  construction,  $80,000.  Portland,  Ore. 
Architects,  MacNaughton  &  Raymond, 
Concord  Bldg.,  Portland.  Owners, 
Title  and  Trust  Building.  Contractors, 
Boyajohn-Arnold  Co.,  Wilcox  Bldg.. 
Portland,  general  construction.  Con- 
tract   price,    $80,000. 


SEATTLE  AND  WASHINGTON. 

BRIEKJE. — Steel  and  concrete.  $200,- 
000.  Seattle.  Wash.  Engineer.  City 
Department  of  Engineering,  Seattle. 
Owners.  City  of  Seattle.  Bids  are 
again  being  taken  for  the  construction 
of  the  West  Wheeler  street  bridge. 
The  Board  of  Public  Works  will  open 
figures  for  this  work  on  ilay  16th. 
Previous  bids  were  all  in  exce?s  of 
the    amount    available. 

COURT  HOUSE — 3  and  5  story.  Class 
A  construction,  $950,000.  Seattle, 
Wash.  Architect,  A.  Warren  Gould. 
American  Bank  Bldg.,  Seattle.  Own- 
ers, King  County.  Final  plans  and 
specifications  for  the  construction  of 
this  building  have  been  approved  and 
bids  for  the  work  are  being  advertised. 
The  building  will  be  erected  on  the 
block  bounded  by  Jefferson,  James, 
3rd  and  4th  streets.  There  will  be  a 
complete  steel  frame  and  fireproof 
construction  throughout.  The  main 
portion  of  the  building  will  be  three 
stories  high  and  the  center  portion 
five  stories.  Bids  will  be  opened  on 
June  3rd.  Alternate  proposals  for 
granite  facing  and  terra  cotta  facing 
are  being  taken.  Plans  can  be  secured 
from   the   architect. 

FACTORY — 4  story  and  base,  rein- 
forced concrete,  $50,000.  Seattle,  Wash. 
Architect.  Hans  Pederson.  Madison 
Bldg.,  Seattle.  Owner,  Hans  Pederson. 
Mr.  Pederson  is  preparing  plans  for  a 
four-story  reinforced  concrete  build- 
ing which  will  be  erected  at  the  cor- 
ner of  Republican  and  Fairview  streets. 
Construction  will  be  fireproof  through- 
out with  reinfoi'ced  concrete  walls, 
concrete  floors  and  roof  and  metal 
window  sash  and  frames.  There  will 
be  fireproof  doors  and  an  automatic 
sprinkler  system.  Exterior  of  the 
building  will  be  faced  with  ceuent 
plaster.  The  structure  has  been  de- 
signed for  an  overall  factory.  Bids 
are  to  be  called  for  at  once. 

SCHOOI^ — 2,  2  story  and  base,  re- 
inforced   concrete    and-     brick.      $75,000 
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E.  H.  Williams 


Chalmer  Mufldiy 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

615  Phelan  Building,        San  Franclsoo 


Pacific  Mantel  and  Tile  Co. 

F.  W.  CRINNION,  Manager 

Mantels,  Grates  and  Tiles.   Fire  Sets,  Andirons 

Portable  Baskets  and  Grates,     Floor  and 

Wall  Tiling  in  Origional  Designs. 

1727    TELEGRAPH    AVE. 

OAKLAND,     CAL. 

Phone  Oakland  121 

Resldenoa    Pbon&    Oakland  8622 


and  $5U,U0U.  Seattle.  Wash.  Architect, 
Edgar  Blair,  901  7th  Ave..  Seattle. 
Owners,  City  of  Seattle.  Plana  for 
these  two  buildings  have  been  com- 
pleted and  bids  will  be  called  for  at 
once.  The  $TO.000  building  is  to  be 
known  as  tlie  Lake  School.  The  $50,- 
UOO  will  be  expended  in  constructing 
an  addition  to  the  West  Woodland 
.School.  Plans  can  be  secured  from 
the   architect. 

SCHOOL — 3  storj-  and  base,  rein- 
forced concrete.  $50,000.  Taconia. 
Wash.  Architects,  Heath  &  Grove, 
National  Realty  Bldg.,  Tacoma.  Own- 
ers, City  of  Tacoma.  Plans  for  the 
construction  of  a  five-room  brick 
school.  kno'n^n  as  the  Hawthorne 
.School,  have  been  co  npleted  and  fig- 
ures will  be  called  for  at  once.  This 
work  is  estimated  to  cost  $22,000.  Plans 
for  the  boys'  and  girls'  gymnasium, 
two  separate  buildings,  which  are  to 
be  erected  at  the  Stadium  School,  are 
also  complete  and  bids  will  be  taken 
shortly.  Each  of  these  buildings  will 
cost  in  the  neighborhood  of  $50.00n. 
Plans  and  specifications  can  be  ob- 
tained from  the  arcliitects.  Construc- 
tion of  the  gymnasium  buildings  will 
he    of    reinforced    concrete. 


FOREIGI*      TRAOK      Ot»PORTUNITIES. 

rinquiries  Ir.  which  addresses  are  omit- 
ted are  on  file  at  Bureau  of  Foreign 
and  Domestic  Commerce,  Washing- 
ton. D.  C.  In  applying  for  addresses 
refer   to   file   number.] 


The  Panels  that  are 
as  good  as  they  are 
famous. 


Wybro  Panels 
are  good  panels 

Figure  it  out  either  way — in  point  of 
Quality---in  point  of  price — in  point  of 
goodness— -there  is  no  better  panel  on  the 
market  than  the  WYBRO. 

They  ate  everlastingly  good— -Sold 
only  by. 


Wliite  Bpotheps 


5th  and  Brannan  Streets 


San  Francisco 


Consuls  are  requested  to  contribute  to 
this  department,  and  in  doing  so 
should  in  each  instance  state  in  what 
language  correspondence  should  be 
conducted. 


So.  1j078&  Aseuoles  for  .American 
Kods. — One  of  the  commercial  agents 
of  the  Department  of  Commerce  re- 
ports tliat  a  firm  of  commission  agents 
in  a  European  country  desires  to  re- 
present American  manufacturers  of 
the  following,  articles:  Paraffin,  phos- 
phates of  annomia,  glues,  and  special 
glues  tor  the  manufacture  of  velve- 
teen, hardware,  turpentine,  acetate  of 
lead,  chemicals  in  general,  raw  cotton 
in  bales,  upper  leather,  glazed  kid 
glove  and  patent  leather,  silk  stockings 
and  socks,  hams,  lard,  casings,  motor 
cars  and  accessories,  wooden  staves, 
handkerchiefs,  paper  for  newspapers, 
metals  for  making  umbrellas,  etc.  This 
firm  also  desires  to  get  in  touch  with 
importers  of  raw  sheepskims,  vegetable 
tanned  sheepskin,?,  olive  oil,  grapes, 
wines,   and   cork. 

No.  10790.  Cement  machinery A  re- 
port from  an  American  consular  officer 
states  that  a  business  man  in  Italy  de- 
sires to  represent  on  the  market  Ameri-. 
can  manufacturers  of  cement 
machinery,  particularly  that  used  in 
cement  factories,  such  as  pulverizers, 
mi.Ners,  and  machinery  adapted  for  pa- 
cking cement  in  sacks,  all  to  be  of  the 
most  modern  improved  types.  The  in- 
quirer, wiio  is  an  engineer,  states  that 
he  makes  a  specialty  of  this  class  of 
machinery,  and  has  hitherto  handled 
that  of  German  make.  He  is  in  touch 
W'th  the  cement  manufacturing  plants 
of  the  country.  He  desires  illustrated 
cutalogj'es  in  French  or  German,  if  pos- 
sible. Prices  f.  o.  b.  New  York,  dis- 
counts, and  terms.  References  can  be 
furi.ished.  and  corresponderce  should 
bo  in  i'rtnch,  Italian.  German,  of  Eng- 
lish,  the   Hrst  three  pref-Drred. 

Xo.  10701.  Electrical  goods  and  gaso- 
line   liglitlng    appliances A    foreign 

business  firm  has  requested  an  Ameri- 
can consulate  to  put  it  in  co.nmunica- 
tion  with  American  manufacturers  of 
electrical  goods,  and  gasoline  lighting 
appliances.  Offers  giving  full  details 
in  regard  to  prices,  discounts,  and  cre- 
dits should,  if  possible,  be  accompanied 
by  samples.  Prices  should  preperably 
include   packing  expenses   and    delivery 

e.  i.    t.   city    of   destinatiin,   or  at   least 

f.  0.   b.    New    York. 

No.  10700.  UaUanized  slieets  and  wire 
nails. —  An  American  consul  reports 
that  a  business  firm  in  hte  United 
Kingdom,  which  is  interested  in  sup- 
plying the  Straits  Settlements  and  Ma- 
lay States  with  galvanized  sheets  and 
wire  nails,  would  like  to  secure  informa 


lion  from  manufacturers  as  to  the 
landed  cost  of  such  articles  at  Penang 
and  Singapore.  It  would  also  like  manu- 
facturers who  might  consider  doing 
business  with  it  in  this  section  to  fur- 
nish an  analysis  if  their  galvanized 
sheets  and  wire  nails,  as  well  as  cost 
price.  This  firm  is  also  ready  to  handle 
American  cotton  goods  and  tinned  sal- 
mon through  Penang  and  Singapore, 
but  states  that  it  is  a  quetsion  of  price 
as  to  whether  or  not  such  American 
goods  can  be  successfully  promoted 
there.  This  firm  ordinarily  makes  its 
purchases  direct  for  e.xport  to  this  mar- 
ket, but  in  some  instances  might  handle 
it    on   a   commission. 

No.  10SOO.  Typewriters,  automobiles, 
and  mechanical  supplies. — A  business 
man,  who  has  already  placed  a  number 
of  American  articles  on  the  British 
market,  informs  an  American  consulate 
that  he  would  like  to  correspond  with 
manufacturers  of  a  typewriter  which 
can  be  sold  at  retail  for  about  $50. 
There  is  a  demand  for  such  a  machine, 
and  it  is  stated  that  350  can  be  placed 
the  first  year,  with  a  large  increase 
subsequently,  if  the  machine  should 
prove  satisfactory.  He  is  also  inter- 
ested in  a  two-seated  runabout  auto- 
mobile, retailing  for  about  $'500.  and  a 
high-power  petroleum  oil  lamp  in  sep- 
arate units,  for  use  in  textile  and  dye- 
ing factories,  to  easily  determine  dif- 
ferences in  color  of  cloth  at  night.  The 
inquirer  is  said  to  be  familar  with  trade 
conditions  in  the  United  States  and  Eng 
land  and  is  ready  to  consider  the  in- 
troduction of  any  useful  mechanical 
article  manufactured  in  the  United, 
w-hich  can  be  placed  on  the  English 
market  at  from  $25  to  $30. 

No.  lOSOl.  Gas  ranges. —  A  report 
from  an  .\merlcan  consular  officer  in  a 
Mediterranean  country  states  that  a 
resident  of  his  district  wishes  to  se- 
cure the  local  representation  of  Ameri- 
can manufacturers  of  gas  ranges.  Cata- 
logues, prices,  f.  o.  b.  New  York,  and 
terms  are  desired.  References  can  be 
furnished,  and  correspondence  may  be 
in  French,  German,  Italian,  of  English. 


SiOTirE    TO    rONTR ACTORS. 

TiJEASUKY  DEPART.MENT.  Office  of 
the  Supervising  Architect.  Washington, 
U.  C.  Mav  5,  1913.  —SEALED  PRO- 
POSAL.S  will  be  received  at  this  offlce 
until  3  o'clock  P.  M.  on  the  »th  day  of 
June,  101.'!,  and  then  opened,  for  a  con- 
duit and  wiring  system  in  the  United 
States  Marine  Hospital,  San  Francisco, 
CU..  in  accordance  with  drawing  and 
specification,  copies  of  which  may  be 
had  at  this  ofllce  or  at  the  office  of  the 
Supervising  Superintendent  of  Con- 
struction. U.  S.  Post  OiHce.  San  Fran- 
cisco, Cal..  at  the  discretion  of  tlie  Su- 
pervising   .\vchitect. 

O.   WENDBROTH. 
Supervising  .Architect.   Ci 
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Foole  Mixer  on  street  paving 
in  Chico,  California 


There's  a  Foote  Mixer  for  every  job! 
Carried  ia  Stock  by 

EDWARD  R.  BACON  &  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 
FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  3S-40  NATOMA  ST.,  S.  F. 

Edward  P.  Bacon  is  positively  not  connected  with  any  other  firm. 


ER   65   YEARS- 
EXPERIENCE 


Trade  Marks 

Designs 

COPVniGHTS  &c. 

i  pliet  ^h  nnd  descri-jtion  mBy 

;Mr  opinion  free  whether  an 

13  probftbly  pnteiitttble.    Cominunlca- 

9  strictly  coiiUdeiitial.  HANDBOOK  on  Patent* 

sent  free,  (ililest  Qcenoy  for  sccuniiff  patents. 

l*atciU9  taken  throuch  Bluiin  &  Co.  recelre 
special  notice,  without  cbflrge.  In  the 

Scientific  JTtitericatt. 

A  handBnmely  Illustrated  weekly.  T.nrcest  cir- 
culation of  any  scientltic  Journal.  Terms.  S3  a 
voir:  four  months,  $1-  Sold  byall  newsdealere. 

MUNN&Co.36'B'oadwa,.NBVvYork 

Branch  Office.  626  F  St,  Washlncon.  D.  C. 


PATENTS 


promptly  nhtnined  OR  VO  TEE. 
Cavents.  C"l.vriirhls  »"li  Lnlic 
TWENTY  TEARS' PEACTICE  Ilith 
Send  mode'  jketch  or  photo,  fi. 
OD  putentnt.ilitv.  All  biisinpes 
HAKD-BOOK  FREE  Explainsovcr 
How  toOl.tnio  nnd  Soli  1-atents.  \V1 
Will   Pav,  IIoiv  to    Get  a  Partner. 


of  importance  to  in 


H.  B.  WILLSON  &  CO.   ^^ "' 


Box  239  W:ll;onBldg. 


Attorneys 
WASH!!:3T0N,  0.  0. 


Frank    Neidick 

Carpenter   and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 


San    Francis'  o 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  )ears  of  experience,  during  which  time  he  has 
mastered  the  bus  ness  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  hi;h  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  cily,  which  stand  as  a 
testifying  demonstraiion  for  his  knowI;dge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association, 


Send  for  sample  copies 
The 

"Daily  Pacific  Builder." 

Issued  Daily,  $1.00  Per  Month. 

"Building  and 

Industrial  News" 

Issued  Weekly,  $3.00  Per  Year. 

The 

L  A.Larsen  Construction 
Reports. 

Issued  Daily.     Terms  on  application. 

560  Mission  St.    San  Francisco 
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Hart  -  Wood 
Lumber  Co. 

Manufadturers  and  Dealers  in 

Building  Lumber 

Quality 
Service 
Price 


Yards,  Cor.    Fifth  and  Berry  Sts. 

San  Francisco 

Phones  Kearny  3560  Sutter  2321 

Wholesale  Office 

807  Fife  Building 


Sacramento 
Sandstone  Brick 


A  perfectly  smooth  high  grade 
FACING  BRICK. 

Unlike  any  Sand^one  brick  here- 
tofore used  in  San  Francisco 

Favorable  reports  from  highest 
authorities  in  the  U.  S. 

F.  ctorj : 

Sacramento,  Cal. 

Geo.  Bostwick,  Manager. 

S.  F.  O'fice:  2.^5  First  Stre  t 

Phone  Sutter  2192 

J.  P.  Byrne,  Agent 

Nearest  thing  to  enamelled  Brick  at  one-third  the  price 
See  the  Siller  Building,  9ih  and  L  Sts., Sacramento,  Cal. 

Sacramento  Sandstone  Brick  Co. 


p.  W   DREUSIKE  O  B.  DREUSIKE 

OLD  MISSION  AND  S.  SPANISH  TILE 

Simplex 

Automatic  and  Standard 

Sheet  Metal  Windows 


Archjfectural  Sheet  Metal  Work 

Office 

BRYANT  ST.,  Bet.  9th  &  lOtb 

Telephone  Market  249 

Factory,  14tli  &  FLORIDA  STS.  San  Francisco 


The  Original 
Metal  Store  Front 

Kawneer  Patents 

Sustained  by  United  States  Court 


'•^aimeA*^ 


ir 


Now 
Made  in  San  Francisco 

K\WNEER  MFG.  COMPANY 
420-422  TURK  STREET 
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GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Francisco 
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BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goe  s  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


Rind  your  copies  of  the  Building  and  Industrial 
News  in  PERMANENT  BOOK  FORM 

We  have  succeeded  at  last  in  securing  a  really  practical  binder. 
The  Building  &nd  Induitri&l  News  cont&insa  great  deal  of  technical  and 
statistical  information   that  many  of  our  readers  find  worth  saving'  for 
future  reference.  There  is  no  better  way  of  p  eserving'it  than  using  the 
*'BIG  BEN"  BINDEIR 
whuh    preserves   the   mag:azine   in   permanent    book    form.      This   binder   is   handsome    and    durable,    and    makes 
the    permanent    filing   of    magazines  as  easy   as  filing  ordinary  papers.      Itopens    fiat  like   a  regular   book,   and 
comes   in   fine   art    cloth    with    the   name  of  our  Journal  .stamped   in  gold   on    the    front    cover    and    back.      For 
persons  who  desire  to 

Save  Xtiese  Valuable  A.rtleles 
this  binder  is  just  the  thing,  as  it  liolds  several   numbers  of  our  Journal  and    can   be    used   again    indefinitely 
year  after  year,  simply  by   taking  out    the    old   Journals  and    inserting   the  new  ones  as  they  cpme  to  you. 

By    making    special    arrtingeaient  with   the   manufacturers  of  this  bett   binder   that  has  ever  been  put   on 
the    market,    we   are   able    to    furnish    tiiem    to    you    for    ONLY  $1.00  E:a.CH, 

Merely  send   us   your  name   and  address-  and   say:      "Send    us   your   binder.      I   enclose   $1.00,"   and    we    wi!l 
send  the  binder  promptly  all  charges  prepaid. 

Send  in  your  orders  now  and  begin    saving  tlie  statistical   and   technical    information,    articles    and    valu- 
able  data,    that    will   be   published    in  The    Building    and    Industrial    News  t!iis  year. 


Date 


Xo  BuildiriQ  &  Industrial  IVews 

560  IVIissfon  St.,  iSan  Francisco 

Gentlemen:    Herewith  find  check  or   Postal  Order  for  three  dollars,  for  which  send  your 
paper  for  one  year  to 


-Street 


City- 


Issued  Weekly,  $3.00  Per  Year 


Thirteenth  Year,  No.  20. 


BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Indu^rial  Activities  of  the  Pacific  Coa^ 


Successor  to: 

California  Architect. 

Industrial  News  of  Alameda  Co. 
Builder  and  Contractor. 

Western  Builder. 


THIS  WEEK'S  ILLUSTRATIONS: 


Oakland's  New^  Municipal  Auditorium.  A 
Contradt  For  The  Structural  Steel  Has  Just 
Been  Let.  Designed  By  Architecfls  Palmer 
&  Hornbo^el  Of  New  York  Associated 
With  Architedt  J.  J  Donovan  Of  Oakland. 

Southern  Pacific  Go's.  New  Depot  To  Be 
Erected  At  Third  &  Tow^nsend  Streets, 
San  Francisco.  Designed  By  Their  En- 
gineering Department. 
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Contractors  Equipment 


THAT  BRINGS  RESULTS 


Steam  Shovels 

Locomotives 

Locomotives 
Cranes 

Dump  Cars 

Tractors 

Crushers 

Screens 

Elevators 


Concrete  Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Clam  Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


nsley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


MUNDY'S  Hoisting  Engines 
Steani,  Electric  &  Beit 


We  are  also  West  Coast  Distributors  for 
I-.autI-i-«Jurgens 

1,  2,  Sand  5  Ton 

IVIotor  Xpuck 

Equipped  with  a  y  style  bodies  including 
side  or  end  dump. 

Immediiate  Deliveries 


Lauth-Juergens 
1  Ton  Truck 


All  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 


INCORPORATED 


Salesrooms  215-217-219  Rpalto  Building 


SAN     FRANCISCO,     CAL. 
Telephone  Douglas  1380 


Building  and  Industrial  Ne^vs 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  i 


of  the  Pacific  Coast. 


fssued  Weekly,  $3  00  per  year 


San  Francisco,  MAY  20,  1913 


Thirteenth  Yeir  No.  16 


BUiLDiNGandiNDUSTRULNEWS    Editorial  Comment. 


tO(5  to  the  Arcliitei-tural.  Eng 
neering.  Building  and  Industrial  Activ 
ities-  ot  the   Pacific  Coast. 


Entered  as  second-class  matter  at 
San  Francisco  Post  OfBce  under  act  of 
Congress  of  March   3,   1S79. 

ISSUED    EVERY    TUESDAY 

L.   A.    LARSEN, 

Publislier  and  Proprietor. 

SAN    FRANCISCO    OFFICE 

B60   Mission    Street. 
Telephone — Donglas    2372. 


OAKLAND  OFFICE 
1015   Franklin  Street 

Telephone   Oakland,    790 

Reeular  Sukiseriptlon — $3,00  a  year  in 
advance.      25    cents    per   copy. 

Atlertixin^  ICates  on  application.  It 
enquirers  -uili  send  copy  ot  matter  and 
state  space  required,  close  figures  will 
be  given.     Address 
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Counties    33 

Oakland    and    Alameda    County..'.. 

„ a7-28--29-30-31-32-33 

gan«ma-Pacific  E.xposition  Work.l5 

Post    Offices 15-16 

Portland    and    Oregon 35-36 

R:iilioad     Construction,     Stations 

and   Equipment   16 

Resi'dences     .- 18-17 

.Sacranicntov  Stockton  and  North- 
ern  California    34 

S.m    Francisco    20-21-23-''3  • 

_  •  •  •  ■      24-25-26-27 

.Jin   .lose  &  Santa   Clara  Valley.. 33 

Schools .■.'. .  .18 

Sealed    Proposals     17-1,S 

Senile   and    Washington .36 

Sen-ers,    Street    Wrrk    and    Water 

Systems    i  5; 

Some     Notes   on   the      Oauses     of 

F.iihire    ot   Stucco    Work 10 

Stores    and    Offices 18-19 

Theatres     10 


Buildi-g  operations  for  the  month  of 
.Vpril  ."how  an  aggregate  loss  through- 
out the  country.  Returns  from  64  build- 
ing centers  of  the  United  States  made 
to  the  American  Contractor,  Chicago, 
show  a  loss  of.  something  like  6  per 
cent.  This  is  not  surprising  owing  to 
the  unprecidented  floods  in  the  middle 
west  and  also  from  the  tact  that  New 
York  last  year  sliowed  an  unprecended 
building  record  for  the  month  of  April. 
Portland  and  Los  Angeles  lead  the 
record  of  the  Pacific  Coast,  both  these 
cities  being  tabulated  with  permits  of 
more  than  5  millions  in  the  aggregate." 
Seattle  also  coming  along  with  a  total 
of  more  than  3  million  for  the  month. 
Syin  Francisco.'  so  far  as  private  con- 
struction is  concerned,  had  only  some- 
thing over  2  million,  including  the 
Panama  Pacific  and  city  work  it  in- 
cluded more  than  three  million.  So 
outside  ot  New  York  the  country  gen- 
erally showed  a  normal  gain.  Parti- 
culars are  to  be  found  in  the  following 
table: 

April  April, 

1913.  1912. 

City  Cost.  Cost. 

Akron $    1,119.300   $       704,387 

Albany      480,100  90'4,635 

Atlanta     427,185        1,135,396 

Baltimore 1.626,014  766,508 

Bii'mingham     296,235  197.690 

Buffalo      1,097,000  548.000 

Cedar    Rapids    ..,,         168,000  133.000 

C'liattanooga     W7,900  192,575 

Chicago     12,329,900        9,345,400 

Cincinnati      693,206  947.485 

Cleveland      1,880,065        1.806.859 

Columbus     774,121  745.737 

Dallas 1,209,835  502,970 

l")enver     ......         242,300  651,850 

Detroit 3.070,195        3,086,405 

Duluth     280,345  172,728 

Evansville      448,406  208,625 

Fort   Wayne    222,150  302.65-0 

Grand    Rapids    ...         355,776  285,353 

Harrisburg    185,025  58,240 

Hartford      378,520  873,520 

Indianapolis     1.531,060        1,332,230 

Kansas   City    1,265,745        1,304,760 

Lincoln     623.085  165.240 

Los    Angeles     5.047.06'5        2.650,461 

Louisville     510,690  712,010 

Manchester     352,352  411,154 

Memphis     285,929  224.454 

Milwaukee     1.702.340        1.576,566 

Minneapolis     1,424,3«0        2,148,455 

Nashville     427,366  142,070 

Newark     1,842,278        1.126,777 

New    Haven    403,135  659,580 

New    Orleans    251,734  324,827 

Manhattan     7,470.358      15,438,826 

Brooklyn     3,761,461        5,604,364 

Bronx     2,892,281        4,125,741 

.\ew   York    14.124,100      25.168.931 

Norfolk      478,256  246,612 

Oakland      652,490  742,788 


Omaha     575,085  504,320 

Paterson     149,785  241,536 

Peoria     259,101  160,000 

Pliiladelphia     3,689,615  4,503,385 

Pittsburg    1,057,762  1,009,792 

Portland     2,887,885  2,305.936 

Richmond     495,141  76»,6e4 

St.   Joseph    200,127  145,850 

St.    Paul    926,150  '869,799 

St.    Louis    1,586,006  2,416,240 

Salt    Lake    City...  277.151  192,350 

San  Antonio    156,155  152,477 

San    Francisco    . . .  2,249,332  3,435.334 

Scranton     113,390  153,717 

Seattle     840,595  1,235,230 

Shreveport     156,907  69,217 

South   Bend    195,727  175,90'5 

Spokane     198,363  193,910 

Springfield      113,775  112,605 

Tacoma     160,759  124,607 

Toledo    885,315  558,450 

Washington     1,162.656  1,049.714 

Wilkes-Barre    ....  132,369  97,389 

Worcester     493,059  1,279,525 

Total      $77,285,952   $84,560,880 

-♦ .._ 

Whatever  difference  of  opinion  there 
may  have  'been  about  the  compromise 
and  agreement  for  the  use  of  the  lower 
Market  Street  tracks  by  the  City  and 
the  United  Railroads  there  is  little  dif- 
ference of  opinion  as  to  the  advisa- 
bility and  necessity  of  building  more 
municipal  car  lines.  While  it  is  not 
advisable  to  incur  indebtedness  in  a 
city  already  'heavily  'burdened  w,i)th 
taxes,  yet  anything  that  will  relieve 
the  city  from  the  domination  of  the 
traction  monopoly  is  to  be  desired. 
The  proposal  to  vote  3^  million  dol- 
lars of  a  bond  issue  for  extension  of 
the  municipal  lines  puts  it  well  within 
the  limit  of  the  charter  provisions. 
And  there  can  be  no  question  tiut  the 
municipal  lines  will  pay.  If  the  Geary 
street  road,  with  no  transfer  prLvileges 
and  no  access  to  the  ferry  pays,  when 
it  is  not  built  up  at  either  end  of  the 
line,  a  dividend  each  mcnth  of  a  sub- 
stantial nature  what  can  be  expected 
of  a  municipal  line  that  will  connect 
principal  places  of  business  and  have 
transfer  and    terminal   facilities. 

■■ ♦ 

In  efficiency  the  American  workmen 
ran'ks  all  others.  Statistics  compiled 
by  the  Department  of  Commerce 
show  tliat  to  produce  a  given  net  ont- 
put  requiring  a  celrtain  amount  of 
power  and  a  certain  number  of  work- 
men in  the  United  States,  the  British 
manufacturer  must  use  one-sixth  more 
power  and  two  and  a  half  times  as 
many  workmen.  This  will  iperhaps 
show  some  relation  between  wages  and 
the  better  condition  of  labor  here  then 
in  other  countries.  So  that  it  would 
appear  that  the  cry  about  protecting 
American  labor  has  been  merely  a 
catspaw  by  which  the  manufacturer 
has  been  enabled  to  secure  higher 
prices  and  make  larger  profits  while  in 
reality   paying  no   more   for  labor. 
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Some  Notes  On  Causes  Of  Failure 
Of  Stucco  Work. 

By  A.  G.  CUTTING,  New  York,  in  "Cement  and  Engineering  News." 


.\  nu  iibcr  of  yeai-s  ago  stucco  was 
unite  generally  used  in  certain  locali- 
ties, liut  owing:  to  failures  of  the  ma- 
terral  to  wltlvstand  the  action  of  the 
elements  and  other  causes,  this  type 
of  construction  was  almost  entirely 
abandoned.  During  the  last  few 
years,  however,  there  has  been  a 
mariked  tendency  by  the  building  pub- 
lic to  take  up  this  class  of  construc- 
tion again,  therefore  this  word  of  cau- 
tion. 

We  do  not  want  to  liave  the  same 
experience  with  this  type  of  construc- 
tion, as  the  concrete  block  industry 
has  had,  and  yet  unless  due  care  is 
used  in  drawing  specifications  and  in 
their  application,  there  are  going  to 
be  a  great  many  failures  as  in  the 
past.  Our  architectural  friends  are 
very  partial  to  stucco  exterior,  and  if 
it  is  properly  mixed  and  applied  will 
come  up  to  their  expectations  in  every 
way.  So  much  depends  on  the  selec- 
tign .  of  the  material,  proper  mixing 
and  proper  .application  that  only 
skilled'  mechanics  who  are  familiar 
with  this  class  of  work  should  be 
employed. 

The  writer  has  had  opportunities  to 
inspect  a  great  many  stucco  residences 
in  the  past  few  years  and  is  very  sorry 
to  say  that  the  greater  percentage  of 
theni  are  unsightly,  due  to  cracks,  dis- 
■wiorations  caused  by  improper  appli- 
cation, and  lack  of  proper  ingredient, 
■etc.  I  wish  to  illustrate  briefly  by 
stating  facts  regarding  two  or  three 
.'of 'the  houses  that  have  come  to  my 
attention. 

I  remember  one  residence  in  par- 
ticular, where  there  were  a  great  many 
horizontal  cracks  in  the  stucco  running 
almost  the  entire  length  of  one  side 
of  the,  building.  These  cracks  were 
■about  two  feet  apart  and  were  very 
pronounced.  The  whole  area  of  sides 
and  ends  was  very  unsightly.  After 
a  careful  investigation  it  was  found 
tliat  in  nearly  every  instance  where 
t';e  .  cracks,  had  developed  that  they 
were  at  a  point  where  tlie  wire  lath 
was  lapped  and  in  many  places  less 
than  ^4-inch  .thickness  of  stucco  was 
.over  these  laps.  In  some  instances  by 
cutting  out  the  cracks  it  -nras  found 
that  the  metal  lath  was  not  even 
lacked  solidly,  in  pla.ce,  and  yet  stucco 
work  in  general  was  condemned  by  a 
number  of  parties  on  th.e  results  oto- 
tained  on  this  one  tiuilding.  It  was 
<iurre  apparent  that  the  trouble  was  not 
•due  to  any  fault  of  the  material,  but 
in  this  particular  instance  was  due 
entirely  to  the  application  of  the  wire 
lath  and  stucco."  In  addition  to  the 
large  cracks  at  the  laps  of  the  wire 
lath,  there  were  a  nii.mber  of  hair 
cracks  tlVroUghout  the  entire  area, 
which  apparently  were  caused  by  loo 
'mueli  troweling  of  the  concrete  mass, 
and  'as  was  found  by  investigation 
there  was  a  coating  or  frosting  of 
Poi-tland  cement  on  .'ome  of  the  areas 
and  the  cracks  penetrated  just  through 
ll^is  frosting.  Other  area.s  were  en- 
tirely smooth  and  cracks  had  not  de- 
veloped. 

In  another  case  regular  lime  and 
mortar    plaster    without    any    Portland 


cement  was  used  for  the  scratch  coat. 
The  second  and  finishing  coat  consisted 
of  a  poor  mixture  of  Portland  cement 
and  sand.  The  finish  coat  was  only 
about  Vi  inch  thicik.  Moisture  pene- 
trated through  the  finish  coat  and  the 
mortar  composing  the  scratch  coat  be- 
ing subjected  to  continued  moisture 
disintegrated  and  the  stucco  cara,e  off 
in    sheets. 

The  third  case  was  very  similar  to 
the  second,  although  wood  lath  was 
used  instead  of  ■wire  lath  on  a  small 
building  near  the  sea  shore.  The 
scratch  coat  material  consisted  of  reg- 
ular interior  plaster  and  the  second 
coat  consisted  of  Portland  cement,  as- 
bestos rock  and  asbestos  fiber.  The 
second  coat  wasi  very  thin  and  the 
damp  salt  air  and  moisture  penetrated 
through  to  the  first  coat.  The  lath  be- 
'came  swelled  and  the  stucco  came  off 
in  sheets.  The  stucco  on  this  work 
was  condemned  and  the  faults  were 
laid  at  the  door  of  the  asibestos  and 
Portland  cement.  Upon  investigating 
the  matter  thoroughly,  it  was  readily 
proven  that  the  entire  trouble  was  due 
to  the  nature  of  the  lath  and  the  ma- 
terials entering  into   the  first  coat. 

I  have  referred  to  these  buildings 
with  a  view  of  cautioning  people  in- 
terested in  stucco  construction  to  see 
that  this  particular  part  of  the  build- 
ing is  given  proper  attention.  In  the 
past  stucco  has  been  applied  in  two 
coats,  tho  total  thickness  being  about 
ti  inch  to  %  inch.  Past  experience  is 
teaching  us,  however,  that  1  incli  is  by 
far  better  and  if  the  material  is  ap- 
plied in  this  thickness,  house  owners 
and  architects  should  not  have  reason 
to    regret   its   use. 

.Another  point  of  considerable  iai- 
portance  is  the  color.  A  uniform  color 
is  rather  difficult  to  obtain  on  smooth 
surfaces  particularly,  but  it  can  be  ob- 
tained if  proper  attention  is  given  to 
the  selection  and  mixing  of  the  in- 
gredients and  if  the  stucco  is  properly 
applied.  When  Portland  cement  and 
sand  are  used  it  is  very  essential  that 
tlie  sand  sliould  be  ajbsolutely  free 
free  from  any  organic  materials  which 
have  a  tendency  to  discolor.  It  is  also 
of  vast  importance  that  the  ingre- 
dients be  mixed  very  accurately  and 
carefully  and'  that  a  sufl[lcient  amount 
he  mixed  at  one  time  to  cover  certain 
areas  exposed  to  the  same  lights  and 
shadows. 

For  example  the  work  should  not  be 
left  in  an  uncompleted  condition  half 
way  between  windows  or  half  way 
down  the  side  walls,  for  just  as  certain 
as  tills  is  done,  there  will  be  a  streak 
showing  where  the  latter  work  was 
started.  If  it  is  necessary  to  do  a  cer- 
tain given  area  at  two  operations,  care 
s'hould  be  used  to  get  the  materials 
properly  blended  and  the  new  stucco 
floated  or  troweled  to  correspond  ex- 
actly to  that  already  done.  By  using  a 
little  care  on  details  of  this  kind  the 
ultimate  results  will  he  much  more 
s-atisfactory. 

Portland  cement  and  sand  as  a 
stucco  mixture  has  been  used  with 
fair  success  where  work  has  been  care- 
fully   supervised,    but    there    has    been 


sucli  a  lack  of  proper  attention  to  the 
mixing  and  application  that  there  have 
been  some  very  bad  failures.  The  use 
of  as'bestos  rock  and  fiber  to  take  the 
place  of  sand  is  meeting  with  consia- 
erable  success.  The  asbestos  ftbMs 
have  a  tendency  to  hold  the  water 
which  is  used  to  mix  the  concrete  mass 
longer,  thus  giving  the  Portland  ce- 
ment ample  opportunity  to  become 
properly  set  and  in  this  way  stuoeo 
mixtures  are  possible  that  are  more 
uniform  in  color  and  less  liable  to 
crack  as  the  fiber  also  furnishes  afl- 
dilional     bond. 

There  is  one  point  which  is  fre- 
fiuently  lost  sight  of,  that  is  it  is  pos- 
sible to  make  concrete  slabs  that  al-e 
free  from  cracks  and  that  can  be  ex- 
posed to  the  elements  for  an  indefinite 
period  without  discoloration.  There- 
fore, should  cracks  develop  in  a  well 
constructed  stucco  work  it  can  ibe  in- 
variably traced  to  settling  of  the  .build- 
ing or  the  shriruking  of  the  frame  By 
insisting  upon  thicker  stucco  walls  the 
liability  of  the  stucco  cracking  is  re- 
duced  to  a  minimum. 

The  price  of  lumber  is  rapidly  ad- 
vancing and  the  desire  for  fireproel 
exteriors,  especially  in  the  suburban 
districts  as  well  as  artictie  effects  that 
may  be  obtained  from  stucco  are  creat- 
ing a  universal  demand  for  this  type 
of  construction  and  while  the  initial 
cost  may  be  slightly  more  it  is  such  a 
sniall  part  of  the  total  outlay  and  such 
an  important  part  of  the  structure 
that  the  best  is  the  cheapest  in  the 
end. 


HOW      THE     SUN     AFFECTS     BRICKS. 


Urnn-lns;     Power     of     «he     Plnnet     PnHa 
Tower  Out  of  I'I'iiiiib  Says  Ex|>ert. 


Everything  in  nature  is  more  or  less 
affected  by  the  rays  of  the  sun,  from 
tlie  articles  of  material  which  com- 
pose the  surface  of  the  earth  and  the 
tiniest  lilade  of  grass  up  to  the  finest 
specimens  of  mart  or  woman,  in  fact, 
all  creation  is  indebted  for  Its  ex- 
istence to  this  marvelous  orb  of  day. 
writes  Owen  B.  .Maginnis  an  expert  on 
sunshine. 

in  the  primitive  days  lirick  were 
molded  by  hand  to  the  shape  desired 
and  then  baked  hard  by  the  action  of 
the  air  and  sun  but  tliis  has  long  been 
superseded  by  the  intense  heat  of  the 
drier  and  kiln,  making  the  process 
more  rapid.  However,  the  intent  and 
purpose  of  this  article  is  to  inquire 
into  the  elTect  of  the  sun  on  brick 
when  laid  in  walls,  chimneys,  etc.  Have 
you  ever  observed  the  condition  of 
the  o.rdinary  sbrick  chipineys  w.lrfch 
project  above  the  roofs  of  frame  or 
brick  houses?  These  comparltively 
liuniible  details  of  modern  arcliitecture 
play  a  part  in  the  promotion  of  homan 
happiness  which  lias  never  been  ap- 
preciated, except  by  those  initiated 
into  the  science  of  building  construc- 
tion: yet  thoy  are  just  as  indispensable 
as  any  other  part  of  the  component 
details  of  a  building.  The  sun.  how- 
ever, like  all  other  elements,  constant- 
ly existent,   either  improves  or  Injures 


BUILDING  AND  INDUSTRIAL  NEWS. 


11 


anytliing  exr>ose(i  to  its  Influence,  and 
the  effect  ot  its  rays  on  these,  the 
uppermost  parts  of  buildings,  Is  most 
deleterious  and  baleful,  for  the  fol- 
lowintc  reasons: 

Let  us  briefly  trace  the  course  of  the 
sun  in  Its  daiily  orbit.  Commencing  in 
the  east  it  rises  above  the  horizon  and. 
it»  rays  gradually  passing  from  a  hori- 
zontal to  an  oblique  direction  imme- 
diately Commence  to  exert  a  heating 
and  absorptive  influence  on  all  things 
terrestrial,  and  brickwork  is  in  the 
natural  order  subject  to  this  influ- 
ence. Presuming  that  the  sun's  rays 
have  iieen  without  diminution  or  lack 
of  power  for  even  one  day,  it  is  safe 
tO'  infer  that  it  has  altered  the  condi- 
tion of  everything  on  earth  to  a  great- 
er or  less  degree,  and  so  it  likewise 
affects  brickwork  as  we  will  endeavor 
to  explain.  The  sun's  orbit  Is  from 
east  to  west,  and  its  course  is  in  a 
southerly  oblique  direction,  so  that  its 
rays  are  continually  concentrated  on 
all  objects  having  an  easterly,  westerly 
and  southerly  exposure,  and  it  is  here 
we  have  the  effect  it  has  on  such  sim- 
ple details  as  chimneys,  etc.  The  ob- 
server will  note  that  all  hollow  chim- 
neys of  fuch  thickness  as  four,  eight 
or  twelve  Inches  ot  brickwork  and 
ranging  in  height  from  two  to  twelve 
feet,  are  invariably  out  of  plumb,  and 
caimber  or  bend  towards  the  west  if 
their  widest  elevation  is  thus  exposed, 
or  to  the  south  if  the  elevation  be 
thus,  or  to  be  more  explicit,  houses, 
the  front  elevation  of  which  run  east 
and  west  and'  have  their  chimneys  at 
right  angles  to  the  front  or  street  line 
always  ibend  to  tlie  north  and  those 
having  their  front  elevations  directly 
north  and  south  bend  to  the  west,  the 
reason  ibeing  that  the  side  removed 
from  the  action  of  the  sun's  rays  is 
cool,  and  contracted,  and  the  drawing 
power  tends  to  make  tlie  mass  bulge 
and  exipand  to  the  east  and  south  and 
contract  to  the  west  and  north,  also 
to  lean  out  of  plumb,  the  tops  over- 
hanging in  a  westerly  and  northerly 
direction. 

The  shell  of  ordinary  domestic  chim- 
neys being  very  thin,  it  follows  tliat 
there  is.  on  account  of  the  flues,  hollow 
spaces  in  the  section.  There  is  no 
mass  strong  enough  to  resist  success- 
fully the  tremendous  influence  of  tlie 
rays  or  the  counteracting  influence  of 
the  cold,  which  according  to  the  laws 
of  expansion  and  contraction  must  of 
necessity  change  the  form  of  the  brick- 
work. As  cold  contracts  all  materials 
and  heat  expands,  then  it  follows  that 
fhe  north  and  west  sides  of  the  chim- 
neys, or  rather  surfaces,  being  con- 
tinuously cool,  and  in  the  winter  or 
cold  seasons  being  extremely  cold,  the 
contraction  is  in  proportion  to  the 
extent  of  the  lowness  of  the  tempera- 
ture. From  this  it  can  be  assumed 
that  every  form  of  construction 
changes  itsi  shape  to  a  more  or  less 
degree  according  to  its  ability  to  re- 
sist fhe  influence  exerted.  Masses  of 
brickwork  of  whatever  tliickness  they 
may  be.  are  conrpelled  to  yield  to  the 
forces  acting  on  them  and  it  is  not  un- 
common to  see,  in  northern  latitudes, 
such  details  as  belfries,  isolated  tow- 
ers, pinnacles,  turrets,  piers,  etc.,  over- 
hanging and  out  of  plumb  in  the  di- 
rection  as    heretofore    described. 

As  to  the  influence  of  tlie  sun  on  the 
surface  of  brickwork  of  extensive  area 
such  as  ga.ble  walls,  elevations  or  tall 
smoke  stacks,  it  is  to  be  said  that  it  is 
In  there  cases  that  its  effects  are  most 


lierceptible  and  frequently- dansprous, 
for  tlie  reason  tliat,  as  the  attraction 
is  in  direct  pro-portion  to  the  area  ex- 
Iiosed.  its  power  will  be  more  active 
and  deleterious  on  large,  than  -small, 
areas. 

To  Illustrate  this  we  will  give  an 
example.  During  the  winter  months, 
the  sun  in  northern  latitudes  has.  little 
or  no  absorptive  and  expansive  power, 
and  brick  work  constructed  in  this 
season  of  the  year  will  remain  firm 
during  the  continuance  of  -  cold  weath- 
er, but  when  spring  arrives  and  the 
'heat  of  the  sun  becomes  active  and 
dominant  it  will  work  havoc.  It  must 
be  remembered  that  while,  the  cold 
weather  lasted  both  sides  of  the  wall 
or  walls  were  subject  to  the  same  tem- 
perature, before  the  building  was  en- 
closed or  any  kind:  of  artificial  heat 
introduced  within  itsl  walls,  ibut  in 
spring  and  summer  the  sun's  rays 
spread  diaily  unrelentingly  over  the 
outside  surface,  gradually  and  slowly 
expanding  and  drawing  the  mass  to- 
fards  itself  so  that  the  wall  being  tied 
only  by  bonding  or  andioring  at  the 
edges  or  corners  becomes  warped, 
bulged,  out  of  plumb  and  g^enerally 
distorted.  This  is  much  more  evident 
when  the  brickwork  is  laid  in  cold, 
frosty,  or  snowy  w-eather.  as  the  po- 
rosity of  the  bricks  in  their  minute 
perforations  having  absorbed  frost  to 
a  great  degree  will  expand,  not  to 
mention  the  expansion  of  water  in 
the  mortar,  whicli  has  not  yet  dried  out 
but  has  remained  dormant  in  the  form 
of  ice  all  through  the  winter.  It  has 
been  proved  that  beam  anchors  have 
not  sufficient  strength  to  resist  the 
'bulging   or   warping   of   walls. 

It  is  therefore  a  rational  conclusion 
tliat  the  side  unexposed  to  the  sun 
would  retain  its  original  condition, 
while  that  on  which  the  ra,ys  of  the 
sun  heat  must  expand  and  increase  i,ts 
superficial  area  in  proportion  to  the 
extent  of  the  expansion  and  such  a 
wall  will  beco-me  out  of  plumb  and 
unsafe. 

Tile  same  inference  might  be  drawn 
in  regard  to  structures  of  great  height 
or  width  such  as  the  plain  surfaces  of 
lofty  office  or  (apartmenit  iBuildings, 
smokestacks,  etc.,  especially  if  tlie 
latter  be  of  a  square  or  horizontal  con- 
struction. On  this  account  the  use  of 
a  circular,  horizontal  or  octagonal 
section  is  now  almost  universal  for 
smokestacks  of  great  height,  this  be- 
ing tlie  safest  for  resisting  all  solar 
and   climatic   influences. 

The  question  of  mortar  enters  largely 
into  the  consideration  of  the  perma- 
nent stability  of  brickwork,-  in  every 
condition,  and  it  must  be  admitted  that 
the  introduction  and  use  ot  Portland 
cement  as  an  ingredient  has:  done 
niucli  to  offset  the  evils  which  were 
formerly  so  prevalent  in  lime  mortar, 
for  not  only,  does  .it  give  greater  ari- 
heriveness  and  density.  but  also 
greater  imperviousness,  thus  prevent- 
ing  early   damage    or   decay. 

In  conclusion  it  might  be  said  that 
(I'e  method  and  value  of  good  work- 
manship helps  to  regulate,  to  a*  certain 
extent,  the  result  of  the  sun's  dartiag- 
ing  action,  good  workmanship  w'ith 
first  class  materials, .i, doing  much  to 
off.=et  the  injurious  effect  of  the  sun's 
rays.  Even  then  sorrie  "changes  will 
take  place  during  the  lapse  of'  time, 
but  if  walls  be  well  -  aneli-ored  and 
braced,  the  cliange  is  so  slight  as  to 
■be  of  no  serious  consequence. 


AB(»IJT    REMOVING    RK.AMGi8. 

The  concrete  builder  is  always  anx- 
ious to  know  the  approximate  tlm-e  for 
-removing  fprms,  A  mentlioj"  so  «,^<J,we 
■pftei-eii  some  suKgestions^-for  ttiis  pr-ac- 
tice  and  tlie  Building  Age  oKers  ■  the 
following;  :  .^, 

As  a  guide  to  practice  In  concrete 
work.  .  the  following  rules  are  eug-' 
gested:  -    - 

Walls  in  Ma.'>s  Work:  Ohe-'t©  three 
days  or  until  the  concrete  will  bear 
pressure  of  the  thumb'  without  inde'fi- 
tatiiTn. 

Thin     Walls:      'In     summer,     two    days; 
in   cold  weather,   five  days. 

Column  Forms:  In  sumrrier,  tWo 
days;  cold  weather,  four  days,  pro- 
vided iglrders  are  shored  'to  prevent 
appreciable    weight    reacliing    columns. 

Slabs  up  to  7-tt.  Span:  In  sUmmei-, 
six   days;    in   cold   weatlier,    two   weeks. 

Beams  and'Girder  Sides:  In  summer. 
six   days;    in   cold   weather.'  two   weeks. 

Bean  and  Girder  Bottoms  and  Long 
.Span  Slabs:  In  summer,  ten  days  or  two 
weeks;  in  cold  weather,  three  weeks 
to  one  month.  ■  Tirne  to  vary 'with  the 
conditions. 

Arches:  If  not  small  size,  one  week; 
large  arches  with  heavy  dead  load,  one 
month.  ■       ''■'■■■        ' 

All  these  times  are.  of 'course,  simply 
approximate,-  the  exact  time-  vary tng 
witli  temperature  and  moisture  of  the 
air  and  the  character  of -the  co-nstruc- 
ti-on.  EJven  in  summer,  during -a  damp, 
cloudy  period,  wall  forms  cannot'be  re- 
moved ihside  of  five  days,  with  other 
niem-bers  in-  the  same  proportion.-  Oo-»- 
casionally;  'too,' 'batches  of  -concrete 
will  ■  set  abtrofmally.  slow,  either  bB' 
cause  :'of  slow,  setting  cement-  or  im-" 
purities  in 'tlie -sand,  ami  the  foreman 
and  inspector  -  ntust  watch  very  earre- 
fully  to  see  that  4he  forms  are  not  re- 
moved too  -9oon.  Trial  With'  a  •  prek 
-may  help- to  determine  the  right  time. 

In  rsmoving-  forms,  one  large -buildf 
er'  requires  that  >.a  20-penny  spike 
driven  into  the  concrete  most  double 
up    before   it   has    penetr'ated' one    inch. 


ENGIKEBRING    IJT    THE    AUPS.." 

-  Work  is  going  on  at 'present- upon  a 
tunnel  fhrougli  tlie  Tnountains  be-" 
tween  Fi-ance  and  Switzerland  in  order 
to' give  a  more  direct  railroad  tronnec- 
tion.  Wliatis  re  narkabie 'in  tills  came- 
ls that  unn'sually  large  qliantiti.es.-pj 
water  were  met  with,  and  the  piping 
which  had- been'Iald  in-the  tunnel  .^was 
not  sufficient  to  take  care  of,  the  great, 
outflow  from  the  underground-  springs, 
so  that  the  tunnel  was  flooded  up.  t(v 
two  feet  height  and  quite  a  .large  cas, 
cade  flowed  out  at.  the.  entrance,  yhjs 
also  caused  the-  neighboring,  sprtags 
to  fail  more  or  less.  -  The  somewhat 
c.urious  result  follow^  .that  an  output 
0^  100  to  250  gallons  per  -second  will 
be.:  taken  away  from  the  basin  ot.  ^he 
Rlione  or  the  Fren-cli  regies  and  is 
now  .to  txe  added  to  tlie  Rhinft-ibasin.  in 
the  Sf\'iss  region  and  thence -jto  -Ger- 
man territory.  Owing  to  tliJs  unfore- 
seen event, -the  expense  .of  t'bse-.work 
will  he  increased  to  a  great  e.\tent, 
and  the  cost  of  the  tunnel.  reakpne<j^  at 
fiTst  at  *3.. 500.000,  will  now,  be  at  Ij^st 
ti-ipled.  It  is  stated  that  but  little 
previous  work  lyas  done  in  the  way.pf. 
geological  survey,  and  this  is ■  now.,.reft 
gretted.  In-  fact,  the  accident  occurre4r 
exactly  at  the  point.  predi.c,te&  by,.lt, 
Fournier.  professor  of  geologj-*  it  .tljef 
Besancon  university,  according  to  hls. 
examination  of  tlie  geologicjil  .(Rendi- 
tions :of  the  tunnel  region.      '':'     '';;,';. 


BUILDING  AND  INDUSTRIAL  JIEWS 


Firms  dcalrlDK  new»  on  ■perlal  cl«««e»  of  bnlldlngr",  •nch  as  HnnlcB^ 
rbarrhM,  School".  Hotel*,  elr„  WlU  Und  mioh  Item*  nil  claBalfld  and 
irronped  wnWer  proper  hradlasa,  com^enolnif  on  this  pngre.  These  sniiie 
Itenia  are  akaln  repeated  under  "LOCALTIES"  In  the  last  part  of  onr  newa 
department. 


APARTMENT  HOUSES. 

SAN  FRANCJ9CO — Apartment  house, 
7- story  and  base,  brick  and  steel,  $55,- 
0-00.  Architect,  N.  W.  Sexton,  Chron- 
IMe  Bldg;,  9.'  T.  i-0*'nel-,->W.  IB.  jG¥4sT1l 
This  building-: has  been  mentioned  here 
before  when  plans  were  first  started. 
Working-  drawings  have  been  coiniplet- 
©d  and  figures  are  now  being  taken. 
The  structure-  will  be  erected  on  Sut- 
ter street  west  of  Powell,  and  will  con- 
tain a  number  of  t-wo  and  three  room 
svtles  with  jw.all  beds  and  private  bath 
rooms.  Interior  finish  will  be  of  pine 
and  hardwood.  Cement  will  be  used  in 
the  bath  rooms.  There  will  be  steam 
lieat.  elevator  service  and  a  vacuum 
cleaning  system.  Exterior  will  be 
faced  with  pressed  brick  and  cement 
plaster. 

S.'VN  FRAN<5lSCO — Apartment  house. 
-3' story  and 'ba^e.  frame.-  Cost  mot- sta.t^ 
*a.-  Architects.!  H.  -Geilfuss  ^  Son.ii  46 
.Kearrty  St.,' S.- P.  -  OWner>  name->wlthF 
held.'!  Thp-  h«ilding"Wiil'  be  erected  in 
sthe 'Western  Addition  *nd  wHl  rontai*i 
-slic-'Suites -'of'-four-rooms 'and-bath.  In- 
teriors will  be  finished  in  pine  with 
some  elm  panels,  ^here  'wHI-be  a  cen- 
tral heating  s.i^^i^JSlid  wall  beds. 
Bath  rooms  wUl  have.  Keene's  cement 
•piaster ..on  thS'iwaUs^;  Exterior  of  jthe 
.bwildw-gi^will  be  (jjvered.  witli  pem,ent 
'utlasternr  rustic  and_  klinker  bricili,  ,ve- 
Hiie«rj!  --Fians  are  being  prepared..,,. 
1..  S-AN  FRANCISCO — Apartment,  .house, 
;3:  .«tory.  and  ba^e,.  frame,  $15,00.0  -Ar- 
chitects, H.  GeUfuss  &,Son,  46  Kearny 
.St;..S.  :F.  ,  O-w.ner'fi,  name  withheld.  The 
building-  will  .be.  designed  to  contain 
..twelve-  suites  of  twoi  and  three  roorns 
eaclv  All  apartinents  will  have  private 
tath  rooms  and. will  ibe  equipped  with 
wail  beds,  Intericr,,  finish-  will  ,be.  of 
pine  with  some  elm  panels,  Th.ere  will 
•ibie  a.central -hea.ting  system  and  prob- 
•ably  an  automatic  elevator.  Bath 
DTwmswill  have  cement  floors  and  tile 
waJnseot,  The  extertor  of  the  building 
will -J  be  <  covered  -with  cement  plas.te.r, 
■klinken  ibrick.  veneer,  and  ruatlc.  PJ^.ijs 
•>a»el-' nowc   beioig.  prepac-ed.- ;:.r:      ,     .  =  ■ 

'San   -PRA^fCISCO^Apartment   housfe, 

'9    stoi-y    and'  base.    •  Class    A    construc- 

'tfdri,-     ^500,000.  "'Architect,  ^    Htoughttm 

SaS<^'^r,    Sht-eve' BTdg.,    S.    P.      Owners. 

Biirlingame  Court   Investment,  Co.    This 

Building- is   to' be  erected  at   the  corner 

of   Sacramento  and    Mason    streets,    and 

when    completed'  will    be    one'   of    the 

largest   and    the    most    handsomely,   fln- 

isfnek    apartment    houses    in    tlie  -west. 

The    building    will    be      arrang-ed  .   ifor 

suites,  srsr."  sBveiT  a*d-^g+it -rooms  each, 

Cwfoleh     tSFeD  ^rea(Kvr.g?e.n;--M*!|:*#T>-;»o 

hig-h -class  tenan-tsf.'-f «a<^   suite   will  be 

finished    to   'meel' "tfi^e' *special    taste    of 

the     a(;<;),i.naj5it.!a,nd    pl'ans    prov.id*    for 

-,  many    unique    feature-s.      Tliere'  will   be 

,3:  stpam.  hpating's.yslem,   water  cooling 

.  fiysteBl..  , vacuum     .cleariirig,      elevators, 

;4umb     waiters.   ,    C.pnstructiori     will     be 

.fireBr,9,of   .through,out , -with    a    conjplete 

,,g,t?pl  .,frsme..      Bxtei;ior    will    be    faced 

„;w-jth  ..pressed   -b.rrck     anjl.   terra     cotta. 

Elans,  are   coniplete   and   .a    preliminary 

I, estimate   is   now   being   made.  .,     .  , 

: ...  SAN  ,FRANCISCb7-Apartment'  house. 

,5^'stprx  and  ,bas^,  frarne,  $5,0Q0.   ,  A'rclil- 

tect,  none.     Owner,  F.  C.  Cook,  ffSS  iWh 


.St.,  S,  F.  The  present  frame  building 
■n-ill  be  altered  and  additions  made  so 
as  to  provide  for  five  three-room  suites 
with  Jbaths.  The  work  will  require 
new  plumbing,  electric  work,  plaster- 
^ng^  a n-di. interior  trhn;  -Wail  beds  are 
specified.  The  exterior  of  the  ibulld- 
ing  will  be  covered  with  rustic.  Plans 
are  com,plete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

.SAN  FRANCISCO — Apartment  house, 
3  story  and  ba^e,  frame,  $11,000.  Ar- 
chitect, Charles  J.  Rousseau,  Monad- 
nock  pidg.,  S.  F.  Owner,  John  Fletch- 
er. This  building  will  be  erected  on 
Fell  street  west  of  Pierce  and  will 
cover  an  area  of  35x137^4  feet.  Plans 
provide  for  six  suites  of  four  rooms 
and  bath  each.  All  suites  will  have 
wall  beds.  Interior  finish  will  be  of 
pine  and  hardwood.  There  will  be  a 
-oent-raV.hea,ting  system  land  hot  -water 
plant.  Bath-rooms  will  be  finisi-ied  jn 
cejnent  plasHer,  -  The  exterior  of  the 
building  will  be  c&vered  with,  cement 
ipl-astqr  a'nd-ibrtck  veneef.;  Plans  are 
^ompliSte  and- -figures' are  being  taken. 
.  SAN  .FRANCISGO-^Apa,rtment  house, 
§.-i>r.;§  story  aod  base.  Class  C  con- 
-atruction.  Cost  not-  stated.  Architect, 
Frederick  H.  Meyer,  Bankers'  Invest- 
ment Bldg., -S.--P.  -;Owr>er,-M'r.  Schmie- 
del.  ^h-e  ,'._pro{jpi5ty.  afj'?t)lreT-Rqmer  of 
Post  and  Leavenworth  streets  is  about 
to,  be  Improved  by  the  construction  of 
a.  rnqdgrn  apartment  house.  Interior 
^till-  be  arranged  for  two,  three  and 
four  ropm  suites,,  whicli  will  have  pri- 
vate bath  rooms  and  wall  'beds.  There 
will  'Ve  steam  heat,  elevator  service,  a 
vacuum  cleaning  system  and  dumb 
waiters.  Bath  rooms  will  be  finished 
in  tile  p-nd  will  have  cement  floors.  In- 
terior, finish  will  be  of  pine  and  hard- 
wood., A  large  lobby  will  be  a  fea- 
ture .of  the  building  and  it  will  be 
fijiished  in  hardwoods  with  ornamental 
Plaster.  The  ej^terior  of  the  building 
will,,lirp-b^bly  ,be,  faced  with  pressed 
bricU.     Plans,  are  being  prepared. 

-OAKL.VND,  CAL. — Apartn-ient  house. 
2-  stqr^  and  bage.  frame,  $17,000.  Archi- 
tect, M.  I.  Diggs.  9444  Bowditch  St., 
BeilkeJey.  -  Owner,  W.  J.  Schmidt.  The 
building  will  be  erected  at  the  corner 
of  SSih  and  Telegraph  avenue,  and 
veil!  be  arranged  for  stores  on  the 
first  ■  fjoor  and  a  number  of  two  and 
three  room  suites  on  the  upper  floor. 
Interiol-fin-isli  will  be  of  pine  through- 
out. '  All  apartments  will  have  con- 
necting bath  rooms  and  wall  beds.  The 
e'xtefior-  of  the  building  will  be  cov- 
ered with  cemjent -plaster. .  Some  mar- 
l»le  wain**"'*' *'fl  -be-  itseA.  Plans  are 
compete  and  figures— are  being  taken. 
PORTtANIi,  ORE.    —    Apartment 

liouse'.  4  stbry  and  toase,  -brick  and 
steel,  $65,000.  Architects,  Bennesi  & 
Hendricks,  -  Henry  Bldg..  Portland. 
Owner,.  A.  C.  Callah'.  The  building  is 
to  be  ei'ected  In  Portland  Heights  and 
will  cover  an  area  of  60x90  feet.  Each 
o-f  the  foilr  flo6rs  -rt-ill  be  subdivided 
Into  three  modern,  apartments  with 
'wall  beds  and  private  baths.  Interiors 
Vviirbe  finished  ih  pine  and  hardwood, 
rians  provide'  for  steam  heat,  auto- 
"i^'atic^^lfeva'torS,  dumb  waiters  and  a 
vacuum    cleaningf    system.      Main      en- 


trance and  lobby  will  be  finished  In 
marble,  ornamental  plaster  and  hard- 
woods. Baths  will  have  tile  wainscot 
and  tile  floors.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans    are    now    being   prepared, 

LOS  ANGELE'S.  CAL..  —  Apartment 
house,  3  story  and  'base,  brick.  Cost 
not  stated.  Architect,  Western  Build- 
ing Co..  Lankershim  Bldg.,  L.  A.  Own- 
er, G.  A,  Thiele,  1129  Trenton  St,,  L,  A. 
The  building  wil'l  have  a  street  front- 
age of  40  feet  and  a  depth  of  130  feet. 
Interior  will  be  arranged  for  65  rooms, 
divided  into  tw-o  and  three  room  suites. 
All  apartments  will  have  private  bath 
roo  ns  and  will  be  equipped  with  wall 
beds.  Plans  include  steam  heat,  an  au- 
tomatic elevator  and  vacuum  cleaning 
system.  Interior  finish  will  be  of  pine 
and  hardwoods,  Bath  rooms  will  have 
cement  floors  and  tile  wainscot.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  complete 
and  figures  are  being  taken  by  the 
owner, 

LOS  ANGELE'S,  CAL,  —  Apartment 
house,  4  story  and  base,  brick  and 
steel.  Cost  not  stated.  Architect, 
Arthur  G,  Lindley,  I.  W.  Hellman 
Bldg.,  L..-A.  _Owaers.  Lofi-Angeles  Se- 
curities Co.  TJje.,  .b.uUding  will  be 
erected  on  a  corner  sU*  and  will  cever 
an  area  of  73xliS.i.eet,  Plans  provide 
for  a  total  of  140  rooms,  whicli  Will  be 
arranged  in  two  and  three  -room  suites 
with  baths'  and  wall  beds.  Interior 
finish  'Will  be  of  pine  and  hardwood. 
Bath  rooms  will  have  cement  floors  and 
tile  wainscot.  There  will  'be  steam 
heat,  elevator  service,  a  vacuum  clean- 
ing syste.n  and  hot  water  plant.-  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.      Plans  are  being  prepared. 

LOS  ANGELES.  CAL^  —  Apartment 
house.  3  and  4  story,  brick  and  steel. 
Cost  not  stated.  Architect,  Leonard  L. 
Jones,  I,  W,  Hellman  Bldg,.  L.  A,  Own- 
er, Richard  Webb,  The  building  will 
cover  an  area  of  50x95  feet.  Interior 
will  contain  6'5  rooms  arranged  in 
suites  of  two  and  three  rooms  each 
with  'baths  and  wall  beds.  Interior  fin- 
isli  will  be  of  pine  and  hard-wood,  Bath 
rooms  will  have  cement  floors  and 
tile  wainscot.  Plans  provide  for  ele- 
vator service,  steam  heat  and  a  vacuum 
cleaning  system.  Entrance  will  be 
finished  in  tile  and  marble.  The  exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
figures  will  be  called  for  at  once, 

SEATTLE.  WASH. — Apartment  house, 
6  story  and  base,  reinforced  concrete. 
$325,000,  Architect,  James  H,  Schack, 
T,  S,  Lippy  Bdg,,  Seattle,  Owner  Bogue 
Brown,  The  buiding  will  he  erected  on 
6th  avenue  between  Pike  and  Pine 
streets,  and  -«all  have  a  frontage  on 
the  avenue  of  120  feet  and  will  extend 
back  ISO  feet.  Construction  will  be 
fireproof  throughout  with  reinforced 
concrete  floors,  walls  and  roof.  Interior 
partitions  will  <be  of  hollow  tile  and 
metal  lath  and  plaster.  The  first  floor 
will  be  arranged  for  stores  and  the 
entrance  and  lobby  of  the  apartment 
louse.  Each  of  the  upper  five  floors 
will  be  divided  into  25  suites  of  two 
rooms  each  and  five  suites  of  tliree 
rooms.  Mechanical  equipment  will  em- 
brace steam  heat,  elevator  service, 
vacuum  cleaning  system  and  a  water 
cooling  plant.  Interior  finish  will  be 
of  pine  and  hardwoods.  Marble  and 
tile  will  be  used  extensively.  All  suites 
will  have  wall  beds  and   private   battrs. 
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Exterioi-  ot  the  liuiKliiig  will  Ije  faced 
with  cement  plaster.  Plans  are  to  be 
completed  at  once  and  construction 
will  'be  started  this  summer. 

PORTLAND.  ORE, — Apartment  house, 
4  .story  end  bas-e,  reinforced  concrete, 
».50,000.  Architect.  J.  S.  Atltlns,  Henry 
Bidg-.,  Portland.  Owner,  M.  J.  Buell. 
The  building  will  cover  an  area  of  4S.\ 
140  feet.  There  will  be  a  number  of 
two  and  three  roo.n  suites  with  wall 
beds  and  private  batli  rooms.  Plans 
include'  steam  heat,  elevator  service 
and  a  v.acuum  cleaning  system.  In- 
terior finish  will  be  of  'pine  and  hard- 
wood with  FOme  ornamental  plaster 
used  in  the  amusement  room.  Exterior 
of  the  building-  will  be  faced  with  ce- 
ment plaster.  Bath  rooms  will  be  fin- 
ished in  tile  with  cement  fioors.  Plans 
are  complete  and  figures  are  being 
taken  for  the  work. 

Contracts  Awarded. 

LON^G  BEACH,  U)t>  ANGELES  CO., 
CAL, — Apartment  house,  7  story  and 
base,  reinforced  concrete,  $125,000.  Ar- 
chitect, Paul  C.  Pape,  Union  League 
BIdg.,  L.  A.  Owner.  Edward  Tisnerat. 
Contractors,  Dutro-Wren  Construction 
Co.,  10  American  Ave.,  Long  Beach. 
.eontract    price,    $125,000.    , 


■i»-- 


BANKS. 


•  SAN  LiEANDRO,  ALAMEDA  CO.,  CAL. 
' — ^Bank;  2  story  and  base,  concrete  and 
stone,  $50,000,  Architect,  W.  H.  Weeks, 
IS  Post  St..  S.  F.  Owners,  Bank  of  San 
Leandro.  The  building  will  be  erected 
■*t  the  corner  of  Haywards  and  Estudillo 
streets  and  ■will  co^*er  a  considerable 
ground  area.  Design  is  in  the  classic 
style  with  exterior  faced  with  cut 
stone.'  The  entire  first  floor  will  be 
arranged  for  the  banking  rooms,  pub- 
lic space  and  private  offlces.  Upper 
floor  will  contain  a  number  of  modern 
offlces.  Interior  finish  will  be  of  hard- 
woods, marble  and  tile.  Ornamental 
plaster  and  ornamental  iron  and  bronze 
■will  also  be  used.  Special  vaults  are 
;Hpecified.  Plans  are  complete  and  fig- 
ures  are   now   being   taken. 

REDONDO  BEACH.  LOS  ANGELES 
>CO.,  CAL. — Bank  and  offlces,  2  story  and 
base.  Class  A  construction.  Cost  not 
stated.  Architect,  L.  B.  Pemberton, 
Auditorium  Bldg,,  L.  A,  Owners,  Farm- 
ers' and  Merchants'  National  Bank  of 
Redondo.  The  building  will  'be  erected 
at  one  of  the  important  corners.  The 
entire  first  floor  is  to  be  occupied  by 
the  bank.  Second  floor  will  be  ar- 
ranged for  a  num'ber  of  offlces.  Inte- 
rior finish  of  the  first  floor  will  be 
Of  hardwood,  marble,  tile  and  orna- 
mental plaster  and  bronze.  Upper 
floor  will  .be  finished  in  pine  and  hard- 
wood. Construction  will  be  of  the  re- 
inforced concrete  type  and  fireproof 
■' til  rough  out.  Special  hank  fixtures, 
bank  vaults  and  safe  deposit  vaults 
■will  be  installed.  Exterior  of  the 
building  will  be  faced  with  matt  glazed 
terra  cotta.     Plans  are  being  prepared. 

BURBANK,  LOS  ANGELES  CO..  CAL. 
'— ^Bank,  1  story  and  base,  brick.  Cost 
"not  stated.  Architects,  Krem,pel  & 
Erkes,  Henne  BIdg..  L.  A.  Owners, 
Farmers'  and  Merchants'  National 
Bank.  The  building  will  be  designed 
in  the  classic  style  and  will  cover  an 
area  of  26x60  feet.  The  entire  struc- 
ture will  he  devoted  to  the  use  of  the 
bank.  Interior  will  be  finished  in 
hardwoods  and  marble.  Reinforced 
concrete  vaults  will  be  constructed. 
The    exterior    of    the    building    will    be 


faced     with     glazed    terra    cotta,.     Plans 
are  being  preiKired.  _  ^ 

SEATTLE,  WASH.— Bank,  3  story" 
and  base,  brick  and  stone.  Cost  not, 
stated.  Architects,  Beezer  Bros.,  North- 
ern Bank  Bldg.,  Seattle,  Owners, 
Broadway  State  Bank.  The  building 
will  be  erected  at  the  corner  of  Broad-' 
way  and  East  Pike  street,  and  will 
cover  an  area  of  34x52  teet.  Interior 
ot  the  first  floor  will  be  divided  into 
public  space,  work  space,  private  of- 
fices and  vault  rooms.  .  Upper  floors 
Willi  be  arranged  for  president's'  office 
and  directors'  rooms.  Interior  finish 
will  be  of  hardwood,  marble,  tile  and 
ornamental  plaster  and  bronze.  There 
will  be  steam  heat  and  a  vacuum  clean- 
ing system.  Special  vaults  will  be  con- 
structed. The  exterior  of  the  build- 
ing will  be  faced  witli  pressed  brick. 
Bids  will  be  called  for  aibout  the  first 
of   June. 

CASTLE  ROCK,  WASH.— Bank,  2 
story  and  base,  brick  and  concrete, 
$315,000.  Architects,  Beezer  Bros., 
Northern  Bank  Bldg.,  Seattle.  Owners, 
Castle  Rock  Bank.  The  building  will 
be  ei'ected  on  a  corner  lot  and  is  of 
the  classic  design.  The  first  floor  will 
he  fitted  up  for  'the  tianking  rooras'and 
will  be  '  handsoimelyi  finished'  in  tile, 
marble  and  hardwoods.  Concrete 
vaults  will  'be  consitructed.  Upper  fl'oor 
will  be  arranged  ifor  offlces.  >  There^wi'll 
be  a  central  heating  system.  The  ex- 
terior of  the  building-  will  be  faced 
with  pressed  brick  and  cement  plaster. 
Plans  are  complete  and  figures  are.  be- 
ing  taken.  It-'  . 


BRIDGES  AND  DAMS. 


CEDAR  '  River.  WA'SH.^-MaSonry 
da.n,  $1,500,000.  Engineer.  City  Engi- 
neer Dimock,  Sea!ttle.  Owners.  City  of 
Seattle.  Plans  and  sipeciflcations  have 
been  appfbved  and'  bids  will  be  opehed 
on  June  li3th  for  the  construction  of 
the  Cedai'  River  Gravity  Dam.  Plans 
and' specifications  may  be  secured  from 
the  Board  of  Public  Works.  The  struc- 
ture, on  which  about  $400,000  has'  al- 
ready been  expended  by  force  account 
under  the  supervision  of  City  Engineer 
Dimock,  will  cost  about  $1,500,000,  the 
part  to  be  constructed  under  this  call 
for  bids  costing  $1,000,000.  The  specifi- 
cations call  for  the  construction  of  a 
masonry  dam  200  feet  high,  800  feet 
long,  200  feet  wide  at  the  bottom  and 
15  feet  wide  at  the  top  and  containing 
about  150,000  cubic  yards  of  concrete. 
The  work  also  includes-  the  construc- 
tion of  an  outlet  tunnel  about  1600  feet 
long,  and  11  feet  in  diameter.  Inside 
dimension,  also  of.  concrete  construc- 
tion. The  elevation  under  this  contract 
will  be  1,550  feet  to  be  developed  later 
to  an  elevation  of  1600  feet  at  an  ad- 
ditional  cost  of  about   $300,000. 


COURT  HOUSES. 


MODESTO,  STANISLAUS  CO.,  CAL.— 
Court  house  alterations,  brick  construc- 
tion, $115,000.  Architect,  Ralph  P.  Mor- 
rell.  Odd  Fellows'  Bldg..  Stockton. 
Owners,  Stanislaus  County.  Plans  for 
extensive  alterations  to  the  old  court 
house  building  have  been  completed 
and  'bids  are  now  being  taken.  The 
work  will  include  considerable  exte- 
rior alteration  as  well  as  interior  re- 
arrangement of  offlces,  new  plastering, 
plumbing  and  electric  work  and  paint- 
ing. Steam  heat  will  be  Installed.  The 
exterior   of   the    building   will    be    faced 


iv..ieyiju — oiryciu  rai.  siveu 
1,  $1,500,000.-  Architects^ 
Irown,  251  Kearny  St.,  S3 
:;ity    and    County    of    Sar^- 


-W.i.tb  piesseij  Ijrlelt  and  ce/n^iit  plaater. 
,Bi(j8  .will  be  opened  on  J,uly  20th.  Plans 
'Can  be  secured  from,  the.  architect.  .  ■': 
.  ,  SAN  FRANCISCO— Striictu  ral.  st«e^ 
for  City  Hall,  $1,500,000.-  Architects^ 
Bakewell  cSt  Brc 
F.      Owner 

J^rancisco.  Bids  will  be  o'peried 
June  nth  by  the  Board  of  Rubjlc  Works 
for  furnishing  and. ..^fabricating  the 
structural  steel  for  the  new  City  Hall. 
A  clause  in  the  proposal  requiring  ,the 
eiglit  hour  law  and  $3  >vage  scale  Is 
oa-uB-lng: 'protects:  from  .the  lQC£t)(  mdlt 
ders  who  wish  to  be  assured  that  east^ 
ern  firms  will  be  held  to  the  same  rer 
qulrements.  The  offlclal  proposal  ap- 
pears in  another  column  of  this  issue. 
The  contract  will  call  for  about  7,000 
tons    of    fabricated    material. 


FACTORIES  &  WAREHOUSES. 


SAN  FRANCISCO— Stable,  1  story, 
brick  and  steel,  $12,500.  Architect, 
none.  Owner,  Eirnest  Hoover,  520  Eddy 
St.,  S.  F.  The  building  will  be  erected 
on  nth  street  south  of  Market  and  will 
cover  an  area  of  100x205  feet,  A  ce? 
ment  floor  will  be  used  except  in  the 
stalls,  which'  will  be  planfeed.  •  Exte;- 
riorof .  tile -Jauilding  will  be  faced  wit* 
pressed  brick.  Plans  are  complete  anfl 
In  the  hands  of.  the.;OWneii.  who  is  :now 
doing  the  werk  by .  Day ■  Laibor,  He  is 
In    the   market    for   all    kitidsof   njatftr 

rials.  •,    ■■:  I;; ,/     ■■iu<i:-i 

,,k:  i.  -j'i   ili'.'i       '    !)'♦ ,  "i  "..ilf»  afnoe 

•^^o     i'E-v     -PLATS.    -<^'«'i^i  !«i 

■  'San  FRANCI'SCO-^Flat-s,  "--3  '  BtHKi-y 
k'rtd'  'base,  frame,  $10,000,'-  Archi-ttotB, 
Sal  field  ■&  Kohlberg.  Clunie' BIdg.,'  S.  K. 
Owner.  Charles  Ells.  The  building  will 
be-  erected  at  the  southwest  corner  of 
Lake  street  and  1 1th  avenue,  and  will 
cover  an  area  of  32^x45  feet,  intefrltw 
has  been  arranged  for  six  modern  flaits 
of  four  and  five  rooms  each  with  bath. 
Interior  finish  will  be  of  pine  with  some 
hardwood  floors  and  panels.  There  will 
be  open  fire  places  and  tile  or  brick 
mantels,  Bath  rooms  will  be  finished 
in  cement  plaster  on  metal  lath.  Plans 
are  complete  and  the  work  will  b'e 
done    by    Day    Labor.  ^  -'  * " 

SAN  FRANCISCO— Flats,  _3  story  and 
base,  frame,  $5,7'50.  Architect.  L.  Tra- 
verso,  854  Union  St..  S.  F.  Owner,  E. 
Ratto.  The  building  willbe  erected  on 
Jasper  Place  and  will  contain  three 
flats  of  five  and  six  rooms- each  with 
bath.  Interior  finish  will  be  of  pine 
throughout.  There  will  be  gas  grates 
and  tile  mantels.  Tile  will  be  used  In 
the  bath  rooms  and  kitchens.  The.  ex- 
terior of  the  building  will  be  covered 
with  rustic  and.  shiplap.  ,t»lans  are 
complete  and  in  tbe  hands  of .  the 
owner  who  will  do  the  work  by  Day 
Labor,  He. is  now  purchasing  all  ma- 
terials. 


GOVERNMENT     WORK     AND 
SUPPLIES. 

Panama    Canal    Commission. 

The  time  is  rapidly  approaching,  if 
ft  .did  not  arrive  some  time  since,  for 
the  recall  of  the  Panama  Canal  Com- 
mission. It  is  understood  that  Colonel 
Goethals  has  been  for  some  time  de- 
sirous that  a  change  in  administration 
in  the  Canal  Zone  shall  be  made.  The 
work  hitherto  devolving  on  the  com- 
mission was  completed,  to  all  practical 
purposes,  two*  years  ago.  In  that 
period     the     commission     has     had     but 
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one  niceilng:.  '  Some  of  the  representa- 
tives Htui  sentitors  who  have  visited 
the  Isthmus  believe  It  would  be  In  the 
Interest  of  eiononiy  and  efficiency'  to 
recall  the  rnemhers  of  tJie  commission. 
rctBlnlns;  t'ohinel/  lOoethals  as  chief 
engineer  to  superintend  the  finishing 
touches  and  as  governor  of  the  Canal 
Zone.  It  Is  understood  that  the  mem- 
bers of  the  commission  are  desirous  of 
staying-  on  the  Isthmus  until  the  formal 
opening  of  the  c-,inal  in  1915,  but  the 
legislators  who  liave  lookedi  into  the 
situation  Jjelleve  that  the  extra  com- 
pensation aihove  service  pay  received 
by  ■  the  members  of  the  com,mission 
could  he  saved.  The  remainder  of  the 
work  on  the  canal  is  nerve-racking 
enousrh.  because  it  represents  the  rush 
<i,nj  turmoil  of  g'Stting  the  dock  com- 
pleted at-srstTffn  date:  bilt-the  real  en- 
gineering and  construction  problems 
have  been  solved,  and_  there  is  nothing 
miore  to  be  done  by  the  heads  of  de- 
partments who  have  served  under 
Colonel  Goethals.  It  is  estimated  that 
the  only  problem  now  to  be  faced  in 
the  Canal  Zone' is  the  organizing  and 
training  of  the  force  of  2,600  men  re- 
quired for  the  permanent  maintenance 
and;  operation  of  tiie  coinpleted  canal, 
and  Colonel  Goethals  estimates  that 
steps  toward  that  organization  should 
be  taken  at  once,  with  the  idea  of  hav- 
ing'everything  in  readiness  by  January 
1,  1915,  the  date  fixed  by  Colonel  Goe- 
thals as  that  for  the  formal  opening  of 
the  canal. 

Grand  Junction,   Colo.,  Public  Building;. 

All  bids  received  ,by  tihe  supervising 
architect  for  the  construction,  com- 
pete, ■  of  the  U.  S.  public  building  at 
Grand  Junction,  Colo.,  have  been  re- 
jected. 
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Electric  System,  Fort  Mason. 

The  contract  for-  the  installation  of 
an  electric-light  system  at  Fort  Mason, 
Cal.V  has  been  awarded  to  the  New- 
berry-Bendheim  Electric  Co.,  of  San 
Francisco,  Cal.,  at-  $15,700;  time,  140 
days. 

Wire  Fence.   FoJ-t   Russell. 

The  bid  of  Wilseck  &  Inman.  $750  In 
amouht,  has  beeh  accepted  for  furnish- 
ing 12,550  lineal  feet  barbed  wire  fence 
at  Fort  D.  A.  Russell.  Wyo.;  delivery  to 
be  made   in   30  days. 


Reclamation'  Canal. 

The  Recla'mation  Service  is  asking 
for  proposals  for  earthwork  on  the  first 
five  miles  of  the  main  canal.  Grand 
'Valley  project,  Colo.  This  work  in- 
volves the  excavation  of  approximately 
365,000  cubic  yards  of  material  and  is 
situated  near  the  main  line  of  the  Den- 
ver &  Rio  Grande  and  Colorado  'Mid- 
land Railways  and  between  two  and 
seven  miles  nortiieast  of 'Paii-gad'e,  Colo'. 
The  ibids -.will  be  opened'^on ' June  2  at 
the  "office  of  the  U.  S.  Reclamation  .Serv- 
ice,  Grand   Junction,   Colo. 

Salem,    Indian    Scliool. 

The  folowlng  bid's  were  received  by 
the  Commissioner  of  Indian  Affairs, 
'W^ashingtbn,  D.  C,  for  the  construc- 
tion of  a  brick  industrial  building  at 
the  Salem   Indian   School,' Ore. : 

Item  1,  for  the  building,  complete;  2. 
omitting  stud  cross  partition  and  sub- 
stituting 9-inch  brick  wall;  3,  omit- 
ting  ste-am   heating  system. 

John  Almeter,  Portland.  Ore.,  item  ), 
$7,084;  2,  $7,184;  3,  $6,434. 


l<\  A.  lirixon.  Salem,  Ore.,  item  i, 
$4,070;    2,    $4,045;    3.    $4,019. 

;\V.  D.  Liovell,  Minneapolis,  Minn., 
item  1,  $5,300;  2,  add  $150;  3,  deduct 
$600.- 

Denlson  &  Mcl.,aren.  .Salem,  Ore., 
item   1.   $5, 360. SO;   2,   $5,560.80. 

Soutliwick  &  Headrick,  Salem,  Ore., 
Item    1,    $4,734.13;    2,    $4,900;    3,    $4,137.14. 

\V.  D.  Pugh,  Salem,  Ore.,  item  1, 
$5,100;   2,    $5,172;   3,   $4,493. 


Dredlslnfv,    Oakland    Hnrlior, 

Bids  -were  opened  by  the  U.  S.  engi- 
neer, San  Francisco.  Cal.,  for  dredging 
about  1,038,450  cubic  yards  from  Oak- 
land  Harbor,   Cal.,   as  follows: 

Standard  American  Dredging  Co., 
Merchants  Exchange  Bldg.,  San  Fran- 
cisco,   Cal.,    15  l-3c. 

San  Francisco  Bridge  Co.,  Nevada 
B,Qiik    Bldg.,    San'  Francisco,    Cal.,    12.8c. 

N,  R.  Karris,  21  California  street, 
San    Francisco,    Cal.,    13.4Sc. 

Puget    Sound,    Traveling    Cranes. 

The  chief  of  the  bureau  of  yards  and 
docks,  Navy  Department,  'Washington. 
D.-C,  received  the  following  bids  for 
furnisHiing  four  electric  traveling 
bridge  cranes  and  two  electric  travel- 
ing wall  cranes  for  the  general  foun- 
dry,  navy   yard,   Puget   Sound,   'Wash.: 

Ite,:-n  1,  price  for  six  cranes,  com- 
plete; 2,  price  for  six  cranes,  complete, 
in  -accordance  with  the  spirit  of  the 
plans  and  specifications  with  such 
modifications  of  methods  and  details 
as  may   be   desired.- 

Northern  Engineering  'Works,  2 
South  CTierie"  street,  Detroit,  Mich., 
item    1,    $27,6:50. 

Niles-Bement-Pond  Co.,  Ill  Broad- 
way, NewYork  City,  item  2,  $28,700. 


Pearl    Harbor   'i-oTveTS. 

The  following  bids  were  received  by 
the  chief  of  the  bureau  of  yards  and 
docks,  Navy  Department,  'Washington, 
D!  C,  for  constructing  two  coal  hoist- 
ing towers  at  the  naval  station,  Pearl 
Harbor,    H.    T.: 

Item  1,  price  for  one  tower,  com- 
plete; 2,  price  for  two  towers,  com- 
plete. 

Roibbins  Conveyor  Belt  Co.,  13  Park 
Row,  New  York  city,  item  1,  $41,000;  2, 
$75,000.' 

McMyler'  Interstate  Co.,  Bedford,  O., 
item   2,    $99,200. 

C.  W.  Hunt  Co.,  'West  New  Brighton, 
N.  T,,  item'  1,  $3«,70D;  alternate,  add. 
$3,700;'  2,    $70,500;    alternate,    add    $7,100. 

Mead-Morrison  Manufacturing  Co., 
149  Broadway,  New  York  city,  ite.n  1, 
$7'5,05S  and  $60,480;  2,  $116,498  and  $94,- 
G50;  deduct  $1,800  for  each  grab  bucket 
deducted. 

Exeter  Machine  'Works,  'West  Pitts- 
ton,  Pa.,  item  1,  including  three  grab 
buckets,  $45,200;  2.  including  six  grah 
buckets.  $^4:7^0': 'deduct  $1,720  for  each 
grab   bucket  not   desired. 


Cement,   Portland,   Ore. 

The  following  bids  were  opened  by 
the  U.  S.  engineer.  Portland,  Ore.,  for 
fiirnishing  100.000  barrels  Portland  ce- 
ment: 

Union  Portland  Cement  Co.,  Ogden. 
Utah.  f.  o.  b.  mill,  $1,45;  Red  Devil 
sacks,   10c. 

Three  Forks  Portland  Cement  Co.. 
Ogden,  Utah,  t.  o.  -b.  mill,  $1.55;  Red 
Devil    sacks,    10c. 

F.  P.  Crowe  &  Co..  Portland.  Ore.,  f. 
o.  b.- Celilo,  Ore.,  $2.54;  manufactured  at 
Davenport.   Cal.;   sacks,   $10c,   or  Stand- 


anl  brand  manufactured  at  Napa  Juno- 
lion,   Cal..   sacks,   10c. 

Riverside  Portland  Cement  Co.,  Riv- 
erside, Cal.,  f.  o.  b.  Cellld,  Riverside 
lirand.   sacks,    10c. 


The  following  firms  have  applied  for 
plans  and  specifications  for  the  work 
at  Pocatello,  Idaho.  Bids  will  be 
opened   on    May   28. 

Hiram  Lloyd  Building  and  Construc- 
tion  Co.,   St.   Louis,   Mo. 

D.  T.  MicCarthy,  411  'Walnut  street, 
Philadelphia,    Pa. 

K.   E.   Deering,  Portland,  Ore. 

Campbell  Building  Co.,  Salt  Lake 
■City,   Utah. 

M.  Yeager  &  Son,  Baum  Bldg.,  Dan- 
ville,  111. 

King  Lumber  Co.,  Charlottesville, 'Va. 

Jlisbo  &  Grant,  Globe  Bldg.,  Seattle, 
Was'h. 

'Wm.  H.   Maxwell,  Auiburn,  Ind. 

F.    S.Pal    hl9r5,Bi 

F.  P.  Salih,  519  Overland  Bldg.,  Boise, 
Idaho. 

Palmberg   &   Mattson,   Astoria,   Ore. 

E.  Ralph   Evans,  Gooding,  Idaho. 
J.   H.  Wiese,   Omaha,  Neb. 
Whiteway-Lee         Construction         Co., 

Boise,   Idaho. 


HALLS  AND  SOCIETY  BUILD- 
INGS. 


S.-iN  FRANCISCO  —  Hall,  1  story, 
frame,  $3,000.  Architect,  none.  O-wn- 
ers,  Richmond  Park  Improvement  Club, 
674  8th  avenue.  The  building  has  been 
designed  for  a  meeting  place  and  will 
cover  an  area  of  30x75  feet.  Interior 
will  be  finished  in  pine  throughout. 
Tlie  exterior  of  the  building  will  'be 
covered  with  rustic.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor. 

OAKL.AND,  CAD. — Auditorium,  steel. 
Cost  not  stated.  Architects,  Palmer  & 
Hornbostel,  New  York,  associated  with 
J.  J.  Donovan,  Security  Bank  Bldg,, 
Oakland.  Owners,  City  of  Oakland. 
Bids  opened  on  Thursday  last  for  the 
structural  steel  for  the  $500,000  audi- 
torium building  show  Dyer  Bros,  of  San 
Francisco  low  at  $177,000.  A  complete 
list  of  the  figures  submitted  both  for 
all  work  and  unit  prices  appears  under 
the  heading  of  Oakland  and  Alameda 
County   in   this   issue. 

REDWOOD  CITY,  SAN  MATEO  CSC., 
C.^L. — Lodge  hall.  -2  story  and  base, 
frame.  $15,000.  Architects.  -Warren 
Skilling  and  Le  Baron  R.  Olive,  asso- 
ci-ated,  Garden  City  Bank  Bldg.,  San 
Jo^e.  Owners.  Foresters  of  America. 
The  building  will  be  designed  for  the 
exclusive  use  of  the  order  and  will 
contain  a  large  dance  hall,  banquet 
room,  meeting  rooms  and  offices  of  the 
organization.  Interior  will  be  finished 
in  pine  and  hardwood.  A  central  heat- 
ing system  will  be  installed.  Exterior 
of  the  building  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  comiplete  and  figuresi  are  being 
taken.  Bids  will  be  opened  on  May 
21st. 

RIVERSIDE,  RIVERSIDE  CO..  C.4L. 
— Lodge  hall,  3  story  and  base,  brick 
and  steel.  $80,000.  Architects,  S.  I* 
Gillar  and  Welmer  P.  Lamar.  Crescent 
Bldg..  Riverside.  Owners.  Riverside 
Elks'  Hall  Association.  The  building 
will  be  erected  at  the  corner  of  Mar- 
ket and  Whlttler  Place,  and  will  cover 
a  large  area.  The  first  floor  will  con- 
tain   the    entrance    and    lobby,    finished 
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In  nuu-ble  ami  tile  hesiiles  a  large 
llhniry,  billkinl  room,  parlors  and  of- 
fices, wlilch  will  lie  finished  in  oalc.  A 
large  auditorium  with  a  gallery  seat- 
ing- .sno  people  will  occupy  the  second 
fioor.  Third  floor  will  be  arranged  for 
lodge  rooms,  eight  single  rooms  and 
ten  apartments.  Plans  also  provide 
for  a  roof  garden.  The  basement  of  the 
ibulUling  will  contain  a  banquet  hall, 
cafe  and  .gymnasium.  There  will  be 
steam  heat,  elevator  service,  a  vacuum 
cleaning  plant  and  hot  water  system. 
E.Merior  of  the  .building  will  be  faced 
with  pressed  brick  and  terra  cotta. 
Plans   are   being  prepared. 

LOS  ANGELES,  CAL.— Lodge  hall.  4 
story  and  base.  Class  B  construction, 
ITo.OOO.  Architect,  Albert  C.  Martin, 
Higgins  BIdg.,  L.  A.  Owners,  Knights 
of  Columbus.  The  building  will  cover 
an  area  of  62>^xlG0  feet.  The  first  and 
second  floors  will  be  devoted  to  the 
auditorium  with  completely  equipped 
stage,  gallery  and  lounging  rooms. 
The  third  floor  will  contain  lodge 
rooms,  parlors,  dining  room  and  kitch- 
en. The  fourth  floor  will  be  subdivided 
into  apartments  for  the  memtiers.  In- 
terior finish  will  be  of  pine  and  hard- 
wood. There  will  be  steam  heat,  ele- 
vator service  and  a  vacuum  cleaning 
system.  A  large  and  well  equipped 
gymnasium  -  will  occup.v  the  'basement. 
E.xterior  of  the  building  will  be  faced 
with  pressed  brick  and  terra  cotta. 
Plans  are  complete  and  bids  are  being 
taken  for  the  work. 

LOS  ANGELES.  CAL.— Lodge  hall.  2 
story  and  base,  lirick  and  steel.  Cost 
not  stated.  Architect.",  Train  &  Will- 
iams, Exchange  Bldg.,  L.  A.  Owners. 
Westlake  Masonic  Lodge  Association. 
This  work  has  been  mentioned  here 
before  when  plans  were  first  started. 
Working  drawings  are  nearly  com- 
plete and  tdds  will  he  called  for  short- 
ly. The  building  will  cover  an  area  of 
40x95  feet.  The  first  floor  will  con- 
tain a.  banquet  room  and  ball  room, 
basement  several  large  club  rooms,  and 
the  lodge  rooms  will  occupy  the  second 
floor.  Interior  finish  will  be  of  pine 
and  hardwood.  A  central  heating  sys- 
tem will  be  installed.  Exterior  of  the 
building    will    be    faced     with    pressed 


Contracts  Awarded. 

RO.SEBURG,  ORE. — Lodge  hall,  2 
istory  and  base,  brick  and  steel,  $31,000. 
Architect,  Earl  A.  Roberts.  Selling 
Bldg..  Portland.  Owners,  Roseburg 
Elks'  Hall  Association.  Contractors, 
W.  C.  Arthur  &  Sons.  Lumber  Ex- 
change Bldg..  P.ortland.  Contract  price. 
$31,000. 


HOTELS. 


HOSPITALS. 


I  "San  FRANCISCO— Hospital  wiring 
;ar\d  conduit  system.  Cost  not  stated. 
Architect,  Supervising  Superintendent 
■Roberts,  Post  Office  Bldg..  S.  F.  Own- 
ers, United  States  Government.  Plans 
a^d  specifications  for  the  rearrange- 
ent  of  the  conduit  system  and  rewir- 
i<ig'  in  the  United  States  Marine  Hos- 
ipital  building  have  been  completed  and 
'I  ids  are  now  lieing  taken.  Figures  will 
'  e  opened  hy  Mr.  Roberts  on  June  9t'' 
Plans  can  be  secured  from  Supervising 
.Superintendent  Roberts  in  this  city. 
The  official  proposal  appears  in  this 
:ssue. 


SAN  FRANCISCO— Hotel,  3  story  and 
it'ase,  reinforced  concrete,  $1'5.000.  Ar- 
chitect. Joseph  Calien.  45  Kearny  St., 
S.  F.  Owner,  J.  Rudee.  The  building 
will  be  erected  on  4th  street  north  of 
Folsom  street,  and  will  be  arranged  for 
stores'  and  the  hotel  entrance  on  the 
first  floor.  Upper  two  floors  will  con- 
tain about  sixty  guest  rooms  and  sev- 
eral baths.  Interior  finish  will  be  of 
pine  throughout.  There  will  be  hot 
ami  cold  running  water  in  all  rooms. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  figures  are  being  taken  by 
the  architect. 

SAN  FRANCISCO— Hotel,  4  story  and 
base,  brick  and  steel.  $30,000.  Archi- 
tects, A.  P.  and  O.  M.  Rousseau.  Mon-ad- 
nock  Bldg.,  S.  P.  Owner  Eisenbach 
Co.  The  building  will  be  erected  at 
the  corner  of  Sacramento  and  Stock- 
ton .'streets,  and  will  contain  three 
stores  besides  the  hotel  entrance  and 
lobby  on  the  first  floor.  Upper  floors 
will  be  arranged  for  sixty  guest  rooms 
and  ten  baths.  Interior  finish  will  be 
of  pine  and  hardwood.  Plans  provide 
for  steam  heat,  elevator  service  and  a 
hot  water  plant.  Bath  roo.ns  will  be 
finished  in  cement  plaster.  The  exte- 
rior of  the  building  will  be  faced  with 
cement  plaster  and  pressed  bridk. 
Plans   are   now  'being  prepared. 

SAIN  FRANCISCO— Hotel,  3  story  and 
base,  brick,  $20,000'.  Architects,  A.  F. 
and  O.  M.  Rousseau.  Monadnock  Bldg.. 
.S.  F.  Owner's  name  withheld.  This 
building  will  be  erected  on  a  lot  ad- 
joining a  four-story  hotel  building, 
plans  for  which  are  being  prepared  by 
the  same  architects.  The  building  will 
contain  in  the  neighborhood  of  thirty 
guest  rooms  and  several  baths.  All 
rooms  will  have  steam  heat  and  hot 
and  cold  running  water.  Interior  fin- 
ish will  be  of  pine.  The  exterior  of  the 
ibuilding  will  probaibly  be  faced  with 
cement  plaster.  Plans  are  being  pre- 
pared. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL. 
— Hotel  alterations,  brick  construction, 
$10,000.  Architect,  A.  L.  Phillips.  Hotel 
Stockton.  Owner,  Mrs.  Carrie  Bishop. 
This  work  will  include  considerable 
structural  iron,  new  plastering,  plumb- 
ing and  painting.  Wall  beds  will  be 
installed.  Interior  finish  will  be  of 
pine.  .Some  marble  work  is  also  speci- 
fied. Exterior  of  the  building  will  be 
f-.ioed  with  cement  plaster.  Plans  are 
complete  and  figures  are  being  taken. 

SEATTLE.  WASH.— Hotel.  4  story 
and  base,  brick  and  steel.  $70,000.  Ar- 
chitect, A.  Wiclkersham.  Lyon  Bldg.,  Se- 
attle. Owners,  Yesler  Estate.  This 
building  will  be  erected  at  the  corner 
of  Yesler  Way  and  Post  street  and  will 
cover  a  large  area.  The  building  has 
been  designed  for  a  co.nmercial  hotel 
with  stores  on  the  first  floor  besides  a 
barber  shop,  cafe  and  hotel  offices  and 
lobby.  Upper  floors  will  contain  in  the 
neighborhood  of  150  guest  rooms  about 
half  of  which  will  have  private  .baths. 
Tliere  will  'be  steam  heat,  elevator  serv- 
ice, a  hot  water  plant  and  vacuum 
cleaning  system.  Interior  finish  will 
be  of  pine  and  hardwood  with  orna- 
mental plaster  used  in  the  lobby  and 
offices.  Exterior  of  the  building  will 
be  faced  with  pressed  brick  and  terra 
cotta,     Pktns  are  now  being  prepared. 

TACO.M.\,  WASH.— Hotel,  16  story 
and  base.  Class  A  construction,  $600,- 
000.  Architects,  Heath  &  Gove,  Na- 
tional   Realty   Bids.,   Tacoma.     Owners, 
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-National  Kealtj  Co..  L.  D.  Pratt,  Pres- 
ident. Tills  building  will  he  erected 
at  the  corner  of  J 2th  avenue  and  Pa- 
ciflc  street  and  will  contain  a  total  of 
250  rooms,  all  of  which  will  have  con- 
necting baths.  Construction  will  be 
fireproof  throughout.  Working  draw- 
ings have  just  been  started  and  It  will 
be  sometime  before  bids  are  called. 
Further  mention  of  the  work  will  be 
made    in    tliese    columns.  . 


LIBRARIES. 


WATTS.  LOS  ANGELES  CO.,  CAL.— 
Library,  1  story  and  part  base,  brick, 
$10,000.  Architect,  Elmore  R.  Jeffery. 
Citizens'  National  Bank  Bldg.,  L.  A. 
Owners,  Town  of  Watts  The  building 
will  cover  an  area  of  70x30  feet  and 
will  be  designed  in  the  classic  style. 
There  will  be  two  main  readings  rooms 
and  a  stack  roo^Ti.  Interior  finish  will 
be  of  pine  and  hardwood.  The  exterior 
of  the  building  will  be  faced  with 
pressed  brick  trimmed  with  artificial 
stone.  A  central  heating  system  will 
ibe  installed.  Plans  are  being  pre- 
pared. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAN  FRANCISCO  —  Transportation 
building,  frame  construction.  Cost  not 
stated.  Architect.  Director  of  Works. 
Service  Bldg..  S.'  F.  Owners,  Panama- 
Pacific  International  Exposition  Co. 
Plans  for  the  construction  of  the 
Transportation  Building  are  now  out 
for  figures.  The  building  will  be  erect- 
ed in  the  Exhibit  Section  of  the  Har- 
bor View  site.  Bids  will  be  opened  on 
May  27th.  Separate  bids  are  being 
taken  for  the  general  construction  and 
for  the  installation  of  plumbing,  water 
and  sewer  pipes.  Plans  can  be  secured 
froai  the  Director  of  Works.  OflScial 
proposal  appears   In  this  issue. 

SAN  FRANCISCO— Exposition  work, 
lath.  Manufactures  Building  and 
plum'bing  on  same.  Cost  not  stated. 
Architect,  Director  of  Works,  Service 
Bldg.,  S.  F.  Owners,  Panama-Pacific 
International  Exposition  Co.  Bids  were 
opened  on  Tuesday  last  by  the  Build- 
ings and  Grounds  Committee  of  the 
Panama-Pacific  International  Exposi- 
tion Co.  for  three  different  jobs.  The 
Gordon  Construction  Co.  were  awarded 
the  contract  for  constructing  a  lath 
house  in  Tennessee  Hollow  at  $1,995. 
McLeran  &  Peterson  were  low  for  the 
general  construction  of  the  Manufac- 
tures Building  at  $217,000,  and  J.  Do- 
herty  was  low  for  the  plumbing  work 
on  the  same  building  at  $19,630.  Witt- 
an-Lyman  Co.  were  also  very  close 
bidders  on  the  plumbing  at  $19,811.  A 
complete  list .  of  these  figures  appears 
in  this  issue  under  the  heading  of  San 
Francisco. 


POST  OFFICES. 

GRAND  JUNCTION.  COL — Post  Of- 
fice, 2  story  and  base,  fireproof  con- 
struction. Cost  not  stated.  Architect. 
Supervising  Architect  Oscar  Wende- 
roth.  Washington.  D.  C.  Owners, 
United  States  Government.  This  build- 
ing lias  been  out  for  figures  previously, 
but  all  bids  were  rejected.  New  figures 
are  now  being  called  for  and  will  be 
opened  on  June  24th.  The  structure 
will  cover  an  area  of  approximately 
5,600   square   feet  and   will   be   fireproof 
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throughout  except  roof  and  ceilings. 
There  will  bo  steam  heating,  modern 
plumbing  and  hardwood  Interior  finish. 
•Exterior  of  the  building  will  be  faced 
with  stucco,  stone  and  maHiIe.  Plans 
can  be  secured  from  the  Supervising 
Architect  at  Washington.  D.  C,  or 
from  the  custodian  of  the  site  at  Grand 
Junction.  Offlclal  proposal  appears  In 
this   Issue. 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 


SPOKANE.  WASH. — Depot.  2  story 
and  base.  Class  A  construction.  Cost 
not  stated.  Engineer.  J.  R.  Holman. 
care  of  O.-W.  Ry.  and  N  Co..  Seattle. 
Owners,  Oregon-Washington  Railroad 
and  Navigation  Co.  and  the  C.  M.  and 
P.  S.  Ry.  Co.  A  union  depot  Is  to  be 
erected  by  the  two  above  named  rail- 
roads in  Spokane,  and  it  is  stated  that 
plans  are  complete  and  have  been  ap- 
proved. Engineer  Holman  of  Seattle 
will  soon  issue  a  call  for  bids. 


RESIDENCES. 


SAN  FRANCISCO  —  Residence.  2 
story  and  base,  frame.  $2,500.  Archi- 
tect,  none.     Owner,   F.   Nelson,    30   Pre- 

^sidio  Terrace,  S.  F.  The  dwelling  will 
be  erected  on  10th  avenue  north  of 
Fulton  street,  and  will  contain  seven 
rooms  and  bath.  Interior  finish  will 
be  of  pine  throughout  with  hardwood 
floors  in  the  living  rooms,  dining  room 
and  reception  hall.  Bath  room  will 
have  tile  wainscot.  There  will  ibe  a 
large  open  fire  place  in  the  living  room 
with  brick  or  tile  mantel.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
in  the  hands  of  the  owner  and  he  will 
construct  the  building  by  Day  Labor. 
SAN  FRANCISCO  —  Bungalow.  t 
story  and  ba?e,  frame,  $2,500.  Archi- 
tect, none.  Owners.  Homeland  Build- 
ing Co.,  Merchants'  Exchange  Bldg., 
S.  F.  The  house  will  contain  six  rooms 
and  bath.  Interior  finish  will  be  of 
pine  throughout.  Oak  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  a  large  open  fire  place  in  the 
living  room  with  brick  mantel.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  house  will 
4>e  covered  with  shingles.  Plans  are 
complete  and  the  worik  will  be  done 
by    D%y   L.abor. 

SAN  JTIANCISCO — Residences.  4,  2 
story  and  base,  frame,  $3,500  each.  Ar- 
chitect, N.  W.  Sexton.  Chronicle  Bldg., 
S.  F.  Owners,  Empire  Land  Co.,  Mills 
Bldg..  S.  P.  These  dwellings  will  be 
erected  on  24th  avenue  north  of  Kirk- 
ham  street.  Bach  has  'been  designed 
to  contain  seven  rooms  and  bath.  In- 
teriors will  be  finished  in  pine  with 
.some   elm   panels   and  hardwood    floors. 

.There  will  be  open  fire  places  and 
brick  or  tile  imantels.  Tile  will  be 
used  in  the  bath  rooms  and  kitchens. 
Exteriors  will  be  covered  with  rustic 
and  metal  lath  and  plaster.  Plans  are 
complete  aiid  work  will  be  done"  by 
Day    Labor.   . 

OAKLAND,    CVt. — Residence.    2  story 

.  and,  base,  frame,  $5,000.  Architect,  C. 
H.,.MllIer,  Foxcroft  Bldg.,  s!  F.  Owner, 
Dr.!  R.  T.  Southerlan'd.  The  dwelling 
J^asi  been  designed  for  an  eight-room 
house    with    bath    and    sleeping    porch. 

,  Interior  will  be  finished  in  pine  and 
hardwood  with  hardwood  floors  in  the 
principal    rooms.      Bath    room    will    <be 


finished  In  cement  plaster.  Tile  will 
be  used  In  the  kitchen.  There  will  be 
furnace  heat  and  open  Are  places.  Man- 
tels will  be  of  tile  or  brick.  Kxterior 
of  the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and    figures   are   being   taken. 

PIEDMONT,  ALAMEDA  CO.,  CAL. — 
Residence,  2  story  and  base,  frame 
$15,000.  Architect.  William  Knowles, 
Central  Bank,  Oakland,  and  Hearst 
Bldg.,  S.  P.  Owner,  F.  Hall.  Key 
Route  -Ihn,  Oakland.  TKW  d-welling 
has  been  mentioned  here  before  when 
plans  were  being  prepared.  Wor<king 
drawings  are  now  co.npleted  and  work 
has  been  started  by  Day  Labor.  The 
dwelling  will  contain  fifteen  living 
rooms,  several  baths  and  sleeping 
porches.  Interior  finish  will  'be  of 
pine,  hardwood  and  white  enamel. 
Bath  rooms  will  be  finished  in  tile. 
Plans  provide  for  furnace  heat,  open 
fire  places,  a  vacuum  cleaning  system 
and  automatic  water  heaters.  Hard- 
wood floors  will  be  used  in  all  prin- 
cipal rooms.  The  exterior  of  the 
^ouse  will  be  covered  with  cement 
plaster   on    metal    lath. 

OAKLAiND.  CAL. — Residence,  2  story 
and  base.  Tratrre,"-  $3,000.  Architects, 
United  Home  Builders,"  1762  Broadway, 
Oakland.  Owner,  George  D.  ■  Slater. 
The  house  'vsMU  be  designed  for  a  six- 
room  dwelling  'n'-lth  bath.  Interior  will 
be  finished  in  pine  ^nd  redwood  witli 
hardwood  floors  in  the  living  room, 
dinlTig  room  and  reception'  hall.  There 
will  be  furnace  heat  and  ■•'open  fire 
places.  Mantels  w^ill  be  of ''brick  or 
tile.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
house  will  ~  be  "  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  -vi-'ork  will  be  done  by  Day 
Labor. 

BERKELEY.  ALAATEDA  CO.,  CAL.— 
Residence.  2  story  and  base,  frame.  $4.- 
500.  Architect,  Harris  Allen,  2514  Hille- 
gass  Ave..  Berkeley.  Owner,  W.  G. 
White.  The  dwelling  will  contain 
seven  or  elghl;  rooms  with  bath  and 
sleeping  porch.  All  interior  finish  will 
be  of  pine  or  white  enamel.  Hard- 
wood fioors  will  be  used  in  the  princi- 
pal rooms.  Plans  include  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  brick.  Bat-h  room  will  be  finished 
in  cement  plaster  with  some  tile  floors. 
Tile  will  be  used  in  the  kitchen.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  for  tliis  work  are  now 
being   prepared. 

OAKL.\ND,  CAL. — Bungalows,  30.  1 
and  IH  story  and  base,  frame  dwell- 
ings, $2,000  to  $2,500.  Architect,  none. 
Owner.  G.  B.  Hollenbeck,  5210  Fairfax. 
Oakland.  These  houses  will  be  erected 
on  the  Wadean  Tract,  and  each  house 
will  be  arranged  for  either  five  or 
six  rooms  and  bath.  Interiors  will  be 
finished  in  pine  with  hardwood  floors 
in  the  living  roo  n  and  dining  room. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  Tile  will  be  used  in 
the  bath  rooms  and  kitchens.  Exte- 
riors will  be  covered  with  cement 
plaster,  rustic  and  shingles.  Plans  are 
complete  and  the  Work  will  be  done 
by    Day    Labor. 

OAKLAND,  CAL. — Residence.  2  story 
and  base,  frame.  $3,500.  Architect, 
none.  Owner.  E.  Mass/berg.  5301  Dover 
St.,  Oakland.  The  dwelling  has  been 
designed  for  an  eight-room  house  with 
bath   and   sleeping  porch.     Interior   fin- 


ish will  be  of  pine  with  some  elm  pan- 
els. Hardwood  floors  will  be  used  in 
the  living  i-oom.  dining  room  .ind  re- 
ception hall.  There  will  be  furnace 
lieat  and  open  fire  place.  Mantel  will 
be  of  brick  or  tile.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  An  au- 
tom.itic  water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  shingles.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor. 

BERKELEY,  ALAMEDA  CO.,  C.JiL— 
Bungalow.  1%  story  and  'base,  fra  iie. 
$3,250,  Architect,  none.  Owners.  Pat- 
rick-Nelson Co..  20?5  Addison  St..  Ber- 
keley. The  house  will  be  erected  in 
the  Northbrae  Tract,  and  has  been  de- 
signed for  a  seven-room  dwelling  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  with  hardwood 
floors  in  the  principal  rooms.  There 
will  be  a  large  open  fire  place  with 
brick  or  tile  mantel  in  the  living  room. 
Tile  will  also  be  used  in  the  bath 
I'oom  and  kitchen.  "An  automatic  water 
heater  will  he  installed.  Exterior  of- 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  arc  corrt- 
plete  and  the  work  will  be  done  by 
Day   Labor. 

FAIR  OAKS.  SAN  MATEO  CO..  CAL. 
— Residence.  2  story  and  ibase.  frame. 
$50,000.  Architect.  Charles  J.  Rous- 
seau. Phelan  Bldg.,  S.  P.  Owner, 
William  Kurapf.  The  dwelling  will  be 
designed  for  a  large  country  home, 
containing  fourteen  living  rooms,  five 
baths  and  sleeping  porches.  A  two- 
story  fra.ne  garage  'witli  accommoda- 
tions for  three  machines  and  living 
room  above  will  also  be  erected  on 
the  site.  The  grounds  also  will  be 
laid  out  in  beautiful  garden  plots,  lily 
ponds,  pergolas  and  road  ways.  The 
exterior  of  the  building  will  be  in 
modern  classic  style.  The  house  will 
contain  a  large  living  room.  20x39: 
dining  room,  15x15;  kitchen,  15x14;  I 
butler's  pantry,  servants'  dining  rooms,  i 
12x14;  breakfast  room,  12x12;  billiard  | 
room.  18x20;  main  bed  room,  24x24  with  j 
'ooudoir  adjoining,  children's  bed  room,  i 
15x15;  three  guests'  rooms  about  12x  | 
15;  five  bath  rooms  and  three  servants'  | 
rooms.  The  rooms  will  all  be  artis-  \ 
lically  finished  in  hardwoods  and  will  i 
be  richly  wall  papered.  Floors  will  be  I 
of  oak.  Gas  and  electricity  will  be  I 
installed  also  steam  heat,  hot  water  < 
circulating  s>'stem  and  vacuum  clean-  ] 
er.  The  exterior  of  the  building  will  i 
be  faced  with  cement  plaster.  Plans 
for   the   work   are   now   being  prepared.  | 

L.\F.\YETTE.    CONTRA    COST.\    CO.,  i 
CAL. — Residence.    2      story      and      base, 
frame.    $3,000.      Architect.   Harris    Allen",  | 
2514   Hillegass   Ave..   Berkeley.     Owner,  I 
Miss   M.   S.    Dyer.     The     dwelling     will  ] 
contain  eight  rooms,  bath   and  sleeping  . 
porch.       Interior    will     be    finished      In  I 
pine    throughout.    Hardwood    floors  will  | 
be    used    in    the    living      room,      dining  | 
room    and    reception    hall.      There    will  | 
he    furnace    heat   and    open    fire   places.  | 
.Mantels   will    he   of  'brick   or   tile.     Tile  i 
will    he    used    in    the    bath      room     arl 
kitclien.       An    automatic    water    heate 
will    be      installed.      Exterior      of     tli> 
dwelling    will   be   covered      with      clap- 
hoards.      Plans    are    complete    and    fig- 
ures are  being  taken. 

SAN  FRANCISCO  —  Residence.  2 
story.  ..ittlc  and  base.  frame.  $S.O0O. 
Architect.  Edward  G.  Bolles.  Foxcroft 
Bldg..  S.  F.  Owners.  S.  A.  Born  Build- 
ing Co.     This  dwelling  will  be  erected 
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on    West   Clay   east    of   LMth    avenue   and 

":ll    contain    ten    rooms,      batlis      and 

'■ping:    pori'h.       Interior     finish     will 

of    ]j|ne    and    !iai-dwood    with    liard- 

■d    lloors    in    all      princijjal      roons. 

Ill    rooms    will    .he    finished    in      tile. 

eie  will  lie  a  central   heating  system 

II. i    open   fire   place^.      Mantels   will    be 

..f  lirick  and   tile.     An  automatic  water 

'  .  Iter    will     he     installed.       The    exte- 

.  ■   of   the   dwelling,  will      he     covered 

ih     cement    plaster    on     metal      lath. 

I     ins  are   complete  and   the   work    will 

he   done  by  Day  I^ahor. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame,  $ii.,iOO.  Architect, 
E.-irl  B.  Scott,  Humboldt  Bank  BIdg,,  S. 
V.  Owner's  name  witiiheld.  The  dwell- 
ing will  be  erected  in  Aslihury  Terrace 
and  will  contain  eight  looms  and  bath. 
Interior  finish  will  he  largely  of  pine 
with  some  (hardwood  In  the  livin,g 
ami  dining  rooms.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
Plans  provide  or  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
brick  or  tile.  Tile  will  be  used  in  the 
L.ath  room  and  kitchen.  An  auto.natic 
water  heater  will  he  installed.  The 
c.tterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are 
being   taken. 

SAN  FRANCISCO— Residence,  3  story 
and  ba?e,  frame,  ?10,000.  Architect, 
Edward  G.  Bolles,  Foxcroft  Bldg,,  S. 
F.  Owners,  S.  A.  Born  Building  Co. 
The  house  has  been  designed  for  a  ten- 
room  dwelling  with  three  b-aths,  and 
will  be  erected  at  the  corner  of  24th 
avenue  and  West  Clay  Park.  Interior 
will  be  finished  in  pine,  white  enamel 
and  hardwoods.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Hard- 
wood floors  are  to  be  used  in  the  prin- 
cipal rooms.  Baths  will  1)e  finished  in 
tile  with  cement  floors.  An  automatic 
water  heater  will  be  used.  The  exte- 
rior of  the  building  will  .be  covered 
with  cement  plaster  on  metal  -  latli. 
Work  will  be  started  by  Day  Labor  as 
soon  as  plans  can  he  completed.  Mr. 
Horn    will    purchase    all    materials. 

HiiLLYWOOD,  DOS  ANGEDES  CO.. 
C.\D — Residence,  2  story  and  base, 
brick.  Cost  not  stated.  Architects., 
Krucker  &  Deckbar,  Ferguson  Bldg., 
L.  A.  Owner.  .Mrs.  R.  Thomas.  The 
dwelling  has  been  designed  for  a  four- 
teen rooT-  house  with  sleeping  porches 
and  several  baths.  A  brick  garage  will 
be  erected  on  the  same  lot.  Interior 
finish  will  be  of  pine  and  hardwood 
with  hardwood  floors  in  the"  principal 
rooms.  Plans  provide  for  a  central 
heating  system  and  open  fire  places. 
Mantels  will  be  of  brick  and  tile.  Bath 
rooms  will  he  finished  in  tile  with  ce- 
ment floors.  An  automatic  water  heat- 
er will  tie  installed.  Exterior  of  the 
dwelling  and  garage  will  he  fo.ced  witli 
pressed  'brick  and  cement  plaster.  A 
clay  tile  roof  will  he  used.  Plans  are 
complete   and    figures   are   being   taken. 

SAN  JOSE.  SANTA  CDARA  CO.,,  CAD. 
— Residences,  frame  construction.  Cost 
not  stated.  Architects,  none.  The  fol- 
lowing Day  Dabor  .iolis  are  reported 
a"  about  to  be  started  in  San  Jose:  P. 
K.  Peterson,  4n2  San  Fernando  St..  1  y, 
story  and  base,  frame.  .$2,!'i00:  S.  G. 
Pelton.  44S  South  3rd  St.,  fi  room, 
frame   cottage,   $2,000. 


SEALED  PROPOSALS. 
pnoi'O.sALs  von  iiuilding. 

BUILDING— Office  of  Constructing 
Quartermaster,  Fort  D.  A.  Russell. 
^\'yo. — Sealed  proposals,  in  triplicate, 
for  remodeling  bakery  building  No.  266 
will  be  received  here  until  11  u.  m., 
M<in<l«y,  JnneS,  1»13,  and  then  opened. 
Information' furnished  on  application. 
A  deposit_  of  five  dollars  (5)  will  be 
required  to  insiire  rfeturn  of  plans  and 
specifications  if  removed  from  the  of- 
fice. Envelopes  containing  proposals 
should  be  indorsed  "Proposals  for  Re- 
modeling Bakery  Building"  and  ad- 
dressed to  J.  A.  COLE,  maj.,  Q.  .M. 
corps,  constructing  Q.   M. 


PROPOS.*I>S   FOR  EARTHWORK. 

EARTHWORK— Department  of  the 
Interior,  •"•,  iS.  Reclamiation  Service, 
Washington,  D.  C.^Sealed  proposals 
will  he  received  at  the  oflice  of  the  U. 
S.  recla;natlon  service.  Grand  Junction, 
Colo.,  until  2  o'clock  p.  m.  Jane  3,1913, 
for  earthwork  on  the  first  five  miles 
of  the  main  canal.  Grand  Valley  proj- 
ect. This  work  involves  approximate- 
ly 365,000  cubic  yards  of  material  and 
is  situated  on  the  main  line  of  the  Den- 
ver &  Rio  Grande  and  Colorado  Mid- 
land Railways  and  between  two  and 
seven  miles  northeast  of  Palisa.de,  Colo. 
For  particulars  address  the  U.  S.  re- 
clamation service.  Grand  Junction, 
Colo.,  or  Washington,  D.  C  A.  P. 
DAVIS,   chief  engineer. 


PROPOSALS    FOR    BUILDING. 

BUILDING  —  Sealed  proposals,,  in- 
dorsed "Proposals  for  Two  Officers' 
Quarters,"  will  ibe  received  at  the  bu- 
reau of  .yarils  and  .docks.  Navy  De- 
partment, Washington,  D.  C,  until  11 
"•clock  a.  m..  June  28,  1913,  and 
then  and  there  publicly  opened 
for  twp  ofl^cers'  quarters  at 
the  naval  sUition,  Pearl  Harbor,  Ha- 
waii. Amount  available  J23. 000.  Plans 
and  specifications  can  .be  obtained  on 
application  to  ,tlie  bureau  or  to  the 
commandant  of.  the  naval  station 
named  WILLIAM  M.  SMITH,  acting 
chief  of  bureau. 


PROPOSALS    FOR    BUILDING. 

BUILDING  —  Sealed  proposals,  in- 
dorsed "Proposals  for  Two  Gunners' 
Quarters,"  will  be  received  at  the  bu- 
reau of  yards  and  docks,  Navy  Depart- 
ment, Washington,  D. .  C,  until  11 
o'clock  a.  ,„.,  June  3S,  1913,  and  then 
and  tliere  publicly  opened  for  two  gun- 
ners' quarters  at  the  U.  S.  naval  maga- 
zine. Island  of  Kuahua,  Pearl  Harbor, 
Hawaii.  Amount  available.  $14,000.' 
Plans  and  specifications  can  be  obtained 
on  application  to  the  bureau  or  to  the 
commandant  of  the  naval  station,  Hon- 
olulu, Hawaii.  WILLIA.M  M.  SMITH, 
acting  chief  of  ibureau. 


NOTICE    TO     CONTRACTORS. 


PANAMA-PACIFIC      .  INTERN.4TIONAL 
E.\'POSITIOIV. 


SEALED  PROPOSALS  will  be .  re- 
ceived by  the  Buildings  and  Grounds 
Committee  of  the  PanamaTPaciflc.  In- 
ternational Exposition  Company  at  the 
Poard  Room  No.  4lJ,i,  .Exposition  Build- 
ing, Pine  and  Battery  Streets,  San 
I'-rnni-isco,  C-alifornia,  at  10:30  .\.  M.. 
Tliiirxilay.  may  23,  1913  for  the  Con- 
struct ion  anil  Installation  of  Bunkers 
for    Gravel    anil    Crushed    Stone,    in    ac- 
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cordance  with  the  speciflcatlons  on  tile 
in  the  office  of  the  Director  of  Works. 
Kach  proposal  must  be  accompanied 
by  a  certified  check,  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company,  or  cash  In 
the  sum  of  ten  (10)  per  cent  of  the 
amount  bid,  or  the  same  will  not  be 
cons'idered.  When  the  award  of  con- 
tract is  made  all  checks  will  be  re- 
turned to  the  respective  bidders,  except 
that  filed  with  the  accepted  proposal  or 
bid,  which,  cheek  will  be- returned  upon 
tile  successful  bidder  signing  the  con- 
tract and  filing  the  required  'bond.  A 
bond  in  the  sum  of  fifty  (50)  per  cent 
of  the  contract  price  will  be  required 
for  the  faithful  performance  of  the 
contract;  the  sureties  thereon  must  be 
satisfactory  to  the  Buildings  and 
Grounds  Committee  of  the  Panama- 
Pacific  International  Exposition  Com- 
pany. 

Progressive   payments   will    be   made; 
The   right   is    reserved    to   reject   any 
and  all  bids  and  to  waive  technical  de- 
fects  if   in    the   interest   of   the  Exposi- 
tion   Company. 

Plans  and  specifications  for  the  work 
may  be  obtained  from  the  Director  of 
Works,  at  Room  207  Service  Building, 
Fillmore  and  Chestnut  Streets,  by  de- 
positing $5.00  in  cash,  which  will  be 
refunded  upon  the  return  of  the  plans 
and   i^peciflcations    in   good   condition. 

By  order  of  the  Buildings  and 
Grounds   Committee. 

WILLIAM   H.    CROCKER. 

Chairman.      (•) 


PROPOSALS    FOR    BUILDING. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  m.  and  3  o'clock  p.  m,  on 
Wednesday,  the  2Sth  day  of  May,  1913, 
for  doing  the  following  work,  includ- 
ing the  furnishing  of  the  necessary 
labor  and   materials   therefor,    to   wit: 

The  general  construction  of  the 
Edison  School  Building,  to  be  located 
on  the  westerly  side  of  Church  street, 
between  Hill  and  Twenty-seccjnd 
streets. 

Note — The  work  hereintiefore  re- 
ferred to  is  to  be  paid  for  o  of  the 
proceeds  of  the  sale  of  School  Bonds'  of 
the  issue  of  1904.  and  contract  will  not 
be  made  or  entered  into  until  the 
awardee  shall  have  purchased  or 
caused  to  be  purchased,  bonds  to  the 
amount  of  the  contract,  together  with 
the  estimated  inchdental  exjjenses. 
Progressive  payments  will  t>e  made. 
Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  pIBce  of  the  Board  of  Public  Works, 
to  wlilciJi  reCerence  is  hereby  made, 
and  must  be^  commenced  within  Ave  f») 
calendar  days  from  the  receipt  of  w;rit- 
ten  notice  from  the  Board  of  Public 
Works,  and  completed  within  one  hun- 
dred and  eighty  (1S()0  calendar  days 
thereafter. 

The  amount  of  bond  foi-faiithf til  per- 
formance of  contract  has  been  flxeS  at 
$15,000.00.  •'  '        '■■'-'■■: 

All  proposals  offered  must  lie  ■accom- 
panied by  a  eheok  certified  by'  a"  re- 
sponsible bank,  payable  to  the'  order 
of.  the  C;ierk  of  the  Supervisors,  for 
an  amount  not  less  than  ten  per  cent 
of  ,the  aggregate  of   the  proposa"'.' 

:  Pr(>posal  forms  will  be  '  furnished 
gratuitously  upon  applicaiibn  '  at  ''  the 
oflice  of  the  Architect,  and  all  pro- 
p«iBals  must  be  made  upon  such  forms. 
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Tl)p   Board   ot  Publl"^   Works  reserves 
li.e  rlKlU  to  reject  any  and  all  bids. 

Wy    ordsr     o(     the   Board   o£    Public 
\Vor.k!S.  F.    J,    CHiJBCHiIl.U 

a^crejLary. 


ITIIWi  WAIVTED  FOR  THE  EftlllP- 
MI-;\T  AND  I>'STAI,I,ATIO>'  OK 
THE  GYMNASIA  OV  THE  I,0\VEI,l, 
HKiH  SCHOOI,  AND  THE  Cilltl.S' 
HIGH    SfHOOL. 

SJCAI^ED  BIDS  WILL.  BE  RECEIVEn 
for  tlie  Equipment  and  Installation  of 
tlie  Gymnasia  of  the  I>owell  High 
School  and  the  Girls'  High  School. 
Speoifi<-ations  may  be  had  at  the  office 
of   the   undersigned. 

Sealed  proposals  will  be  received  at 
open  session  of  .the  Board  of  Educa- 
tion. W-cdnesday,  May  ai.  1913,  nt  a 
o'elook  p.  in.  M.    R.   NORRIS.. 

Acting    Secretary    Board    of    Education. 


PBOPOS.Al^    FOB    STBEI,. 

OFFICE  OP  THE  BOARD.  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
tills  office  between  the  hour^  of  s 
"''■■•9P.H  n-  n>.  apA  3  o^qlpek  n-  m.  on 
AVedn^s^ay,,  the  llt^  dfly  oif,  June,  1013. 

Tlie  fur.nishing  and  fabricating  of 
Flj;uctural  steel  ai)d  iron  for  the  New 
City  Ha;i.  to  be  located  gn  City  Prop- 
erty bquflded,  by  G/ove,  Polk  and  Mc- 
.\llister    streets   and   Van  Ness   aven.ue. 

Progressive   pa^^Tlents    will    be    made. 

Said  wprk  must  be  done  in  accord- 
ance with  the.  specifications  on  file  in 
the  office  of  the  Bcjard  of  Public  Works, 
to  which  referenqe  is  hereby  made, 
and  must  be  commenced  within  five  (5) 
calendar  days  from  the  date  ot  the 
coijtra^t,  to  be  made  and  entered  irjto 
therefpr.  and  comi)leted  \yithin  the 
tijne  limits  set  foi;th  in  the.  specifica- 
tions   hereinbefore    referred    to. 

The  amount  ot  bond  for  ifalthfuljper- 
formance  of  contj;act  has  been  fixed  at 

$i25,qoo.Q,q.  ■         ■        . 

All  pr.pposals  offered  must  be  accom- 
Pfiij'ied.  by  a  ohecjc  certified,  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  _Clerkof  the  Supervisors,  for 
an  amount  not  less,  than  ten  per  cent 
of   Uie   a.ggregrate   of   th.^  proposal. 

Proposal  forms  wiU  be  furnished 
gratuitously  upon  application  at  the 
offi,ce  of  tli^  .\rchit,ects  p^  said  Board, 
aijd  all  propoja.ls  niust  be  njade  upon 
such    forijjs. 

The   Board  of  Public  Works  reseijves 
th^  right  to  reject  any  and  all  bids. 
B".  J..  CBCtTHCH^Ili, 

Secretary. 


IIVVITATIOJV    von    PROPOS,*l,S. 

TREAiSURT  DE  PA  RT.\rBNT— Office 
of  the  Si^pervising  Architect,  Washing- 
ton, D.  C..  May  13.  1913— Sealed  pro- 
posals will  be 'received  at  this  office 
until  a  o'rlook  p.  m.  on  the  24th  day  of 
June,  I9I3,  and  then  opened,  for  the 
construction  (including  plumbing,  gas 
P'iping,  heating  apparatus,  electric 
conduits  and  wiring,  interior  lighting 
fi.xtures,  and  approaches)  of  the  United 
States  post  office  at  Grand  Junction. 
Colo.  The  building  is  to  be  two  sto- 
ries high  with  a  basement,  and  will 
have  a  ground  area  of  approximately 
.5.600  square  feet;  fireproof  construc- 
tion, except  ceiling  and  roof;  stone  or 
marble  and  stucco  facing;  and  slate 
ind   tin   roof. 

Drawings  and  specifications  may  be 
obtained  from  the  Custodian  of  site  at 


Grand  Junction,  Colo.,  or  at  this  office, 
at  the  discretion  of  the  Supervising 
Architect,  O.     WENDEROTH, 

Supervising    -Architect. 
NOTIC^   Tp   CONTRACTORS. 

TREASURY  DEP.\RT.ME'NT,  Office  of 
the  Supervising  Architect,  Wasliington, 
11.  C.  May  U,  1913 — SEALED  PRO- 
POSALS will  he  received  in  this  office 
until  3  oVIook  P.  M.  on  the  20th  day  of 
June,  I»13,  and  then  opened,  for  the 
conxtructlon  complete  of  Intiine  buiid- 
IUB«,  MenuKe  purtflontion  tnnkx,  and 
connected  piplni;  at  quarantine  .station, 
Honolnla,  Hanoll,  in  accordance  with 
the  specificTtion  and  the  drawing. 
Drawing  and  specification  may  be  ob- 
tained from  the  custodian  of  the  station 
at  Honolulu,  Hawaii,  or  at  this  office,  at 
the  discretion  of  the  Supervising  Ar- 
chitect. O.  WENDEROTH,  Supervising 
Architect.    (*) 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS, 


HONOLULU,  HAWAII  —  Latrines, 
sewage  and  purification  tanks.  Cost 
not  stated.  Architect.  Supervising  Ar- 
chitect, Washington,  D.  C.  Owners, 
United  States  Government.  Plans  have 
been  completed  and  bids  are  now  be- 
ing, taken  for  the  construction  of 
latrines  and  sewage  and  purification 
tanks  fpr  the  Quarantine  Station  at 
Honolulu.  Bids  will  be  opened  on  June 
20th.  Plans  and  .specifications  can  be 
secpred  from  the  Supervising  Archi- 
tect, Oscar  Wenderoth,  Washington,  D. 
C.  The  offipial  proposal  appears  in  an- 
other column  of  this  issue. 

SALE.M,  ORE.— Water  system.  Cost 
not  stated.  Engineers  not  selected. 
Owners,  Santiam  Water  Co.,  Salem. 
For  the  purpose  of  supplying  water 
from  the  Little  North  Fork  of  the  San- 
tiam River  to  Sale.n  and  other  valley 
towns  the  Santiam  Water  Company 
has  been  organized  and  articles  of  in- 
corporation will  be  filed  immediately. 
The  company  is  capitalized  at  $300,000. 
The  incorporators  are  W.  K  Fierce,  a 
capitalist  of  Boise,  Idaho;  Charles 
Theis,  of  Spokane,  and  John  D.  Turner, 
a  'Salem' lawyer.  The  principal  offices 
of  the  company  will  be  at  Salem'.  It  is 
announced  that  the  company  will  lay 
a  pipe  line  from  the  Little  North  Fork 
of  the  Santiam  to  Salem  and  the  State 
institutions  and  also  supply  water  to 
Stayton,  Turner.  Aumsvile  and  Sub- 
limity. 


SCHOOLS. 


SAN  FR.\NCISCO— School,  2  story 
and  base,  frame  and  concrete.  Cost 
not  stated.  Architect,  Houghton  Saw- 
yer, Shreve  Bldg..  S.  F.  Owners,  City 
and  County  of  San  Francisco.  This 
building  will  be  erected  at  the  corner 
of  Lombard  and  Jones  streets,  and  is 
to  be  known  as  the  Cooper  Scliool.  Mr. 
Sawyer  has  only  started  preliminary 
plans  and  details  of  construction  can 
not  be  given  at  this  time.  Plans  are 
lo  provide  for  16  class  roo  ns  and  an 
assembly  hall.  Halls  and  stairways 
will  be  of  concrete  construction.  In- 
terior trim  will  be  of  pine.  There  will 
be  a  modern  system  of  heating  and 
ventilation.  Exterior,  of  the  building 
will  probably  he  covered  witli  cement 
plaster.  Bids  will  be  taken  through 
the  office  of  the  Board  of  Public  Works. 

SAN  FRANCISCO— fSchool.  2  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architect,  .Mbert  Pissis,  Flood 
Bldg,,  S.  F.  Owners.  City  and  County 
of  San  Francisco.  Mr.  Pissis  has  just 
been    commissioned    to    prepare    plans 


for  the  new  school  which  is  to  be 
erected  on  Washington  street  west  ot 
Kearny.  When  completed  this  build- 
ing will  be  known  as  the  Oriental 
School.  Plans  will  provide  for  twelve 
or  fourteen  class  rooms  and  an  assem- 
bly hall.  A  modern  system  of  heating 
and  ventilation  will  be  installed.  In- 
terior finish  will  be  of  pine.  Exterior 
of  the  building  will  probably  be  faced 
with  pressed  brick.  Plans  are  now 
being  prepared  and  when  complete  bids 
will  le  taken  through  tlie  office  of  the 
Board    of  Public   Works. 

LOS  ANGELES,  CAL.— School  group. 
9  buildings,  brick  and  concrete  con- 
struction. Cost  not  stated.  Architect, 
State  Architect  W'oollett,  Sacramento. 
Owners,  State  of  California.  Plans  tor 
the  State  Nor.nal  School  which  is  to 
be  erected  at  Los  Angeles  have  been 
completed  and  are  now  in  the  hands 
of  the  contractors  for  figures.  Bids 
will  be  opened  in  the  offices  of  the 
State  Board  of  Control  on  June  oth  at 
12  o'clock.  Plans  and  specific-ations  can 
he  secured  from  the  State  Engineer  at 
Sacramento.  The  official  proposal  ap- 
pears in  another  column  of  this  issue. 
SAN  FRANCISCO— School,  2  story 
and  base,  frame  and  concrete.  Cost  not 
stated.  Architects,  City  Department  of 
Architecture.  Temporary  City  Hall 
Bldg.,  S.  F.  Owners,  City  and  County 
ot  San  Francisco.  Tivis  building,  whicli 
is  to  be  konwn  as  the  Edison  School, 
will  be  located  on  the  west  side  of 
Church  street  between  Hill  and  22nd 
streets.  All  halls  and  stairways  will 
be  of  reinforced  concrete.  Plans  pro- 
vide for  twelve  class  rooms.  Interior 
finish  will  be  of  pine  with  some  hard- 
wood floors.  A  hot  water  system  of 
heatlr.g-  will  be  installed.  Exterior  of 
the  building  will  ihe  covered  with  ce- 
ment plaster  and  brick.  Plans  are  com- 
plete and  bids  are  now  being  taken. 
Bids  for  the  general  construction  will 
be  opened  on  May  28th.  Plans  can  be 
secured  from  the  Department  of  Archi- 
tecture. 

SANT.\  MONICA.  LOS  .4INGELES  CO  . 
CAL — Schoc»l  gymnasiums,  2,  1  story  uiil 
baseiient,  brick.  Cost  not  stated.  Ar- 
chitects. -Allison  &  Allison,  Hihernian 
Bldg..  L.  .\.  Owners,  Santa  Monica 
High  School  District.  This  work  lias 
been  mentioned  here  before.  Plan.s 
provide  for  two  separate  buildings, 
one  for  the  boys  and  one  for  the  girls. 
A  brick  wall  which  is  to  be  erected 
around  the  atliletic  field  will  also  be 
included  in  this  contract.  Plans  may 
be  secured  from  the  architects.  Bil 
are  now  being  taken  and  will  beopeiu  : 
on  May   2Stli. 

Contracts  .Vwanled. 

PORTER VILLE.  TULARE  CO..  CAL 
— School.  I  story  and  liase,  brick  ami 
frame,  $20,000.  Architect,  F.  W.  Grit- 
fin,  First  National  Bank  Bldgr.,  Porter- 
ville.  Owners.  Porterville  School  Dis- 
trict. Contractor,  C.  Griffin.  Fresno 
Contract  price.  $13,500,  Other  bidders 
on  the  work  were:  G.  A,  Noble.  Visalia 
$!.■>, SoO;  Trewhitt  &  Shields.  Hantonl 
$16,000;  S,  H.  MacKeen.  Terra  Bell. 
$16,626;  Graham,  Lapp  &  Kirkpatri.  k 
Exeter,  $17,210;  C.  R.  Greenough,  Por- 
lervi'.le,  $I7..SS7;  ilarlow  &  Sons,  Lind- 
say.   $2I.1.i,<. 


STORES  AND  OFFICES. 


SA.\  FUANCISl'd — Stoic  and  losi 
rant.  1  story  iiiiii  liase.  frame.  $10. 
Architect,  W.  H.  Crlm.  Jr.,  425  Kea 
St.,  S.  F.     Owner,  Milton  S.  Eisner,    ' 


BUILDING  AND  INDUSTRIAL  NEWS 


I  building  win  be  erecteij  <it  the  soiitli- 
baat  corner  of  Bush  and  Hyde  streets, 
lind  will  cover  an  area  of  3nxl37'4  feet, 
jriie  front  portion  will  I.e  occuijled  as 
'i  saloon  and  the  reiir  for  restaurant 
lurposes.  Interior  will  be  finished  in 
line.  The  exterior  of  tlie  Juiildins-  will 
(■e  covered  with  cement  pla.<>ter.  Plans 
ure  CO  nplete  and  figures  are  now  lieing- 
laken. 

■  SAN  FRANCISCO— .Store  front  alter- 
Itlon.  brick  construction.  J.'i.OOO.  Ar- 
ihltcct,    none.      Owner.     Frank     P.     Mc- 

,  ?ar)n.    1199    Market    street.      This    work 

1  1-111    include    the    construction    of    new 

[  tore   fronts,    new    interior    finish,    elec- 

'  ric  work  and   plumbing.     The  exterior 

■  f    the    Class    C    building    will    not    be 

■  hanged  above  the  first  floor.  Plans 
:  re  complete  and  in  the  jiands  of  the 
I  wner    who    will    do    the    work    liy    Day 

«b'or. 

SAN     FRANCISCO— Stores    and    lofts, 

or    -1    story    and    base.      Class    C    con- 

truction.      Cost    not    stated.      Architect, 

(  lenry    Geilfuss,    46    Kearny    St.,    S.    F. 

!   wner's  name  witliheld.     Tliis  building 

:  'ill  be  erected  on  one  of  the  best  cor- 

iers   of   the    waterfront   and    will    have 

iree   street   frontages.      Plans    provide. 

fir   a     pile      foundation.      Consi.lerable 

f.ructural  steel  will  be  used.     Exterior 

rails  will  be  faced  with  pressed  brick. 

ihe    first    floor    will    be    arranged    for 

[iree  stores  and  upper   floors   for   light 

I'fts  or   may   be   subdivided    into    rooms 

j.-    olBce?.       Interior    finisli    will    be  .of 

'  pne   througliout.      Elevator   service  will 

!3  installed.     Plans  are  now  l)eing  pre- 

Itred  for  the  work. 

I  OAKLAND,  CAl.. — Stores,   1  story  and 
use,    brick.      Cost    not    stated.      Archi- 
fCt.   none.      Owner,    P.   J.    Walker,    Mo- 
^dnock   Bldg.,  S.  F.     The  building  will 
a  erected   on   Franklin   street  between 
jth    and    13tli    streets.      Tliere   will    be 
yo   stores    with      patent      fronts      and 
ate    glass    windows.      Interior    finish 
Jll    be    of    pine.      The    exterior    of    the 
jllding   will    be   faced      with      pressed 
■luk.       It     is     stated     that     the     own- 
contemplates        constructing       an 
ght-:^tory    Class    A    buildin.g    on    this 
:t8  at   a  later  date.      Construction   will 
■•  done   by  Day   Labor.      Mr.   Walker   is 
>W  purchasing  all  materials. 
OAKLAND,    CAL.— Stores    and    offices. 
•  story    and    base.      Class   A    construc- 
■)n.     Coft  not  stated.     Architect,  Benj. 
'    McDougall,    Sheldon      Bldg.,      S.      F. 
^vners.  Carlson  &  .Snyder.     This  build- 
XS,  wliich    is  to  be  erected  at  the  cor- 
ir    of    15th    and    Broadway,    has    been 
tpntioned   here  a   number  of  times   be- 
ire.     The  steel  work   has  been  let  and 
t|ures    are    now    being    taken    for    all 
(her   parts   of     the     building.     Segre- 
ited   iiids  are   being  taken. 
OAKLAND,    CAL.— Bank    and    offices. 
1  story   and    base.      Class   A   construc- 
•■n.      Cost    not    stated.      Arcliitects,    L. 
I  Dutton   &  Co.,  Chronicle   Bldg..   S.   F. 
U-ners.  First  Trust  and  Savings  Bank. 
"ie   arcliitect   is    now     taking      figures 
l>m   three    or    four    low    men    on    cer- 
t'n    alternate    propositions    in    connec- 
t,n    witli     the      construction      of      this 
Hiding.     The  building  will  be  erected 
a  the    corner    of    16th    and    San    Pablo 
senue.      Bids   on    the   alternate   propo- 
Mohs    were    opened    last     Friday    and 
1  award  of  contract  will  be  made  this 
tek. 

.OS  ANGELES.  CAL.-^.Stores  and 
I  ts,  3  story  and  base,  brick.  Cost 
i\.  stated.  Architect.  Albert  C.  Mar- 
t,  Higgins  Bldg.,  L.  A.  Owers.  Dunn- 
'irisht-Ames    Co.      The    building    will 


finer  an  aie.a  of  33x77  feef.and  *ill  be 
arranged  for  htores  on  the  first  floor 
and  ,.fts  above.  Interior  finish  will  be 
of  pine  tluoughoul.  Entrance  and  ves- 
tibule will  be  wainscoted  in  tile  and 
marlilc.  Tliere  will  be  metal  lath  par- 
lition.s.  metal  window  sash  and  frames 
and  firei)roof  doors.  Patent  store 
fiiints  are  specified.  The  exterior  of 
the  building  will  be  faced  with  pre,  sed 
brick.  Plans  are  complete  and  ready 
for   figures. 

LOS  ANGELES,  GAL.— Lofts,  5  story 
and  base,  reinforced  concrete.  Cost 
not  stated.  Arcliitects,.  Krempel  & 
Erkes,  Henne  Bldg,,  .L.  A.  Owner,  Carl 
Kurtz.  The  Uuilding  will  be  erected 
on  Los  Angeles  .street,  between. 7th  and 
Sth  streets  and  wUl  cover,  an  area  of. 
o0xl3C  feet.  Construction  will.  be.  of 
reinforced  concrete,  including  .•.walls, 
floors  and  roof-  slabs.-  Tliere  will  be 
metal  latii  partitions,  .  flrepxoof  doors 
and  metal  window  sash  and  frames. 
Interior  Hnlsli  will  be  of  pine.  Plans 
provide  for  elevator  service,  spiral 
chutes  and  sidewalk  doors,  lifts  and 
liglits.  Exterior-  of  the  building  will, 
be  faced  witli  cement  plaster.  Plans 
are   being-  prepared. 

LOS  ANGELES,  GAL.— OfBces,  12 
story  and  base.  Class  A  .construction. 
Cost  not  stated. .  Architect,-  Myron, 
Hunt,  Hibernian  Bldg,,  L.  A.  Owner, 
H.  E.  Huntington.  This  work  has  beeri 
mentioned  here  before  when  plans  were 
first  started.  .  The.  structure  will  be 
erected,  at  tl>e  northwest  corner  of  12.th 
and  Main  streets  and  will .  cover  an 
area  of  120x172  feet.  Construction,  will 
he  fireproof  throughout  with  a  com.- 
plete  steel  frame,  concrete  floors,  root 
and  metal  interior-  finish.  The  base- 
ment and  sub-basement  .  and  founda- 
tion will  be  constructed  at  once,  and 
will  be  used  as  a  substation  by.  the  Pa- 
cific Light  and  Power  Co.  Work  on  the 
superstructure  will  be  started  -the  first 
of  next  year.  Bids  will  be  called  for 
shortly   on   the   foundation  work. 

LOS  ANGELES,  CAi.— Offices,  14 
story  and  base.  Class  A  "construction, 
$500,000.  Architect,  A.  Martyn  Haenke, 
Story  Bldg.,  L.A.  Owners,  Los  Ange- 
les Hone  Builders.  This  building  wilV 
be  erected  at  the  corner  of  Sth  and 
Spring  streets  and  will  contain  400 
modern  offices.  The  work  has  beende- 
scribed  in  these  columns  before.  Spe- 
cifications include  reinforced  concrete 
floors  and  roof  slabs,  brick  filler  walls 
and  glazed  terra  cotta  facing.  Interisi"'  ■ 
partitions  will  be  of  metal  lath  and 
plaster  and  hollow  tile:  Loljby  and  ■ 
corridors  will  be  finished  in  "  marble 
and  tile.  Interior  trim  will  be  of  metal 
and  mahogany.  Metal  window  sash 
■and  frames  will  be  used.  Separate  bids 
will  be  taken  on  tlie  general  construc- 
tion, marble  and  tilfe  wor-H,  elevators, 
steam   heating,    electric   wiring,  letc:. 

PORTLAND,    ORE.— Stores      an*. .-of- 
flees.    S    story   and  base.      Class    A   oon».  • 
Btruction.     Cost  not  stated.     Architects,! 
Doyle    &    Patterson,    Portland.      Ownern-^ 
H.   L.   Pittock.      The  building  will  cover    -i 
the  entire  city  block  bounded  by  Wash-      i 
ington,'  Stark,    West    Park    and    Tenth  ... 
streets,    and     while    designed    for      an. 
eight-story    structure,    onl.v'      the    .first 
three  floor.=  will  be  erected  at  the  pres- 
ent   tl.Tie.      Construction    will    be      fire'- 
proof   throughout.'   The   basement     and 
sub-basement     will    be    occupied    as      a 
substation    by    the    Northwestern    Klec, 
trie   Co.      Preliminary      sketches      were 
originally  prepared  by  a   San  Francisco 
architect,    and   at    that    time    the    luiild- 
ing.    which    was-   to    have  ^been    of    the 
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■•  reinfbrced  concrete  type  of  construc- 
tion, contained  a  large  theatre  to  be 
used  by  the  Hlellg  Theatre.  Present 
plans  include  no  theatre.  Construc- 
tion will  be  undertaken  as  soon  as 
plans   can   lie   completed. 

BAKERSFIELD.  KERN  CO.,  CAL.—  : 
Stores  and  offices,  2  story  and  base 
brick.  $20,000.  Architect's  name  not 
given.  Ownej-.  H.~Fir-Fish,  Bakersfield. 
The  building  will  occupy  a  corner  site 
and  will  cover  an  area  of  65x115  feet. 
There  will  be  several  stores  on  the 
first  floor  with  plate  "glass  display 
windows  in  patent  fronts.  Upper  floors 
will  be  arranged  for  offices.  Interior 
finish  will  be  of  pine  throughout.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Bids  will  be  called 
for    at    once. 

Contracts  Awarded. 

PORTLAND,  ORE-^Stores  and  offices, 
"2  story  and  base,  reinforced  concrete. 
$50,000.  Architects,  Whitehouse  & 
Fouilhoux,  Wilcox  Bldg.,  Portland. 
Owners,  Balfour-Guthrie  Co.  Contrac- 
tor?,      Boyajohn-Arnold       Co.,       Wilcox 

'  Bldg.,  Portland.     Contract  price,  $50,000. 

LOS    ANGELES,    CAL. — Lofts,    6    story 

and    base,    reinforced    concrete,    $75,000 

.  Architects,  California  Real  Estate  and 
Building  Co.,  631  South  Spring  St.,  L.' 
A.  Owners,  California  Real  Estate  and 
Building  Co.  Contractors,  Somers  & 
Lund,  Security  Bank  Bldg..  L.  A.  Con- 
tract   price.    $?5,000, 

'LOS  ANGELES,  CAL.— Lofts,  3  story 
and  base,  brick,  $30,000.  Arcliitects, 
Morgan,  Walls  &  Morgan,  Van  Nuys 
Bldg.,  L.'  A.  Owner.  .'S,.  W.  Newmark. 
Contractors.  Alta  Planing  Mill  Co.,  830 
McGarry  St.,  L.  A.  Contract  price  $30,- 
yoo.  ,  : 


THEATRES. 


TURLOClv,  STANISLAUS  CO.,  CAL.— 
Theatre,  2  story  and  base,  brick  and 
steel,  $43,060.  Architect,  W.  H.  Weeks, 
7o  Post  St.,  S.  F.  Owners,  Turlock  cap- 
ital. This  building, has  been  mentioned 
here  before  when  plans  were  first  start- 
ed. The  building  will  contain  .stores^ 
;vnd  the  theatre  on  the  first  •  floor  , and 
offices  and  lodge  rooms  on  the  upper 
floors.  The  main  auditorium  of  tlie 
tilieatre  will  have  a  seating  caipacity  of 
?50  people.  ■  Interior  will  be  .hand- 
somely' -finislied.  A  complete  stage, 
equipment  will  -be  installed.  -  Fxterior' 
of  the  building  will  be  faced  :  wltJi 
pressed  brick.  Plans  are  complete- and 
tlie  architect  is  now  taking  figures  foi; 
the    work. 

.  Contracts  Awarded. 

SEATTLE.  WASH.-^Tljeatre,  2  story". 
and  base, .  reinforced  concrete.  Qost  not 
stated.  Architect,.  John  Creutzer,  J^ew, 
York-  Bldg.,  Seattle.  Owner,  Colonfai; 
'Tl'.eatre  Co.  .Contractors,  Pearson  Con-; 
s.truction.  Co.,  New  York  Bldg.  ,S,eattle; 
Contract  .price'  riot   stated. 


NOTICE   T.O  eONTHACT^RS. 


"•  THfKASURY  DEP'ARTMENT,  Office. of :is 
the  Siip^.visiiig  Arehitect,  Washington,.,.' 
V.    C.    -Jbv.v    5.     1013.  —SEALED      PRQ- 
POS.iLS   win    I.e    leccivcd    at    rliis    office'" 
'itntil   »  o'l'hii'lc   p.  >l.  on  the  nth  (J«j-  of  i. 
■JiHiie,  11118,- and  tlien.  oiieneil.  f or,  ;t  cons- -i- 
<luit   and    wirjna   ^ystetui    in    the   United 
Stales   Jlarine    tio.^pital.    San    Francisco.' 
C  il..    in    accordan-ce    wlfh    drawing   and 
specification,    copies    of-   w'hicli    mav    be     - 
bad  at  tliis  office  or  at,(jlie  office  of  the    ■'. 
Supervisin.a'  i-SuDerintcndent      of     Cnh- 
strucliou.    V.    S.    Post    Olflce.    San  Fran-    • 
Cisco.'  Cal.,  at  the  discretion,  of  the  Su- 
pervising  Arcliitecti^- 

O.   WENDBROTH. 
Supervising'Architect.  (•) 
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FIrin*  draUiBK  nens  from  certain  localities  like  San  FranclBco,  Los  Angreles, 
I'ortland,  Seattle,  etc.,  trill  And  all  uncli  Itemx,  conimencInK  on  this  po^e,  al 
carefully  clasalAed  as  to  loentlon.  Thene  same  Items  aj'e  repeated  In  the 
fore  part  of  the  news  department,  under  distinct  headings,  such  as  Oanks, 
Churrbes,    Hotels,   etc. 


SAN  FRANCISCO. 


.\P.\nTME.\T  HOU.SE — 7  story  and 
base,  brick  and  steel.  $35,000.  San 
Francisco.  Architect.  N.  W.  Sexton, 
.  gl,irj9filcle  Bldgf.,  S.  P.  Ow^er.  W.  B. 
■  Gr'c'Ji.  trills  butltllng'  liaS"be^'rf'""tri'^n- 
tlonej  here  before  when  plans  were 
first  started.  Working  drawings  have 
been  completed  and  figures  are  now 
helng  taken.  The  structure  will  be 
erected  on  Sutter  street  west  of 
,  Powell  and  will  contain  a  number  of 
two  and  three  room  suites  with  wall 
beds  and  private  bath  rooms.  Interior 
finish  will  be  of  pine  and  hardwood 
Cement  will  be  used  In  the  bath  rooms. 
There  will  be  steam  dieat.  elevator 
service  and  a  vacuum  cleaning  system. 
Exterior  will  be  faced  with  pressed 
bridk    and    cement    plaster. 

APARTAfENT  HOUSE — 3  story  and 
base,  frame.  ,  Cost  not  stated.  ,San 
-:' BVaneiscoj  ::;Are>liiteots,  H.,  Qellfusa  ■  & 
■■'  'Son.:  46  ■.Kearny-  St..  ■  S.  F",  ,  Ow^ieV's 
"Mname  withheldJ.  .Th<e  byilding,  will  be 
■  erected  In  tfce  Westejrn  ^^dditipn.  and 
.  tJwiHvcontaln  slot  ^isuites  of  four  ■  rooms 
■'■and  bath.  Interiors  will  be  finished 
yi'lft' pine  with  some  elm  panels-  There 
■''^■sWll  ibe!  a  central  ;he.ajingisyst,em,  and 
v-'-tvaH  .'beds.  Bath,  reoms  will .  .,  ha.ve 
""■Keene's  cement  plaster  on  the  walls. 
'  Exterior  of  tli£  building  w,ill  Ij^.cov- 
S"eredj   with    cement 'i  plaster, ,  .r,u^fcU;   «nd 

■  -Sfelinker    Urdck  .  veneec.   JRlaas,  ^^fi,  ,be- 
''^iie  prepared.      ..    ,     j  j,.i  v,;-.. , ,:,-;    .'■ 
^■"^ ''  APABTMENT     KPOCfSE-i-;Sl»tory.    and 

'"pase.    frame.'  JTd.OOO.       San     Francisco. 

^    'Architects;  '  H".     G'eftfuss       &       Sonv       46. 

.,,^,Kearny  St..  S.  F.  Owner's  name  with- 
fteld.  The  bundling  wfir  bfe  designed 
to  contain  twelve  -sufies  of  two  and 
tViree  rooms  each.     Air  apartments  will 

■  liave   priv<ite   batW   rooiis'  and    will    be 
"equipped   With    Wall   beds.     Interior    fin- 

Isih  will  be  of  pine  with  some  elm  pan- 
els. There  will  be  a  central  heating 
system  and  proba:bly  an 'automatrcele- 

^  vator.  Bath  rooms  will  have  cement 
floors  a:nd  tile  wainscot.  The  exterior 
of  the  building  will  be  covered  with 
cement  plaster,  klinker  brick  veneer 
and  rustic.  Plans  are  now  being  pre- 
pared.        .  ■ 

HOUSE — 9  story  and 
construction.  $500,000. 
Architect.  Houghton 
Bld^.,  S.  F.  Owners. 
BuElingame  Court  Investment  Co. 
This  building  is  to  be  erected  at  the 
carper  of  Sacramento  and  Mason 
streets.,  and  Wihen  completed  will  ibe 
one  of  the  largest  and  most  hand- 
somelj  finished  apartment  houses  in' 
the  west.  The  building  will  be  ar-' 
.  langed  lor  large  suites,  six,  seVen  and 
•eight  ,  rooms  each,  which  have  already 
been  leased  to  high  class  tenants.  Each 
suit  will  be  fini.shed  to  meet '  the  spe- 
cial taste  of  the  occupant  and  plans 
provide  for  many  unique  feitures. 
.  There,  will  be  a  stearri  heating  system, 
wster  cooling  system,  vacuum  clean- 
ing, elevators  and  dumb  waiters.  Con- 
struction,^ill    be    fireproof' thi-o'ughout 

.:Wlth  a   complete  steel  frame.     Exterior 
will   be   faced    with    prepsed   brick     ana- 
terra    cotta.      Plans    are    complete'   and    ' 
a    preliminary    estimate    is    now    IJein^ 
made.,  '  ..  ',     "       '' 


APARTME.NT 
bare.       Class 
San     Francisco 
Sawyer.    Shrev 


APARTMENT  HOUSE— 3  story  and 
base,  frame.  $5,000.  San  Francisco. 
Architect,  none.  Owner.  F.  C.  Cook, 
983  14th  St.,  S.  F.  The  present  frame 
building  will  be  altered  and  additions 
made  so  as  to  provide  for  five  three- 
•'irooln  suites  ;.with,  baths'.  The  work 
will  require  new  plumbing,  electric 
work,  plastering,  painting  and  inte- 
rior trim.  ■R'all  beds  are  specified. 
The  exterior  of  the  building  will  be 
covered  with  rustic.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  t'he  work  by  Day  Labor. 

APARTSiENT     house— 3     story    and 
base,     frame,     $11,000.      San     Francisco. 
Arohitect.     Charles     J.     Rousseau,     Mo- 
nadnock     Bldg.,    S.     F.       Owner,       John 
Fletcher.     This   building  will   be   erect- 
ed  on   Fell   street   west   of   Pierce,     and 
will    cover    an    area    of    25x137^4      feet. 
Plans    provide    for    six    suites    of    four 
rooms   and    bath    each.      All    suites    will 
-  hbve  -wail   beds.     Interior  finisih  will  be 
:'  -Of   pincatid   hardwoo.d      There   will   be 
jh:.  central    (heating     system     and       hot 
'.water   plant.      Batli    rooms,  will    be   fin- 
.  ished. -in    eement -plaster,,   ..The   exterior 

-  of-i  the  building-  wntU  be  covered  with 
Cement  plaster  and  .  .brick  veneer. 
Plans'  are  complete  and  figures  are 
Uelns   taken.  -  ,       ;  - 

-■•;-.  ST ABIiE^^l-    story,     brick    and    steel, 

-  $12,^00.  :  Sail  Francisco.  Arohitect, 
■nonei  ■Owner.   Ernest  Hoover,   520   Eddy 

'^t;,   S.:F.:;.The   building   will   be   erect- 
'■ed-  »n   lUh  istreet   south   of  Market  and 

-  will  eever  aTi:  area  of  100x205  feet.  A 
'  oement  floor  will  ,be  used  except  in 
!  th4e  stalls  which  will  be  planked.  Ex- 
terior, of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete '^nd  in  the  hands  of  the  owner 
who    is    now    doing    the    work    by    Day 

•  Ijatio-r.  Ho  is  in  the  market  for  all 
kinds   of  materials. 

HAU:^—!  story,  frame,  $3,000.  San 
Francis^ro.  Architect,  none.  Owners, 
Richmond  P'ark  Improvement  Club, 
674  Sth  Ave.,  S.  F.  Ttie  building  has 
been  designed  for  a  meeting  place 
and  will  cover  an  area  of  30x75  feet. 
Interior  will  be  flnislied  in  pine 
tliroughout.  The  exterior  of  the  build- 
ing will  be  covered  with  rustic.  Plans 
are  complete  and  the  work  will  be 
done    by    Day    Labor. 

HOTEL — 3  story  and  base,  rein- 
forced coBorete.  $15,000.  Safl  Fran- 
cisco. Architect.  Joseph  Call  en.  46 
Kearny  St..  S.  F.  Owner.  Ji  Rudee. 
The  buitding  will  be  erected  on  4th 
street  north  of  Folsom  street,  and  will 
be  arranged  for  stores  and  the  hotel 
entrance  on  the  first  floor.  Upper  two 
floors  will  contain  about  60  guest 
rooms  and  several  baths.  Interior  fin- 
ish will  he  of'  pine  tliroughout.  There 
will  be  hot  and  cold  water  in  all  rooms. 
Exterior  Of  the  building  will  be  faced 
With  cement  plaster.  Plans  are  com- 
plete and  figures  are  being  taken  by 
the   arohitect. 

HOTEI^-4  story  and  base,  brick 
and  steel.  $30,000.  San  Francisco. 
.\r<?hit*cts.  A.  F.  and  O.  M;  Rousseau. 
'  Monadnock  Bldg..  S.  F.  Owners. 
Elsenfrach  Co.  The  building  will  be 
Erected  at  the  corner  of  Sacramento 
and  Stockton  streets,  a-nd  will  con- 
tain three  stores  besideis  the  liotel 
entrance    and    lobby    on    the    first    floor. 


I'pper  floors  will  be  arranged  for  60 
guest  rooms  and  10  baths.  Interior 
Mnlsh  will  be  of  pine  and  hardwood. 
Plans  provide  for  steam  heat,  elevator 
service  and  a  hot  water  plant.  Bath 
rooms  will  be  finished  In  cement  plas- 
ter. The  exterior  of  the  building  will 
be  faced  with  cement  plaster  and 
pressed  brick.  Plans  are  now  being 
prepared. 

HOTEL — 3  story  and  base,  brick, 
$20,000.  ISian  Francisco.  Architects,' 
A.  F.  and  O.  M.  Rousseau.  Monadnock 
Bldg..  S.  F.  Owner's  name  -withheld. 
This  building  will  be  erected  on  a  lot 
adjoining  a  four-story  hotel  building, 
plans  for  which  are  being  prepared 
by  the  same  architects.  The  building 
will  contain  in  the  neighborhood  of 
thirty  guest  rooms  and  several  baths. 
All  rooms  will  have  stea-m  heat  and, 
hot  and  cold  running  water.  Interior 
finish  will  be  of  pine.  The  exterior  of 
the  building  will  probably  be  faced 
with  cement  plaster.  Plans  are  be- 
ing   prepared. 

FLATS— 3  story  and  ba.se,  frame, 
$10,000.  San  Francisco.  Architects, 
Salfield  &  Kohlberg,  Clunie  Bldg.,  S. 
F.  Owner,  Charles  Ells.  The  'build- 
ing will  be  erected  at  the  souUiwest 
corner  of  Lake  street  and  11th  ave- 
nue and  will  cover  an  area  of  32V2X45 
feet.  Interior  has  been  arranged  tor 
sjie  modern  flats  of  four  and  five  rooms 
each  with  bath.  Interior  iinLsh  will 
be  of  pine  with  some  hardwood  floors 
and  panels.  There  will  be  Open  Arc 
places  and  tile  or  brick  mantels.  Bath 
rooms  will  be  finished  in  cement  plas- 
ter. The  exterior  of  the  building  will 
be  covered  with  rustic  and  cement  ' 
plaster  on  metal  lath.  Plans  are  com-  I 
plete  and  the  work  will  be  done  by  I 
Day    Labor.  | 

RESIDENCE  —  2  story  and  bise,  ij 
frame.  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner.  F.  Nelson.  30  Pre- 
sidio Terrace.  S.  F.  The  dwelling  will 
he  erected  on  10th  avenue  north  of 
Fulton  street,  and  will  contain  seven 
rooms  and  bath.  Interior  finish  will 
be  of  pine  throughout  with  hardwood 
floor.s)  In  the  living  rooms.  dining 
roons  and  reception  hall.  Bath  room 
will  have  tile  wainscot.  There  will  be 
a  large  open  fire  place  in  the  living 
room  with  brick  or  tile  mantel.  Exte- 
rior of  the  building  will  be  covered 
with  ceenl  pla-fter  on  metal  latli. 
Plans  are  in  the  hands  of  the  owner 
and  he  will  construct  the  building  by 
Dav    Labor. 


BUNG.iLO'W' — '1  story  and  base, 
frame.  $2,500.  San  Francisco.  Archi- 
tect, none.  Owners.  Homeland  Build- 
ing Co..  Merchants'  Exchange  Bldg., 
S.  F.  The  house  will  contain  six  rooms 
and  bath.  Interior  finish  will  be  of 
pine  throughout.  Oak  floors  will  *« 
u.«ed  in  the  princip^al  rooms.  There 
win  he  a  large  open  fire  place  In  the 
living  room  with  brick  mantel.  Tile 
will  I  e  used  In  the  bath  room  and 
kitchen.  Exterior  of  the  house  will 
be  covered  with  shingles.  Plans 'SCe 
complete  and  the  work  will  be  done  ky 
Day    Labor.  ' 

RESIDENCES — 4.  2  story  and  base, 
frame,  $3,500  each.  San  Francisco.  Ar- 
chilect.  N.  W'.  Sexton,  Chronicle  Bld|r., 
S.  F.  Owner's,  Empire  Land  Co..  Mills 
Bldg..  S.  F.  The'e  dwellings  will  be 
erected  on  24th  avenue  north  of  Kirk- 
h.im  street  Each  has  been  designed 
to  contain  seven  rooms  and  bath.  In- 
teriors will  be  finished  in  pine  With 
some  elm  panels  and  hardwood  floors. 
There    will     be     open     fire     places    and 
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I  'brick  or  tile  mantels.  Tile  will  be 
I  used  in  the  batli  rooms  and  kitchens. 
'<  Plans  are  complete  and  work  will  be 
I    done   by    Day    I>al)or. 

]  I'  -.RESIDEN'CK  —  2  story,  attic  and 
I  base,  frame,  $S,000.  San  Francisco. 
I  .Architect.  Edward  G.  BoUes,  Foxcroft 
1  BIdg-..  S.  F.  Owners,  S.  A.  Born  Bulld- 
j  Ing:  Co.  This  dwelling-  will  be  erected 
I  on  West  Clay  east  of  24Ui  avenue,  and 
1  ■  will  contain  ten  rooms,  baths  and 
i.Siieepiing-  poroh.  Jn.terior  finish  will  be 
I    of    pine   and    hardwood    with    hardwood 

!  floors  in  all  principal  rooms.  Bath 
rooms  will  be  finished  in  tile.  There 
will  be  a  central  heating  system  and 
,  open  fii-e  places.  Mantels  will  be  of 
I  brIcJc  and  tile.  An  automatic  water 
i  ■  heater  will  be  installed.  Tlie  exte- 
1  rlor  of  the  dwelling  will  be  covered 
1  with  cement  plaster  on  metal  lath. 
■  Plans  are  complete  and  the  work  will 
I    he    done  iby    Day    Labor. 

RESIDENCE  —  2  story  and  base, 
•  frame,  $6,500.  San  Francisco.  Archi- 
j  tect.  Earl  ,B.  Scott,  Humboldt  Bank 
!  Bldg.,  S.  F.  Owner's  name  withheld. 
I  The  dwelling  will  be  erected  in  Ash- 
i- bury  Terrace  and  will  contain  eight 
I  .pooms  and  bath.  Interior  finish  will  be 
i  .  largely  of  pine  with  some  hardwood 
i-  In  the  living;  and  dining  rooms.  Hard- 
I  .wood  floors  will  be  u-^ed  in  tlie  prin- 
I    oipal    rooms.       Plans    provide     for    fur- 

■  nace   heat   and   open    fire   places.      Man- 

■  tels  will  be  of  brick  or  tile.  Tile  will 
I  be  used  In  the  bath  room  and  kitchen. 
I    An    automatic    water     heater     will     be 

Installed.  The  exterior  of  the  house 
1  will  be  covered,  with  cement  plaster 
I  on  metal  lath.  Plans  are  complete  and 
I    figures   are  ibeing   taken. 

RESIDENCE  —  3  story  and  base, 
;  frame.  $10,000.  San  Francisco.  Archi- 
I  tect,  Edward  G.  BoUes,  Foxcroft  Bldg., 
.  S.  F.  Owners.  S.  A.  Born  Building  Co. 
The  house  has  been  designed  for  a  ten 
;  room  dwelling  with  three  baths,  and 
I  will  be  erected  at  the  corner  of  24th 
I  avenue  and  West  Clay  Park.  Interior 
I  will  be  finished  in  pine,  white  enamel 
I  and  hardwoods.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
'  tels  will  be  of  tile  or  brick.  Hard- 
;  wood  floors  are  to  be  used  in  the  prin- 
I  oipal  rooms.  Bath  will  be  finished  in 
,  tile  with  c«ment  floors.  An  automatic 
;  -water  heater  will  be  used.  The  exte- 
I  rior  of  the  building  will  be  covered 
i  wtih  cement  plaster  on  metal  lath. 
;  Work  will  be  started  iby  Day  Labor  as 
!  soon  as  plans  can  be  completed.  Mr. 
I   Born    will    purchase    all    materials. 

APARTMENT    HOUSE — 6    or    8    story 

i  and   base.      Class   C    construction.      Cost 

I   not   stated.     San   Francisco.      Architect, 

Frederick    H.    Meyer,    Bankers'    Invest- 

1   ment    Bldg.,   S   F.      Owner,   Mr.   Schmie- 

del.       The    property    at    the    corner    of 

I  Post  and  Leavenworth   streets  is  about 

I  to  be   improved    by    the    construction    of 

I  a  modern  apartment  house.    Interior  will 

'.  be    arranged    for    two,    three    and    four 

!   room    suites    which    will    have    private 

,   bath  rooms  and  wall   beds.     There  will 

be   steam   heat,   elevator  service,   a   vac- 

!    uum  cleaning  system  and  dumb  waiters. 

.■  Bath   rooms  will  be  finished   in  tile  and 

will  have  cement  floors,,    Interior  finish 

will  be  of  pine  and  hardwood.     A  large 

lobby  will  be  a   feature  of  the   building 

'    which     will    be     finished    in    iiardwoods 

'with     ornamental     plaster.       The     exte- 

I    rior    of    the    building    will    probably    be 

faced    with    pressed    brick.      Plans    are 

'being   prepared. 

'  LATRINES,  SEWAGE  AND  PURIFI- 
CATION TANKS— Cost  not  stated.  Hon- 
olulu,   Hawaii.      Architect,    Supervising 


Arclutect,  Washington,  D.C.  Owners,' 
United  States  Government.  Plans  have 
been  completed  and  bids, ar^  now  beji^g 
taken  for  the  construction  of  latrines 
and  sewage  and  purification  tanks  for 
tlie  Quarantine  Sta'tlon  at  Honolulu. 
Bids  will  be  opened  on  June  20th.  Plans 
and  specifications  can  be  secured  from 
the  Superising  Architect,  Oscar  Wende- 
roth,  Washington,  D.  C.  The  official 
proposal  appears  in  another  column  of 
this    issue. 

SCHOOL — 2  ito'ry  4nd  Wise)  Ira/me 
and  concrete;  Cost  not  stated.  San 
Francisco.  Architect,  Houghton  Saw- 
yer, Shreve  Bldg.,  S.-  F.  Owners,  City 
and  County  of  San  Francisco.  This 
biiilding  will  be  erected  at  the  corner 
of  Lombard  and  Jones  streets,  and  is 
to  be  known  as  the  Cooper  School.  Mr. 
Sawyer  has  only  started  preliminary 
plans  and  details  of  construction  can- 
not be  given  at  this  time.  Plans  are 
to  provide  for  16  class  rooms  and  an 
assembly  hall.  Halls  and  stairways 
will  be  of  concrete  construction.  Inte- 
rior trim  will  be  of  pine.  There  will 
be  a  modern  syste.n  of  heating  and  ven- 
tilation. Exterior  of  the  'building  will 
probably  be  covered  with  cement-  plas- 
ter. Bids  will  be  taken  throughi  ;the  ' 
office   of   the  Boarff  of   Public  Works. 

SCHOOL— -2  story  and  base,  frame 
and  concrete.'  Cost  '  not  'Stated. -San 
Francisco.  ■  Architects,  nCity  'Depart- 
ent  of  Architecture,  Temporary  -  City 
Hall  Bldg.,  S,  P.  .  Own-ers,  Cilij-'i  and  ; 
County  of  San  Francisco.  This, build- 
ing, which  is  to  be  known  as  thfe'  Edi- 
son School;  will  be  locaited  on  'the  w;est 
.tide  of  Ohui-ch  -street  ibetween.  -  Hill 
and  22nd  streets..  All  'h'fiUs  end  stair- 
ways will  'be  of  reinforced  corcti'ete. 
Plans  provide  for  twelve  class  rooms. 
Interior  finish  will  be-  of  pJBe.'iwith  ' 
some  hardwood  fioors.  A  hot  water 
system  of  heating  will-  be  installed. 
Exterior  of  the  building  will  be.  cov- 
ered witli  cement  plaster  and.  bpick. 
Plans  are  complete  and  -  bids  are  now 
being  taken.  Bids  for  the  gene-ral  con- 
struction will  be  opened  on  May  2Sth.. 
Plans  can  be  secured  from  the  Depart- 
ment   of   Arcliitecture.   ■ 

STORES  AND  RES-TAURANT  —  1 
story  and  base,  frame,  $10,00.  San  Fran- 
cisco. Architect,  W.  H..  Crim,  Jr.,  425 
Kearny  St.,  S.  F.  Owner,  M.  S  Eisner. 
The  building  will  'be  erected  at  the 
southeast  corner  of  Bush  and  Hyde 
streets  and  will  cover  an  area  of  35x 
13'7V4  feet.  The  front  portiph  will  be 
occupied  as  a  saloon  and  the  rear  tor 
restaurant  purposes.  Interior  will  be 
finished  in  pine.  The  exterior  of  the 
building  will  be  covered,  with  cement 
plastel'.  Plans  are  complete  and  fig- 
ures  are   now   being   taken. 

STORE  FRONT  ALTERATION — 
Brick  construction,  $5,000.  San  Fran- 
cisco. 'Architect,  none.  Owner,  Frank 
P.  McCann.  1199  Market  street.  This 
work  will  include  the  construction  of 
new  store  fronts,  new  interior  finish, 
electric  work  and  plumbing.  The  ex- 
terior of  the  Class  C  building  will  no^ 
be  changed  above  the  first  floor.  Plans 
are  complete  and  in  th«  hands  of.  the 
owner  who  will  do  the  work  by  Day 
Labor.  •  .. 

STORES  AND  LOPTS--3  or  4  story 
and  base;  Class  C  construction.  Cost 
not  stated.  San  Francisco.  Architect, 
Henry  Geilfuss.  46  earny  St..  S.  F. 
Owner's  name  withheld.  This  building 
will  'be  erected  on  one  of  the  best  cor- 
ners on  the  waterfront, .and  will  have 
three  street  frontages.  Plans  provide 
for    a    pile    foundation.       Considerable 
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structural'  steel  will  be  used.  Kxt«- 
rlor  walls  will  be  faced  with  pressed 
brick.  The  first'  floor  tvHl  be  arranged 
for  three  stores"  arid  upper  floors'  for 
light  lofts  or  may  be  Siiibdl-vlded-  Into 
rooms  -or  offices.  Interior  finish  will 
be  of  pine  throughout.  Elevator  serv- 
ice will  be  installed.-  Plans  are  now 
being  prepared  for  the  work. 

TRANSPORTATION  BUILDING  — 
Frame  construction.  Cost  not  stated. 
San  Francisco.  Architect,  Director  of 
,,>\;flrk^,  Service  Bld^..  S.  f^,  Owners, 
Panama-Pacific  fntei^natfdrlal  tiix't'd^l- 
tlon  Co.  Plans  for  the  construction  of 
the  Transportation  Building  are  now 
out  for  figures.  The  building  will  be 
erected  in  the  Exhibit  Section  of  the 
Harbor  View  site.  Bids  will  be  opened 
on  May  27th.  Separate  'bids  are  "being 
taken  for  the  general  construction  and 
for  the  installation  of  plumbing,  water 
and  sewer  pipes.  Plans  can  be  secured 
from  the  Director  of  Works.  Offl^dal 
propo.'^al    appears    in    this    issue. 

EXPOSITION      WORK— Lath       house. 
Manufactures     Building    and    plumbing 
on  same.     Cost   not   stated.     San   Fran- 
cisco.     Architect,    Director    of    Works, 
Service   Bldg.,   S.    F.     Owners,   Panama- 
■  Pafifi'tf  ihtefnation   Expftsition  Co..  Bids 
wer^    op-t'ned 'on.  Tuesday 'laSti  by    the 
'  Building   -and*-  Grounds    Committee      of 
the  ■  Panartia-Pa'dific  ■  InternatlonaJ  _  Bx- 
''fr6Mtibn-   Co.    foti:  three    different  .jobs. 
The     Gordon  '  Construction     Co.      were 
^ward6d*'the   edntract   for   constructing 
a    lath    houae'Sn    Tennessee    H-ollow/ at 
$1,995."    Md^ran   &   Peterson  were  low 
for    the     genera!     construction    of    the 
Manvifac't^res  Building  'at   $217,000,  end 
J.    Doherty    was    low   for   the   plumbing 
'  wcyrlt    on    the   same   building   at  $18,830. 
Wittman-Lyman     Co.     were    also    .  very 
, .close   bidders  ^n,  the   plumbing,  at    $19,' 
.811.1    A    complete  .  list   of^  these    figures 
appears  in  this,  i^sue  unjier.the  heading 
of  San,I*'rancisC:0.        .      .       ;, 

.  STRUCTURAL  .  STEiE;L  '  FOR  CITY 
iHALL — $1.500,0g0.  San  Francisco.  Ar- 
chitects, Bakewell  &  Brown,  251  Kear- 
ny St.,  S.  F.  Owners,  Ci'ty  and  County 
of  San  Francisco.  Bid^'  wfill  be  opened 
on  June  11th  by  the  Board  of  Public 
Works  for  furnishing  and  fabricating 
the  structural  steel  for  tt)e  new  City 
Hall.  A  clause  in  the  proposal  re- 
ciuiring  the  eight-hour  law  ajid  $3 
wage  scale  is  causing  protests  from 
the  local  bidders  who  wish  to  be  as- 
sured that  eastern  firms  will  be  held  to 
the  same  requirements.  The  official 
proposal  appears  in  another  column  of 
this  issue.  The  contract  will  call  for 
about  7,000  tons  of  fabricated  mate- 
rial, 

FLATS — 3  story  and  base,  frame 
$5,750.  San  Francisco,  Architect,  L. 
Traverse,  8'54  Union  St.,  S.  F.  Owner. 
E.  Ratio,  The  biiildiiig  will  be  erected 
on  Jasper  place  and  will  contain  three 
fiats  of  five  and  six  rooms  each  with 
bath.  Interior  finish  will  be  of  pine 
throughout.  There  will  be  gas  grates 
and  tile  mantels.  Tile  will  be  used 
in  the  ibath  rooms  and  kitchens.  The 
exterior  of  the  building  '  will  be  cov- 
ered with  rustic  and  Shiplap.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  -Day 
Labor.  He  is  now  purchasing  all  ma- 
terial?. 

SCHOOL — 2  story  and  base,  brick 
and  steel.  Cost  not  stated.  San  Fran- 
cisco. Architect,  Albert  Pissis,  Flood 
Bldg,,  S.  F.  Owners,  City  and  County 
of  San  Francisco.  Mr  PisSIs  has  just 
been  commissioned  to  prepare  plans 
for  the  new  school  which  is  to  be  erect- 
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ed  on  Wnslilngrton  street  west  ot 
Kearny.  When  complete  tris  building 
will  be  known  as  tlio  Oriental  School. 
Plnns  will  provlele  for  12  or  14  class 
rooms  and  an  assembly  hall.  A  mod- 
ern system  of  heating  and  ventilotlon 
will  be  installed.  Interior  finish  will 
be  of  pine.  Exterior  of  the  liuilding- 
will  proliably  be  faced  with  pressed 
brick.  Plans  are  now  being  prepared 
«nd  when  complete  bids  will  be  taken 
lliroufrh  tlie  office  of  the  Board  of  Pub- 
lic   Works. 

IIOSPIT.VI.,  WIRING  AND  OONDUIT 
SYSTEM — Cost  not  stated.  San  Fran- 
clsx^o.  Architect,  Supervising:  Superin- 
tendent Roberts,  Post  Office  Bldg.,  S. 
F.  Owners,  United  States  Government. 
Plans  and  specifications  for  the  rear- 
rangement ot  the  conduit  system  and 
rewiring  in  the  United  States  Marine 
Hospital  building  have  been  completed 
and  bids  are  now  being  taken.  Figure;: 
will  be  opened  by  Mr.  Roberts  on  June 
9th.      Plans    can    be.   secured    from    Su- 

■  pervlsing  Superintendent  Roberts  in 
this  city.  The  official  proposal  ap- 
pears  in   this   issue. 

POST  OPPIC:Ei — 2  story  and  base. 
fireproof  con.=truction.  Cost  not  stat- 
ed, Grand  Junction,  Col.  Architect, 
Supervising  Architect  Oscar  Wende- 
roth,  Washington,  D.  C.  Owners, 
United  States  Government.  This  build- 
ing has  been  out  for  figures  previous- 
ry  but  all  "bids  were  rejected.  New 
figures  are  nOw  being  called  for  and 
will  be  opened  on  Jurve  24th.  The 
structure  will  cover  an  area  of  ap- 
proximately 5.600  square  feef  and  will 
be  fire  proof  tliroughout  except  roof 
and  ceilings.  There  will  be  steam 
heating,  modern  plumbing  and  hard- 
wood' interior  finish.  Exterior  ot  the 
building  will  be  faced  with  stucco, 
Stone  arid  marble.  Plans  can  be  se- 
cured from  the  Supervising  Architect 
at  Washington,  D.  C,  or  from  the  cus- 

"todian  of  the  site  at  Grand  Junction. 
Official   proposal    appears'  in   this    issue. 


Interesting  Lecture 
On  Waterproofing. 


August  Gro-s.s,  of  Nenr  York,  Bntertains 

San    Francisco     Architectural    Club 

AVlth   Interesting  Talk. 


Between  -a  hundred  and  a  hundred 
and  fifty  members  ot  the  S-an  Fran- 
cisco Architectural  Club  and  their  in- 
vited guests  listened  to  an  intornial 
talk  last  Friday  evening  at  the  Club 
rooms  on  :the  subject  of  Waterproofing, 
given  by  August  Gross  of  the  firm  of 
Toch  Bros.,  New  York,  and  represented 
in  this  city  by  J.  E.  Dwan'&  Co. 

Mr.  Gross  proved  exceptionally  in- 
teresting to  Ills  audience,  possessing  a 
wealtli  of  fundamental  facts- and  tecli- 
nical  knowledge  of  his  subject  coupled 
with  a  most  pleasing  manner  of  im- 
parting it  to  others.  His  talk  covered 
the  question  of  waterproofing  from  its 
inception  to  present  day  methods,  a 
co.Tiparison  ot  the  difCerent  methods 
employed  at  present  and  in  that  earlier 
period  wlien  the  subject  was  less 
thoroughly  understood,  and  much  in- 
teresting detail  as  to  how  the  entire 
field  ot  waterproofing  has  been  chang- 
ed by  tlie  introduction  ot  new  types  ot 
construction.  At  the  conclusion  ot  his 
talk  Mr.  Gross  was  complimented  by 
the  officers  and  members  of  the  Club 
on   having   furnished   a   most   enjoyable 


and     ijistructive     evening's     entertain- 
ment. 

Mv.  Gross  is  completing  a  trip  over 
the  Pacific  Coast  and  Rocky,  Mountain 
.states  in  the  interest  of  his  company. 
He  has  recently  visited  Portland, 
Seattle  and  other  cities  in.  the  north 
and  states  tliat  building  prospects  look 
exceptionally  bright  ,  for  the  coming 
year.  He  will  remain  in  San  Fran- 
cisco  for   some   time. 

City  Bids  Opened. 

Bids  for  furnishing  one  portable  rock 
crusher  were  opened  by  the  Board  ot 
Public  Works  at  Wednesday's  session. 
A.  L.  Young  Machine  Company  sul)- 
mitted  the  lowest  bid  at  Jl,935.  Two 
other  bids  were  received  as  follows: 
Austin-Western  Road  Machine  Co., 
$2,160  and  Langford-B.TCon  &  Meyers  at 
$2,593.10. 


Exposition  Company 
Opens  Many  Bids. 


Panama-Paciflc      Work    is       Attracting 

Much    Attention.      Figures    Opened 

-For    Manufactures    Palace. 


Bids  were  opened  on  Tuesday,  last, 
by  the  Buildings  and  Grounds  Com- 
mittee ot  the  Panama-Pacific  Interna- 
tional Exposition  Company  tor  three 
different  jobs.  Gordon  Construction 
Company  were  awarded  the  contract 
for  constructing  a  lath  house  in  Ten- 
nessee Hollow  at  $1,995.  McLaren  & 
Peterson  were  low  for  the  general  con- 
struction of  the  Manufactures  Build- 
ing at  $217,000  and  J.  Doherty  was  low- 
tor  the  plumbing  work  on  the  same 
building  at  $19,630.  Wittman-Lyman 
Co.  were  also  very  close  bidders  on  the 
plu:Tibing  at  $19,811.  The  following 
bids   were   recei\'ed: 

Constructing  Latli  House. 

Wilson    &    Christensen .  $3,073 

J.    Wendering    2,450 

B.    J,    Duffy    2,370 

Max    Geist    Constr,    Co 3.430 

Gordon    Constr,    Co 1,995 

J,    Monk     3,383 

J,    Pringle 2,727 

Contract  awarded  to  tlie  Gordon  Con- 
stru'ction  Company  at  the  price  men- 
tioned. 

Manufactures'    Building. 

Commary-Peterson  Co.,  Inc.,  Exposi- 
tion to  furnish  lumber,  $218,933;  Con- 
tractor to  furnish  lumber,  $299,231 

McLaren  &  Peterson.  Exposition  to 
furnish  lumber,  $217,000;  Contractor  to 
furnish     lumber,     $ . 

J.  Monk,  Exposition  to  furnish  lum- 
ber, $234,558;  Contractor  to  furnish 
lumber,    $326,500. 

Strehlow,  Freese  &  Peterson,  Exposi- 
tion to  furnish  lumber,  $230,000;  Con- 
tractor   to    furnish    lumber,    $301,000. 

Lange  &  Bergstrom,  Exposition  to 
furnish  lumber,  $242,153;  Contractor  to 
■  furnish  lumber,   $34  5,937. 

F.     Rolandl,     E.xposition     to     fur.iish 
lumber,     $239,000;     Contractor     to     fur- 
nish   lumber,    $328,000. 
Plumbing    For    Manufactures'    B-liilding 

Wittman-Lyman  &  Co $19,811 

Lettlch    Bros 21,539 


Kiernan   &   O'Brien 23,141 

Petersen-James   Co 22,949 

Alexander   Coleman    22,372 

Herman    Lawson    21,986 

Frank    J.    Kllmm 22,408 

F.  W.  Snook  &  Co 20,720 

Burnham   Plumbing   Co 23,558 

J.    Doherty    19,630 

Tlie   Turner   Cr. 20,895 


OAKLAND  BRANCH. 


The  Beler  Instantaneous  Automatic 
Gas  Water  Heater  is  meeting  with  such 
pronounced  success  that  Mr.  Archie  I. 
Block,  the  Pacific  Coast  Distributer, 
has  been  obliged  to  open  a  branch  offlce 
with  tlie  P.  H.  Howard  Co.,  175G  Broad- 
way,  Oakland. 

Walter  H.  Fletcher  will  be  sales 
manager  for  Alameda  County.  Archi- 
tects and  Owners  who  want  tiie  best 
In  Automatic  Gas  Water  Heaters  will 
find  it  in  the  Beler.  The  Heater  with 
less   gas   consumption   and   no   troubles. 


Buildiug  Contracts  Awarded 


San  Francisco. 


1812 
.1S13 
1SI4 
1S15 
1816 
1817 
ISIS 
IS19 
1820 
1821 
1S22 
lSi3 


1S26 
1S27 
1S2S 
1829 
1S.10 
1831 
1S:52 
1S33 
1S34 
1835 
1836 
1837 
1838 
1839 
1840 
1841 
1S42 
184  3 
1844 
lS4,i 
184  6 
184  7 
1S4S 
1S49 
IS'50 
]S,t1 


1858 
1S59 
1860 
1861 
1862 
1863 
1864 
lS6,i 
1S66 
1867 
1868 
1869 
1870 
1871 
1.S72 
1873 


1884 
1  88,1 
1886 


Flgoiil      Flgonl 

George     George 

Taylor     Sibley 

Nelson     Nelson 

Farnhara      Glaze 

Smith    Olson 

Flood      Morehouse 

Same     Clinton 

Puccinelli     . .  .  .Devlncenzl 

Scale     Hannah 

Levy      Klein 

Rogers     Propsi     ; 

Redchmiuth     ....Holdener 

Haaimer     Ekoos 

29th    M    E    Ch..McCauslancl 

Dorgeloh     Tommltz 

Ravanl     Marlconi 

Downey     Peterson 

Pac     Fdy      Wilhelm 

Columbia    Invst    ..Browne 

Wn    Iron     Terrill 

Anglo  Am  Land.  ..  .Taylor 

Eisner    Rose 

"Born      Born 

Smith     ^ Smith 

Burns      Burns' 

Sutro      Allyn 

Guedet     Arley 

Homeland    Bldg.  ..Owner 

Garlglianl      Owner 

Bjorkman     Swanson 

McHugh      McHugh 

Pineo     Plcolotto 

Giaretta     Owner 

Meyer     Meyer 

Cook     Cook 

Lewis     Alleigh 

McCann      .  .  .' McCann 

Judrlch      Judrlch 

Born      Born 

Koenigsthal     Hansen 

Ins     Exchange     Dav 

P    P    I    EXP Healy 

O'Brien     Terranova 

Sal-ne      Herger 

Same     Dewar 

Keyes     Rector 

Baldwin     Holm 

Guinasso     Demartlni 

Thomsen      .  .  .  .Wooldridge 
29  St  M  E  Ch..McCausiand 

1st    Norwg    Ch Ekoos 

Haas    Steur 

McKeever    Sarrallle 

Crocker' Oal   Constr 

Hpvman     Unham 

White     Salter 

Macolm      Wallen 

Same      Brandon 

Forbes      Hoin 

Cnndere     Condere 

Mehedinteanv     Sass 

Park    Richmond    ...Owner 

Abralmms      Grace 

Fed'l    Constr    Owner 

Wesendunk     ..Wesendunk 

Jackson      Jackson 

P:irisir.n     Bkv Snlnn.ive 

Sfbmidt      Sci'inidt 

Barr>"     B.irrv 

Nelson      Ncl.=  on 

Rosenlhal'     'vrowinkel 

Schleicher     ...Pac    Rolling 

Same      Hurlev 

Montgomery     .Catherwood 


3500 
2300 
5000 
3OO0 
5100 
1665 
50O0 
7500 
8000 

12840 
5900 

SO  00 
500 

1000 


450 
1600 
SOW 
400 
3000 
400 

UIOOO 
2750 
9116 
6920 
5500 
5500 

22200 
1000 
1950 


1600 

430(1 

32T7 

719' 

7.10 

800 

2500 

750 

800 

1,100 

1000 

1000 

lOOil 

9000 

"SOU 
fon 
8550 
1SRF 
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(1512)  NO.  1710  SAN  JOSE  AVK. 
Cement  floor  and  build  new  founda- 
tion. 

Owner P.   Pisonl.    Premises. 

Architect  .  .  .None. 

Day's    work.  COST,     $400 

(1513)  NO.  l.'.O  EDDV.  Alter  restau- 
rant. 

Owner Gust  George,  Premises. 

Architect  . .  .None. 

Contractor.  .J.      Droitas,    1409      Powell, 
San    Francisco. 

COST,   $600 

(1514)  SW  STEINER  AND  PACIFIC 
Ave.      Alter  and  repair   residence. 

Owner Mrs.     Taylor,    Premises. 

Architect  . .  .None. 

Contractor.  .H.   Sibley,   978  Ellis,  S.  F. 

COST,    $650 

(1515)  E  TENTH  AVE  120  N  Fulton. 
Two-story  and  basement  frame  resi- 
dence. 

Owner F.  Nelson,   30  Presidio  Ter- 
r-ace.  San   Francisco. 
Arcliitect  .  .  .None. 
Day's   work.  COST,    $2500 

(1516)  E  B.A.TTERY  100  S  BROADWAY 
S  37-6  E  137-G  N  66  W  29-6  S  28-6  W 
108.  All  work  except  elevator  for 
three-story  and  basement  brick 
warehouse. 

Owner Elma   C,    S.    C.    and    E.    M. 

Farnham      and      Blma      F. 
Kroll,    704    Market,   S.   F. 
Architect  ..  .Ralph    W.    Hart,    Humboldt 

Bank    Bldg.,   S.    F. 
Contractor.  .R.    Glaze,    Humboldt    Bank 

Bldg.,    San    Francisco. 
Filed  May  12,  '13.     Dated  April  14,  '13. 

1st    floor    Joists    set $2000   00 

-'lul   floor  joists   set 2000   00 

"rd  floor  joists  set 2000   00 

Roof    completed     2000   00 

Completed   and   accepted 2406   25 

L'sual    35    days 346S   75 

TOTAL  COST,   $13,875   00 

■Bond,    $6937.50.      Surety,    Massachusetts 

Bonding     &     Insurance     Co.       Limit,     70 

ri-vs.      Forfeit,    $15.      Plans   and    specifi- 

ions   riled. 


^17)  S  CLEMENT  100  E  16th  Ave  E 
L'.jxS  100.  All  work  except  lighting 
lixtures  and  shades  for  two-story  and 
basement  frame  flats. 

Owner Anna  Smith. 

Architect  ...Philipp  Schwerdt  Co.,  Phe- 
lan  Bldg.,  San  Francisco, 
iitractor.  .E.     A.     Olson,     125     Jersey, 
San   Francisco. 

Filed  May  12,  '13.     Dated  May  10,  '13. 
Rustic  on  and  roof  sheathed. ...  $   960 
Plumbing  and  electric  work  rough- 
ed  in    960 

Standing  finish  on  and  front  finish- 
ed, except  vestibule   960 

I'ompleted    and   accepted 960 

r^ual    35    days 1280 

TOTAL   COST,    $5120 

Bond,    $2600.      Sureties,    H.    A     Norman 

and   John    T.    Miller.        Limit,    75      days. 

Forfeit,    $5.       Plans   and      specifications 

tiled 


•i^-lS)      N    BROADWAY    68-9    W    Web- 
ster  W   148-9xN   275.      Cement   plaster 
nd    paneling    on    walls,    balusters    on 
irase,     side     walls    and     Vallejo     St. 
'taining    wall,    all    cast    cement    for 
'  lils,    pede.stals,    etc.,    for    two-story 
and   basement   Class   "A"   residence. 

Owner Jas.   L.   Flood,   Flood   Bldg., 

SS.n  Francisco. 


Architect  ..  .Bliss    &      Faville,       Balboa 

Bldg.,   San    Francisco. 
Contractor.  .C.    C.    Morehouse,    Crocker 

Bldg.,  San   Francisco. 
Filed  May  12,  "13.     Dated  May  9,  '13. 
Payments  on  1st  of  each   month     75% 

Usual    35    days 25% 

TOTAL  COST,  $5060 
Bond,  $2530.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  ^40  days. 
Forfeit,  $25.  Plans  and  speciflcatldns 
filed. 


(1S19)      EXCAVATING,  GRADING, 

filling,  bulkheading,  shoring,  bracing 
concrete,  reinforcing  for  Vallejo  St. 
wall,  sldewttlls,  terrace  walls,  etc., 
on   above. 

Contractor.  .Clinton     Pireprooflng     Co., 
Mutual    Bank    Bldg.,    S.    P. 

Filed   May    12,    '13.      Dated    May   9,   '13. 

Payments    same    as    above 

TOTAL  COST,   $9327 

Bond,    $4663.50.      Surety,    Globe    Indern- 

nity    Co.      Limit,    30   days.      Forfeit,    $25. 

Plans  and  specifications  filed. 


(1820)  E  BARTOL  PLACE  137-6  N 
Broadway  25x25.  All  work  except 
gas  fixtures,  shades  and  finish  hard- 
ware for  two-story  and  basement 
frame  flats. 

Owner.  ..  .Eugene   Puccinelli. 

Architect  ...J.  A,  Porporato,  619  Wash- 
ington,   San   Prancisco. 

Contractor.  .Devincenzi      Bros.    &      Co., 
1069   Union,   San   Prancisco. 

Filed  May   12,  '13.     Dated  May  12,  '13. 

Frame    up    $475 

Brown     coated     475 

Completed   and   accepted 475 

Usual    35    days 475 

TOTAL  COST,    $1900 

Bond,    none.      Limit,    60    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(1821)      E   EIGHTH     68-9   N     Brannan. 
One-story     frame     lumber     shed. 

Owner H.      H.   Scales,     '144      King, 

San   Francisco. 
Arcliitect  . .  .None. 

Contractor.  .J.    D.    Hannah,    Monadnock 
Bldg.,   San   Francisco. 

COST,    $2000 


(1822)  NOS.  191-193  FREMONT.  Alter 
frame  building  to  Class  "C"  machine 
shop. 

Owner Aaron    Levy,    Lakeport. 

Arcliitect  . .  .None. 

Agents  .  .  .Sol.  Getz  &  Sons.  327  Chroni- 
cle  Bldg.,   S.   P. 
Contractor.  .P.  A.  Klein,   1425  24th  Ave., 
San  Prancisco. 

COST,   $2525 


(1823)  NW  DEVISADERO  &  GOLDEN 
Gate  Ave.  Three-story  and  base- 
ment  frame   (24)   apartments. 

Owner T.     Rogers     and     C.     Calla- 

glian,    San    Francisco. 
Architect  . .  .None. 

Contractor.  .W.      Props,      1301      Gough. 
San   Francisco. 

COST,    $24,000 


(1824)      E    MISSION    60    S    Leese.      Two- 

Ftory    frame   residence. 
Owner ^Prank       Reichmuth,       3715 

Mission,    San    Prancisco. 
Arcliitect  ..  .None. 
Contractor.  .T.    Holdener,      Sacramento, 

Cal.  COST,   $3500 


(:S'J5)  S  SEVENTEENTH  145  W  Mis- 
sion. Two-story  and  basement  frame 
flats. 

Owner C.    P.    Hammer    et    al,    4056 

23rd,   San   Prancisco. 


Architect  . .  .None. 

Contractor.  .Thos.    Ekoos,      915      Hamp- 
shire. San  Prancisco. 

COST,  $2500 


(1826)  S  SANCHEZ  86  W  Clipper. 
Two-story  frame  Sunday  school  and 
flat. 

Owner 29th         Street        Methodist 

Church,   Premises. 
Architect  . .  .None. 

Contractor.  .Geo.    P.    McCausIand,    4173 
23rd,    San    Prancisco. 

COST,    $5000 


(1827)  W  DELANp  175  S  San  Tsabel. 
One  and  one-halif-story  and  base- 
ment   frame    resilience. 

O^vner 'H.   J.    Dorgeloh. 

Arcliitect  . .  .iNo"ne 

Contractor,  .'e.    'p.    Tommitz.     22    Calne 
Ave..   San   Francisco. 

COST.   $3000 


(1828)  W  GRANT  XVE  84  S  "Union. 
Three-story  and  basement  frame  (2) 
flats. 

Owner Mrs.  G.  Ravani,   34  Auburn 

San    Prancisco. 
Architect  ..  .Paul     P.     De  Martini,     451 

Columbus   Ave.,    S.   P.. 
Contractor.  .G.    Mariconi,   1731A,  Gre'eh- 
wich,   San    Francisco.  .  ^ 

COST, 'i$51.00 


(1829)   S  MINNA  75  W  First.     Concrete 

foundation  and  floor. 
Owner Andrew  "Downey,   2717  Col- 
lege  Ave.,   Berkeley. 
Arcliitect  . .  .None. 

Contractor.  .H.   L.      Peterson.    62      Post. 
San    Prancisco. 

COST.  $1665 


(1830)  TREAT  AVE  AND  HARRISON. 
bet.  ISth  and  19th.  Two-sfory  frame 
foundry.  .     ., 

Owner Pacific    Foundry    Co.,   "Har- 
rison  and   18th,   S.   P. 
Architect  . .  .None. 

Contractor.  .A.   H.   Wilhelm,    ISO   Jessie. 
San   Prancisco. 

COST,    $5000 


(1831)      SW   GEARY   AND    MASON.  One 
story  and  basement  brick  stores. 

Owner Columbia    Bldg.      &      Invst. 

Co.,    215   Sutt«r,   S.    P. 
Architect  ..  .C.     Withers,       125       Sutter, 

San   Francisco. 

Contractor.  .R.    S.    Browne.    125    Sutter. 

Ban  Prancisco. 

COST,    $7500 


(1832)  E  BEALE  228  S  Mission.  Re- 
move corrugated  iron  sheathing  and 
reconstruct  brick   walls. 

Own'fir Western    Iron    Works.    141 

Beale.   San    Francisco. 
Architect  . .  .None. 

Contractor.  .George      C.       Terrlll.       180 
Jessie.    San    Francisco. 

COST,    $8000 


(1833)  S  CASELLI  AVE  29-2  E  Clover 
Lane  E  125x100:  Lots  6  to  10,  Clover 
Heights.  Brick  work,  chimneys, 
carpenter.  mill,  stair,  hardware, 
plaster,  roofing,  sheet  metal,  tile 
woiTt,  glazing,  electric  wiring,  plumb- 
ing, painting,  etc..  for  five  two-^tory 
and    basement   frame    residences. 

Owner Anglo-American    J^and    Co. 

Arclhtect  .  .  .E.       P.       Antonovich,       333 
Kearny.   San   Prancisco. 

Contractor.  .Taylor   &   Co..    2001    Grand, 
Alameda. 

Piled    Hay   13.   '13.     Dated   Ifay   9,   '13. 
Bills   for   lahor  and   materials   to 
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be  paid  on  1st  and  15th   of  each 

month 

After   all    said    above    bills    paid, 
the    balance      remaining      unpaid 

Shall   be  paid   as   follows: 

On   completion    50% 

Usual  35  days 50% 

TOTAL  COST.  $12,840 
Bojid,  $6420.  Surety.  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  75  days. 
Forfeit,  $5.  Plana  and  specifications 
filed. 


(1|35)  N  WEST  CLAY  47  B  24th  Ave. 
Two-story  and  basement  and,- Attic 
frame  residence. 

Owner S.    A.    Born     Bldg..  ^Cotr.-fifiO 

Market,    San    FranQi^o. 
Architect  ..  .E.    G.    Belles,    660  , Market, 

San   Francisco.,   _.  , 
Day's   work.  .        eX>ST.   18000 


(1836)     W  COLE  100  S  Oate.     Alter  a:nd 
riepair  dwelling  and  add  2  rooms. 

Owner Jas.  Smith,  439  Cole,  S.  F. 

Architect  ..  .Rhodes      &    Marisch.      3372 

16th,    San   Francisco. 
Day's  work.  COST,"  $500 


(1«38)     NO.    156    EDDY.        Erect      wire 

lath  and  plaster  partitions. 
Owner Gustave     Sutro,    41     Mont- 
gomery,   San    Francisco. 
Architect  . .  .None. 

Contractor.  .Stockholm     &   Allyn,      Mo- 
nadTiock  Bldg..  S.  F. 

COST,    $500 


(1839)     NO.    1527      PINE.      .  Repair      to 
furniture   ahop. 

Owner Mrs.   Paul     J.   Guedet,     647 

Central  Ave.,  S.  F. 
Architect  ..  .Jules      Godart.    635      Mont- 
gomery,   San    Francisco. 
Contractor.  .A    Arley,  1517  Hyde,  S.  F. 
(X)ST,    $1000 


(1840)  S  JUDSON  AVE  150  W  Detroit. 
One-Story  and  basement  frame  resi- 
dence. 

Owner Homeland    Bldg.    Co.,    1312 

Merchants'  Exchange  Bldg. 
San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,    $2500 


Owner G.   Garigliani,   Premises. 

Architect  . .  .None. 

Day's  work.  COST,  $500 


(1^34)  SB  HYDE  ANt>  AeACH' g' j'SxE 
137-6.  Excavating,  concrete,  carpen- 
ter, tinning,  galvanized  iron,  glass, 
glazing,  lath  and  plaster,  etc.,  for 
,one-story  frame  rooming  house. 

Owner Milton  S.  Eisner,  Russ  Bldg 

San    Francisco. 
Architect  ...W.  H.  Crlm  Jr..  425  Kearny 

San   Francisoo. 
Co|itractor.  .L.  A.  Rose.  631  29th,  S.  F. 
Filed  May  13,  '13.     Dated  May  12.  '13. 
Excavating  and  concrete  founda- 
tions  completed    $1475.00 

Brown   coated 1475.00 

Completed  and  accepted 1475.00 

Usual  35  days 1475.18 

TOTAL  COST,  $5900.18 
Bond,    $2951.      Surety,   U.    S.    Fidelity   & 
■Guaranty  Co.     Limit,   75  daj'?   tv^mve- 
■  eofding.     Forfeit,  $10.     Plans  and  s-pecl- 
ficatlons   filed.  -_<:      ■  :   ^: 

NOTE: — Plans  read,  own^s  M.  S.^isner 
and  Colbert  Coldwell. 


(1842)      E    THIRTEENTH  -AVE    125    N 
Kirkham,      Two-story    and    basement 
frame  residence. 
Owner J.   Bjorkman  and   O.   Swan- 
son,    4066    17th,    S.    F. 
Architect  . .  .None. 
Contractor.  .Oscar   Swanson.    4066    17th, 

San  Fixincisco. 
•  •-      -         .  --■   -       .-  COST,   $2250 


■■<^^*5TS^?ft).'-^W9''^PlERCE.      Raise   and 
''■-•'^aS  stiSW-tlirt'tfei'  ^>'rfeSent-1S'u-fldtng. 

CJWiifer^i.'Vil  .G';'  Giaretta";   Freiiifises:     '^^ 
-ArcA'Hect-.- t.N^tie.       ■-i='>  Jsf--    Si'-'     : 

Day's  work. COST,   $450 

:'(iUe:fl^f^ |tf^rg';^^ifo ""  morse. 

'■OnW-^tory  and  'basement'  frame  dwlg. 
^'6'wnir.!^^:'\jMts.'  Giissie'  'lleyer,"  53 
.  u.-Bj   ....       '^aiterj   San   Francisco. 

Architect  ..  ..f»Ione.     ■ 
'  (Contractor."  .fien'ry  "Meyer,     o3     Walter, 
sa  n"  Fra  h  c  is,c"o . 

/"   cost:',    $lff00 


l;;,^ 


(1837)     W  BANK   175  N  Eugenia.  One- 
story  and  basement  frame  dwelling. 

Owner B.  Burns.  906  Cortland  Ave 

San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $1000 


Owner Hanson  &  Koenigsthal,   155 

Delano  Ave..  S.  P. 

Architect  . .  .None. 

Contractor.  .R.  Hanson,  155  Delano  Ave. 
San  Francisco. 

COST,    $2750 


(1843)  W    ANDERSON    125   S   Eugenia. 
Two-Story  and  basement  frame  dwlg. 

Owner. ....  .Patricfk     F.     McHugh,     127 

Albion   Ave.,   San  Francisco 
Architect  . .  .None. 
Day's  work.  COST,  $1700 

(1844)  E   NAPLES  iO   S   Avalon.      One- 
story    and   ibasement    frame    dwlg. 

Owner L.   Pineo,   507   Avalon   Ave., 

San  Francisco. 
Architect  ..  .Paul     F.     De  Martini,     451 

Columbus  Ave.,   S.   F. 
Contractor.  .G.   Picolotto,   451   Columbus 

Ave.,    San    Francisco. 

■    COST,    $800 


(1S53)  SE  CALIFORNIA  &  LEIDES- 
dorff,  fronting  N  on  California  and 
at  rear  end  107-6  and  extending  on  E 
and  W  sides  137-0.  Furnish  and  in- 
stall lighting  fixtures  for  building. 

Owner The    Insurance    Exchange. 

Arcliitect  ..  .Willis     Polk     &     Co.,    Mer- 
chants'      Exchange      Bldg., 
San  Francisco. 
Contractor.  .Thomas    Day    Co.,    725    Mis- 
sion,  San  Francisco. 
Filed   May    14,    '13.      Dated   May    10,   '13. 

On    15th   of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $9116 
Bond.  $4600.  Surety,  The  Title  Guar- 
anty &  Surety  Co.  Limit,  Aug.  15. 
Forfeit,    $15.      Specifications    only    filed. 


(1854)    SOUTH  OF  SOUTH  WHARF  OP 
Fulton     Basin,     bet.     Devisadero     and 
Broderick.     All  work  for  a  pile  road- 
'     way. 

C*wner-. Panama-Pacific         Interna- 

''-  -  ■-■       tional    Exposition    Co.,    Ser- 
'■'■?!  vice  Bldg.,   S.   F. 

-■-Architect  . .  .None. 

"-'CJontractor.  .Healy-Tiibbitts   Constr.   Co., 
'"■■'-  9   Main,   San  Francisco. 

■  :pi}fed  May  14,  '13.     Dated  May   7,   '13. 

--■'As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $6920 
'Bond,  $4000.  Surety,  Globe  Indemnity 
'Co.  Limit,  30  days.  Forfeit,  $15. 
-  Plans  and  specifications   filed. 


(1847).'?N©..-974:HA-IGHT:  Add  founda- 
■  ;  tloa,  •ne*'  roaf,  pluinhing.  electricity 
■- ;and- install,  water  heater  in  flats. 

jOwner P.    C.    Cook,    9.83. 14tb,  .S.   F. 

i.  A'rchitect  --  .iCone.  -     .         .    - 

•-Day's. work.  -  -^OOST,  $5000 


(1S4S)<'N0.      655      FILLMORE.         Alter 

restaiurant. 
Owner. ...  i  .Mrs.  Lewis  &  Co. 
Architect  ..  .None. 

Contractor.  .Vandertord  &  ,411eigh,  142A 
Franklin,  San  Francisco. 

COST,  $400 


(1849),    NOS.         1195-97-99         MARKET. 
Alter  part   of  present  building- 

Owner^ Frank      P.      McCajin,-.  ,,1199 

Market,    San    Franci?/3p. 
Architect  ..  .'None.        ,  'oipa- 

Day's  work.  COST,  $3000 


(1855)  S  BUSH  137-6  W  Powell  S 
137-6xW  46.  Metal  lath,  plaster, 
Keen's  cement,  wainscoting,  orna- 
-'  mental  plaster,  cementing  fire  walls, 
etc.,  for  five-story  and  basement 
CJIass    "C"   apartments. 

Owner Walter    J.    O'Brien.    Clunie 

Bldg.,    San    Francisco. 
Architect  ..  .O'Brien    Bros.,    Inc.,    Clunie 

Bldg.,    San   Francisco. 
Contractor.  .M.    J.    Terranova,    68    Post, 

San  Francisco. 
Filed   May    14,   '13.      Dated   May    10,   '13. 

Building    lathed     $1375 

Brown    coated    1375 

Completed   and   accepted 1375 

Usual     35    days 1375 

TOTAL  COST.  $5500 
Bond,  none.  Limit,  40  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


(185ft)  ,NW  EIGHTEENTH  AND  ALA- 
bama.  Raise,  alter  and  reflgijt  resi- 
dence. 

Owner Martin    Judr.ich,      580      San 

Bruno,  San  Francisco. 

Architect  .  .  .None. 

Day's   work.  COST.    $400 

(1851)      SE  TWENTY-FOURTH  -WE   & 
West    Clay.      Three-story    and    base- 
ment frame  residence. 
Owner.... S.    A.    Born      Bldg.,   Co.,      660 

Market,    San    Fraricisco. 
Architect  ..  .E.    G.    Holies.    660    Market. 

San    Francisco. 
Day's   work.  COST,   $10,000 


(1856)  PLUMBING,  GAS  FITTING, 
sewering,  stand  pipe,  tank  on  roof, 
and  hose  casings  on  above. 

Contractor.  .Jos.    L.    Herger. 

Filed  May  14,  '13.     Dated  May  13,  '13. 
All    plumbing   roughed    in. ..  .$2062.50 

Completed    and    accepted 2062.50 

Usual    35    days 1375.00      ] 

TOTAL  COST,    $5500.00 

Bond.    none.      Limit.    40    days.      Forfeit,      ( 

none.      Plans   and   specifications   filed.  I 


(1841)      NO.    231   PRENTISS.      Alter   and 
add  to  dwelling. 


(1852)  W  DELANO  200  S  San  Juan. 
One-story  and  basement  frame  resi- 
denoe. 


(1857)  CARPENTRY,  JOINERY,  HARD- 
ware,  glazing,  roofing  marble  and 
mill  work  on-above. 

Contractor.  .Robert    Dewar    &    Son.    ISO 
Jessie.   San   Francisco. 

I'^iled    May    14,   '13.      Dated    May    10.   '13. 
Hough     floored      and    ready       for 

lath     $5550 

Standing   finish    on 5550 

Completed    and    accepted 5550 

Usual   35   days 5550 

TOTAL  COST,  $22,200 
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liond.    limit,    toifeit,    none.      Plans    and 
specifications    filed. 


(I.S.-..S)  N  JACICSON  97-6  E  Locust  N 
12T-S'/JxB  40.  Heating  system,  etc., 
for   residence. 

Owner Alexander      D.      and      Kate 

Keyes,       Humboldt       Bank 
Bids'.,    San    Francisco. 
.\rcliilect  ..  .Smith     O'Brien,     Humboldt 

Bank    Bldg.,    S.    F. 
■  'ontractor.  .Rector    .System    Gas   Heat- 
ing Co.  of  S.  P.,  331  Sut- 
ter,   San    Francisco. 
Filed    May    14,   '13.      Dated   Feb.    3,    '13 
On   1st  and  15th   of  each   month     75% 

Usual  35  days 259g 

TOTAL.  COST,  JIOOO 
Bond,  none.  Limit,  as  fast  as  required 
Forfeit,  $10.     Specifications  only  filed. 


(1S59)  SW  GRANT  AVE  &  HARLAN 
Place.  Carpenter  and  joinery,  etc., 
for  two-story  Class  "A"  addition  to 
present   Class  "A"   building-. 

Owner O.   D.   Baldwin,    1000   Green, 

San   Francisco. 

Architect  ...Oscar  Haupt,   Phelan  Bldg, 
San    Francisco. 

Contractor.  .Holm  &  Son,  62  Post,  S.  F. 

Filed  May  14,   13.     Dated  May   10,  '13. 
Window  in  place,  door  bucks  set 

and   flooring'  in $650 

Completed   and  accepted 650 

Usual     35    deys 650 

TOTAL    COST,    $1950 

Bond,    none.         Limit,    without      delay. 

Forfeit,   none.     Plans  and  specifications 

filed. 


(1S60)  N  FRANCISCO  105-2%  W  Grant 
Ave.  W  25xN  68-9.  All  -work  except 
shades,  gas  and  electric  fixtures  and 
finish  hardware  for  three-story  frame 
fiats. 

Owner Giovanni  Guinasso. 

Architect  . .  .None. 

Contractor.  .David   A.    De   Martini,      637 
Greenwich,  San  Francisco. 

Filed  May   14,  '13.     Dated  May  5,  '13. 
Frame  up  and  rough  roof  on...      25% 

Brown    coated     25% 

Completed  and  accepted 25% 

Usual  35  days 25% 

TOTAL    COST,    $6250 
(Bond,   $2875.     Sureties,   A.   Pessano  and 

Jno.    P.    Demartini.  Limit,    90    days. 

Forfeit,  none.     Plans  and  specifications 

filet" 


(1861;  sV  BRODERICK  75  S  Ellis  S  25 
xW  100.  All  work  except  plumbing, 
gas  and  electric  fixtures,  finish  hard- 
ware and  shades  for  two-story  frame 
flats. 

Owner Harry   A.   Thomsen  Jr.,   305 

Sharon    Bldg.,   S.    F. 

Architect  . .  .None. 

Contractor.  .L.   C.   Wooldridge,   315   28th 
Ave.,    San    Francisco. 

Piled  May   14,  '13.     Dated  May  13,  '13. 

Roof  OT    $1173 

Brown    coated    1173 

Completed   and   accepted 1173 

Usual    35    days 1173 

TOTAL  COST,    $4692 

Bond,  $2346.   Surety.   Maryland  Casualty 

Co.      Limit,    75    days.         Forfeit,      none. 

Plans  and  specifications  filed. 


(1S62)  W  SANCHEZ  86  S  Clipper  S  28 
xVV  80.  All  work  to  complete  lower 
floor  for  two-story  frame  building,  no 
work  to  be  done  on  2nd  fioor  except 
rough  flooring,  bearing  and  Icrosja 
partitions  (Sunday  school  and  parson- 
agre). 

Owner The   Twenty-Ninth      St.   M. 

E.  Church,  Premises, 


.^rcniteet'. .  .Ncnc. 

Contraccrfr.  .Geo.    V.    McCausland,    4173 

23rd,   San  Francisco. 
Filed   May    15,   '13.      Dated   May   8,   '13. 
Frame  up  and  rafters  in  place.. $1030 

Rough    plumbing    in 1030 

Completed   and   accepted 1030 

Usual   35   days... 1030 

TOTAL   COST,    $4120 
Bond,  $2060.     Surety,  E.  A.  Hoadley  and 
F.  A.  McCausland.     Limit,  80  days.     For- 
feit, none.    Plans  and  specifications  filed 
NOTE:— 1st  report  May  14th  No.  1826. 


(1863)      S   SEVENTEENTH   145   W   Mis- 
sion,   No.    3327    17th   at   south    end   of 
lot.    All  work  for  two-story  and  base- 
ment frame  flats. 
Owner President  &  Board  of  Trus- 
tees  of   The    1st    Norwegian 
and    Danish    M.    E.    Church, 
Care    C.    F.    Hammer,    4056 
.    23rd,  San  Francisco. 
Draughtsman  . .  .B.  A.  Roed. 
Contractor.  .Thos.      Ekoos,    915      Hamp- 
shire. San  Francisco. 
Filed  May  15,  '13.     Dated  April  25,  '13. 

Frame    up    $635 

Enclosed  and  roof  on 630 

Completed   and   accepted 630 

Usual    35   days 600 

TOTAL  COST,    $2495 
Bond,    none.      Limit,    90    days.      Forfeit, 
none.     Plans   and   specifications   filed. 
NOTE: — 1st  report  May  14th,  No.  1825 


(1864)  W  JONES  43  N  OFarrell  N 
27-6  W  80  S  5-6  E  5  S  22  E  75.  Grad- 
ing, concrete,  plaster,  carpenter, 
galvanized  iron,  tinning,  rooflng,  elec- 
trical and  glazing  for  three-story 
concrete  ibullding. 

Owner iS.  A.  Haas.  420  Sacramento 

San  Francisco. 
Architect  ..  .Jos.    (Jahen,      45-    Kearny, 

San   Francisco. 
Contractor.  .J.   Steur    and    W.    L.    Bury, 

1407  OFarrell,  S.  F. 
Filed  May   15,  'IS.     Dated  May   13,  'IS. 

2nd   fioor  joists  set $1000 

Roof    on    1225 

Brown    coated    2225 

Completed   and   accepted 2225 

Usual    35    days 2225 

TOTAL  COST,  $8900 
Bond,  $4450.  ,  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  IOC  days. 
Forfeit,  none:  Plans  and  specifications 
filed. 


(1865)  N-W  PACIFIC  &  TAYLOR  N  48 
xW  68-6.  All  work  except  founda- 
tions, cement  floors,  side  walks,  gas 
and  electric  fixtures,  shades,  mantels 
and  grates  for  three-story  frame 
store  and  iSats. 

Owner Bdw.  MoKeever,  77  Bernard 

San   Francisco. 

Architect  ..  .Paul     F.     De     Martini,     451 
Columbus    Ave.,    S.    F. 

Contractor..  A.    Sarrallle,    2115    Powell, 
San,  Francisco. 

Filed  May  15,  '13.     Dated  May  6,  '13. 

Roof    finished    $2150 

Brown    coated    2150 

Completed     21'50 

Usual   35   days 2150 

TOTAL  COST,  $8600 

Bond,   $4500.     Sureties,   N.   Capurro   and 

B.  Cuneo.     Limit,  90  days  after  May  11. 

Forfeit,    $10.      Plans    and    specifications 

filed. 


(1866)  SB  MARKET  &  ECKER  E  100 
xS  155.  Erection  of  steel  columns 
and  complete  roof  supports,  expand- 
ed metal  roof,  etc.,  for  six-story  and 
basement  CHass   "A"   building. 

Owner Cracker  Elstate  Co, 
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Arcliltect  ..  .Lewis    P.    Hobart,    Crocker 

Bldg.,   San   Francisco. 
Contractor.  .CJalifornia   Cohstruction   Co 
Filed  May   15,   '13.     Dated   May   1,  '13. 

On    15th   of  each    month.: 75% 

Usual    35    days 25% 

TOTAL  COST,  $1690 
Bond,  none.  Limit,  May  15.  Forfeit, 
none.     Plans  and  specifications   filed 


(1867)  NW  FORTY-THIRD  AVE  AND 
Balboa  W  60xN  100.  All  work  for  2- 
story  and  basement  frame  residence. 

Owner 0?car      Heyonan      &  . ,  Bco.. 

Bankers'    Investment    Bldg., 
San  Francisco. 
Architect  ..  .Jos.      Cahen,      45      Kearny, 

San  Francisco. 
Contractor.  .W.  H.  Upham,  478  33th  Ave 

San  Francisco. 
Filed  May  16,  '13.     Dated  May  15,  '13. 

Frame    up    $875 

Brown  coated   875 

Completed  and  accepted 8'75 

Usual    35    days.... 875 

TOTAL  COST,  $3500 
Bond,  $1750.  Surety,  The  Title  Guaran- 
ty  &  Surety  Co.  Limit,  90  days.  For- 
feit, none.     Plans  and  specifications  filed 


(1868)  6  TURK  I'ot-^  E.ArguellO  BS'25 
xS  1S7-6.!  All  work  except  plunxbing, 
electric  wiring,  fixturesl'and  rat  prortf. 
Ijng  fo.r  one-story  .and  bai?&m«nt  diiHg. 

Owner Wni.    P   and    4nnle    White. 

2541  McAUister,  S.  F. 

Architect  .  ..Chas.  A.  Salter. 

Cpiitrfletorv.<7has.  A.  Salter,  49^Gu^t'Vero 
San  Francisco.  .  .": 

Filed  May=  16;  '13.     Dated  May   12,  "IS,- 

Frame  up  .;,...;....,; $400 

Brown  coated-^  .,  . ....  . '.i. .;  . .  .'AOO 

Completed    a;nd    afccepted 400 

Usuail'S'S  days i .....  .  ...■;'400 

TOTAL   COST,    $1600 

Bond,    none, '    Limit,    90' days.      Forfeit. 

none.     Plans  and  specifications  filed. 


(1S69)  W  DRUMM  59-1  W  Washing- 
ton W  75xS  32-6.  Carpenter,  joinery, 
hardware,  glazing,  tinning,  galvan- 
ized iron,  rooflng,  electric  work, 
plumbing,  lath  and  plaster,  paint- 
ing, etc.,  for  three-story  and  base- 
ment  Class   "C"    loft   building. 

Owner Malcolm,    Jacobs    &    Burtt, 

SW    Drumm   &    Washington 
San    Francisco. 
Architect  ..  .O'Brien    Bros..    Inc.,    Clunle 

Bldg.,   San   Francisco. 
Contractor.  .A.    M.   Wallen.   1253   Waller, 

.San    Francisco. 
Filed  May   16,  '13.     Dated   May   15,   '13 
Ls't  and   2nd  story  joists   set.... $1075 
Roofed   &   plumbing   roughed   in   10T5 

Completed    and     accepted 107'5 

Usual    35    days 107S 

TOTAli  COST,  $4300 
Bond,  none.  Limit,  40  dayp.  Forfeit, 
none.      Plans   and   specifications    filed. 


(1S70)  BRlOK  WORK,  FLUES.  WALL, 
cementing,  wrough  iron,  cast  Iron, 
steel,  anchors,  bond  iron  and  fire 
escapes   on   above. 

Contractor.  .Brandon     &     Dawson,     180 
Jessie,   San   Francisco. 

Filed  May  16,  '13.     Dated  May  15,  '13. 
Brick     work    up      to    2nd      fioor 

level      $819.25 

Brick    work    up      to    3rd      fioor 

level      819.25 

Completed    and    accepted 819.25 

Usual    35    days 819.25 

TOTAL  COST,  $3277.00 

Bond,    none.      Limit,    30    days.      Forfeit, 

none.      Plans    and    specifications    filed. 
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(1S71)      S  ROSE  AVE   137-6   E  Gough  S 
65-SV4  B  111-S%  W  90-7%.     All  work 
except    plumbing    for    one-story    and 
basement    brick    building. 
Owner Stanly     &    Cleveland    For- 
bes,     Merchants'    Exchange 
Bldg..  S.  F. 
Architect  ..  .Ross   &   Burgren,   310  Cali- 
fornia, San  Francisco. 
Contractor.  .Tlieo.    S.    Holn,    156S    Clay, 

San    Francisco. 
Filed   May   16,  '13.     Dated  May  15,  '13. 

•   1st    story   joists   on $1500 

Roof    on     1797 

Completed   and   accepted 2000 

Usual    35     days 1900 

TOTAL  COST,  $7197 
Bond,  $3600.  Surety,  Maryland  Casual- 
ty Co.  Limit,  .IS  days.  Forfeit,  $10. 
Plans  and  specifications  filed. 
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(1572)  SW      POLK    AND      HEMLOCK. 
Construction   of   auto   entrance. 

Owner Emile    H.      Condere,      Care 

N'ew  Poodle  Dog  Restau- 
rant, San  Francisco. 

Architect  ..  .Fabre  &  Bearwald,  Mer- 
chants' National  Bank 
Bldg.,    San    Francisco. 

Day's  work.  COST,   $750 

(1573)  NO.    6S0    CLAY.      Repair    baths 


Owner 

-Architect  . 
Contractor 


.C   I.  Mehedinteany,   Prem. 

.None. 

.Sass  &  Son,  648  California, 

San   Francisco. 

COST,  $800 


(1874)  W  EIGHTH  AVE  275  S  Balboa. 
One-story  frame  hall. 

Owner Park  Richmond  Improve- 
ment Club.,  674  Sth  Ave., 
San  Francisco. 

Architect  . .  .None. 

Day's    work.  Cost.    $2500 


(1S75)  E  DE  HARO  25  S  22nd.  Repair 
and  add  one-story   to  dwelling. 

Owner Mr.     Abrahams     and     wife, 

1007  De  Haro,  S.  F. 
Architect  . .  .None. 

Contractor.  .John   T.   Grace,    1013   Rhode 
Island,    San    Francisco. 

COST,    $750 

(1876)  E  ALABAMA  295  N  16th.  Erect 
asphalt    plant. 

Owner Federal  Constr  Co.,  Sharon 

Bldg.,    San    Francisco. 
.Architect  . .  .None. 
Day's  work.  COST,  $800 

(1877)  W  CAPISTRANO  175  N  Santa 
Ysabel.  One-story  and  basement 
frame   dwelling. 

Owner A.     A.       Wesendunk,       1747 

Dolores,    San    Francisco. 
Architect  . .  .None. 


Day's  -work. 


COST,    $1500 


(1878)      NO. 
Alter   residence. 

Owrier C.   O.   Jackson, 

Architect  . .  .None. 

Day's   work.  COST 


TWELFTH      AVE. 
Premises. 


(1S7'9)  NO.  753  BROADWAY.  Extend 
room. 

Owner Parisian     Baking    Co.,     T53 

Broadway,    San   Francisco. 
Architect  ...None. 

Cnntra/'tor.  .J.      Salanave,    931      Pacific, 
San    Francisco. 

COST.    $1000 

(1880)  B  ELLSWORTH  25  N  Powhet- 
tan.  One-story  and  basement  frame 
dwelling. 


Owner Jolin    O.    Schmidt,    16    Ells- 
worth, San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $1000 


COMPLETION  NOTICES. 


(ISSl)  X  GREEN  137-6  W  Larkin. 
Three-story  and  basement  frame  (6) 
flats. 

.Owner Thomas      F.      Barry,.    3641 

20th,    San    Francisco. 
'  Architect  . .  .None. 
Day's  work.  COST,  $9000 


(1SS2)  W  SIXTEENTH  AVE  100  S 
Clement.  Two-story  and  basement 
frame  residence: 

Owner F.  Nelson,  30  Presidio  Ter- 
race,   San    Francisco. 

Architect  ..  .None. 

Day's  work.  COST,   $2500 


(1SS3)  COR  BALBOA  AND  GREAT 
Higliway.  Painting  of  Ocean  Beach 
Pavilion.       .       . 

Ownei Maurice    Rosenthal. 

Architect  . .  .None. 

Contractor.  .Henry        Vowinkel,         324 
Hayes,   San  Francisco. 

Filed  May  17,  '13.     Dated  April 

.    May    3rd,   ,1913 

Usual    35    days 500 

TOTAL    COST,    $600 

Bond,    none.      Limit,    May    15.      Forfeit, 

none.      Plans   and   specifications,    none. 


.$100 


(1884)  N  GEARY  137-6  E  Xarkin  E 
+7-6xN  137-6.  Structural  steel  and 
cast  iron  fabrication  and  erected,  etc. 
for   five-story   Class  "C"  apartments. 

Owner A.       F.       Sclileicher,       1124 

O'Farrell,     San    Francisco. 
.\rchitect  . .  .Dunn     &    Kearns,     Monad- 

:/  nock   Bldg.,   S.   F. 

Contractor.  .Pacific     Rolling     Mill     Co., 

Sharon   Bldg.,   S.   F. 
Filed   May    17,   '13.     Dated   May   2,   '13. 

4th    floor    beams   erected $4280 

Completed    and    accepted 2140 

Usual    35    days 2130 

TOTAL  COST,  $8550 
Bond,  none.  Limit,  50  days.  Forfeit, 
none.      Plans   and    specifications    filed. 


(1885)  CONCRETE  WALLS  AND 
iJiers,  grading,  cement  floors  in 
basement  for  store  roo:ns,  etc.,  on 
above. 

Contractor  .  .P.  Hurle;  . 

Filed   May   17, '13.     Dated  April   22,  '13. 
Walls    and    piers    completed.  .$1016.25 

Usual    35    days 338.75 

TOTAL  COST,  $1355.00 

Bond,    $678.      Surety.    Philip    O'Donnell. 

Limit,    15   days   after   May    16.      Forfeit, 

$20.     Platis   and   specifications   filed. 


(1886)  N  VALLEJO  167-6  E  Steiner  B 
38^9xN  137-6  W  A  346.'  All  work  for 
alterations  and  additions  to  residence 

Owner D.    W.    Montgomery,      2350 

Vallejo,    San    Francisco. 
Architect  ...Albert  Farr,   68  Post,  S.   F. 
Contractor.  .J.    R.   Catherwood,   Chroni- 
cle  Bldg.,   S.   F. 
Filed   May   17,  '13.     Dated  May   17,   '13. 
Rough   concrete   work   completed, 
steel     girders     set   and     building 

ready   for   plaster $693 

Plastering       and       garage       floor 

completed     693 

.  Completed   and   accepted 694 

36    days    after . 

TOTAL  COST,  $2774 
Bond,  $1387.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  70 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


San  Francisco. 


May  10,  1913— N  GE.\RT  137-0  W 
Mason  N  137-6xW  68-9.  Eva  and 
George  Metcalfe  to  Mutual  Con- 
struction Co May  1,  1913 

May  10,  1913— NW  MONTGOMERY  & 
Clay  N  68-9xW  75,  Lot  6  Blk  69. 
Behlow    Estate    Co    to    The    Mutual 

Construction  Co May   10,  1913 

ilay  10,  1913— N  LO^fBARD.  bet  Polk 
and  Larkin:  No.  1246-1248  Lombard 
F    A    Nutter    to    Marvin    G   Lemons 

May  6,  1913 

-May  10,  1913 — S  TEHAMA  73  W  5th  W 
27  S  SO  E  25  N  25  E  2  feet  N  55.     G 

De  Paoli   to   Segurson   Bros 

April    19.    1913 

May  10,  1913 — NW  PACIFIC  &  JONES 

W  3S-6xN  60.     Jas  F  W  McEvoy  to 

whom  it  may  concern. ..  .May  1,   1913 

May  10.  1913 — SE  MARKET  &  BCKER 

Crocker   Estate  Co   to   George   Mac- 

Gruer May  9,   1913 

May  10,  1913 — N  SIXTEENTH,  bet 
Rhode  Island  and  De  Haro.  The 
West  Coast  Iron  Co  to  Dyer  Bros, 
May  7,  '13:  The  Iron  &  Steel  Con- 
struction Co May  7,  1913 

May  12,  1913 — NE  LAGUNA  &  FELL 
N  120xE  27-6.   ;  Katharina  Seipel  to 

Ruegg   Bros    May   12,    1913 

Jlay  12.  1913— NE  SEVENTEENTH  & 
Hampshire  E  200xN  133-4.  Lux 
School  of  Industrial  Training  or  The 
Lux  School  of  Industrial  Training 
to   Continental   Fireprooflng   Co.... 

May  10,  1913 

May  12,  1913— 'NE  WASHINGTON  & 
Octavia  E  137-6xN  127-81,4.  A  B 
Spreckels  to  Munich  Art  Glass  Co.  . 

May  S.  1913 

May  12,  1913 — E  NINETEENTH  AVE 
114-9  S  Ulloa  S  25xE  120.  Bernard 
Wurthman  to  whom  it  may  concern 

May  10,  1913 

May  12  ,1913— E  LOCUST  100  S  Clay 
S  27-8 V4xE  100.     Rebecca  Weinberg 

to  Chas  J  U  Koenig May  8,  1913 

May  13.  1913— N  SUTTER  122-9  W 
Sansome  W  122-3xN  137-6.  Charles 
Holbrook  to  Rulofson  Metal  Win- 
dow   Works May    10.    1913 

May  13,  1913— E  VAN  NESS  AVE  31  S 
Bush  S  40  E  84  S  49  E  25  N  120  W 
25  S  31  W  84.     Susan  C  Palmer  to  J 

W   Carr May    8.    1913 

May    13,   1913— MCALLISTER  NO.    878. 

B  Langendorf  to  Wm  Martin 

May  12,  1913 

May  1,3  1913 — E  FR.\N"T  68-9  S  Sac- 
ramento E  97-6xS  22-11.  Catherine 
C  Dunn  by  agent  P  J  Walker  Co  to 
Healy-Tlbbitts  Constr  Co.. May  12,  '13 
May  13,  1913 — N  BUSH  147-6  E  Gough 
E  60xN  120.  Mary  Heinman  and 
Alice  Marx  to  Frank  F  and  Fred  G 

Kronnick May  13,  1913 

May  13.  1913— LOT  26  BLK  "H"  Mis- 
sion Terrace.  Wm  and  Francis 
Smith.  William  C  and  Catherine 
Mary  Gilmore  to  whom  it  may  con- 
cern     May    8.   1913 

May  14,  1913— E  SEVENTEENTH 
Ave  75  N  Anza  (A)  N  25xE  90. 
Thomas    M      Jones    to      Thomas    M 

Jones     May    14,    1913 

aiay  14,  1913— N  NINETEENTH  50  E 
San  Bruno  .\ve  25x75.  Guiseppe 
Cavaglicri  to  wliom  it  may  concern 

May    13.    191S 

May  14,  1913 — W  OTSEGO  AVE  50  S 
Santa  Ysabel  Ave  th  25  W  125  N 
25  E  125.     A  A  We-endunk  to  whom 

it  may  concern May  12,  1913 

May  14,  1913— N  NINETEENTH  25  E 
San    Bruno    Aev    25x75.         Guiseppe 
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Cavaglieri  to  whom  it  may  concern 

May     13.     !D13 

May  14,  ISIIS— N  NINETEENTH  75  E 
San  Hiuno  Ave  25x75.  Guiseppe 
Cavaglieri  to  wliom  it  may  cone.rn 

May    13,    1913 

May  H,  1913— N  SACRAMENTO  225 
E  Drumm  N  119-6xE  50.  Union 
Pacific  Salt  Co   to  A   M  Wallen.... 

Completed     

.May  15.  1913— NE  STEUAUT  45-10 
SE  Mission  SE  45-lOxNE  137-C.  Jas 
B   Dug^an  and   W  J  Yore   to   whom 

it   may   concern May   15,   1913 

M«y  15,  1913— N  GREEN  100-C  W 
Scott  W  37-5Vi  N  137-G  E  30-5K  S 
37-G     E     7     S     100.       Jolin    W    Van 

Bergen    to    J    Harold    Jolinson 

May    15,    1913 

May  15.  1913— W  WORTH  192  N  22nd 
N  4  8xW  125  Lot  a  Blk  5  Noe  Gar- 
den Hd  Un.  Andrew  V  and  Sophie 
Anderson   to  whom   it   may  concern 

May    12,    1913 

.May  15.  1913— S  DUNCAN  185  W 
Guerrero  W  25xS  114.  M  F  MuUer 
to  whom  it  may  concern. May  15,  1913 
May  15,  1913— W  NINETEENTH  AVE 
127-6  S  Lake  S  27-6xW  120.  Fred- 
erick D  Boese  to  whom  it  may  con- 
cern     May    14,    1913 

May  15,  1913— N  TWENTY-THIRD 
10'5  W  Castro  W  ISOxN  114.  Wm 
F  Altvater  and  Thomas  Tibbett  to 
whom  it  may  concern. .  .May  14,  1913 
-May  15,  1913— S  RIVERA  100  E  18th 
Ave  E  35x120-2.  Catherine  V  C 
Scott    to    whom    it    may    concern... 

May    S.    1913 

May  IG,  1913— S\^^  LEAVENWORTH 
and  Francisco  S  82-6xW  68-9. 
Amadeus  G  Langenberger  to  Percy 

M    Lanford    

.May  IS,  1913— SE  POST  &  JONES  S 
GOxE  70-6.     Niels  Larsen  to  Central 

Iron    Works May    15.    1913 

May  15,  1913 — ^N  FILBERT  122-6  E 
Jones   20x60.     Catherine   Casassa  to 

A   Sarraille May   14,    1913 

May  16,  1913— E  DIAMOND  172-6 
(173-6)  N  21st  N  25xE  100.  Bay 
Cities    Home    Bldg   Co    to   whom    it 

may    concern May    10,    3913 

May  16.  1913— E  DIAMOND  122-6  N 
21st  N  25xE  100.  Bay  Cities  Home 
Bldg  Co  to  whom  it  niay  concern.. 

May  10.  1913 

May  16,  1913— E  DIAMOND  147-6  N 
21st  N  2'5xE  100.  Bay  Cities  Home 
Bldg  Co  to  whom  it  may  concern.  . 

May  10,  1913 

May  16,  1913— ^NW  LAKE  AND  IGth 
Ave      N    lOOxW       57-6.        Adelaide 

Brown  to  R  L  Turner May  9,  1913 

May  16,  1913— S  VALLEJO  137-6  E 
Scott  S  32-6x73.  Mary  H  Cunning- 
ham to  Harry  C  Warwick 

May  16,  1913 

May  17,  1913 — EXPOSITj;ON  SITE. 
Panama-Pacific  International  Ex- 
position  Co   to   Fllnn   &   Treaey.... 

May    13,    1913 

May  17,  1913- SW  SIXTH  50  SE  Stev- 
en.son  SE  23x75.  Elizabeth  R  Llllis 
to    Continental     Foreproofing    Co.. 

May    15,    1913 

May  17,  1913 — S  TWENTY-SIXTH  135 
E  Noe  25x114.  Ralph  J  Button  to 
whom  it  may  concern.  .  .May  17,  1913 
May  17,  1913— W  KEARNY  72-6  N 
Post  N  65xW  107-11.  Ella  F  Young 
Tr     Est     Wra     W     Young,     deed     to 

Robert    Trost May    14,     1913 

May  17,  1913 — W  SIXTEENTH  AVE 
278-11  N  Clement  N  25xW  120. 
Alfred  Johnson  &  Jacob  Welsbein 
to  whom  it  may  concern. May  1-5,  1913 
May  17,  1913— NW  MISSION  81.4  SW 
Geneva  Ave  NW   100   SW   25  SE   100 


in  or  1  NF]  25  m  or  I  ptn  Blk  4 
West  End  .Map  No.  1.  Carlo  Varni 
to      Joseph      Perasso    '&      Gaetano 

Moretton May    7,    1913 

May  17,  1913— N  LIBERTY  SO  E 
Church  E  25xN  114.  Caspar  Hex- 
berg  to  whom  It  may  concern.... 
.May    17.    1913 


LIENS  FILED. 


San  Francisco. 


May  G.  1913— NW  GOLDEN  GATE  & 
Jones  N  137-6xW  137-6.  W  F  Porter 
Inc  V9  W  H  Taylor  &  Co.  J  S  Con- 
nell  and  Elwin  L  La  Rue,  co- 
partners as  Connell-La  Rue  Co  and 
J  S  Connell  and  Elwin  L  La  Rue.. $60 

Jlay  10,  1913— S  COMMERCIAL  68-5 
W  Kearny  W  39-6xS  120;  Nos.  719 
and  725  Commercial.  L  A  Hinson  vs 
Cath.  'D  Larroche.  Bernard  A  J  J 
Castella,  Marguerite  L  Porte,  Jas 
Hari'ison  and  Eva  McCarthy. ..  .'11529 

May  13,  1913— E  KEARNY  137-6  S 
Jackson  E  110  S  27-G  W  32-9?4  S  10 
W  77-2%  N  37-G.  Frank  Schaadt  vs 
Charles  W  and  Magdaiena  Baird, 
Amand  and  Mollie  Decourtleux, 
Chas  and  Elizabeth  WoUpert,  John 
G  and  Kate  Us  and  Magdaiena 
Baird,   Trustee  John   Us,   dec'd.  .-^2000 

May  13.  1913— NW  LISBON  425  NE 
Excelsior  Ave  NE  25xNW  100.  J 
H  Kruse  vs  Guiseppe  Musante.  As- 
sunte  Musante  &  C  J  Musante. $672.62 

May  15,  1913 — N  UNION  45  E  Hyde  E 
47-6xN  67-6.  Steiger  Terra  Cotta 
&  Pottery  Works  vs  Venetian  Co- 
operative  Marble  &   Mosaic  Co.  $60.27 


OAKLAND  AND  ALAMEDA 
COUNTY, 


BANK — 2  story  and  base,  concrete 
and  frame,  $50,000.  San  Leandro,  Ala- 
meda Co.,  Cal.  Architect.  W.  H. 
Weeks,  75  Post  St..  S.  F.  Owners, 
Bank  of  San  Leandro.  The  building 
will  be  erected  at  the  corner  of  Hay- 
wards  and  Estudillo  streets  and  will 
cover  a  considerable  ground  area. 
Design  is  in  the  cla.sslc  style  with  ex- 
terior faced  with  cut  stone.  The  en- 
tire first  floor  will  be  arranged  for  the 
banking  rooms,  public  space  and  pri- 
vate ofUces.  Upper  floor  will  contain 
a  number  of  modern  offices.  Interior 
finish  will  be  of  hardwoods,  marble 
and  tile.  Ornamental  plaster  and  or- 
namental iron  and  bronze  will  also  be 
used.  Special  vaults  are  specified. 
Plansi  are  complete  and  figures  are 
now   beiner   taken. 

AUDITORIUM  STEEL  —  Cost  not 
stated.  Oakland.  Cal.  Architects. 
Palmer  &  Hornbostel.  New  York,  as- 
sociated with  J.  J.  Donovan,  Security 
Bank  Bldg.,  Oakland.  Owners.  City 
of  Oakland.  Bids  opened  on  Thursday 
last  for  the  structural  steel  for  the 
$500,000  auditorium  building  show 
Dyer  Bros,  of  San  Francisco  low  at 
$177,000.  A  complete  list  of  the  fig- 
ures submitted  both  for  all  work  and 
unit  prices  appear.s'  under  the  head- 
ing of  Oakland  and  Alameda  County  in 
this    issue. 

RESIDENCE  —  2  story  and  base 
frame,  $5,000.  Oakland,  Cal.  Archi- 
tect. C.  H.  Miller,  Foxcroft  Bldg.,  S.  F. 
Owner,  Dr.  R.  T.  Southerland.  The 
dwelling  has  tieen  designed  for  an 
eight-room  house  with  bath  and  sleep- 
ing porch.  Interior  will  be  finished  in 
pine  and  hardwood  with  hardwood 
floors    in    the    principal    rooms.       Bath 


room  will  lie  finished  In  cement  plas- 
ter. Tilo  will  he  a^ed  In  the  kitchen. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  or 
brick.  Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are  lieing  taken. 

Residence  —  2  story  anil  base, 
frame.  $15,000.  Piedmont.  Alameda  Co., 
Cal.  Architect,  William  Knowie?, 
Central  Bank.  Oakland,  and  Hearst 
Bldg.,  S.  F.  Owner.  F.  Hall.  Key  Route 
Inn.  Oakland.  This  dwelling  has  been 
mentioned  here  before  when  plan-^ 
were  being  prepared.  Working  draw- 
ings are  now  completed  and  work  has 
been  started  by  Day  Labor.  The  dwell- 
ing will  contain  fifteen  Hying  rooms, 
several  baths  and  sleeping  porches. 
Interior  finish  will  be  of  pine,  hard- 
wood and  white  enamel.  Bath  rooms 
will  be  finished  in  tile.  Plans  provide 
for  furnace  heat,  open  fire  placet",  a 
vacuum  cleaning  system  and  auto- 
matic water  heaters.  Hardwood  floors 
will  be  used  In  all  principal  rooms. 
The  exterior  of  the  house  will  be  cov- 
ered with  cement  plaster  on  metal 
lath. 

RESIDEINCB  — ■  2  story  and  base, 
frame.  $3,000.  Oakland.  Cal.  Archi- 
tects, United  Home  Builders,  1762 
Broadway,  Oakland.  Owner,  George 
D.  Slater.  The  houee  will  'be  designed 
for  a  six-rooin  dwelling  with  bath. 
Interior  will  be  finished  In  pine  and 
redwood  with  hardwood  floors  In  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  bridk  or  tile.  Tile  will  be  used  In 
the  bath  room  and  kitchen.  Exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  work  will  be  done  by 
Day    Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,500.  Berkeley,  Alameda  Co., 
Cal.  Architect,  Harris  Allen,  2514 
Hillegass  Ave.,  Berkeley.  Owner,  W. 
G.  White.  The  dwelling  will  contain 
seven  or  eight  rooms  with  bath  and 
sleeping  porch.  All  Interior  finish  will 
be  of  pine  or  white  enamel.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  Plans  include  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  brick.  Bath  room  will  be 
finished  In  cement  plaster  with  some 
tile  fioors.  Tile  will  also  be  used  in 
the  kitchen.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  for  this 
work  are   now   being  prepared. 

BUNGALOWS — 30.  1  and  1 M;  story 
and  base,  frame  dwellings.  $2,000  to 
$2,500.  Oakland,  Cal.  Architect,  none. 
Owner,  G.  B.  Hollenbeclc,  5210  Fairfax, 
Oakland.  These  houses  will  be  erect- 
ed in  the  Wadean  Tract  and  each 
house  will  be  arranged  for  either  five 
or  six  rooms  and  bath.  Interiors  will 
be  finished  in  pine  with  hardwood 
floors  In  the  living  room  and  dining 
room.  There  will  be  open  fire  places 
and  tile  or  'brick  mantels.  Tile  will 
be  used  in  the  bath  rooms  and  kitch.- 
ens.  Exteriors  will  be  covered  with 
jcement  plaster,  rustic  and  shingles. 
Plans  are  complete  and  the  work  will 
be    done    by    Day    Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,500.  Oakland.  Cal.  Architect, 
none.  Owner,  E.  Massberg,  5301  Dover 
St.,  Oakland.  The  dwelling  has  been 
designed  for  an  eight-room  house 
with    bath'  and    sleeping    porch.      Inte- 
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rior  Hnlsli  will  he  of  pine  with  some 
elm  panels.  Hardwood  floors  will  be 
used  In  the  Uvinir  room,  dlnlngr  room 
and  reception  hall.  There  will  he 
furnace  heat  and  open  fire  place.  Man- 
tel will  be  of  'brick  or  tile.  Tile  will 
be  used  In  the  bath  room  and  kitchen. 
An  automatic  water  heater  will  be  In- 
stalledL  Exterior  of  the  house  will  be 
covered  with  shingrle*.  Plans  are 
complete  and  the  work  will  be  done 
by    Day    Labor. 

BUNGALiOW— 1  %  story  and  base, 
frame.  $3,250.  Berkeley,  Alameda  Co. 
Cal.  Architect,  none.  Owners,  Pat- 
rick-Nelson Co.,  202,1  Addison  St.,  Ber- 
keley. The  house  will  be  erected  in 
the  Northbrae  Tract  and  has  been  de- 
signed for  a  seven-room  dwelling  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  with  hardwood 
lloors  in  tlie  principal  rooms.  There 
will  lae  a  large  open  fire  place  with 
brick  or  tile  mantel  in  the  living 
room.  Tile  will  also  be  used  in  the 
bath  room  and  kitchen.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  the  work  will  be 
done    by    Day    Labor. 

APARTMENT  HOUSE — 2  story  and 
base,  frame,  $17,000.  Oakland,  Cal. 
Architect,  M.  I.  Diggs,  9444  Bowditch 
St.,  Berkeley.  Owner.  W.  J.  Schmidt. 
The  tiuilding  will  be  erected  at  the 
corner  of  55th  and  Telegraph  avenue, 
and  will  'be  arranged  tor  stores  on  the 
first  floor  and  a  number  of  two  and 
three  room  suites  in  the  upper  floor. 
Interior  finish  will  be  of  pine  througili- 
out.  All  apartments  will  have  con- 
necting bath  rooms  and  wall  beds.  The 
exterior  of -the  building  will  be  covered 
with  cement  plaster.  Some  marble 
wainscot  will  be  used.  Plans  are  com- 
plete and   figures  are  being  taken. 

STORES — 1  story  and  base,  brick. 
Cost  not  stated.  Oakland,  Cal.  Archi- 
tect, none  Owner.  P.  J.  Walker,  Mo- 
nadnock  Bldg.,  S.  F.  The  building  will 
be  erected  on  Franklin  street  between 
12th  .and  13th  streets.  There  will  be 
tw'o  stores  w^ith  patent  store  fronts  and 
plate  glass  windows.  Interior  finish 
will  be  of  pine.  The  exterior  of  the 
building  will  be  faced  with  pressed 
brick.  It  is  stated  that  the  owner  con- 
templates constructing  an  eight-story 
class  A  building  on  this  site  at  a  later 
date.  Construction  will  'be  done  by 
Day  Labor.  Mr.  Walker  is  now  pur- 
chasing  all    materials. 

STORES  AND  OFFICES— r5  story 
and  base.  Class  A  construction.  Cost 
not  stated.  Oakland,  C&l.  -Architect, 
Benj.  G.  McDougali,  Sheldon  Bldg.,  S. 
P.  Owners,  Carlson  and  Snyder.  This 
building,  which  is  to  'be  erected  at  the 
corner  of  15th  and  Broadway,  has  been 
mentioned  here  a  number  of  times  be- 
fore.- The  steel  work  has  been  let  and 
figures  are  now  being  taken  for  all 
other  parts  of  the,  building.  .;3egre- 
gated   bids  are  being  taken. 

BANK  AND  OFFICES— 11  stcry  and 
base.  Class  A  construction.  Cost  not 
stated.  Oakland,  Cal.  Architects,  L. 
B  Dutton  &  Co.,  Chronicle  Bldg.,  S.  F. 
Owners,  First  Trust  and  Savings  Bank. 
The  architect  is  t-aking  figures  from 
three  or  four  low  men  on  certain  alter- 
nate propositions  in  connection  with 
the  construction  of  this  'building.  Tlio 
building  is  to  be  erected  at  the  cor- 
ner of  16th  and  San  Pablo  avenue.  Bids 
on  the  alternate  propositions  were 
opened  last  Friday  and  an  aw^ard  of 
contract   will  be   made   this   week. 


Auditorium  Steel 

Bids  At  Oakland. 


Building  Contracts  Awarded. 


Iyer    Brox.    Low    for   Work    Which    Has 

lieen    Flgrured    Three    Times.      Bids 

Referred    to    City    Attorney. 


Bids  were  opened  Thursday  for  the 
third  time  for  the  structural  steel  on 
the  Oakland  Auditorium.  Three  firms 
submitted  bids.  Bids  were  received  as 
follows  for  the  entire  work: 

Pacific   Constr.    Co $184,990 

Dyer    Bros 177,000 

Pacific    Rolling   IVMlls 203,959 

Unit  Prices. 

Straight  beams,  with  or  without  con- 
nections. Pacific  Constr.  Co.,  .038;  Dyer 
Bros.,  .035;  Pacific  Rolling  Mills,  .041. 

Plate  girders.  Pacific  Constr.  Co.,  .046; 
Dyer  Bros.,  .04;  Pacific  Rolling  Mills, 
.0475. 

Trusses  or  built  up  lumber.  Pacific 
Constr.  Co.,  .047;  Dyer  Bros,,  .045;  Paci- 
fic Rolling  Mills,  .056. 

Rods,  Pacific  Constr.  Co.,  .068;  Dyer 
Bros.,  $.04;  Pacific  Rolling  Mills,  .0505. 

Bent  work.  Pacific  Constr.  Co.,  .074; 
Dyer  Bros.,  .045;  Pacific  Rolling  Mills, 
.078. 

All  bids  were  referred  to  the  City 
Attorney. 


Open  Bids  For  The 
Durant  School  Job. 


Ottklaud    Board    of    Bdueatlon    Receive 

Six  Sets  of  Figures  at  Meeting  Last 

Monday. 


Bids  were  opened  Monday  between 
5:30  and  6  o'clock  t>y  the  Oakland  Board 
of  Education  for  the  construction  of 
the  Durant  Schotfl,  which  is  to  'be 
erected  on  West  street  at  the  corner 
of  29th  street.  Plans  for  the  build- 
ing were  prepared  by  Architect  J.  J. 
Donovan.  Amweg  &  Co.,  244  Kearny 
street,  San  Francisco,  presented  the 
lowest  'bid  at  $99,500  with  an  alternate 
of  $101,000.  No  award  of  contract 
has  been  made.  Besides'  the  bids  on 
the  general  construction  four  alterna- 
tive propositions  were  asked  for  as 
follows:  (A)  making  all  construeaion 
Class  "C"  and  adding  wing  on  west 
side.  (B)  deduct  for  interior  finish.  (C) 
su'bstituting  terra  cotta  for  sheet  nrvetal 
window  trim  and  (D)  substituting 
Mission  tile  for  tar  and  gravel  roof. 
Construction    Durant    School 

O.  B.  Ackerman  &  Son,  $110,387;  (a) 
$130,600;  (b)  $4,647;  (c)  $1,760;  (d) 
$3,100. 

Thurston  &  Co.,  $114,965;  (a)  $110,- 
499;    (b)    $5,000;    (c)    $15,000;    (d)    $3, SCO. 

Van  Sknt-Ho'ughton  Co.,  $101,593; 
(.1)  $99,998;  (b)  $3,500;  (c)  $11,366;  (d) 
$3,018. 

Amweg  &  Co.,  $99,500;  (a)  $101,000; 
(b)   $3,800;    (c)    $3,065;    (d)    $2,403. 

Ohristensen  Bros.,  $104,'o66;  (a)  $120,- 
277;  (b)  $4,489;  (c)  $5,973;  (d)  $2,200. 

Matthews  &  Griffith,  $105,837;  (a) 
$104,77'7;  (b)  $3,000;  (c)  $10,000;  (d) 
$3,500. 
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1551 
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OaJdand. 

Lanza    Campomonosi 

Rix    Kerrigan 

Rossini    Perona 

Pfrang-     Pfrang 

Pf rang    Pfrang 

Grube     Grube 

Root      Lvdiksen 

Abrott    Elvin 

Hall     Knowles 

Drake     BradhofC 

Stephens     Sheridan 

Cardinet     Price 

Cal  Cotton    Owner 

Security    Inv    Owner 

Merz     Merz 

O'Jveil     Oilman 

Larson     Johnson 

Jones     Jones 

S    P    Moller 

Thomson    Walker 

Carlston    Lindgren 

Lil  jenberg     Hart 

Nelsen     Nelsen 

Hodgekiss     Chase 

Tolka     Porter 

Edwards     Edwards 

Brown      Brown 

Massberg     Massberg 

Pleitner     Pleitner 

Marquis     Marquis 

Clare    Graff 

Edwards     Scott 

Mierkie     Kennedy 

Crellin     Kennedy 

Phillips .Dieke 

Hennings      Sprague 

White     Johnson 

Ashman      Ollis 

Tripplett     Hurl  but 

Dawson    Foreer 

Holden     Holden 

W'n   Pac   ...Pac  Co  Dredg 

Moore     Peterson 

Bease    Keith 

Dadas     Dadas 

Bey  non Reom 

Graves     Graves 

.Slater   United  Bldrs 

Oakland      Kimball 

Same     Victor 

Same      Catton 

Hay  ward      Anderson 

Rich     MacGregor 

Hirsch      Emanuel 

Wishart     Schnebly 

Thomson     Denisoh 

Grave     Grave 

Fackoury      Moore 

.■\nglin     Johnston 


2500 

500 

1000 

15000 

2400 

5194 

400 

500 

50000 

2500 

60O 

1800 

2300 

3850 

155000 

6975 

5500 

r»oo 

3000 

1350 

2S00 

2200 

3500 

2000 

1200 

2500 

400 

'400 

'500 

400 

'500 

500 

500 

450 

1125 

2000 

5238 
1250 
1350 
2000 
1500 
4000 
2030 
5518 
2924 
4325 
3500 
2224 
2250 
1570 
2000 
1930 
2000 


(Correction   In   Contractor) 

(1487)  SW  TWENTY-SIXTH  AND 
Broadway  122  ft.  4  in.  on  Broadway 
and  119  ft.  9  in.  on  26th,  Oakland. 
Brick  work  and  excavation  for  piers 
and  footings,  etc.,  for  one-story  and 
basement   brick   stores. 

Owner Hugo   Abrahamson,    13th   & 

Washington,   Oakland. 
Architect  ...F.    D.      Voorhees,      Central 

Bank   Bldg.,  Oakland. 
Contractor.  .J.   W.   Eber,   1011   Franklin, 

Oakland. 
Filed  May  10,  "13.     Dated  May  8,  '13. 

li't   of   each    month 75% 

Usual    35    days ' 25% 

TOTAL  COST,  $2398 
Bond,  $1199.  Surety,  Fidelity  &  De- 
posit Co.  Limit,  60  days.  Forfeit,  none 
Plans    and    specifications    filed. 

(1489)  W  BOIO  AVE  100  N  Cavour, 
Oakland.     One-story   4-room  dwlg. 

Owner P.    Lanza,    454    Avon,    Okd. 

Architect  . .  .None. 

Contractor.  .E.  (^ampomonosi,  518C  Miles 
Ave.,   Oakland. 

(TOST,  $1450 


BUILDING      CONTRACT      RESCIIVDED. 

-May  16,  1913— Owner,  L.  Gottheim  with 
Felix  Marcuse,  contractor.  Contract 
filed,  September   6,   1912. 


(1490,      SW  MANILA  AND  NAVY  AVES 
Oakland.     One-story   5-room  dwlg. 

Owner G.   Rix,   Claremont   Country 

Club,  Oakland. 
Architect  .  .  .None. 

Contractor.  .Wm.      H.      Kerrigan,      5153 
Shaffer  Ave.,  Oikland. 

COST,  I2S60 
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(HDD      NO.  915  FIFTH,   Oakland.     Two 
story   stable. 

owner A.   Ro.'-sinl,   Premises. 

-Architect  . .  .None. 

Contractor.  .John  Perona,  690  3rd.  Okd. 
COST,    $425 


(1492)      N    MIRANDA   90    W    Claremont, 

Oakland.     Two-story  5-room  dwlg. 
Owner C.    J.    Pfrang,    54S7    Clare- 
mont  Ave.,   Oakland. 
"Architect  . .  .None. 
.bay's   work.  COST,   $2500 


'  U'493)  ■   N  MIRANDA   120  W  Claremont, 
Oakland.     Two-story  5-room  dwlg. 
Owner C.    J.    Pfrang,    54S7    Clare- 
mont Ave.,   Oakland. 
Architect  . .  .None. 
Day's  work.  COST,   $2500 


(1494)  E  CARRINGTON  AVE  100  N 
Hastings,  Oakland.  Two-story  G-room 
dwelling. 

Owner O.  Grube,  1171   14th,  Okd. 

. Architect  . .  .None. 
Day's  work.  COST,  $2500 


■,:  (1495)      N  E-FOLIRTEENTH  196  E   23rd 
■"«     Ave.,  Oakland.     Addition. 
•:_\awner. . .. .  .H.  Root,  S.  P. 

;,"j|.rchitect  ...None. 

iiciSontracti^rv  .Geo.  H.  Lydiksen,  1616  25t,h 

*-'''^         -  ■     '      Ave.,  Oakland. 

COST,   $500 


._^<1397)      E    NINETY-FTFTH    AVE    45.  N 
j,....,-    1st,  Oakland.     One-story  4-room  dwlg. 

OcOwner. . . . . .  Wm.   Abrott,   Elmhurst. 

|j*Architect  . .  .None. 

VjContractor.  .Fred  Elvin,  1415  6th.  Ala. 
,.  '  COST,  $1000 


11498)     LOT    120    Crocker    Tract,    Pied- 
mont.    Fifteen-room  frame  residence. 
Owner F.Hall,     Key     Route     Inn, 

Oakland. 
Architect  ..  .Wm.   Knowles,   425   Central 

Bank  BIdg-.,  Oakland. 
Day's  work.  COST,  $15,000 


(1499)  SW  LAVERNE  AVE  387.05  NW 
55th  Ave  W  35xSW  100,  Okd.  All 
work    for    one-story    5-room    dwlg. 

"wner May    H.    and    T.    M.    Drake, 

830   Center,   Oakland. 
.\rc.hitect  . .  .None. 

Contractor.  .C.    O.    Bradhoff,    5502    Mar- 
ket,   Oakland. 
Filtd    May    12,    '13.      Dated  April    22,   '13. 
Frame    up.     rafters    and    sheath- 

i'lg    on     $600 

1st     coat    plaster    on 600 

Completed   and   accepted 600 

Usual    35    days 600 

TOTAL    COST,    $2400 
Bond,  none.     Limit.  90  days  after  April 
25.      Forfeit,    $5.      Plans    and    speciflca- 
"■  tions  filed. 


(1500)      LOT    20    Map    Lake   Shore    Park 

Heights,  Oakland.     .^11  work  for  two- 

,is,,  .story   and   barement   frame   dwelling. 

Owner A.   B.  &  Mattie  V.  Stephens 

'.X ;;.  Oakland. 

Architect  ..  .Milwain        Bros.,        Delger 
:.4..X  Bldg.,    Oakland. 

Contractor.  .Phil     Sheridan,     1510     Har- 
<}£*:'.  mon,    Berkeley. 

Filed  May  12,  '13.     Dated  May  9,  '13. 
Frame  up   &  chimneys  built.  .$1298.50 
Exterior    wall     completed     and 

rough   coat   mortor  on 129S.50 

Completed    and      accepted      and 

notice    filed    1298.50 

Usual    35    days 1298.50 

TOTAL   COST.    $5149.00 


Bond,  $2600.  Surety,  U.  S.  Fidelity  & 
Guaranty  Co.  Limit,  100  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


(1503)      NO.    1131   KIRKHAM,     Oakland. 
Galvanized   iron   garage. 

Owner Cardlnet    Bros.,    Premises. 

Architect  .  .  .None. 

Contractor.  .J.   O.    Price,    Blake     Block, 
Oakland. 

COST,   $400 


(1504)      E  VALDB2  &  RAILROAD  AVE 
Oakland.      Repairs. 

Owner California  Cotton   Mills  Co. 

Premises. 

Architect  . .  .Nor** 

Day's  work.  COST,   $500 


(1505)  E  ALIC'N;  470  .?  19th,  Oakland. 
Tliree-story    57-room    apartments. 

Owner Security     Investors     Realty 

Co.,  614-616  Metropolis 
iBank,  San  Francisco. 

Architect  ..  .0.  E.  Evans,  2367  Mission, 
San    Francisco. 

Day's    work.  COST,    $50,000 


(1510)  NE  LENWOOD  &  EVERS  AVE. 
Oakland.      One-story    6-room    dwlg. 

Owner Mrs.  A.  Merz,  Oakland. 

Architect  ..  .None. 

Contractor.  .Harris   &   Hudson,'  1957'  E- 
3Sth,  Oakland. 

COST,    $2500 

(1511)  NO.    2137      MYRTLE,      Oakland. 
Alterations. 

Owner Mrs.  M.   O'Neil,  Premises. 

Architect  ..  .None. 

Contractor.  .GUman  Jb  Wianii '3207. San 
Pablo   Ave.,  Oakland.' 

COST.    $600 


(1512)    W  FIFTIETH  AVE  SO  N.Ygnacio 
Oakland.     One-story   5-room  dwlg. 

Owner Antone    Larson,      3037      B- 

22nd,  Oakland. 
Architect  . .  .None. 

Contractor.  .Olson  &  Johnson,  2185  50th 
Ave.,  Oakland. 

COST,  $1800 


(1513)  E  EIGHTY-SEVENTH  AVE  125 
S  Holly,  Oakland.  One-story  7-room 
dwelling. 

Owner J.  W.  Jones,  1418  Broad- 
way, OaJkland. 

.\rchitect  . .  .None. 

Day's   work.  COST,    $2300 


(151-1)  SIXTEENTH  ST.  DEPOT,  Oak- 
land. Three-story  reinforced  concrete 
signal   tower. 

Owner Southern  Pacific  Co.,   Okd. 

Architect  . .  .None. 

Contractor.  .R.   W.      Moller,    ISO      Jessie, 
San   Francisco. 

COST,  $3850 


(1516)  NE  COR.  SEVENTEENTH  AND 
Broadway.  Ten-story  Class  "A"  of- 
fice  building. 

(~iwner Miss     Lucy  Fay     Tliumson. 

1955  Webster,  Oakland. 
Arcihtect  ..  .Walter     D.  Reed,     Oakland 

Bank  Savings  Bldg.,  Okd. 
Contractor.  .P.    J.    Walker   Co.,    Oakland 
Bank  of  Svgs  Bldg.,  Okd. 

COST,   $155,000 


(1517)  33.27  FROM  INTERSECTION  E 
Telegraph  and  W  Broadway  SW 
10.S.83  NW  36. S6  NE  104  SE  S.70.  Oak- 
land. Excavating  and  foundations 
for  12-story,  attic  and  basement  steel 
cage  Class  "A"  office  building. 


Owner. 


.    F.    Carlston      and    A.     J. 
Synder,  1st  National     Bank 
Bldg.,  Oakland. 
Architect  ..  .B.   G.    McDougall,     Sheldon 

Bldg.,  San   Francisco. 
Contractor.  .The      Llndgren      Co.,      Mo- 

nadnock  Bldg.,  S.  F. 
Filed  May   13,  '13.     Dated   May   5,  '13. 

Once    a    month 75% 

Usual  35  days 25% 

TOTAL  COST,  $6975 
Bond,  none.  Limit,  SO  days  after  May 
15.  Forfeit,  $50.  Plans  and  spcciflca- 
tipns   filed. 

(1521)  NOS.  1561-63  SEVENTH  being 
Lots  19  and  29  Blk  309  Map  City  of 
Oakland,  Oakland.  Raising,  remodel- 
ing and  constructing  the  present 
frame  building  and  placing  founda- 
tions thereunder  and  erecting  and 
fully  completing  frame  building  on 
land  connected  with  such  raised 
building. 

Owner Frank        Liljenberg,         544 

Linden,   Oakland. 
Architect  . .  .'None. 

Contractor., .D.  R.  Hart,  704   11th,  Okd. 
Filed  May  14,  '13.     Dated  May  6,  '13. 

Raised    and    foundations    in $1500 

Plastering   co:npleted    1500 

Completed   and   accepted 1500 

Usual    35    days 1650 

TOTAL  COST,  $6150 
Bond,  none.  Limit,  CO  days  after  June 
2.  Forfeit,  none.  Plans  and  specifica- 
tions,   none. 


(1522)      E    PARK    115    S    Oregon,    Oak- 
land.    One-story   5-roora  dwelling. 
Owner.  ..  .Edw.   Nelsen,    746    59th,   Okd. 
Architect  . .  .None. 
Day's  work.  COST,   $1800 


(1523)  E  WENTWORTH  206  W  Vicks- 
iburg,  Oaklanct  One-story  5-'room 
dwelling. 

Owner A.    Hodgekiss,   —   Franklin, 

Oakland. 
Architect  .  .  .None. 

Contractor.  .A.    B.     Chase,   5310     Dover, 
Oakland. 

COST,   $3000 


(l."i2J)  W  THIRTY-FOURTH  AVE  125 
S  E-14th.  Oakland.     One-story  store. 

Owner Maurice   Tolka,    1818   Brush 

Oakland. 
Arcliitect  .  .  .None. 

Contractor.  .J.    N.    Porter,    2029    Ruther- 
ford, Oakland. 

COST,   $1350 

(1525)  SW  FORTIETH  AND  HOWE, 
Oakland.      One-story    5-room    dwlg. 

Owner Dr.    C.    O.    Edwards,    Prem. 

Architect  ..  .Erwin       Scliaefer.       Bacon 

Block,   Oakland. 
Day's  work.  COST,  $2500 

(1526)  W  THIRTY-FIFTH  AVE  40  E 
-'.feiiander  Court,  'Oakland.  Ono- 
story  5-room  dwelling. 

Owner W.    C.   Brown.    3909    Boule- 
vard,  Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $2200 


(1527)  E  REGENT  100  N  Alcatraz 
Ave.,  Oakland.  Two-story  S-roo  n 
dwelling. 

Owner E.     Massherg,     5301     Dover, 

Oakland. 

Architect  .  .  .None. 

Day's    work.  COST,    $3500 


(152.S)  E  EIGHTY-SIXTH,  bet  Birch 
and  Olive,  Oakland.  One-story  five- 
room  dwelling. 


:iO 

Owner 11.    A.'  rieilDer,    951    Fruit- 
vale   Ave.,   Oakland. 
Anlillui-t  .  .  .None. 
U..ys   work.  COST.  »2000 


BUILDING  AND  INDUSTRIAL  NEWS 


(l.-i2a)     W    MILQIS  AVE   450.  N   Hudson, 

Cnklnnd.      One-story    4-room    dwlg. 
1  wnir....E.    M.    Marquis,    2S27    Russell, 

Berkeley. 
.Xrciittcct  . .  .None, 
i/ay-s  work.  COS.T.  $120.0 


(l.i3l)  L.OT  11  BLK  12  Map  Broadtaopf 
Siihdivislon.  San  Leandro.  All  work 
for  one-story   5-room   dwelling. 

Cwner H.    J.    and    Clare    T.    Clare. 

754  Wood,  Oakland. 

.\rchUect  . .  .None. 

Contractor.  .Edwin  C.  GraS,   San   Lean- 
dio. 

Filicd  May    14,  '13.     Dated  May  14,  '13, 

Frame    up    H 

Brown    coated    Vl 

Completed     Vi 

Usual   35   days Vt 

TOTAL  COST.  $2500 

Bond.   none.     Limit,   90   days   after   May 

20.      Forfeit,    $5.      Plans    and    speciflca- 

tions  filed. 


(I.i40)     NO.    1923   HARRISON,   OakUnd. 
Garage. 

Owner A.   F.    Edwards,    Premises. 

.\roliitect  . .  .None. 

Contractor.  .G.   A.    Scott,    6S5    23rd,   Okd. 
COST,   $400 


(1.541)      NO.    S67    THIRTY-SIXTH,    Oak- 
land.    Addition. 

Owner —  Mierkle,  Premises. 

Architect  . .  .None. 

Contractor.  .F.    T.    Kennedy,     934    Rose 
Ave.,   Piedmont. 

COST,  $400 


(1542)      NO.    1005    WASHINGTON,    Oak- 
land.     Alterations. 

Owner Crellin     Estate,     S36     Alice, 

Oakland. 
.Architect  ...None. 

Contractor.  .F.    T.     Kennedy,     954     Rose 
Ave.,    Piedmont 

COST,   $500 


(1543)  NO.  1675  ATLANTIC,  Oakland. 
-Mterations. 

Owner B.  D.  Phillips,  Foot  of  Per- 
kins  St.,   Oakland. 

Architect  . .  .None. 

Contractor.  .G.  Deike,  1802  loth  Ave., 
Oakland.  COST,    $400 


(1544)      NE    SIXTH    AND    ALICE,    Oak- 
land.    Alterations. 

Owner F.  K.  Hennlngs,  Premises. 

Architect  ..  .P.   Schwerdt,   Phelau   Bldg., 

San    Francisco. 

Contractor.  .J.    B.    Sprague.      1632      46th 

Ave.,    Oakland. 

COST,   $500 


(1545)      NO.     5621     OAK    GROVE    AVE., 
Oakland.      Addition. 

Owner D.    W.    White.    Premises. 

Architect  .  .  .None. 

Contractor.  ,G.     Johnson,       ISll       Rose. 
Berkeley.  COST,    $500 


(1546)      NO.     S37     FIFTY-NINTH,     Oak- 
land.    Alterations  and  repairs. 

Owner —  Ashman,   Premises. 

Architect  . .  .None. 

'contractor.  .Chas.    B.    Ollis,    2906    King, 
Berkeley.  COST,   $500 


(1547)      NO.        1718       EIGHTY-EIGHTH 
Ave.,  Oakland.     Addition. 

""■ner Mrs.    Triplett. 

.Vn-bitect  . .  .None. 


Coulractur.  .llurlbul   &,  Holland,   511   E- 
Ifith,   Oakland. 

COST,    $450 


(1548)      NO.      1621    FflUITVALE      AVE., 

Oakland.     Alterations. 
Owner.  ....  .E.  R.  Dawson,  3206  E-14th, 

Oakland. 

Architect  . .  .None. 

Contractor.  .J.    N.    Porter,    2029    Ruther- 
ford, Oakland. 

COST,    $1125 


(1549)  N  SYLVAN  AVE  340  W  Maple 
Ave.,  Oakland.  Two-story  six-room 
dwelling. 

Owner Chas.  F.  Holden,  3616  Bonar 

Oakland. 

Archtiect  .  .  .iNone. 

Day's    work.  COST,    $2000 


(1551).  E  SIDE  BAY  OF  S.\N  FRAN- 
cisco  N  of  U.  S.  Government  Training 
wall  along  N  side  Oakland  estuary. 
Dredging. 

Owner Western     Pacific     Railway 

Co.,   Third   &     Washington, 
Oakland. 

Architect  . .  .None. 

Contractor.  .Pacific    Coast    Dredging    & 
Reclamation  Co. 

Filed  May  15,  '13.     Dated  May  14,  '13. 

Completed 75% 

36    days     afl,er 25% 

TOTAL  COST,  15%  cents  per  cu.  yard 

Bond,  $4650.     Surety,  Aetna  Accident  & 

Liability     Co.       Limit,     none.       Forfeit, 

none.     Plans  only  filed. 


(1552)  E  CARMEL  AVE  92.46  S  Blair 
Ave  S  50xE  152,  Piedmont.  All  work 
except  water  heater,  furnace,  ducts 
and  registers,  wall  paper,  finish  hard- 
ware and  lighting  fixtures  for  two- 
story   frame   dwelling. 

Owner. ....  .George   P.   Moore,   Oakland. 

Architect  .  .  .Frederick  Sod'crberg, Union 
Savings   Bank    Bldg.,    Okd. 

Contractor.  .Alfred     Peterson,     Okd. 

Filed  May   15,  '13.     Dated  May   15,  '13. 
Frame    sheathed     and     chimneys 

built     $1309 

Ready   foj:   plaster 1309 

Completed   and   accepted 1309 

Usual     35     days. 1312 

TOTAL.  COST,    $5239 

Bond.    none.      Limit,    75    days.      Forfeit, 

$2.     Plans  and   specifications   filed. 


(1554)  W  EIGHTY-FIRST  AVE  59  S 
Olive.  Oakland.  One-story  four-room 
dwelling. 

Owner Frank      L.    Beas,   —     Opal, 

Oakland. 
Architect  . .  .None. 

Contractor.  .Chas.    E.    Keith,    2207    82nd 
Ave.,   Oakland. 

COST,    $1250 


(1555)      N    CHASE    300    W    Wood,    Oak- 
land.    One-story  4-room  dwelling. 

Owner John     Dadas,     725     Willow, 

Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,    $1350 


(1556)  S  FORTY-FIRST  160  W  Tele- 
garph  Ave.,  Oakland.  One  and  one- 
lialf-story    5-room    dwelling. 

Owner Benj.    P.   Beynon,    564    47th, 

Oakland. 
Architect  . .  .None. 

Contractor.  .N.    Z.    Reom    &    Sons,    1135 
Grand  Ave..  Oakland. 

COST,    $2000 

I155T)  E  WOQDRUPF  AVE  140  S 
Hampel,  Oakland.  One-story  5-room 
dwelling. 


Owner J.      Graves,       307       Elwood 

Ave.,    Oakland. 
.\rohitect  .  .  .None. 
Day's    work.  COST,    $1500 


(155S)  SW  BROOKLYN  AVE  AND 
Mont  Clair  A've.,  Oakland.  Two- 
story   7-room   dwelling  and   garage. 

Owner Georgie    D.    Slater,    Okd. 

.Architect  .  .  .None. 

Contractor.  .United    Home     Bldrs.,     1762 
Broadway,    Oakland. 

COST,    $4  000 


(1559)  W  MARKET,  bet  53rd  and  54th 
(jakland.  Electric  work  for  school 
building. 

Owner City    of    Oakland. 

.Architect  ..  .Jo'an   J.   Donovan,   Security 

Bank  Bldg.,  Oakland 
Contractor.  .Boyd,    Kerr   &   McLain.    110 

Jessie,    San    Francisco. 
Sub-Cot\tractor.  .Kimball       Eled.       Co.. 

1314    Weljster,    Oakland. 
Filed  May  16,  '13.     Dated  April  1,  '13. 

On   25th    of   each    month 75% 

Within    3    days    after    final    pay- 
ment made  on  original  contract     25% 
TOTAL    COST,    $2030 
Bond,    $1015.      Surety,   Title   Guaranty   & 
Surety  Co.     Limit,  forfeit,   none.     Plans 
and  specifications,  none. 


(1560)    HEATING    AND    VENTILATING 

on   above. 
Sub-Contractor.  .Victor     Eng.     Co.,     21 

Spear.    Sitn    FranciSi'u. 
Filed   May   16,  '13.     Dated  Mar.   14,   '13. 

Payments    same    as    above 

TOTAL  COST,  $551.S 
Bond,  $2759.  Surety,  New  England 
Casualty  Co.  Limit,  forfeit,  none.  Plans 
and  specifications,  none. 


(1561)      PLUMBING    ON    ABOVE. 

Contractor.  .Thos.       R.        Catton,        1011 
Franklin,  Oakland. 

Filed   May   16,   '13,      Dated   Mar.   5.   '13. 
End    of    each    month    when    same 
payment   is    collected    on   original 

contract     73% 

30  days   after   completed   and   ac- 

ceoited     23% 

TOTAL  COST.    $2924 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications,   none. 

(1563)  SW  CURTIS  AND  SE  TRACl' 
land  conveyed  by  Executors  of  Est. 
Faxton  D.  Atherton  to  Jolin  Kanner 
SW  295.33  SE  295  NE  295.33  NW  295. 
Hayward.  All  work  for  one-story 
and    baseiient    frarhe  '  school. 

Owner Hayward    "School     District, 

Hayward. 
.Architect  ..  .William        Wilde,        Albany 

Block,   Oakland. 
Contractor.  .  E.    Anderson. 
Filed  May  16,  '13.     Dated   May   1.  '13, 

1st   Monday  of  each   month '/.'i'li 

Usual    35    days 2.',% 

TOTAL  COST,  $i:;J3 
Bond.  $2200.  Sureties,  Joe  S.  Betten- 
court  and  Fred  Schmidt.  Limit.  100 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed 


(1364)  LOT  12  BLK  2-S64  East  Pied- 
mont Heights,  Oakland.  All  work 
for    two-story    dwelling. 

Owner A.   M.   Rich,   843    60th,   Okd. 

.\rchitect  .  .   None. 

Contractor.  .C.  M.  MacGregor,   470   13th, 
Oakland 

Filed   May    15.  '13.      Dated  May  6.  '13. 

Frame    up    $S73 

Rough     co.Tt    pl.astcr    on    interior 

and    exterior S73 

Completed   and  accepted 875 


Usual    35    days 875 

TOTAL  COST,  $3500 
Oond,  none.  Ijlmit,  60  days.  Forfeit, 
mine,      rians   and    specifications    filed. 


BUILDING  AND  INDUSTRIAL,  NE\yS 

Building  Contracts  Awarded 
Berkeley. 


L'hitect 


(I.idfi)  FACING  ON  BROADWAY.  SAN 
Pablo  Ave.  and  16tli,  Oakland. 
Store  fixture  work  for  Class  "A"  store 
in  Kalin  Realty  Co.  Building. 

Lessee B.    Hirsch    Co.,    89    Battery. 

San  Franci.sco. 
C.    W    Dickey,    Central    Bk. 
BIdg-.,    Oakland. 
L.   &   K.   Emanuel   Inc.,   141 
12tb.    San    Fi-aiiclsco. 
Filed  May   16,  '13     Dated  May  15,  '13. 
1st   and   15tli    of  each   month....      75% 
Usual    35    days    after    completion 

and    acceptance    25% 

TOTAL  COST,  $2224 
none.  Limit,  July  1.  Forfeit, 
Plans  and  specifications  filed. 


Contrai 


Bond, 
none. 


(I 


5C7)      FACING   ON   BROADWAY,    San 
Pablo   Ave.  and   IGth,   Oakland.      Store 
fixture   work    for   Class    "A"    store    in 
Kahn.  Realty  Co.  Building. 
Lessee W.  A.  Wishart,  1001  Wash- 
ington,   Oakland. 
Architect  ..  .C.   W.   Dickey,   Central   Bk. 

Bldg,,    Oakland. 
Contractor.  .Schnebly,      Hostrawser      & 
Pedgrift,     1943     Broadway, 
Oakland. 
Filed  May  16,  '13.     Dated  May   13,  '13. 
On  1st  and   15th   of  each   month     75% 
Usual    35    days    after    completion 

and     acceptance     25% 

TOTAL  COST.  $2250 
Bond,  none.  Limit,  July  5.  Forfeit, 
none.     Plans  and  specifications  filed. 


(1568)  NE  SEVENTEENTH  &  BROAD- 
way,  Oakland.  Excavating,  bulk- 
heading,  shoring,  pu.iiping,  etc.,  for 
ten-story  Class  "A"  office  building. 

I  Owner Lucy      F.      Thomson,      1955 

Webster,  Oakland;  agent  P. 
i  J.  Walker  Co.,  Oakland  Bk. 

of  Svgs.,  Oakland. 
I  Architect  . .  .W.  D.  Reed,  Oakland  Bank 
';  of   SvgP.,    Bldg.,    Oakland. 

;  Contractor.  .Denison    &   Pilkington. 
i  Filed  May  17,  '13.     Dated  May   17,  '13. 

E-.ich    Saturday    75% 

I'sual    3'5    days    after    completion 

wul    acceptance 25% 

TOTAL  CO.ST,  $1570 
I  Bond,  $785.  Surety,  U.  S.  Fidelity  & 
I  Guaranty  Co.  Limit,  25  days.  Forfeit. 
$30.     Plans  and   specifications   filed. 


(1569)  SW  FORTY-FIRSiT  AVE  AND 
!  Santa  Rita.  Oakland.  One-story  flve- 
j     room   dwelling. 

jOwner Alice  Grave,  1342  53rd  Ave.. 

1;  Oakland. 

[Architect  . .  .None. 

[Day's  work.  COST.  $2000 


^(1S70) 
;    Oakl; 


N    SEVEiNTil    111    W    Campbell, 
.nd.     One-story   stores. 


Pwner Mike    Fackour 

[  Oakland. 

Architect  . .  .None. 
fcontractor.  .R.     E.    Moore. 
Oakland. 


I 

5  1571)  W  EIGHTY-FIFTH  AVE  120  S 
Birch,  Oakland.  One-story  five-room 
dwelling. 

.Mrs.  W.  E.  Anglin,  Prem. 

.None. 

.J.  C.|  Johnston,  2606  Union. 

Oakland. 


I'wner 

Krchltect  . , 
'ontractor. 


14SS 

1496 

1502 

1  .i  1  .S 

1519 

1530 

ir.3i 

1532 

l.-i3S 

1538 

ISSE 

1565 


Holm Holm 

Dauza    Anderson 

Jl'.ckson     Engleir 

Riss-s      Riggs 

Sherman   Koch 

Long    .  :x Sullivan 

Gedsden     Geary 

Ericsson     Ericsson 

Runde'  ■. Sullivan 

Saniborn     Phillips 

Sheep Allen 

Jackson     Jones 

W'ood     .; Riddell 

20th    Home    Pearson 

Gerbs     Ahnefeld 

Edwards     ...Montgomery 


2184 

40«0 

2400 

14068 

2300 

1500 

lOOff 

2250 

2277 

500 

400 

'    2900 

16998 

5334 

1590 


(1488)  S  Carlton  132  E  Baker.  Ber- 
keley. One  and  one-half-story  eight- 
room  dwelling'. 

Owner A.  Holm,  1405  Carlton,  Bkly 

Architect  ..  .George  L.  Streshly,  1333 
Parker,    Berkeley. 

Day's  work.  COST.  $2500 


(1406)      N   HEARST  AVE  100   W  Grant, 
Berkeley.      One-story    5-room    dwig. 

Owner Antone  Dauza,  Bonita  Ave., 

Berkeley. 
Architect  .  .  .N.jne. 

Contractor.  .E'dw.    Anderson,    3915    17th, 
San  Francisco. 

■      COST,   $2184 


(1502)     E    REGENT    50    S    Derby,    Ber- 
keley.    AH  work  for  two-story  dwlg. 
Owner P.    A,'' Jackson,   '2239    Ells- 
worth, Berkeley.' 
Architect  ...None. 

Contractor.  .Louis     Engler,     2728     Ben- 
venue   Ave.,   Berkeley. 
Filed  May  12,  '13.     Dated  May  10,  '13. 

Plastering   completed    $2000 

Completed   and   accepted 1000 

Usual   35   days lOOO 

"TO'TAL  COST,  $4000 
Bond,  none.  Limit,  65  days.  Forfeit, 
none.     Plans  and  specifications  filed.  - 


(1515)  S  DERBI  277^  E  Ellsworth, 
Berkeley.      One-story   5-room    dwlg.' 

Owner, A.    T.    Riggs,    2310    Durant 

Ave.,  Berkeley. 

Architect  ..  .None.  ~ 

Day's  work.  "    ^-    '  COST,   $2400 

T- 

(151.S)      COR.       DWIGiJT.     WAY      AND 
Piedmont    Ave.,    Berkeley.      All    work 
except     interior     painting,     plumbing 
and    heating   for    two-story    b-asement 
and   attic   frame  "dwelling. 
Owner T.   M.   Shearman,    2799    Ben- 
venue  Ave.,  Berkeley. 
Arcliitect  .  .  .  W.   H.    Ratcliff  Jr..    1st   Na- 
tional Bank  Bldg.,  Berkeley 
Contractor.  .H.   D.  Koch,      1816     Parker, 

Berkeley. 
Filed  May  13,  '13.     Dated  May  9,  '13. 

Frame  up  and  boarding  on Vi 

Rough     coat    plaster    on    interior 

and   exterior    , ■. 14 

Completed   and   accepted 14 

Usual  35  days 14 

TOTAL  COST,  $14,068 
Bond,  $7034.  "  Surety,  Na'tional  Surety 
Co.  Limit,  120  days^  Forfeit,  none. 
Plans  and  specifications  filed.'' 

(1519)  E  34  FEET  OP  LOT  5  RANGE 
7  Map  of  Sdbvn  687  Hardy  Tract, 
Berkeley.  All  work  for  on«  and  one- 
half-story  5-room  dwelling. 

Owner Ida    A.    Long.    2419    McGee. 

Berkeley. 

Architect  .  .  .None. 

Contractor.  .H.    E.    Sullivan,    644  1     M.ir- 
mon  Court.  Oakland. 

Filed   May   13.  '13.     Dated   May  9.  '13. 
Frame  up   ".      14 
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Brown  coated  % 

Completed    ^4 

Usual    35    days y^ 

TOTAL  COST,  $2300 
Bond,  $1150.  Surety,  American  Surety 
Co.  Limit,  Sept.  9.  Forfeit,  none. 
Plans  and  specifications  filed. 


(1530)   E  ACTON  358  N  Channlng  Way, 
Berkeley.      One-story    4-room    dwlg. 

Owner Charles  Gedsden,   832   32nd, 

Oakland. 
.None. 

.L.   G.   Geary,   5352  Locksley 
Ave.,  Oakland. 

COST,  $1500 


Architect  . 
Contractor 


(1531)     S    CEDAk    70     vv     Tenth,    Ber- 
keley.     One-story    4-room    dwelling. 
Owner Carl     Ericsson,     1346     Niel- 
sen.  Berkeley. 
Architect  .  .  .None. 
Day's  work.  COST,   $1000 


(1532)  W  BONITA  AVE  442.12  N  Berry- 
man  N  40xW  1?5.  Berkeley.  All  work 
for    one-story    5-room    dwelling. 

Owner C.   H.   G.    Runde,   2004   Yolo 

Ave.,  Berkeley. 

Architect  . .  .None. 

Contractor.  .Sullivan    Bros.,    6452    Har- 
mon Court,  Berlieley. 

Filed  May  14,  '13.     Dated  May  14,  '13. 

Frame    up     $562.50 

Brown   coated    562.50 

Completed    and    accepted 562.50 

Usual    35    days 562.50 

TOTAL  COST,   $2250.00 

Bond,    none.      Limit,    60   days   after   May 

15.       Forfeit,     none.       Plans    ,Tnd    speci- 

ficationr  filed. 


8    North'brae 
All   work   for 


(1533)  LOT  "R"  BLK 
Tract  No.  1,  Berkeley. 
one-story  dwelling. 

Owner Besse  R.  Smith  and  J.  Ade- 
laide  Smith    Sanborn,   Bkly. 

Architect  .  .  .None. 

Contractor.  .J.  H.  Phillips,  228  23rd  Ave 
San   Francisco. 

Filed   May   14,   '13.      Dated   May    13,   '13. 

Frame    up    and   accepted $570 

Brown    coated    arid    accepted 570 

Coiipleted.  and    accepted 570 

Usual  35  dAys  after  notice  filed..    567 
TOTAL  COST,   $2277 

Bond.    $1000.         Surety,    V.    L.    -  Bau'er." 

Limit,  60  days'.     Forfeit,' $10.     Plans  and 

specifications,    none.      .    '   *    '  -'      ■  ■ 

(1538)      W   BENVENUE  ipO  N  Webster, 
Berkeley.     Alterations. 

Owner AVm.  Sheep,  2905  Benvenue. 

Berkelely. 
None. 

F.    E.   Allen.    468   34th.   Okd. 
COST.  $500 


Architect  . 
Contractor 


(1539)      NO.    2711    CLAREMONT    BLVD.. 
Berkeley.      Alterations. 

Owner Mr.    Jackson,    Premises. 

.^I'chitect  .  .  .None. 

Contractor.  .Jones      it    McGovern       2218, 
Los   Angeles  Ave..   Bkly. 
:.  COST,    $40n 


(15 

,0)     E 

DANA    GO    S 

Webster, 

Ber- 

k 

eley.     Two-story   fi' 

e-r 

)om  dwelling 

Owner.  .  .  . 

.G.    S.      Wood. 

1524 

Arch. 

Berkeley. 

Ar. 

hitjct  . 

.  .None. 

Contractor 

.Junk-Ridd 

ell 

Co.. 

2247 

TelegiMph 

Ave 

,  Berkeley. 

COST. 

$2900 

1553)  DERBY  E  College  Ave..  Ber- 
keley. All  work  for  two-story  and 
basement  frame  club   house. 


32 


BUILDING  AND  INDUSTRIAL  NEWS 


nwiifi- Twenllelli     C<ntiii'.v     Homo 

Association. 
Afchllcet  .  .  .t'arker      &      Kenyon,      244 

Kearny.  San   Krancisco. 
Contractor.  .Ben    Pearson,    2403    Grant, 

Herkeley. 
Kiled  May  14,  '13.     Dated  May  12,  'JS. 
Foundation      in    and    1st      Hoor 

Joins    set    $2549.70 

Frame  up  anl  <ill  wall  and  roof 

■!heatliingr    on    ■::.  19.70 

iOnclosed    and    !st    coat    plRj^ter 

on     : •■• 2549.70 

Plastering  completed   and   win- 
dows and.saslies  placed 2549.70 

Completed  and  accepted 2549.70 

Usual    35    days 4249.50 

TOTAL  COST,  $16,998.00 
Bond.  $S'500.  Surety,  National  Surety 
Co.  Limit,  Sept.  1.  Forfeit,  none.  Plans 
and   specifications    filed. 


(1506)      NOS.       1925-1931  WEBSTER, 
Alameda.      Alterations. 

Owner Vim    Motion  Picture      Co., 

508  Syndicate  Bldg.,  Okd. 
Architect  . .  .None. 
Day's   work.  COST.   $500 


(15G3)  LOTS  28  AND  29  BLK  1  Hop 
kins  Terrace  No.  4,  Berkeley.  All 
wot-lk   for  two-story  dwelling. 

Owner Eniil   Gerbs,   Berkeley. 

Arcliitect  .  .  .None. 

Contractor.  .Henry         Ahnefeld,         3005 

King,   Berkeley.. 
Filed   May   16,  '13.     Dated   May   15,  '13. 

-Frame  up    $1314.80 

1st    coat    plaster    on 1314.85 

Completed    and    accepted 1314.85 

Usual   35   days    (by   giving  equity 

In     lot)     1390.00 

TOTAL  COST,  $5334.50 
Bond,  none.  Limit,  75  days.  Forfeit, 
none.      Plans  and   speciflcationse  filed. 

(1565)  PLOT  73  BDED  ON  N  BY  S 
Town  of  Berkeley  E  and  S  land  of 
Rosa  C.  Saunders  on  W  by  lands  of 
Davis  and  Grannau  lying  2  43-100  of 
.Peralta  Reserve,  Oakland.  All  work 
■for    one-story    and   basement    dwlg. 

Owner '.  .B.    F.    Edwards.    Oakland. 

Architect  ..  .A.    W.    Smith.    1010    Broad- 
way,  Oailand. 
Contractor.  .W.     S.     Montgomery,     2321 

Ward,    Berkeley. 
Filed  May   16.  '13.     Dated  May   16,  '13. 

Frame    up    $500 

Completed   and    accepted 690 

Usual    35    days 400 

,  TOTAL  COST,  $1590 
Bond.  none.  Limit,  July  1.  Forfeit,  $1. 
Plans    and    specifications    filec'.. 


Building  Contracts  Awarded 
Alameda. 


(1507)  N    FAIR    OAKS      AVE    308      W 
Carolina,    Alameda.      One-story   dwlg. 

Owner O.   P.   MacFerron,   639    14th, 

Oakland, 
Architect  ...Plans  by  Contractor. 
Contractor.  .B.    R.    Dexter,    2212    Grove, 

Oakland. 

COST,    $1750 

(1508)  NO.  2157  SAN  JOSE  AVE.,  Ala- 
meda.     Alterations. 

Owner T.  G.  Morris,  2245  San  Jose 

Ave.,   Alameda. 
Architect  . .  .None. 
Contractor.  .H.    H,  ^ttates,     2407     Santa 

Clara  AVe.,  Alameda. 

COST,   $400 


1501      Adams      Junk  4360 

1506  Motion   Picture    ....Owner  500 

1507  MacFerron      Dexter  1750 

1508  Morris      Gates  400 

1509  Bausch     Andersen  4800 

15?n     Chittenden    Spence       

1535  Co-Op    Bldg    Owner  2000 

1536  Burgner     Bursner  1900 

1537  Bolts     .Bolts  2500 


(1509)      NOS.    2044-2046  CENTRAL  AVE 
Alameda.     Two-story   flats. 

Owner Charles   Bausch,    2044 J4    C^en-" 

tral  Ave.,  Alameda. 
Architect  .  ..Plans  toy  Contractor. 
Contractor.. H.  C.  Andersen,  1229  Pearl, 
Alameda. 

COST,   $4800 

(1520)     NEAR  NILEB,  Alameda  Co.  Re- 
pair and  new  work  on  Hotel  Belvoir. 

Owner Mrs.  E.  L.  Chittenden. 

Architect  ..Andrew  P.  Hill  Jr. 
Contractor.  .A.  T.  Spence. 
Filed   May    13,   '13.      Dated   May    8,   '13. 
After  30  days  two-thirds  expenses 

incurred   to  date   '■  ■  ■ 

After  60  days  two-thirds  expenses 

incurred  to  date   

After  90  days  two-thirds  expenses 

incurred  to  date    •■• 

Usual  35  days Final  payment 

CONTRACTOR  to  receive  7%  of  con- 
tract price. 

Bond,  $3000.  Sureties,  W.  H.  Owens  and 
H.  Browing.  Limit,  90  days.  Forfeit, 
none.      Plans  and   specifications,   none. 


sbdvn    Ptn    Blk    "V"    Vernon    Park, 
Oakland       Tp.         Blanche       Hadley 
Strong   to   Otto   Mailanen.  .May    1,   '13 
May    13,    1913— LOT    6    BLK    3    North- 
brae,    Bkly.      Ja.-nes     Waldie   to      U 

Waldie  &  Co May  9,  1913 

May  13  ,1913— W  40  FT.  OF  S  100  LOT 
6  Blk  1  Map  University  Homestead 
Ass'n    No.    5,    Bkly.      C    T   Jones    to 

Bevel   &   Jones May   10,    1913 

May  15,  1913 — PTN  LOT  7  BLK  "L" 
Map  Vernon  Park.  Okd.  James  F 
Peck   to   whom   it   may   concern.... 

May  1.  1913 

May  15,  1913 — E  LUSK  144.6  N  Apgar 
E  123xN  36,  Okd.  J  L  Rick  to  whom 

it    may    concern May    14,    1913 

May  16,  1913— S  CLIFTON  100  NVV 
Manila  Ave  32.5x120,  Ckd.  George 
Herbert   Pitt   to   Geary   &   Ross.... 

May    13.    1913 

May  16,  1913 — LOT  184  Sbdvn  24  .Map 
Resbdvn  of  Peralta  Park,  Okd. 
Standard     Home     Bldrs     to    Jacob 

Kollmer    May    14,    1913 

May  16,  1913 — LOT  27  BLK  "M"  Map 
4tli  Ave  Terrace;  No.  3836  Linwood 
Ave,    Okd.        Frank      C    Howe      to 

Wallace  &  Berry May   15,   1913 

May  16,  1913— LOTS  20  &  21  Foot 
Hill  Park  (one  dwelling  on  each 
lot),    Okd         H    L    Wood      to    T      E 

Stanley    .May    15,    1913 

« 

LIENS  FILED. 


(1535)      NO.   3261  CENTRAL  AVE.,  Ala- 
meda.    One-story  dwelling. 

Owner Co-Operative       Bldg.       Co., 

3014   Central   Ave.,   Ala. 
Architect  ..  .None. 
Day's   work.  COST,   $2000 


(1536)     NO.   1526  HIGH,   Alameda.     One 
story    6-room    d-ivelllng. 

Owner A.    J.    Burgner.    1601    High. 

Alameda. 
Architect  . .  .None. 
Day's   work.  COST.    $1900 


(I'dOI)  LOT  23  BLK  1  Arlington 
Heights,  Aiameda  Co.  All  work  for 
t?fO-story   frame   dwelling. 

Owner George  P.   Adams,  Bkly. 

Architect  ..  .W.   H.   Ratcliff  Jr.,  1st  Na- 
tional  Bank   Bldg..  Bkly. 
ContractorJunk-Riddell   Invst.   Co.,   2247 

Telegraph    Ave..   Bkly. 
Filed  May  12.  '13.     Dated  April  28,  '13. 

Frame  up  and  boarding  on $1090 

Rough    coat    plaster    on. 1090 

Co  Tipleted    and     accepted 1090 

Usual     35     day^ 1090 

TOTAL  COST.  $4360 
Bond.  $2180.  Surety.  American  Bond- 
ing Co.  Limit,  -90  (Vays  from  date  of 
filing.  F>orfeit.  $5.  Plans  and  specifi- 
cations  filed. 


(1587)     NO.    818    HAIGHT      AV-B.,    Ala- 
meda.    One-story  dwelling. 

Owner M.    C.    Belts,    3116    Central 

Ave..   Alameda. 
Architect  . .  .None. 
Day's   work.  COST.    $2500 


Gompletion  Notices. 


ALAMBDA   COUNTY. 


May  12,  1913 — S  (5LBNDALE  AVE 
J56.E  Matiiia  Avei.  40x100,  Okd. 
Mrs  H  L  Tisdale  to  C  F  Legrls.. 
, ...May    10,    1913 

May  12,  1913— REAR  GLEN  GARRY 
Apartments  on  Cor.  Le  Roy  and 
Ridge  Road,  Bkly.  P  George  Gow 
to   A   Olson May   9,    1913 

May    12,   191?- ^/Of   21    Map   "A"   Re- 


ALAME3DA    COUNTY. 


Dalzell,    $'558.73    vs    Laura    C    Hall.. 

May  9,  1913 — S  FORTY-SEVENTH 
362.96  E  Market  E  50xS  100,  Okd. 
Sunset  Lumber  Co  vs  Carlo  Dossa 
and  Giovanna  Dossa  and  A  Brisa 
&  Co    $134.30 

May  10,  1913— E  LENOX  AVE  260  S 
Van  Buren  Ave  E  40xE  150,  Okd. 
E  K  Wood  Lumber  Co,  $95.44:  J 
W  Realy,  $73,61;  Strable  Mfg  Co, 
$65.39  vs  Laura  C  Hall  and  Geo  A 
Jenks     

May  12,  1913 —  LOT  6  BLK  16  High- 
land Sbdvn  of  Adams  Point  Ppty, 
Okd.  De  Fremery-Cadman  Materials 
Co  vs  Laura  C  Hall  and  Gus  Peter- 
son      $54.85 

May  9,  1913— S  LENOX  AVE  260  S 
Van  Buren  Ave  S  40xE  150,  Okd. 
W  P  Fuller  &  Co  vs  Laura  C  Hall 
$72.33 

May  12,  1913— E  LENOX  AVE  260  S 
Van  Buren  Ave  S  40xE  150,  Okd. 
W  W  Hitchcock,  $20.91:  J  H  Rey- 
nolds, $52.60  vs  Laura  C  Hall  and 
G    A    Jenks 

May  12,  1913— LOT  6  BLK  16  Map 
Hilghland  Sbdvn  Adams  PoinI 
Ppty,  Okd.  Pierce  Hardw-are  Co 
vs  Laura  C  Hall  &  G  A  Jenks.  .$83.20 
May  15,  1913— S  FORTY-FIRST  150  E 
Grove  32xS  100,   Okd.     Frederick  D 

Black      M0»" 

May  15.  1913— LOTS  20  AND  21  BLK 
"H"  Map  Knowles  Potter  Sbdvn  of 
Kennedy    Tract,    Okd.      Peter    Basi- 

vino »'»»« 

May  16,  1913— N  CENTRAL  AVE  120 
ft.  1  In.  W  High  W  40xN  174.  Ala. 
Lucy  May  .,Kalas  (wt  Antony 
Thomas)     .  ^^ ?5000 

\B\lVDONMENT    OF    HOMESTEAD. 

May  12.  1913— SE  SHAFTER  AVE  & 
SW  Clifton  SW  along  Shaffer  Ave 
31  SE  70.  Okd.  James  F  and  Hazel 
S  Mlley  (sometimes  known  as  Ellis) 

Mny  12, 'l913— S  WII-PER  405  E  San 
Pablo  Ave  E  60x120,  Bkly.  Helen:. 
B  and  Brastus  R   Willl.ims 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 

Li'lHIK  HAU^2  story  and  base, 
lr:nm>,  $i:,.iinu.  ReJwoocI  City,  S-an 
Mntfo  (',,..  cal.  Arcihitects,  Warren 
Skllling  ami  Lp  Huron  R.  Olive,  asso- 
.iatert.  Ciurden  City  Rank  Tildg.,  San 
•lose.  Owners.  Foresters  of  Amerlra. 
The  building  will  be  designed  for  tlie 
exclusive  use  of  tlie  order  and  will 
contain  a  large  dance  liali,  banquet 
room,  meeting  rooms  and  offices  of  tlie 
organization.  Interior  will  be  linislied 
in  pine  and  liardwood.  A  central  beat- 
ing- system  will  be  installed.  Exterior 
of  the  building  will  ibe  covered  witli 
cement  plaster  on  metal  latli.  Plans 
are  complet,-  atid'  figures  are  being 
taken.  Kids  will  be  opened  on  Mav 
21st. 

RRSIDKNCE  —  2     story     and     base, 
frame.    J.io.ooo.      Fair   Oaks,   San   Mateo 
Co.,    Cal.      Architect,    Charles    J.    Rous- 
seau,    Phelan       BIdg.,       S.      P.      Owner, 
Wlllia    Kumpf.      The    dwelling    will    be 
designed     for    a    large    country    home, 
containing   fourteen    living    rooms,    five 
baths    and    sleeping    porches.      A    two- 
story    frame    garage    with    accommoda- 
tions    for    three     machines    and     living 
room  above  will  also  be  erected  on  the 
site.      The    grounds    also    will    be    laid 
out    in    'beautiful      garden      plots,      lily 
ponds,    pergolas    and    road    ways.      The 
e.\terior    of    the    building    will      be      in 
modern    classic    style.      The    house   will 
contain    a     large    living    room,       20x30; 
dining    room.    ]5xl5;       kitchen,       115x14; 
butler's   pantry,   servants'   dining  rooms] 
12x14;    breakfast    room,    12x12;    billiard 
room,  18x20;  main  bed  room,  24x24  with 
boudoir  adjoining,   obildren's  bed   room, 
15x15;    three    guests'    rooms      about    12x' 
15;  five  bath   rooms  and  three  servants' 
rooms.      The    rooms    will    all    be    artis- 
tically  finished    in    hardwoods   and   will 
be    richly    wall     papered.      Floors    will 
be  of  oak.     Gas  and  electricity  will  be 
installed   also    steam    heat,   hot      water 
circulating   system   and    vacuum    clean- 
er.     The   exterior   of    the  huilding   will 
he    faced    with    cement    plaster.      Plans 
for   the  work   are   now   being  prepared 
RE-SIDEiNCES— Frame      construction. 
'■"St  not  stated.     San  Jose,  Santa  Clara 
I'll.,   Cal.     Arcliitects,   none.   The  follow- 
ing   Day    Labor    jobs    are    reported    as 
about    to   he    started    in    San    Jose:      P. 
E.   Peterson.   453   San  Fernando  St.,   I'A 
story  and  base,  frame,  $2,50D;  S.  G.  Pel- 
ton,    44'5    South    3rd    St.,    6    room   frame 
cottage.    $2,000. 


BUILDING  AND  INDUSTRIAL  NEWS. 


O^ner S.    G.    Pelton,    445    S-Third, 

San  Jose. 
Architect  .  .'.None, 
i^'ay's    work.  COST,    $2000 

NW     COR.     JACKSON     AND     FOURTH, 
San  Jose.     One-story  addition. 

"■'wner p.    Russq,    Premises. 

■Architect  . .  .None. 

Day's  work.  COST.  $4  50 


•May  9,  1913— LOTS  4.  5.  6  Blk  34. 
City  of  Richmond.  G  L  Messerle 
to  C   E   Dntv M:,  v   7     ini 


W    FIFTH,    2nd    Lot    S    .San    Salvadore, 
San  Jose.     Six-room  cottage. 

Ow"e'' J-    F.    Camblano.    858    S-7th, 

San  Jose. 
.4rchitcet  .  .  .None. 
Day's  work.  COST,   $2000 


W    SIDE    OF    N    THIRTY-THIRD,    San 
Jose.      Four-room   cottage. 

Owner G.  W.  Congable,  Premise's. 

Architect  . .  .None. 

Day's  work  COST,  $800 


W    FIFTEENTH,    3rd    Lot      S    of      San 

Carlos.   San  Jose.     Six-room  cottage. 
Owner F.  O.  Nelson,  Room  SS,  Im- 
perial Hotel,  San  Jose. 
Architect  . .  .None. 
Day's  work.  COST,  $2500 


NO.  44  7  N-NINETEBNTH,  San  Jose. 
Three-room  cottage. 

Owner.. .....W.  E.  Woodhams,  19  N-2nd, 

San  Jose 

.'Architect  . .  .None. 

Day's  work.  COST.  $500 

SW  ROSA  AND  21ST.  San  Jose.  Five- 
room   cottage. 

Owner,  .v. .  .V.'Pleracco,  Premises. 

.4.rchitect  . .  .None. 

Day's  Work.  COST,   $1500 


in      Jose. 


S   POST,    3rd   Lot   W     Vine, 
One-story    warehouse. 

Owner .Owen  D.  Richardson,  Knox 

Block,  San  Jose. 
Architect  .  .  .None. 

Contractor.  .R.  o.  Summers,  17  N-Flrst, 
San  Jose. 

COST,    $1242 


iNO.     103     N-TWENTT-SEVENTH,     San 
Jose.     Four-reom  shack. 

Owner G.  A.  Siebert,  Premises. 

Architect  . .  .None. 

Day's    work.  COST.    $4  50 


Buiiding-  Oon'cracts. 

S.\\T.\    Cll,.4RA    COUNTY. 


E  FIFTH.  .i;th  Lot  S  of  Margaret,  San 
Jo=-e.  One  and  one-half-story  resi- 
dence, 

""•"<''■ P-    E.   Peterson,   452   W-San 

Fernando,   San  Jose. 
Architect  ,,  .F.    D.    Wolfe.    1st    National 

Bank  BIdg..  San  Jose 
Contractor..—    Selfe,    452    W-San    Fer- 
nando,   San    Jose. 

COST,    $2500 

NO.  IG]  CRAXT,  San  Jose.  One-story 
tool   house, 

Owne    r eKIley    Bro.s.,     1G2    Grant. 

San   Jnse. 
-Arr-liitect  .  .  .None. 
Day's  work.  COST,   $300 

!5W  COR.  SANTA  CLARA  AND  14TH, 
San   Jose.     Six-room  cottage. 


MARIN,  CONTRA  COSTA  AND 
SONOMA  COUNTIES. 

RESIDBNOB,  —  2  story  and  base, 
frame,  $3,000.  Lafayette.  Contra  Costa 
Co.,  Cal.  Architect,  Harris  Allen.  2'514 
Hillegass  Ave,,  Berkeley.  Owner,'  Miss 
M.  S,  Dyer.  The  d.'welling  will  contain 
eight-rooms,  ^bath  and  sleeping  porch 
Interior  will  be  finished  In  pine 
throughout.  Hardwood  floors  will  be 
used  in  the'  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire-places.  Man- 
tels will  foe  of  lii-Ick  or  tile.  Tile  will 
be  used  In  the  batli  room  and  kitchen. 
An  aut-omatlRfwater: heater' will  be  In- 
stalled. Exterior. flf  tiie  dwelling  will 
be  covered- -with  <c-laT)ib<».riJs.  Plans  are 
complete    ancLUgure*    are    being   taken. 


COMPLETION  NOTICES. 

CONTRA    COSTA    COUNTY. 


RBOORtoBD    ^■-       .-  -AOOBPTED 

May  12,  1913-^LOTS"  ll-'AND  12 -BLK 
15,  City  of  Richmond.-  Richmond 
Knights  of  Pythias  Mall  Ass'n  to 
Pluth    &   Morton May   2,   1913 


Release  of  Liens. 

CONTRA      CO.STA     fOlINTV. 

RECORDED  AMOUNT 

May  9.  1913— LOTS  11  AND  12  BLK 
54,  Antloch.  HuUhinfon  Co  to  F 
-  .  9,  Rother^  ...-..., .«149.67 

May-li,..  ins^^i^T!  %^'UK  18.  Bay 
Point.  John  .  P  .Maxwell  to  \ 
Kng-el $237.92 

May  16  .1913— LOTS  3  AND  4  BLK  IS, 
Bay  Point.  W  P  Fuller  &  Co  to 
Adolph    Engal    j2G9 

FRESNO,    IVrODESTO.    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 

THEATRE— 2  story  and  base;  brick 
and  steel,  $45,000.  Turlock.  Stanislaus 
Co,,  Cal.  Architect.  W.  H.  Weeks  75 
Post  St.,  'S.  F.  '  Owner.s,  Turlock  capi- 
tal. This  building  has  lieen  mentioned 
.here  h&thTey^W-fimiSfeve  first  start- 
ed. The  building  -n-IIl  contain  stores 
and  Ihe  theatre  "on'^fis  fii-sf' flftor  and 
offices  and  lodge  r;„Hiis  ,,n  tlfe'*ib.pper 
ftOqr.».  The  main  ;ni.l  ifV,i-l ,,  ,n ''af  the 
theatre  will'liave  ,i  scnin-^  ,  aii':l'cfty  nf 
7'50  people.  Inter!..,-  ^^  ill  i,e  hand- 
somely finished.  A  .-.n.ii.lwte  '  ''stage 
eciulpment  will  be  Insi.-,n,.,i.  "g-xterior 
of  the  .buildin.sr  will  l.e  f,-lt^e.T-  with 
pressed  brick.  "Plans  are  confriWte  and 
the  architect  is  now  taking' HgJuffes  for 
the   work.  '    '  -i-  '    ■>•'  ■•  •■ 

rOURT  HOUgE  ■  'Al.T'fcRA^lb.NS— 
Brick  consfructlpn;  $15.Vnd.  idd'clesto, 
Stanislaus  Co.,"  CaV:  Architect,"  tlalph 
P.  Morrell,  Odd' .t-ellows''  Bldg'..  Stock- 
ton. Owners,  gtanislau.s  Ooulity.  Plans 
for  extensive  '^iterations'  'to  "the  old 
court  house  buiTdihg  have  htkn  com- 
pleted aiid  bids  are  now  being'  taken. 
The  work 'will  include  considerable  ex- 
terior alteration  as'  wefl  as  interior  re- 
arrangeent  of  oflices,  new  plSsrering, 
plumbing-  and  electric  work'and  paint- 
ing. Steam  heat  will  be  ihstall'ea.  The 
exterior  of  the  building  will  Be  faced 
with  pressed  brick  and  cement  plaster. 
Bids  will  he  opened  dn  July  20th. 
Plans  can  be  secured  from  the  'archi- 
tect. ■  ,:.•( 

STORES  AND  OFFICES— 5- 'stcyiky  and 
base,  brick.  $20,000.  Bakers-|iii^)d,'Kern 
Co.,  Cal.  Architect's  name  hot  feiven. 
Owner,  H.  H.  Fish.  Bakersfietd,  The 
building  will  occupy'  a  corner  site  and 
will  cover  an  area  of  G5.xn5  feet. 
There  -will  be  several  stores  o'n  the 
first  floor  with  plate  glass  display  win- 
dows iri  patent  fronts.  Upper  -floors 
will  be  arranged  for  offices.  Interior 
fini.<»h  will  be  of  pine  throughout.  Ex- 
terior of  the  ibuilding  will  be  faced 
with  pressed  bi-Ick.  Bids  will  be 
called    for  at   once. 

Coiitraets  Awarded; 

.SCHOOL — 1  story  and  base;  -  brick 
and  frame,  $20,000.  Porterville; -Tulare 
■Co.,  cal.  .Architect,  F.  W.  Grlffln,  First 
National,  Bank  .BIdg.,  Porterville.  Own- 
ers.  Porterville  School  District.  Con- 
tractor. C.  Gri,ffln,  Fresno.  Contract 
price.  $r5.'500.  Other  bidders  on  the 
work  were:  G.  A.  Noble.  'Vlsalia.  $15.- 
SBO;  Trewhltt  &  Shields,  Hanford.  $16.- 
000;  .S.  H.  MacKeen.  Terra  Bella.  $16.- 
626:  Graham,  Lapp  &  Kirkpatrick.  Ex- 
eter. $17,210;  C.  R.  Greenough.  Porter- 
ville, $17,887;  -Alarlow  &  Sons,  Lind- 
say,   $21,158. 
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Jii   &   Co   vs   Uii 


Dredging   Co.  . 
$574.90 


HOTEL,  AI..TKRAT10NS — Brick  con- 
s-tructlon.  $10,000.  Stockton,  San  Joa- 
ciuln  Co..  Cal.  Architect,  A.  L.  Phil- 
lips. Hotel  Stockton.  Owner,  Mrs. 
Carrie  BIsihop.  This  work  will  in- 
clude considerable  structural  iron, 
plastering,  plumbing  and  painting. 
Wall  beds  will  be  installed.  Interior 
finish  will  be  of  pine.  Some  marble 
work  is  also  specified.  Exterior  of 
tlie  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  comi)lete  and 
figures  are  being   taken. 


Building  Contracts. 


SACRAMENTO   COUNTY. 


THIRD  ST.,  bet  N  line  of  "I"  and  S  line 
of  "M"  (Oakland,  Antioch  &  East- 
ern Railway  is  owner  of  and  in  pos- 
session of  a  franchise  granted  by 
City  of  Sacramento  for  <i  double 
track  interurban  railway,  over,  along 
and  upon  said  Third  St..  bet  N  line 
of  "I"  and  intersection  of  said  Thir3 
street  with  "M".  Paving  for  recon- 
struction of  a  double  track  street 
railway  over  and  along  and  upon. 

Owner Pacific    Gas    &    Elec.    Co. 

Architect  . .  .None. 

Contractor.  .Clark  &  Henry  Constr.  Co. 
Ochner  Bldg.,  Sacramento. 

Filed   Ma.y    14,   '13.      Dated   May    1,   '13. 

COST,   $8000 


GALT.     Pacific  Plenum  system  of  heat- 
ing and  ventilating  for  scliool  bldg. 
Owner Trustees   of   the   Gall  Joint 

Union  High  School  District 
Architect  .  .'.C.   H.     Russell,     Humboldt 

Bank    Bldg.,    S.    F. 
Contractor.  .Pacific    Blower    &    Heating 

Co.,  Monadnock  Bldg.,  S.  F. 

Filed  May  13,  '13.     Dated  April  22,  '13. 

COST,  $3500 


J,    7TH   AND    STH   STS., 
Alterations   to   building 


Chas.  Geb- 
Earl  Win- 
St.,    Sacra- 


\V    "^    OF    5,   1 
Sacramento. 
Owner Dora  Q.  Dogu 

ert,    Irma    am 

gard,     2430     0 

mento. 
Architect  . .  .None. 
Contractor.  .C.    J.    Guth,    1516    27th    St., 

Sacramento. 
Filed  April  26,  '13.     Dated  April  18,  '13. 
COST,  $15,188 


COMPLETION  NOTICES. 


SACRAMENTO    COUNTY. 


ACCEPTED 
.  .13TH    & 
Sts.,    Sacramento.       P    L    and 
Lj-'kins   to  Murcell   &   Haley.. 
May    9,    1913 


RECORDED 

May    12,    1913 — LOT    1,    K, 
1 4  th 


Liens  Filed. 

SACRAMENTO    COUNTY. 

RECORDED  AMOUNT 

May  16,  1913 — LOT  4  L.  M.  5TH  AND 
6th  Sts.,  Sacramento.  W  E  Stevens 
vs  R  B  Thompson   (building  owned 

by  John  T  Stoll)    $49.20 

May  10,  1913 — NEAR  FOLSOM.  labor 
on  a  certain  dredge  mining  ap- 
paratus situatel  on  mining  claim 
of  Union  Dredging  Co.     Root,  Niel- 


Building  Contracts. 

SAN    JOAt^UIN    COUNTY. 


LOTS  2  AND  4  BLK.5  E,  Stockton.  All 
work   for   remodeling  rooming   house. 
Owner Mrs.    Carrie   Bishop,   Stock- 
ton. 
Architect  ..  .A.    L.    Phillips,    Physicians' 

Bl-dg.,   Stockton. 
Contractor.  .W.  C.  Finnell,  421  E-Jeffer- 

son,    Stockton. 
Filed    May    13,   '13.      Dated-  May   12,   '13. 

New  floor  laid $2000 

Interior   plastering  done 2000 

Building   finished    2000 

Building    accepted 2200 

TOTAL  COST,  $8200 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 


NO.  628  N-EDISO(N,  Stockton.  Remodel 
residence.  New  front,  porch,  sleep- 
ing  porclies,   etc. 

Owner F.    Gottini,    Premises. 

Architect  ..  .Ralph  P.  Morrell,  Rooms 
12  to  15  I.  O.  O.  F.  Bldg., 
Stockton. 

Contractor..!.  V.   Grey,  Stockton. 

Filed  May  12,  '13.     Dated  May  10,  '13. 

All  wood   work   finished $652.50 

All    work    completed; 652.50 

TOTAL  COST,   $1305.00 

Bond,  none.     Surety,  W.  J.  Scott.  Limit, 

60    days.      Forfeit,    none.        Plans      and 

specifications    filed. 


LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 


SCHOOL  GROUP— 9  buildings,  brick 
and  concrete  construction.  Cost  not 
stated.  Los  Angeles,  Cal.  Architect, 
State  Architect  Woollett,  Sacramento. 
Owners,  State  of  California.  Plans  for 
the  State  Norman  School  which  is  to 
he  erected  at  Los  Angeles  have  been 
completed  and  are  now  in  the  hands  of 
tile  contractors  for  figures.  Bids  will 
be  opened  in  the  offices  of  the  State 
Board  of  Control  on  June  5th  at  12 
o'clock.  Plans  and  specifications  can 
be  secured  from  the  State  Engineer  at 
Sacramento.  The  official  proposal  ap- 
pears   in    anotlier    column    of   this    issue. 

APARTMENT  HOUSE— 3  stery  and 
base,  brick.  Cost  not  stated.  Los  An- 
geles, Cal.  Architect,  Western  Build- 
ing Co.,  Lankershim  Bldg.,  L.  A.  Own- 
er. G  A.  Thiele,  1129  Trenton  St.,  L.  A. 
The  building  will  have  a  street  frontage 
of  40  feet  and  a  depth  of  130  feet.  In- 
terior will  be  arranged  for  65  rooms 
divided  into  two  and  three  room  suites. 
All  apartments  will  have  private  bath 
rooms  and  will  be  equipped  with  wall 
beds.  Plans  include  steam  heat,  an 
autonatic  elevator  and  vacuum  clean- 
ing system.  Interior  finish  win  he  of 
pine  and  hardwoods.  '  Batli  rooms  will 
have  cement  floors  and  tWe  wairtscot. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plarvs  are  com- 
plete and  figures  are  "being  taken  by 
tile    owner. 

APARTMENT  HOUSE— 4  story  and 
liase,  brick  "a"nd  st-ec'  -C'-  -Tiot  stated. 
Los  Angeles,  Cial.  Architect,  Arthur 
G.  Lindley.  I.  W.  Hellman  Bldg.,  L.  A 
Owners.  Los  Angeles  Securities  Co. 
The  building  will  be  erected  on  a  cor- 
ner site  and  will  cover  an  area  of  73x 
12S  feet.  Plans  provide  for  a  total  of 
140  rooms,  which  will  be  arranged  in 
two  and  three  room  suites  wltli  ba»hs 


and  wall  beds.  Interior  finish  will  be 
of  pine  and  hardwood.  Batli  rooms 
will  have  cement  floors  and  tile  wain- 
scot. There  will  be  steam  heat,  ele- 
vator service,  a  vacuum  cleaning  sys- 
tem and  hot  water  plant.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick  trimmed  witli  terra  cotta.  Plans 
are    being    prepared. 

.APARTMENT  HOUSE — 3  and  4  story 
brick  and  steel.  Cost  not  stated.  Los 
Angeles,  Cal.  Architect,  Leonard  L. 
Jones.  I.  W.  Hellman  Bldg..  L.  A.  Own- 
er, Richard  Webb  The  building  will 
cover  an  area  of  50x95  feet.  Interior 
will  contain  65  rooms  arranged  in 
suites  of  two  and  three  rooms  each 
with  baths  and  wall  beds.  Interior 
finish  will  be  of  pine  and  hardwood. 
Bath  rooms  will  have  cement  floors 
and  tile  wainscot.  Plans  provide  for 
elevator  service,  steam  heat  and  a 
vacuum  cleaning  system.  Entrance 
will  be  finished  in  tile  and  marble. 
The  exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  figures  will  be  called  for 
at    once 

BANK  AND  OFFICES — 2  story  and 
base.  Class  A  construction.  Cost  not 
stated.  Redondo  Beach,  Los  Angeles 
Co.,  Cal.  Architect,  L,  B.  Pemberton, 
Auditorium  Bldg.,  L.  A.  Owners, 
Fairmers'  and  Merchants'  National 
Bank  of  Redondo.  The  building  will 
be  erected  at  one  of  the  important 
corners.  The  entire  first  floor  Is  to 
be  occupied  by  the  bank.  Second  floor 
will  be  arranged  for  a  number  of  of- 
fices. Interior  finish  of  the  first  floor 
will  be  of  hardwood,  marble,  tile  and 
ornamental  plaster  and  bronze.  Upper 
floor  will  be  finished  in  pine  and  hard- 
wood. Construction  will  he  of  the  re- 
inforced concrete  type  and  fireproof 
throughout.  Special  bank  fixtures, 
bank  vaults  .and  safe  deposit  vaults 
will  be  installed.  Exterior  of  the 
building  will  be  faced  with  matt  glazed 
terra   cotta.     Plans  are  being  prepared. 

LODGE  HALI^4  story  and  base. 
Class  B  construction,  $75,000.  Los  An- 
geles. Cal.  Architect.  Albert  C.  Mar- 
tin, Higgins  Bldg.,  L.  A.  Owners, 
Knights  of  Columbus.  The  building 
will  cover  an  area  of  62^4x160'  feet. 
The  first  and  second  floors  will  be  de- 
voted to  the  auditorium  with  com- 
pletely equipped  stage,  gallery  and 
lounging  rooms.  The  third  floor  will 
contain  lodge  rooms,  smoking  rooms, 
pvarlors,  dining  room-  and  kitchen.  The 
fourth  floor  will  be  subdivided  into 
apart  uents  for  the  members.  Interior 
finish  will  be  of  pine  and  hardwood. 
There  will  be  steam  heat,  elevator 
service  and  a  vacuum  cleaning  S5'S- 
tem.  A  large  and  well  equipped  gym- 
nasium will  occupy  the  basement.  Ex- 
terior of  the  'building  will  be  faced 
with  pressed  brick  and  terra  cotta. 
Plans  are  complete  and  bids  are  being 
taken    for    the    work. 

SCHOOL  GYMNASIUMS- 2,  1  story 
and  basement,  brick.  Cost  not  stated. 
Santa  Monica.  Los  Angeles  Co..  (?al. 
Arcliitects,  Allison  &  Alilso^i,  Hiber- 
nian Bldg..  L.  A.  Owners.  Santa  Mon- 
ica High  School  District.  This  work 
has  been  mentioned  here  before. 
Plans  provide  for  two  separate  build- 
ings, one  for  the  'boys  and  one  for  the 
girls.  A  brick  wall  which  is  to  be 
erected  around  the  athletic  field  will 
also  he  included  in  this  contract.  Plans 
may  be  secured  from  the  architects. 
Bids  are  now  being  taken  and  will  be 
opened    on    May    28th. 


BUILDING  AND  INDUSTRIAL  NEWS. 


RT5SIDENCE  —  2  story  and,  .base, 
(irlck.  Cost  not  stated.  Hollywood, 
I.,os  Angreles  Co..  Oal.  Architects, 
Ijirucker  &  Deckhar.  Ferguson  Bldg.. 
L.  A.  Owner,  Mrs.  R,  Tliomas.  Tlie 
dwelling  has  been  designed  for  a 
fourteen  room  liouse  with  sleeping 
porches  and  several  baths.  A  brick 
garage  will  be  erected  on  the  same  lot. 
Interior  finish  will  be  of  pine  and  hard- 
wood with  hardwood  floors  in  the  prin- 
cipal rooms.  Plans  provide  for  a  cen- 
tral heating  systein  and  open  fire  places. 
Mantels  wiil  be  of  brick  and  tile.  Bath 
rooms  will  be  finished  in  tile  with  ce- 
•Tient  floors.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  and  garage  will  be  faced 
with  pressed  brick  and  cement  plaster. 
A  clay  tile  root  will  be  used.  Plans 
<are  complete  and  figures  are  being 
tak.^n. 

STORES  AND  LOFTS — 3  story  and 
base,  brick.  Cost  not  stated.  Los  An- 
geles, Cal.  Architect.  .Gilbert  C.  Martin. 
Higgins  Bldg.,  L,  A.  Owners,  Dunn- 
Albright-Ames  Co.  The  building  will 
cover  an  area  of  33x75  feet  and  will  be 
arranged  for  stores  on  the  flrst  floor 
and  lofts  above.  Interior  finish  will 
be  of  pine  throughout.  Entrance  and 
vestibule  will  be  wainscoted  in  tile  and 
marble.  There  will  be  metal  lath  par- 
titions, metal  window  sash  and  frames 
and  fireproof  doors.  Patent  store 
fronts  are  specified.  The  exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  cbrhplete  and  ready 
for    figures. 

LOFTS — 5  story  and  base.  reiiifOTced 
concrete.  Cost  not  stated.  Los  Ange- 
les, Cal.  Architects,  Krempel  &  Brkes, 
Henne  Bldg.,  L.  A.  Owner,  Carl  Kurtz. 
The  building  will  be  erected  on  Los 
Angeles  street  between  7th  and  8th 
streets,  end  will  cover  an  area  of  50x 
136  feet.  Construction  will  be  of  re- 
inforced concrete,  including  walls, 
floors  and  roof  slabs.  There  will  be 
metal  lath  partitions,  fireproof  doors 
and  metal  window  sash  and  frames. 
Interior  finish  will  be  of  pine.  Plans 
provide  for  elevator  service,  spiral 
chutes  and  sidewalk  doors,  lifts  and 
lights.      Plans   are    being   prepared. 

OFFICES — 12  story  and  base.  Class 
A  construction.  Cost  not  stated.  Los 
Angele«,  Cal.  Architect,  Myron  Hunt, 
Hibernian  Bldg..  L.  A.  Owner,  H.  E. 
Huntington.  This  work  lias  been  men- 
tioned here  before  when  plans  were 
,  first  started.  The  structure  will  be 
erected  at  the  northwest  corner  of  12th 
and  Main  streets  and  will  cover  an 
area  of  120x172  feet.  Construction  will 
be  fireproof  throughout  with  a  com- 
plete steel  frame,  concrete  floors,  roof 
and  metal  interior  finish.  The  base- 
ment and  su'b-basement  and  founda- 
tion will  he  constructed  at  once,  and 
will  be  used  as  a  substation  by  the 
Pacific  Light  and  Power  Co.  Work  on 
(he  superstructure  will  be  started  the 
first  of  next  year.  Bids  will  be  called 
I  for  f'liortly  on  the  foundation  work. 
;  •.  OFFICES— 14  story  and  base.  Class 
'  A  'construction.  $500,000.  Los  Angeles, 
'  Cal.  Architect,  A.  Martyn  Haenke, 
Stbry  Bldg,,  L.  A.  Owners,  Los  Ange- 
les Home  Builders.  This  building  will 
be  erected  at  the  corner  of  8th  and 
Spring  streets  and  will  contain  400 
mpdern  offices.  The  work  has  been  de- 
scribed in  these  columns  before.  Spe- 
clflcations  include  reinforced  concrete 
floors  and  roof  slabs,  brick  filler  walls 
I  and  glazed  terra  cotta  facing.  Inte- 
rior   partitions    will    be    of    metal    lath 


and  plaster  and  hollow  tile.  Loli'by 
and  corridors  will  be  finished  in  mtir- 
ble  and  tile.  Interior  trin\  will  be  of 
melal  and  mahogany.  Metal  window 
sasli  and   frc(mes   will    be,  used. 

BANK — 1  story  and  base,  brick.  Cost 
not  stated.  Burbank,  Los  A,ngelcs  Co., 
Cal.  Architects  Krempel  &Erkes,  Henne 
Bldg.,  L  A.  Owners,  Farmers'  and  Mer- 
ciants'  Natlona)  BaWk.  The  building 
will  be  designed  in  the  classic 
style  and  will  coveir  an  area 
of  26x60  feet.  The  entire  structure 
Will  be  devote4  to  the  use  of 
the  banku  Interior  will  be  fin- 
ished in  hardwood^  and  marble.  Rein- 
forced concrete  vaults  will  be  con- 
structed. The  exterior  of  tlie  building 
will  be  faced  with  glazed  terra  cotta. 
Plnas   are   being   prepared. 

LODGE  HALL — 2  story  and  'base, 
brick  and  steel.  Cost  not  stated.  Los 
Angeles,  Cal.  Architects,  Train  & 
Willinias,  Exchange  Bldg.,  L.  A.  Own- 
ers. Westjake  Masonic  Lodge  Associa- 
tion. This  work  has  been  mentioned 
liere  before  when  plans  were  first 
started.  Working  drawings  are  nearly 
complete  and  bids  will  be  called  for 
shortly.  The  building  wi'l  cover  an 
area  of  40x95  feet.  The  first  floor  will 
contain  a  banquet  room,  ball  room, 
basement,  several  large  culb  rooms, 
and  the  lodge  rooms  will  occupy  the 
second  floor.  Interior  finish  will  be  of 
pine  and  hardwood.  A  central  heating 
system  will  be  installed.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick. 

LIBRARY — 1  story  and  part  base, 
bricic,  $10,6()6,  Watts,  J^os  Angeles  Co., 
Cal.  Architect,  Elmore  I^.  Jeffery, 
Citizens'  National,  Bank  Bldg.,  L.  A. 
Owners,  Town  of  Watts.  Tiie  building 
will  cover  an  area  of  70x30  feet  and 
will  be  designed  in  the  classic  style. 
TB^re  will  be  two  main  reading  rooms 
and  a  stack  room.  Interior  finish  will 
be  of  pine  and  hardwood.  The  exterior 
of  the  building,  will  be  faced  with 
pressed  brick  trimmed  with  artificial 
stone.  A  central^  heating  system  will 
be   installed.  Plans  are  being  prepared^ 

LODOE  HALL— 3  story  and  base, 
brick  and  steel,  $80,000,  Riverside. 
Riverside  Co.,  Cal.  Architects,  S.  L 
GiUar  and  Welmer  P.  Lamar,  Crescent 
Bldg.,  Riverside!  Owners,  Riverside 
Elte'  Hall  Association.  The  building 
will  be  erected  at  the  corner  of  Mar- 
k6t_  and  Wiiittier  Place,  and  will  cover 
a  lar^e  area.  The  first  fioor  will  con- 
tain the  entrance  and  lobby,  finished  in 
marble  and  tile,  besides  a  large  library, 
billiard  roomi  parlors  and  offices, 
whlcll  will  be  finished  In  oak.  A  large 
auditorium  with  a  gallery  seating  500 
people  will  occupy  the  second  floor. 
Third  floor  will  be  arranged  for  lodge 
rooms,  eight  single  rooms  and  ten 
apartments.  Plans  also  provide  for  a 
roof  garden.  The  basement  of  the 
building  will  contain  a  banquet  hall, 
cafe  and  gymnasium.  There  will  be 
steam  heat,  elevator  service,  a  vac- 
uum cleaning  plant  and  hot  water 
system.  Exterior  of  the  building  will 
be  faced  with  pressed  brick  and  terra 
cotta.      Plans    are    being    prepared. 

Contracts  Awarded. 

LOFTS — 6  story  and  base,  reinforced 
concrete,  $75,000.  Los  Angeles,  Cal. 
Architects,  California  Real  Estate  and 
Building  Co.,  631  South  Spring  St.,  L. 
A.  Owners,  California  Real  Estate  and 
Building  Co.  Contractors.  Somers  & 
Lund,  .Security  Bank  Bldg.,  L.  A.  Con- 
tract  price.   $75,000. 


LOFTS — S  story  and  base,  brick. 
$30,000.  Los  Angeles,  Cal.  Architects. 
.Morgan.  Walls  &■  .Morgan.  Van  .Nuys 
lililg..  L.  A.  Owner,  S.  W.  .Vewniark. 
Contractors,  Alta  Planing  .Mill  Co..  s:in 
.VIcGarry  St.,  L.  A.  Contract  price, 
$30,000. 

APART.MKNT  HOUSE- 7  story  and 
base,  relnfoned  concrete,  $!23,00(!. 
Long  Beach,  Los  Angeles  Co.,  Cal.  Ar- 
chitect. Paul  C.  Pape,  Union  I.«ag.uc 
•Bldg.,  L.  A.  Owner,  Edward  Tisnerat. 
Contractors,  iJutro-Wren  Construction 
Co..  10  American  Ave.,  Long  Beach. 
Contract    iwire.    $125,000. 


PORTLAND  AND  OREGON. 

AP.\RT.MENT  HOUSE — 4  story  and 
1  ase,  brick  and  steel,  $65,000.  Port- 
land, Ore.  Architects,  Bennes  &  Hen- 
dricks, Henry  Bldg..  Portland.  Owner, 
A.  C.  Callan.  The  building  is  to  be 
erected  in  Portland  Heights  and  will 
cover  an  area  of  60x90  feet.  Each  of 
the  four  floors  will  be  subdivided  into 
three  modern  apartments  with  wall 
beds  and  private  baths.  Interiors  will 
be  finished  in  pine  and  hardwood.  Plans 
provide  for  steam  lieat.  automatic  ele- 
vators. duTib  waiters  and  a  vacuum 
cleaning  sy.'^tem.  Main  entrance  and 
lobby  will  be  finished  in  marble,  orna- 
mental plaster  and  hardwoods.  Baths 
will  have  tile  wainscot  and  tile  floors. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now  be- 
ing prepared. - 

APARTMENT  HOUSE— 4  story  and 
bastt,  reinforced  concrete,  $50,000. 
Portland,  Ore.  Architect,  J.  S.  Atkins, 
Henry  Bldg..  Portland.  Owner.  M.  J. 
BuelU  The  building  will  cover  an 
area  of  48x140  feet.  There  will  be  a 
number  of  two  and  three  room  suites 
with  wall  beds  and  private  bath  rooms. 
Plans  include  steam  heat,  elevator 
service  and  a  vacuum  cleaning  systeni. 
Interior  finish  will  be  of  pine  and 
hardwood  with  some  ornamental  plas- 
ter used  in  the  amuse.nent  room.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Bath  rooms  will 
be  finished  in  tile  with  cement  floors. 
Plans  are  complete  and  figures  are 
teing   taken   for    the   work. 

WATER  SYSTEM — ^Cost  not  stated. 
Salem,  Ore.  Engineers  not  selected. 
Owners.  Santiam  Water  Co.,  Salem, 
For  the  purpose  of  supplying  water 
from  the  Little  North  Fork  of  the  San- 
tiain  River  to  Salem  and  other  valley 
towns,  the  Santiam  Water  Company 
has  'been  organized  and  articles  of  in- 
corporation will  be  filed  immediately. 
The  company  Is  capitalized  at  $300,000. 
The  incorporators  are  W.  E.  Pierce,  a 
capitalist  of  Boise,  Idaho:  Charles 
Tlieis,  of  Spokane,  and  John  D.  Turner, 
a  Salem  lawyer.  The  principal  offices 
of  the  company  will  be  at  Salem.  It 
is  announced  that  the  company  will 
lay  a  pipe  line  from  the  Little  North 
Fork  of  the  Santiam  to  Salem  and  the 
.State  institutions  and  also  supply 
water  to  Stayton,  Turner,  Aumsvillo 
and    Sublimity. 

STORES  AND  OFFICES— 8  story 
and  base.  Class  A  construction.  Cost 
not  stated.  Portland,  Ore.  Architects. 
Doyle  &  Patterson,  Portland.  Owner. 
H.  L.  Pittock.  The  building  will  cover 
the  entire  city  block  bounded  by  Wash- 
ington, Stark,  West  Park  and  Tentli 
streets,  and  while  designed  for  an 
eight-story  structure,  only  the  first 
three  floors  will  be  erected  at  the  pre"- 
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Veneered  Panels  of 
unexcelled  quality — 
Sold  only  at 


Ever  paid  too  much 
for  a  good  article? 

Yon  can't  overpay  for  something  that  is 
really  good? 

WVBRO  Panels  are  the  best  on  the  mar- 
ket and  yet  their  price  is  no  higher  than  the 
ordinary  kind. 

Use  the  best— it  pavs.  Ask  for  our 
"WYBKO"  list  to-day.    '     , 


White  Bpotheps 


5th  and  Brannan  Streets 


San  Francisco 


ent  ti:iie.  Construction  will  be  fire- 
proof til  rough  out.  The  basement  and 
tub-baseraent  will  be  occupied  as  a 
substation  by  the  Northwestern  Elec- 
tric Co.  Preliminary  sketches  were 
orig'inally  prepared  by  a  San  Francisco 
architect,  and  at  that  time  the  build- 
ing, which  was  to  have  been  of  the  re- 
inforced concrete  type  of  construction, 
contained  a  large  theatre  to  be  used 
by  the  Hielig  Theatre.  Present  plans 
include  no  theatre.  Construction  w^ill 
be  undertaken  as  soon  as  plans  can  be 
completed. 

Contracts  Awarded. 

LODGE  HALL,— 2  story  and  base, 
brick  and  steel,  $31,000.  Roseburg. 
Ore.  Architect,  Earl  A.  Roberts,  Sell- 
ing Bldg..  Portland.  Owners.  Rose- 
burg Elks'  Hall  Association.  Contrac- 
tors. W.  C.  Arthur  &  Sons,  Lumber 
Exchange  Bldg.,  Portland.  Contract 
price,    $31,000. 

STORES  AND  OFFICES— 2  story  and 
base,  reinforced  concrete,  $50,000.  Port- 
land, Ore.  Architects,  Whitehouse  & 
Fouilhoux,  Wilcox  Bldg.,  Portland. 
Owners.  Balfour-Guthrie  Co.  Con- 
tractors, Boyajohn-  Arnold  Co..  Wilcox 
Bldg.,   Portland.    Contract   price,   $50,000. 


SEATTLE  AND  WASHINGTON. 


.  HOTEL  —  4  story  and  base,  brick 
and  steel,  $70,000.  Seattle.  Wash.  Ar- 
chitect, A.  Wickersham,  Lyon  Bldg., 
Seattle.  Owners,  Yesler  Estate.  This 
building  will  be  erected  at  the  corner 
of  Yesler  Way  and  Post  street  and 
will  cover  a   large   area.     The   building 

_ha3  been  designed  for  a  commercial 
hotel  with  stores  on  the  first  floor  be- 
sides   a    barber    &hop,    cafe    and    hotel 

.offices  and  Ic^bby.  Upper  floors  will 
contain  in  the  neighborhood  of  150 
guest  rooms  about  one-half  of  which 
w-WI.have-  private  baths.  There  will 
be  steam  heat,  elevator  service,  a  hot 
water  plant  and  vacuum  cleaning  sys- 
tem. Interior  finish  will  be  of  pine 
and  hardwood  with  ornamental  plaster 
used  in  Uie  lobby  and  offices.  Exterior 
of  the  huilding  will  be  faced  with 
pressed  brick  and  terra  cotta.  Plans 
are   now   being   prepared. 

APARTMENT  HOUSE — 6  story  and 
base,  reinforced  concrete.  $325,000.  Se- 
attle, Wash.  Architect.  James  H. 
Schack,  T.  S.  Lippy  Bldg.,  Seattle.  Own- 
er, Bogue  Brown.  The  building  will 
be  erected  on  6th  avenue  between  Pike 
and  Pine  streets  and  will  have  a  front- 
age on  the  avenue  of  120  feet  and  will 
extend  back  ISO  feet.  Construction 
will  be  fireproof  throughout  with  re- 
inforced concrete  floors,  walls  and 
roof.  Inferior  partitions  will  be  of 
hollow  tile  and  metal  lath  and  plaster. 
The    first    floor    will    be    arranged    for 


stores  and  the  entrance  and  lobby  of 
the  apartment  house.  Each  of  the 
upper  five  floors  will  be  divided,  into 
25  suites  of  two  rooms  each  and  five 
suites  of  three  rooms.  Mechanical 
equip.Tient  will  embrace  steam  heat, 
elevator  service,  vacuum  cleaning  sys- 
tem and  a  water  cooling  plant.  Inte- 
rior finish  will  be  of  pine  and  Ivard- 
woods.  Marble  and  tile  will  be  used 
extensively.  AH  suites  will  have  wall 
beds  and  private  baths.  Exterior  of 
the  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  to  he  com- 
pleted at  once  and  construction  will 
be   started   this   summer. 

BANK — 3  story  and  base,  brick  and 
stone.  Cost  not  stated.  Seattle,  Wash. 
Architects,  Beezer  Bros.,  Northern 
Bank  Bldg.,  Seattle.  Owners,  Broad- 
way State  Bank.  The  building  will  be 
erected  at  the  corner  of  Broadway  and 
East  Pike  streets,  and  will  cover  an 
area  of  3-1x52  feet.  Interior  of  the  first 
fioor  will  be  divided  into  public  space, 
work  space,  private  offices  and  vault 
rooms.  Upper  floors  will  be  arranged 
for  president's  office  and  directors' 
rooms.  Interior  finish  will  be  of  hard- 
wood, marble,  tile  and  ornamental  plas- 
ter and  bronze.  There  will  he  ste.im 
heat  and  a  vacuum  cleaning  system. 
Special  vaults  will  be  constructed.  The 
exterior  of  the  building  will  be  faced 
with  pressed  brick.  Bids  will  be  called 
for   about   the   first   of  June. 

BANK — 2  story  and  base,  brick  and 
concrete,  $35,000.  Castle  Rock,  Wash. 
Architects.  Beezer  Bros.,  Northern 
Bank  Bldg.,  Seattle.  Owners,  Castle 
Rock  Bank.  The  building  will  be 
erected  on  a  corner  lot  and  is  of  the 
classic  design.  The  first  floor  will  he 
fitted  up  for  the  banking  rooms  and 
will  be  handsomely  finished  in  tile, 
marble  and  hardwoods.  Concrete 
vaults  will  be  constructed.  Upper 
floor  will  be  ari-anged  for  offices.  Tfiece 
will  be  a  central  heating  syste.n.  'The 
exterior  of  the  building  will  be  faced 
with  pressed  brick  and  cement  plas- 
ter. Plans  are  complete  and  figures 
are  being  taken. 

MASONRY  DAM— $1,500,000.  Cedar 
River,  Wash.  Engineer,  City  Engi- 
neer Dimock,  Seattle.  Owners,  City  of 
Seattle.  Plans  and  specifications  have 
been  approved  and  bids  .will  be  opened 
on  June  13th  for  the  construction  of 
the  Cedar  River  Gravity  Dam.  Plans 
and  specifications  may  be  secured  from 
the  Board  of  Public  Works.  The 
•  structure  on  which  ahout  $400,000  has 
,1'ready  been  e.xpende.d  by  force  ac- 
-oount  under  the  s^upervision  of  City 
En,gineer  Dimock,  will  cost  about  $1,- 
500,000,  the  part  to  ))e  constructed 
under  this  call  for  bids  costing  $1,000,- 
000.       The    speciflcatlons    call     for     the 


E.  H.  Williams 


Chalmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

615  Phslan  Building,        San  Franolsoo 


Pacific  Mantel  and  Tile  Go. 

F.  W.  CRINNION,  Manager 

Mantels,  Grates  and  Tiles.   Fire  Sets,  Andirons 

Portable  Baskets  and  Grates,     Floor  and 

Wall  Tiling  in  Origional  Designs. 

1727   TBLBGRAPH    AVE. 

OAKLAND,    CAL. 

Phone  Oakland   121 

ReMlilemca   Phone.    Oakland   ««t32 

construction  of  a  masonry  dam  200 
feet  high,  SOO  feet  long,  200  feet  wide 
at  the  bottom  and  15  feet  wide  at  the 
top  and  containing  about  150,000  cubic 
yards  of  stone.  The  work  also  in- 
cludes the  construction  of  an  outlet 
tunnel  about  1600  feet  long,  and  11  feet 
in  diameter,  inside  dimension,  also  of 
concrete  construction.  Tlie  elevation 
under  this  contract  will  be  1,550  feet 
to  be  developed  later  to  an  elevation  of 
1600  feet  at  an  add.itional  cost  of  about 
$300,000. 

HOTEL — 16  story  and  base.  Class  A 
construction,  $600,000.  Tacoma,  Wash. 
Architects,  Heath  &  Gove,  National 
Realty  Bldg.,  Tacoma.  Owners,  Na- 
tional Realty  Co..  L.  D.  Pratt,  Presi- 
dent. This  building  will  be  erected  at 
the  corner  of  12th  avenue  and  Pacific 
su-eet  and  will  contain  a  total  of  250 
rooms,  all  of  which  will  have  connect- 
ing baths.  Construction  will  be  fire- 
proof throughout.  Working  drawings 
have  just  been  started  and  it  will  be 
sometime  before  bids  are  called.  Fur- 
tlier  mention  of  the  work  will  be  made 
in  these  columns. 

UEP0T^2  story  and  base.  Class  A 
construction.  Cost  not  stated.  Spokane, 
Wash.  Engineer,  J.  R.  Holman.  cire 
of  O.-W.  Ry.  and  N.  Co..  Seattle.  Own- 
ers. Oregon-Washington  Railroad  and 
Navigation  Co.  and  the  C.  M.  and  P.  S. 
Ri'.  Co.  A  union  depot  is  to  be  erected 
by  the  two  above  named  railroads  In 
Spokane,  and  it  is  stttel  that  plans 
are  complete  and  have  been  approved. 
Engineer  Holman  of  Seattle  will  soon 
issue   a   call   for   bids. 
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RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHNULLER 

3442  19th  Street  San  Francisco 


"It  Is  AltnoA  Human" 


Phone  Kearny  740 


"The  Improved 
Norton" 


Door  Check 
arid  Spring 


Stiii  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly   An  Air  Cushion  Check,  working   automatically. 
Simplicity  and   Durability  combined      A|ipli:'i 
to  either  side  of  any  size  of  door  eithfer 
Right  or  Left  Hand,  without  change  . 

In  ordering,  give  size  of  Door;  alsoprojedion  of  Casing  (if  any) 
over  door,  when  Bracket  wiit  be  sent  tofit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Phone    Oakland    1758 

The  J.  F.  Kelly  Company 

MANTP]LS,   GRATES 
=  AND   TILES= 

F'lre    Sets,    A.n<]Irons, 
F'ender   Portable    BasKets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street,  Cor.  Brush 


Combination 
Boiler  and  Gas 


Water  Heater 

The 

SOLUTION 

To  Your  Ho!  Water 
Problem. 


Gives  an  inexhaustible  supply 
of  hot  water  to  any  peirt  of  the 
home,  with  30  per  cent  less  gas 
than  any  system  ever  produced. 

JOHN  WOOD  MAN'F'C  CO. 

218-21  Pacific  BIdg     536  So.  Main  St.        74  1  -47  Cypress  St. 
SAN  FRANCISCO  LOS  ANCELES  OAKLAND 


JAMES  CAHILL  &  CO. 

Incorporatod 

UEA  LERS  IN^;  :                     'l        , 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372374  Twelfth  Street 

Bet.  Broadway  and  Franklin                              Tel.  Oakland  1113 

Standlai'ti  F'ence    Co. 

BriLPEl;S  AM'   IlEAI.KRS   IN 

Ornamental    and    Farm    Fencing 

C  h caper 

and 

Stronger 

than 

Wooden 

Fen..es 

Send  for  Catalogues.     Phones  Oakland  ^liX 
310  Twelfth  Street        -  Oakland,  Cal. 
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Foote  Mixer  on  building  work. 
Lange  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried  in  Stock  by 

EDWARD  R.  BACON  &  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 
FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  NATOMA  ST.,  S.  F. 

Edward  R.  Bacon  is  positively  not  connected  with  any  other  firm. 


R  66  YEARS' 
EXPERIENCE 


Trade  Marks 

DCSIGNS 

Copyrights  Ac. 

AnTone  sending  a  skct'^h  and  descrl'jtlon  may 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  Mission  5126 


2669A  Howard  St..  Bet.  22  nd  and  23rd 


San   Francis'  o 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
Iwo  years  of  experience,  during  which  time  he  has 
mastered  the  bus  ness  in  aU  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  hi.:h  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  cily,  which  stand  as  a 
testifying  demonstraiion  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Asscciation. 
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Lumber  Co. 
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Simplex 
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Quality 
Service 
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Yards,  Cor.   Fifth  and  Berry  Sts. 

San  Francisco 

Architectural  Sheet  Metal  Work 

Phones  Kearny  3560          Sutter  2321 

Wholesale  OHice 

807  Fife  Building 

Office 

BRYANT  ST.,  Bet.  9th  &  10th 

Telephone  Market  249 
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Sacramento 
Sandstone  Brick 


A  perfectly  smooth  high  grade 
FACING  BRICK. 

Unlike  any  Sand^one  brick  here- 
tofore used  in  San  Francisco 

Favorable  reports  from  highest 
authorities  in  the  U,  S. 
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Sacramento,  Gal. 

Geo.  Bostwick,  Manager. 

S.  F.  Office:  235  First  Stre  t 

Phone  Sutter  2192 

J.  P.  Byrne,  Agent 

Neare^  thing  to  enamelled  Brick  at  one-third  t'ne  price 
See  the  Siller  Building,  9(h  and  L  Sts., Sacramento,  Cal. 
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BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goe  s  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Indust'ial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


Bind  your  copies  of  the  Building  and  Industrial 
News  in  PERMANENT  BOOK  FORM 


We  have  succeeded  at  last  In  securing  a  really  practical  binder. 
The  Building'  uid  Industn&I  News  cont&ins  a  g'reat  deal  of  technical  and 
statistical  information   that  m^y  of   our  readers  find  worth  saving  for 
future  reference.  There  is  no  better  way  of  p  eserving'  it  than  using'  the 
"BIG  BEN"  BINDER 
which    preserves   the   magazine   in  permanent   book    form.      Tliis    binder   is  hand.'-oine    and    durable, 
the    permanent    filing    of    magazines  as  easy  as   filing  ordinary   papers.      Itopens   Hat   lilie   a   regula 
comes   in    fine   art   cloth    with    the   name  of  our  Journal  .^tamped   in  gold  on    the    front    cover    and 
persons  who  desire  to 

Save  These  Valuable  A.rlicle 
this  hinder  is  just  the  thing,  as  it  holds  several  nuifibers  of  our  Journal  and   can   be   used   again 
year  after  year,  simply  by  taking  out   the   old   Journals  ^nd   inserting   the  new  ones  as  they  con: 

By    making    specia-1    arrangement   with   the   maniifacturers  of   this  best   binder   that   has  "ever 
the    market,    we   are   able    to    furnish    them    to    you    fpr    ONLY  Sl.OO  E/\CH, 


and  mal; 
■  iiook,  ai 
back.      Fi 


Merely   send   us   your  name   and  address  and   say:      "Send    us   your   binder, 
send  the  binder  promptly  all   charges  prepaid. 

Send   in  your  orders  now  and  begin   saving   the   statistical   and    technical    i 
lile   data,    that    will   be   published    in  The    Building    and    Iiidu.-trial    News   lliis 


■nclose    $1.00,"    ;: 
iformatioii.    articles 


indefinitely 
e  to  you. 
jeen  put  ort 

ind    we   will 


Date 


Xo  Building  &  Industrial  INJews 

S60  IVIisslon  St.,  San  Francisco 

Gentlemen:    Herewith  find  check  or  Postal  Order  for  three  dollars,  for  which  send  your 
paper  for  one  year  to 


IVo.- 


-Street 


City- 


state 
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THIS  WEEK'S  ILLUSTRATIONS: 


The  Sather  Campanile  Which  Is  To  Be  Erecfted 
On  The  University  Of  California  Grounds  At 
Berkeley.  Designed  By  Architect  John  Galen 
Howard  Of  San  Francisco. 

A  Modern  Skyscraper  Of  Twenty-Five  Stories 
Which  Is  To  Be  Erected  For  The  Hobart  Es- 
tate On  Lower  Market  Street,  San  Francisco, 
Designed  By  Willis  Polk  &  Co.,  Architects, 
San  Francisco. 
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Concrete  Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Clam  Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


Insley  Gravity  Concrete  Distributing  Plants 
Tlie  Best  and  the  Cheapest 


We  are  also  West  Coast  Distributors  for 
Lautli-cJurgens 

1,  2,  3  and  S  Ton 

IVIotor  Xpuck 

Equipped  with  a^y  style  bodies  including 
side  or  end  dump. 

Immecliate  Deliv^eries 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


Lauth-Juergens 
1  Ton  Truck 


All  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 
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Governor  Johnson  has  waited  u  reas- 
ona'ble  time  for  protesters  after  which 
lie  has  s.igned  the  Anti-Alien  land  bill 
just  as  he  sa.i<l  he  would  do.  Which 
reminds  one  of  the  able  magistrate 
who  announced  "I  will  now  take  this 
case  under  advisement  until  next  Mon- 
day, at  which  time  I  shall  render  my 
decision  in  favor  of  the  plaintiff." 

And  which  in  the  case  of  Johnson 
was  the  perfectly  proper  thing  to  do. 
He  definitely  stated  his  position  in  the 
matter,  clearly  outlined  the  policy  and 
duty  of  his  state  and  waited  to  see  if 
there  was  any  urgent  reason  why  he 
S'hould  not  sign  the  bill.  Hearing 
nothing  new  he  has  signed  it  just  as  he 
raid  he  would  and  tlie  Eastern  papers 
can   say  whiat  they  please. 

The  attitude  of  many  of  the  Eastern 
papers  is  absolutely  unitelligible  to 
a  person  living  here.  For  instance 
many  of  them  say  it  is  because  the 
Californians  are  lazy  and  shiftless 
farmers  that  they  object  to  a  more 
thrifty  and  industrious  race.  If  such 
is  the  case  and  a  living  is  easy  here 
wily  not  iimport  farmers  from  New 
England  and  the  middle  states.  Surely 
we  are  glad  to  welcome  all  good 
citizena  and  are  seeking,  and  have 
sought   that  kind   of   immigration. 

It  now  remains  to  be  seen  what  is  to 
be  done  by  the  political  shysters  and 
agitators  in  the  matter  of  the  refern- 
dum.  The  Governor  well  states  that  to 
involte  the  referendum  means  a  delay 
of  all  sucJi  legislation  and  nullifies  tlie 
effect  ot  the  law  till  the  general  elec- 
tion in  1914.  If  those  who  profess  to 
see  danger  in  the  leasing  clause  are 
sincere  in  their  contention  they  will 
invoke  the  Initiative  and  leave  the  law 
PS  it  stands. 


The  ChrrnicKj  publislies  a  financial 
statement  to  show  that  the  Geary 
Street  noad  is  running  'behind  ajid 
cautions  the  public  against  voting  any 
more  bonds  for  building  municipal 
ra,iiways.  As  an  item  ot  this  debt  con 
traded  by  the  city  it  cites  $251,804  as 
expen.^e  incurred  by  bond  elections  and 
delays  before  the  city  got  started  on 
the  road  or  before  it  earned  a  dollar. 
It  might  be  stated  that  a  lot  of  the 
delay  w'as  caused  by  the  eneinies  of  the 
municipal  railroad,  such  as  the  Chroni- 
cle and  that  needless  expense  was  in- 
curred by  the  activity  of  sucli  patriots. 
If  the  United  Railroad's  oan  pay  a 
dividend  on  a  capitalization  that  is 
three-fourths  water,  why  in  heaven's 
name  can  not  the  city  pay  a  dividend 
on  a  road  legitimately  built,  even  if 
it  has  to  lie  built  at  additional  expense 
because  of  the  pernicious  activity  of 
some  of  the  enemies  of  the  people. 


President  Ripley,  of  the  Santa  Fe 
Railroad,  is  quoted  as  saying  that  the 
Wilson  administra-tion  is  a  failure  and 
that  California  is  the  worst  governed 
state  in  tlie  union.  That  is  a  natural 
opinion  of  a  man  who  does  not  believe 
in  direct  legislation  or  popular  govern- 
ment, but  in  representative  government 
as  he  terms  it.  And  by  representative 
government  is  meant  the  old  order  of 
things  wlien  political  bosses  appointed 
the  representatives  and  they  in  turn 
were  the  creatures  of  big  business. 

One  thing  that  the  president  of  the 
Santa  Fe  praises  and  that  is  the  Public 
Utilities  Commission.  This  commission 
is  certainly  the  creation  of  the  present 
administration  and  certainly  it  would 
have  been  a  hundred  years  before  we 
would  have  gotten  such  a  commission 
under  the  old  order  of  things.  If  Mr. 
Ripley  would  sum  up  the  things  that 
•have  been  accomplished  by  the  present 
state  government  and  weigh  them 
against  the  things  that  have  been  done 
whicli  are  of  doubtful  merit  he  would 
find  this  to  be  one  of  the  best  governed 
states  instead  of  one  of  the  worst.  Of 
course,  fro.rn  his  viewpoint  of  govern- 
ment tiy  a  governing  class  it  is  tlie 
worst,  but  not  when  viewed  by  the 
only  logical  way  to  view  a  government, 
and  that  is  the  greatest  good  to  the 
greatest  number. 


The  Chronicle  says  that  it  with  nine- 
tenths  of  the  people  of  the  State  is 
opposed  to  Japanese  ownership  of  land 
in  this  State.  And  it  further  goes  on 
to  say  tliat  it  is  very  inadvisable  to 
pass  the  alien  land  bill  at  this  time. 
And  gives  as  a  reason  that  "California 
should  not  take  the  time  when  we  are 
inviting  all  nations  to  visit  us  to  do 
any  act  that  any  nation  may  consider 
unfriendly,"  And  it  furtlier  .states 
that  "Almost  the  entire  eastern  part  ot 
the  country  is  solidly  and  energetically 
against  California  in  this  question  and 
there  are  influences  far  more  potent 
than  any  in  California  ready  to  urge 
Congress  to  confer  at  once  the  right 
of  naturalization   on    the   Japanese." 

Why  does  not  the  Chronicle  state  just 
what  those  "influences"  arc?  Surely 
they  are  not  the  Christian  missionaries. 
-And  it  cannot  be  an  inherent  desire  ot 
the  white  race  to  mingle  with  the 
mongolian.  If  there  is  any  influence  at 
work  it  must  he  purely  mercenary.  On 
this  ground  only  can  all  this  active  in- 
terest in  the  situation  be  explained;  on 
this  ground  only  can  the  interest  of 
the    mercenary    press    be    attributed. 

If  the  land  law  is  of  sufficient  im- 
portance to  be  passed  at  all,  there  is  no 
excuse  for  putting  it  off  till  after  the 
Exposition.  If  this  is  to  be  a  white 
man's  country  keep  it  a  white  man's 
(country.  The  slave  owners  ot  the 
sout'h  had  a  hundred  times  better  argu- 
ment on  the  slave  question  than  do 
these  proponents  for  an  admixture  of 
races  have  for  their  side  of  tlie  ques- 
tion. 
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Necessity  Of  Technical  Education, 


T.  B.  Kldilor,  Director  of  Toi-hnU-al  Etl- 

iic«tion,   rnlK»ry.  at   tlie   C.   N.  A. 

II.    Cnnvfutloii.    CnlKlicy. 


Tlic  vei-y  fa.c-1  tliat  yuui-  eam.nittee 
in  arranging  its  program  for  this  con- 
vention invited  a  worker  in  tlie  field 
of  teclinical  education  to  address  you 
is  a  remarkaible  testimony  to  the  large 
place  which  my'  subjeat  occupies  in 
the  mindS'  of  thougihtful  men  today. 
An  association  of  keen  business  men. 
meeting:  to  oonsi'der  the  manifold 
problems  of  such  a  highly  complex  and 
ditncult  profession  as  that  represented 
here  today,  thus  formally  recognizes 
that  tecthnical  education  Is  within  such 
an  association's  purview  and  worthy 
:>i  some  attention  a/mongst  the  many 
subjects  which  are  considered  at  such 
gatherings.  Technical  ed'ucation  is  to- 
day a  feature  of  all  similar  conven- 
tions, and  I  venture  to  prophesy  that 
in  the  future  it  will  occupy  an  in- 
creasing amount  of  attention  and  will 
tecome  one  of  the  most  vital  things 
to  be  considiered  w.herever  employers 
and  manufacturers  may  assembly  to 
dincuss    their   affairs. 

What  are  the  reasons  whiob  may  be 
assigned  for  the  necessity  of  technical 
education  nowad^iys?  There  are  many, 
hut  one  of  the  chief,  that  "The  old 
order  changeth  and  giveth  place  to 
new,"  is  of  particular  application  in 
this  present  day  and  generation.  The 
initrodiuctio'n  of  machinery,  the  decay 
of  handwork,  the  practical  aibandon- 
ment  of  tlie  old  system  of  apprcntice- 
.''hip  with  its  close  relation  between 
the  learner  an'd  the  .master  of  the 
craft,  the  specialization  which  has  fol- 
lowed the  development  ■  of  factory 
work — all  of  these  have  had  their  ef- 
fect, and  there  are  m'any  other  causes 
which  could  be  cited.  But  sid«  by  side 
with  this,  the  very  complexity  of  mod- 
ern industrial  life  is  demanding  a 
higher  degree  of  efficiency  on  the  part 
of  the  workers  every  day.  The  need 
for  trained  intelligence,  a  knowledge 
of  machinery  and  proce?£es,  or  art  and 
science  increases  with  every  advance 
and  specialization  of  industry.  Ef- 
ficiency today  l;as  come  to  mean  a  very 
complex  thing,  and  we  cannot  get  ef- 
ficiency without  training,  and  tliat 
training  must  le  of  the  broadest  and, 
at  the  same  time,  most  intensive  in 
many  resipectf'.  Training  and  efficiency 
SO  hand  in  hand.  Listen  to  what  an 
investigator  from  this  side  says  of  a 
recent   visit   he   paid   to   Europe. 

"Abroad  we  seen  training  and  ef- 
ficiency go  hand  in  hand'.  In  the 
countries  w^liere  technical  education  is 
mos't  highly  developed.  efficiency 
strikes  you  at  every  turn;  the  cleanli- 
ness of  the  streets':  the  even  quiet 
movement  of  tOie  street  cars:  the  per- 
fection of  machines:  the  artistic  lines 
and  durahle  coni^'truction  of  the 
louses:  the  beauty  of  the  stained 
glass,  the  quality  and  design  of  the 
linoleum  you  walk  on.  the  planning  of 
city  extensions,  of  garden  cities:  the 
wealth  of  induisltrial  countries  like 
Kngland.  France.  Belgium.  Germany, 
the'  revival  of  Italian  commerce.  In 
Italy,  tlie  movement  of  technical  edu- 
cation is  now  turning  the  convents 
and  P'alacej  and  fortresses  of  the  Mid- 
dle Ages  into  art-industrial  schools 
and  museums.  In  Pi"Uto  j'ou  pass  from 
the  work  of  Donatello  and  Dell  Robbia 


to  the  vital  life  of  today,;-  under  new 
conditions  of  industry,  of  the  profes- 
sional school  of  dyeing  and  weaving. 
In  the  Caritello  of  Milan,  once  the 
stronghold  of  the  Sforzas,  now  reign 
the  sdhool  dire:ctor  and  the  curator. 
You  get  the  conviction  driven  ho'.ne 
and  pressed  in.  that  behind  all  that 
you  see  and  e.xperience,  behind  the 
whole  improvement  for  the  betterment 
of  the  nations  wherever  you  go  in 
Europe,  the  new  directing  force  is 
technical  education. 

"Everywhere  in  Europe  technical 
education  is  regarded'  as  an  essential 
factor  in  indaistriol  efiiciency.  To  de- 
velop a  new  indu'itry  or  revive  one 
that  is  languishing  they  institute 
s'chools  for  the  industry.  We  raise  the 
tariff:  they  raise  the  scliools.  The 
Swiss  make  the  most  perfect  w^atches: 
the  oldest  technical  trade  school  is 
said  to  be  the  school  for  watchmaking 
of  Geneva.  Gei-man  chemical  indus- 
tries lead  the  world:  the  des  of  the 
triea  lead  the  world:  the  dyes  of  the 
artist,  the  inks  for  fine  printing  (es- 
pecially color  printing),  are  German. 
Germany  has  over  six  thousand  school- 
trained  chemisits  in  her  chemical  in- 
dustries. The  indois'trial  rehatoilitia- 
tion  of  Italy  is  accompanied  by  the 
parallel  establishment  of  technical 
atfhools.  for  the  soap  industry,  for  the 
P'Oiper  industry  in  Milan,  for  the  tex- 
tile industry  at  Prato,  for  the  art  in- 
dustries at  Rome.  Florencie,  Venice, 
Milan,  for  the  mechanic  arts'  in  every 
important    town." 

In  Great  Britain  enormous  develop- 
ments have  taken  place  in  recent  years 
in  technical  education,  and  even  great- 
er things  are  forshadowed  in  the  far- 
reaching  program  now  heing  consid- 
ered   by   the    government. 

In  Canada,  too,  a  beginning  has  been 
made,  and  we  are  duily  expecting  with 
high  hopes  the  report  of  the  Royal 
Commission  on  Industrial  and  Techni- 
cal E'd'ucation  as  the  forerunner  of 
great  and  valuahle  scheme?'  of  prepar- 
tion  and  training  for  ind'ustrial  ef- 
ficiency in  this- dominion.  In  fact,  a 
nu.:nber  of  cities  have  not  even  waited 
for  the  report  of  the  commission,  liut 
'I'ave  already  entered  u-pon  the  work 
of  technical  education  for  thenlselves. 
The  field  is  ready  and  waiting  through- 
out tnfc  land,  for  the  need  of  technical 
ed'ucation  is  everywhere  recognized, 
althougl)  the  met'hods  of  siippl.ving  the 
need  are  not  always  clearly  discern- 
ible. It  may,  therefore,  be  of  'advantage 
to  consider  some  of  the  ways  and 
meins  whereby  this,  as  Shakespeare 
might  call  it,  "A  consummation  de- 
voutly to  Ite  wished"  may  be  hrought 
about. 

Fust,  let  me  lay  down  as  an  axiom 
that  technical  education  should  be  the 
affair  of  the  state.  In  raying  this  I 
am  not  unmindful  -of  the  greAt  things 
that  hvave  heen  done  in  this  field  by 
pj-ivQte  individuals,  .by  great- firms  and 
corporations,  by  !is.soclations  of  em- 
ployers and  others.  But;  we  already 
recognize  education  as  the  busitjcs-'s  of 
the  state,  though  perhaps  there  are 
some  w.ho  would  not  go  as  far  as  Stein, 
the   great    German    ed'ucator,    who    said 


it  was  the  cheif  business  of  the  .state. 
It  is  tlierefore  only  a  change  in  the 
kind  of  education  whlcJi  need  be  con- 
sidered, and  in  the  last  analysis  it 
merely  means  that  our  complex  mod- 
ern civilization  has  changed  the  de- 
gree of  the  demands  made  upon  the 
four  great  educational  agencies,  of  a 
generation  or  so  ago,  the  home,  the 
school,  the  cliurdi  and  the  workshop. 
I  need  scarcely  elaborate  this,  for  it  is 
patent  to  the  most  casual  observer 
that  more  and  more  is  being  asked 
from  the  school  'and  less  is  being  ob- 
tained from  the  other  agencies  today 
than  was  the  case  a  generation  or 
two  ago.  The  school  has  been  called 
upon  in  turn  for  moral  education,  for 
physical  training,  and,  having  met 
these,  the  school  is  now  called  upon 
by  society  for  industrial  and  voca- 
tional education,  -and  the  obligation  to 
train  for  industrial  eflficiency  is  thrust 
upon    the    schools. 

I  am  equally  sure,  however,  that  if 
the  schools  are  to  succeed  in  this  mat- 
ter, a  great  broadening  of  the  admin- 
istration of  education  must  take  place 
■and  the  fullest  co-operation  be  as- 
sured between  educators-,  employers 
and  manufacturers.  That  this  co- 
operation will  be  forthcoming  there  is 
a  possible  doubt,  for  it  is  already  in 
existence  in  hundreds  of  places  in 
ways  on  which  I  shall  touch  briefly 
later  on  and  isi  susceptible  of  enor- 
mous    development     everywhere. 

The  question  of  the  best  and  most 
adequate  forms  in  which  the  ideals  of 
industrial  and  (Vtfcatiorial-  education 
shall  be  developed  is  occupying  a  tre- 
mendous amount  of  study  all  over  this 
continent  today,  and  out  of  the  welter 
of  ideitri  and  theories  which  have  pre- 
sented themselves.  Some  few  basic 
principles  are   emerging. 

Fir.st  and  foremost  it  is  being  gen- 
erally recognized  that  the  basis  of  any 
satisfactory  system  of  training  for 
industry  must  be  laid  in  the  common 
schools  of  the  land.  For'  the  large 
majority  of  children  never  reach  the 
..econdary  or  higher  schools,  and,  in- 
deed all  too  many  in  our  cities  do  not 
even  complete  the  elementary  .school 
course. 

The  begining  oi'  elenents  of  indu?'- 
trial  C'lucation  are  already  in  many 
elementary  schools,  although  the  mat- 
ter is  often  misunderstood.  We  teach 
our  older  girls  sewing  and  cookery: 
our  older  boys  get  wood'work  and 
nietalwork;  and  in  tlie  best  systems 
handwork  and  drawing  are  tauglit  to 
children  throughout  the  schools. 
These  are  essentiall.v  industrial  in 
their  bearing,  though  not  introduced 
for  that  purpose.  These  things  are 
laught  to  the  pupils  in  our  schools  be- 
cause t  c  average  natural  aptitude  of 
a  child  is  towards  things  and  not  ideas. 
.■\ll  children  love  to  do  and  handle 
things,  and  the  newer  methods-  in  ele- 
mentav.v  edu(>ation  iilm  to  make  living, 
active  thinkers  hy  means  of  conercte 
work  with  the  liands  which  enlls  Into 
action  a  wide  ranwe  of  tlio  child's 
powers    and   activities. 

Tlio    l»To-Voi'ntlon«I     School. 

Uut  tluiugh  in  many  clcuicntary 
school    systems    niuoli    good    has    been 
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I    acliieved  by  the  Introduction  of  manua.1 

i    trnlning  methods' such  as  I  have  brelfly 

outlined,     it     isi    now     recognized     tliat 

these   do    not    g-o    far    cnougli    to    inliu- 

ence    the    larg-er    matter    of    industrial 

i   education.     In   the   more  advanced   cen- 

[  ters  of  education  a   new  type  of  school 

I  Is  being-  evolved,   termed   the  prc-voca- 

i  tlonal    school. 

1  In  such  schools,  boys  and  girls 
i  from  the  ages  of  eleven  or  twelve  up 
;  to  fourteen  years,  take  a  two  years' 
I  course  in  wliich  about  half  the  time 
}  is  devoted  to  practical  training  in  the 
I  broad,  basic  elements  of  industrial  vo- 
j  oatiohs,  and  the  otHier  half  to  instruc- 
}  tion  in  the  ordinary  academic  subjects 
i  of   the   scihool    course. 

Tlie  aim  is  not  to  teach  a  trade,  but 
to  provide  a  basis  for  specialized  train- 
ing: later  on  whether  in  the  school  or 
In  llie  workshop,  better  still  in  a  com- 
bination of  both.  Chiefly,  however,  the 
aim  is  to  give  t.he  pupils  a  laias  and  a 
liking  for  industrial  pursuitsi,  so  that 
[  on  leaving  school  they  may  enter  on 
'  some  proper  trade  or  calling,  instead 
:  of  entering  flie  ranks  of  nondescript 
employ.nents  which  may  mean  the  im- 
'  mediate  dollar  hut  all  too  soon  lead 
Into  the  "blind  alley"  of  unskilled 
I  labor  and  casual  employment  in  which 
hundreds  of  young  men  entering  into 
I  manhood    find    bhemselve^i 

VcMMitfonal    or   Eremcntary   Trade 
Schools. 
The   next    t,\'pe   of   a   school   whicli    is 
being  evolved    is   the   vocational   or   ele- 
mentary trade  school   which    takes  care 
jof    the    pupilB    during    tlie    years    from 
ifourteen    to    sixteen,    the    most    critical 
[period  of  youth   today.  The  best  sichools 
■of  this   type   unite   a  minimum   of   gen- 
leral  education   with   a  .maximum  of  vo- 
[cational   training.     A   typical   school   of 
fbis  kind    whicli    I   visited   recently   of- 
ffered    courses    in    conimercial    subjects, 
ioarpentry,       caliinet-making,       machine 
i^hopwork,     pattern-making.       mechani- 
ical    drawing,      dressimaking,      millinery 
land   cookery.     The   fiubjects  of   general 
[education,    such    as      Englis,h,      history, 
X'ivics,    mathematics,      science,   ihygiene, 
'etc.,  are  taug.ht   in   sucli   schools  by   se- 
letted    teachers    of    academic    training, 
hut  are  consciously   organized'  in  meth- 
'udsand  material  to  meet  the  vocational 
[needs    of    the    pupils.      The    shop    and 
olBce   subjects  are   taught   by   trade  ex- 
jperts  in   conditions   as   like   as   possible 
Ito    actiial     cojiimercial     workshops    and 
iliusiness    establis.hments.      The    gradu- 
'ite    of    ffuc'h     sdiools    are    readily    ac- 
cepted  by   employers   as  special  appren- 
tices  and    invariably    earn    good    wages 
irom    the   beginning. 
'      Part   Time  auA   Evening   Schools. 
i    Tliere    are,     however,     many    limita- 
fioiis    to      the      development      of      such 
'chools,   such   as   the   need    of   self-S'up- 
iiort    of    the    wage-earning    class,      the 
^■ost    of    etjuipment.    and    the    high    spe- 
■ialization  in  many  trades  today  which 
renders    actual    experience    in    a    com- 
frcial    shop    a    prime    necessity.      Other 
ineans    must    therefore    be    found,    and 
I'hief    among    these     is    the     part-tilme 
ndustrial    and    continuation    school.      It 
s  to  such    schools   especially   I   referred 
earlier   in    my    paper    when    I    s/poke   of 
i;he  great   necessity   of  co-operation   on 
.  'he    part    of    the    employers.      For    this 
■orm    of    training    niiust     of    necessity 
neet  the  needs  of  the  workers  without 
'etechlng    tliem    from    the    occupations 
'o    which    they    look    for    their    support, 
"hla    type    of    school    isi    chiefly    repre- 
jented  on    this  continent  at    present  liy 
'■  e    night    school,    but    already    exam- 


ples are  not  wantlngf  to  show  that  as 
we  develop  our  faculties  for  Industrial 
training  we  .ihall  offer  more  and  more 
of  this  in  the  liours  of  the  day  through 
the  co-operation   of   the  employers. 

Mlany  ot  the  great  Industrial  cor- 
porations already  provide  facilities  for 
instruction  and  require  tlieir  aippren- 
tices  to  attend  during  certain  work- 
ing liours  eacli  week;  notably  the  great 
railway  companies  and  many  of  the 
'uetal  industries.  You  may  say,  perhaps, 
tliat  it  would  be  difficult  to  do  this  in 
llie  building  trades  and  there  is  some- 
thing to  be  said  for  the  objection:  it 
is  likely  that  these  trades  will  have 
to  depend  more  largely  than  some 
others  on  evening  schools.  But  as 
facilities  for  technical  education  in 
the  s'bape  of  buildings  and  equipment, 
such  as  the  polytecbnic  and  trade 
schools,  increase,  I  am  sure  that  the 
employers  will  be  found  in  your  trades 
who  will  be  only  too  read'y  to  grant 
their  learners  the  opportunity  of  at- 
tending such  institutions  for  a  few 
ho'urs  at  least  in  the  day  time.  Why, 
also,  could  we  not  have  short  courses 
during  tlie  winter  when  the  building 
ti'ades  are  idle,  just  as  every  college 
of  agriculture  now  provides  courses 
for  farmers'  sonsi  at  the  period'  of  the 
year  when  Work  on  the  farm  is  at  its 
minimum.  In  the  depth  of  winter, 
hundreds  of  .men  would,  I  feel  con'fi- 
dcnt,  be  glad  to  take  short  courses  in 
special  subjects  related  to  their  trade 
occupatii^n,  with  resulting  benefit  all 
round. 

The  part-time  or  evening  continua- 
tion scliool  need  not  be  confined  to 
large  towns  or  cities,  though  in  small- 
er centers  of  population  it  may  be  lim- 
ited in  its  scope  to  the  teaching  of 
drawing,  mathematics  and  elementary 
science.  But  I  am  firmly  of  the  opin- 
ion that  the  co-<operaitive  part-tim'e 
school,  both  day  and  evening,  will  go 
a  very  long  way  towards  a  solution  of 
tlie  problem  of  technical  education, 
especially  in  the  ti-ades  represented 
here  today.  For  we  must  regard  it 
tliat  tlie  lad  working  at  his  job  is  be- 
ing educated  by  it,  and  if  we  supple- 
ment this  by  a  special  kind'  of  school 
training,  to  be  carried  on  during  a 
part  of  the  time,  we  have  a  double 
schooling.  The  English  industrial  ed- 
ucation leaders  believe  in  tlie  theory 
that  while  a  trade  cannot  be  taught 
in  a  school,  neither  can  it  be  taught 
without  a  school,  and  this  is  resulting 
in  tile  evoloition  and  developjnent  of  a 
satisfactory  form  of  general  and  vo- 
cational education  for  industrial  work- 
ers. 

Germany,  too,  has  done  a  great  deal 
with  part-time  technical  schools.  The 
report  of  the  national  association  of 
manufacturers  of  the  United  States  in- 
dustrial education  recently  issued 
says    of   Germany    in   this   connection: 

"After  forty  years  of  this  kind  of 
double  schooling  in  Germany,  the.lii'g.h 
places  in  her  Industries,  engineering 
and  commerce,  are  filled  by  the  sons 
of  toil,  the  product  of  tlie  day's  work 
plus  the  continuation  school.  Germany 
lias  plenty  of  graduates  of  the  old- 
time  engineering  and  industrial  schools 
and  colleges.  Great  numbers  of  these 
graduates  are  out  of  work  or  are  em- 
ployed in  subordinate  positions,  the 
leading  positions  there  being  generally 
occupied  by  the  boys  who  quit  tlie  all- 
day  .'School  at  about  fourteen  years  of 
age." 

1  am  not  considering  in  this  paper 
the    matter    of    the    hig-her    training    of 


the  leaders  of  Industry,  for  which  fine 
institutions  ot  teohnology  exist;  such 
as  the  a<)plied  science  divisions  of 
the  universities  of  McGill  and  To- 
ronto, the  Massachusetts  Institute  of 
Technology  and  numerous  kindred  In- 
stitutions in  other  parts  of  the  United 
States.  The  train'.ng  of  highly  spe- 
cialized leaders  of  industry  is  being 
well  provided  for  and  the  problen 
everywliere  is  'how  best  to  train  the 
rank    and    file. 

I  believe  tlie  solution  will,  while 
varying  in  detail  in  different  localities 
and  trades,  be  found  ultimately  in  the 
fullest  co-operation  between  the  work- 
shop and  the  school,  in  all  grades  of 
technical  training.  Co-operative 

schernes  of  education  are  already  in 
operation  in  several  parts  of  the 
United  States  and  are  proving  very 
successful.  In  Wisconsin  the  new  law 
provides  that  any  contracts  of  the  na- 
ture of  apprenticeship  shall  state  the 
numiber  of  hours  to  be  spent  in  in- 
struction weekly,  and  also  limits  the 
total  number  of  hours  to  fifty-five  in 
any  on«  week.  This  law  further  stip- 
ulates that  not  less  than  five  hours 
weekly  shall  be  given  to  instruction, 
and  that  the  subjects  must  be  approved 
by  the  State  Board  of  Industrial  Edu- 
cation. The  instruction  may  be  given 
in  a  public  school  or  in  such  other 
manner  as  may  be  approved  by  the 
[board.  Recent  enquiries  ishow  that 
these  requirements  meet  the  favor  of 
ma'ny  of  the  largest  employers  in  Wis- 
consin, and  "there  is  reason  to  be- 
lieve that  the  apprenticeship  system  as 
now  provided  will  develop  materially 
in  ways  advantageous  to  employer  and 
epioyee,"  It  is  pos'si'ble  that  this  law 
might  be  improved  if,  as.  in  Germany, 
an  examination  was  made  at  tlie  end  of 
tlie  course  to  see  that  the  apprentice 
has  received  his  du?.  As  the  right  to 
take  apprentices  in  Germany  depends 
upon  this,  it  is  needless  to  say  that 
German  employers  keep  tab,  so  to 
speak,  on  the  local  school,  and  see  that 
it  is  doing  its  duty  by  the  apprentice. 
A  recent  visitor  to  Germany  says  of 
tills  dual  training  of  shop  and  school: 
"There  is  no  more  potent  element  in 
the   success   of  the  German  system." 

One  or  two  practical  suggestions  and 
I  bave  done.  As  practical  business 
men.  start  soincthing,  however  small, 
in  the  way  of  industrial  education  in 
your  convmunity,  or,  better  still,  do  all 
possible  to  help  your  local  education 
authorities  to  undertake  it  with  your 
co-operation  and  advice.  If  technical 
education  already  exists  in  your  town 
or  city,  more  than  ever  is  your  co- 
operation and  help  necessary  if  it  is 
to  become  a  real  and  vital  thing  in  the 
business  of  the  nation.  Here  in  Cal- 
gary we  have  made  a  beginning  and 
have  instituted  evening  technical 
classes  which  have  attracted  numerous 
students.  But  the  point  I  wish  to  em- 
phasize is  that  wiliile  these  are  carried 
on,  by  the  public  school  board  at  pub- 
lic expense,  they  are  largely  under  the 
management  and  direction  of  such 
bodies  as  yours.  The  Calgary  Build- 
ers' Exchange  has  each  year  nomin- 
ated one  of  its  members  to  serve  on 
the  advisory  board,  and  at  least  three 
other  meiTiibers  of  the  excliange  are  on 
the  advisory  board  representing  spe- 
cial branches  of  the  construction 
trades,  such  as  the  sanitary  and  heat- 
ing engineers,  the  electrical  engineers 
and   others. 

We  have  also  representatives  of 
labor  on  our  committee  and  thus  have, 
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I  believe,  an  Ideal  body  to  direct  In- 
dustrial and  teahnlcal  education.  For 
In  It  we  have  the  three  great  social 
interests  working-  together,  employers, 
workers  and  Fohool  men,  all  devoted 
to  one  common  cause. 

May  I  also  ask  that  you  preserve  a 
sympathetic  attitude  towards  the  many 
attempts  at  broadening  our  elementary 
school  course.  It  is  so  easy  to  raise 
the  cry  of  "Fads"  when  an  earnest 
and  thoughtful  siuperintendent  of  a 
school  system  wants  to  introduce  art 
teaching,  manual  training,  cooking, 
sewing  and  other  modern  methods  of 
developing  the  latent  powers  within 
the  children.  All  of  these  will  lielp 
us  to  create  an  industrial  intelligence, 
while  at  the  same  time  broadening  and 
enriching  the  life  of  the  pupils  in 
many   ways. 

Another  agency  for  the  education  of 
the  worker  that  is  worthy  your 
heartiest  support  is  the  public  library. 
Here  in  Calgary,  the  technical  educa- 
tion comsmittee  is  in  very  close  touch 
with  our  pu'blic  library,  and  the  latest 
works  of  technical  reference  are  con- 
stantly being  o'btained.  The  library 
records    show    that    the    students    make 


BUILDING  AND  INDUSTRIAL  ^lEWS 


full  use  of  these  hooks,  and  thus  it  la 
a  very  real  and  practical  part  of  the 
work  of  technical  education  in  tliis 
city. 

But  technical  education  is  n  many- 
sided  problem  which  wdll  call  for  all 
our  efforts  to  solve.  Experiments 
must  be  made  and  several  kinds  of 
schools  will  probably  be  evolved  be- 
fore finality  is  reached,  and  an  open 
mind  and  clear  thinking  on  the  part 
of  all  roncerned  are  prime  necesfities. 
Of  one  thing  we  may  be  certain,  how- 
e\'er.  and  it  is  that  our  present  scliools, 
loth  elementary  and  high.  will  be 
modified  in  many  ways  to  meet  tJie  de- 
mands of  industry.  For  we  are  learn- 
ing today  that  wonderful  natural  re- 
sources alone  do  not  avail  a  nation, 
but  that  industrial  elflciency  is  the 
prime  factor  in  a  nation's  commercial 
supremacy.  Efficiency  involves  train- 
ing, and  the  nations  that  will  be  in 
the  forefront  in  the  years  to  come  will 
te  those  that  have  done  most  to  pro- 
vide this  training  for  their  people. 
For  efficiency  in  work  means  happineess 
for  the  individual  and  efficient  indi- 
viduals will  mean  a  contented  and 
prosperous   nation  in   tlie   widest   sense. 
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APARTMENT  HOUSES. 

SAN  FRANCISCO^ — Apartment  house. 
3  story  and  base,  frame.  110.000.  Ar- 
chitects, A.  F.  and  O.  M.  Rousseau,  Mo- 
nadnock  Bldg..  S.  F.  Owner,  W.  K. 
Bush.  The  building  will  cover  an  area 
of  24x58  feet  and  will  be  arranged  for 
one  store  on  the  first  floor  and  five 
apartment  flats  on  the  upper  floors. 
Interior  finish  will  be  of  pine  with 
some  elm  /veneer.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  open  fire  places  of  gas 
grates  in  the  in  the  suites.  All  apart- 
ments will  be  etfuipped  witli  wall  beds 
and  will  be  supplied  with  hot  and  cold 
running  water.  Exterior  of  the  build- 
ing will  be  covered  with  rustic  and 
shiplap.  Plans  are  complete  and  fig- 
ures   are    being    taken. 

SAN  FRANCISCO — Apartment  house, 
3  story  and  base,  frame.  Cost  not  stat- 
ed. Architects,  A.  F.  and  O.  M.  Rous- 
seau, Monadnock  Bldg..  S.  F.  Owner, 
Sylvia  Perazza.  The  building  will  be 
erected  on  Pacific  .''■treet  near  Hyde 
street,  and  has  been  arranged  to  con- 
tain six  suites  of  two  and  three  rooms 
each  and  bath.  Interior  finish  will  be 
of  pine  with  sone  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
loom  and  reception  hall.  There  will 
be  open  fire  places  or  gas  grates^  M-an- 
teis  will  be  of  tile.  Tile  will  be  used 
in  the  bath  rooms.  Wall  beds  will  be 
installed  in  all  suites.  Exterior  of  the 
building  will  lie  covered  with  brick 
veneer  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
'-ire   being  taken. 

SAN  FRANCISCO— Apartment  house. 
3  rtory  and  base,  frame.  Cost  not  stat- 
ed. Architects,  A.  F.  and  O.  M.  Rous- 
seau, Monadnock  Bldg.,  St  F.  Owner's 
name  withheld.  This  building  will  be 
erected  at  the  nmrtheast  corner  of  ISth 
and  Guerrero  .streets,  and  will  contain 
■a  number  of  two  and  three  room  suites 
on  the  second  and  third  floors.  Sev- 
eral   modern    stores    will     occupy    the 


first  floor.  Interior  finish  will  be  of 
pine  with  some  hardwood  veneer.  Oak 
fioors  will  be  used  in  the  reception 
halls  and  living  rooms.  There  will  be 
a  central  heating  system.  Bath  roo^ms 
win  be  finished  in  ceinent  plaster.  The 
exterior  of  the  building  will  be  cov- 
ered with  rustic  and  klinker  tirick 
veneer.  Plans  are  complete  and  fig- 
ures   are    being   taken. 

OAKLAND,  CAL. — Apartment  house, 
3  story  and  base,  frame.  $1'0,000.  Ar- 
chitect, none.  Owner,  A.  G.  McNeill, 
1424  9th  Ave.,  Oakland.  The  building 
will  be  erected  at  tlie  southeast  cor- 
ner of  9th  avenue  and  East  14th  street. 
•and  will  be  arranged  for  a  store  on 
the  first  floor  and  24  rooms  above. 
These  room?  will  be  arranged  in  two 
and  three  room  slites  with  bath  and 
wall  beds.  Interior  will  be  finished 
in  pine  and  all  living  rooms  will  have 
hardwood  floor.s.  Baths  will  be  fin- 
ished with  cement  plaster.  The  exte- 
rior of  the  building  will  be  covered 
with  rustic  and  shiplap.  Plans  are 
complete  and  the  work  will  he  done  by 
Day    Labor. 

RICH.MOND,  CONTRA  COSTA  CO., 
OAL. — Apartment  housie,  2  story  and 
base,  brick.  Cost  not  stated.  Archi- 
tect, J.  B.  Ogborn.  611  Macdonald  Ave., 
Richmond.  Owner.  C.  G.  Blake.  The 
building  will  be  arranged  for  stores 
on  the  flrsit  floor  and  the  entrance  to 
apartments  above.  Upper  floor  will  be 
subdivided  into  two  and  tliree  roo.ii 
suites  witli  baths.  Interior  finish  will 
be  of  pine  throughout.  There  will  be 
wall  beds  in  all  apartments..  Cement 
plaster  will  be  used  in  the  bath  rooms. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans,  are  com- 
plete and   figures  are  being  taken. 

LONG  BEACH.'  IjOS  ANGELT2S  CO. 
CAL. — .Apartment  house.  4  story  and 
-lase.  Class  C.  Cost  not  stated.  Ar- 
chitect, T^eonard  I.,.  .Tones.  I.  W.  Hell- 
man  Bldg.,  L.  A.  Owner,  Fred  IJennie. 
The  building  will  cover  an  area  of  50x 
1'44   feet,   antl   the  interior  has   been  ar- 


ranged for  a  total  of  102  rooms.  These 
will  be  arranged  in  two  and  three 
room  suites  with  private  batlis  and 
wall  l.eds.  Interior  finish  will  be  of 
pine  and  hardwood.  Bath  rooms  will 
be  finished  in  cement.  There  will  be 
steam  heat,  elevator  service  and  a 
vacuum  cleaning  system.  Exterior  of 
li'e  building  will  be  faced  with  pressed 
trick.  Plans  are  nearly  complete  and 
fig-ures    are    to    be    called    for    shortly. 

L0'.-3  ANGELES,  CAL.  —  Apart  nent 
l.ouse,  4  story  and  base,  brick.  Cost 
not  r.tated.  Architect.  Milwaukee 
Euilding  Co.,  Wright  and  Callender 
Bldg.,  L.  A.  Owner,  G.  A.  Melsing.  The 
building  will  he  erected  on  a  coj-ner 
site  and  will  cover  an  area  of  117x1."j0 
feet.  Interior  will  contain  a  total  of 
12.i  rooms,  arranged  in  two  and  three 
room  suites  with  private  baths  and 
nail  beds.  Interior  finish  will  be  of 
pine  and  hardwood.  Tile  wainscot 
and  cement  fioors  will  be  used  in  tlie 
bath  rooms.  Plans  provide  for  steam 
heat,  elevator  service  and  vacuum 
cleaning  system.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
and  artificial  stone.  Plans  are  being 
prepared. 

SAN  PEDRO,  LOS  ANGELES  CO., 
CAL. — Apartment  house,  3  story  and 
base,  brick.  Cost  not  stated.  Archi- 
tect, Thomas  Pi-eston,  Higggins  Bldg., 
L.  A.  Ov/ner,  J.  J.  Connor.  The  build- 
ing- has  teen  designed  to  contain  21 
suites  of  two  and  three  rooms  each 
with  bath  and  will  cover  a  lot  .50x90 
feet.  Interior  finish  will  be  of  pine 
and  hardwood.  Plans  provide  for 
steam  heat  and  a  vacuum  cleaning  sys- 
tem. Bath  rooms  w-ill  be  finished  in 
tile  and  ceinent  plaster.  Wall  beds 
will  be  used  in  all  suites.  The  exterior 
of  the  building  -will  be  faced  witli  blue 
pressed  brick.  Plans  are  now  being 
prepared. 

LOS  ANGELES,  CAL.  —  Apartment 
house.  3  story  and  base,  brick.  Cost 
not  stated.  Architect,  Leonard  L 
.lones,  I.  W.  Hellman  Bldg.,  L.  A.  Own- 
er. .Mrs.  A.  G.  Thompkins.  The  build- 
ing- will  cover  an  area  of  50x135  feet 
and  Will  contain  55  rooms  arranged  in 
two  and  three  room  suites  with  pri- 
vate bat'i  and  wall  beds.  Interior  fin- 
ish will  he  largely  of  pine  with  some 
I:-jrdvvooJ  trim  in  the  living  rooms 
ami  hardwood  floors.  Bath  rooms  will 
lia\-o  tile  wainscot  and  cement  floors. 
There  will  be  steam  heat,  elevator 
service  and  a  vacuum  cleaning  sys- 
tem. Exteiior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
being    prepared. 

Contracts  A-warded. 

LONG  BEACH,  LOS  ANGELES  CO., 
CAL. — Apartment  house,  7  story  and 
liase,  reinforced  concrete,  $215,000.  Ar- 
cliitect.  Paul  C.  Pape,  Union  League 
Bldg..  L.  A.  Owner,  E.  Tisnerat.  Con- 
tractors. Dutro-VV'ren  Construction  Co., 
10  -American  Ave.,  Long  Beach,  gen- 
eral construction.  Contract  price, 
$125,000. 

S.AN    FRANCISCO — Apartment    house, 

3  story  and  base,  frame,  $10,500.  Archi- 
tei-t,  ,Tolin  ,1.  Foley,  4S  Kearny  St..  S.  F. 
Owner,  Mr.  Solari.  Contractor,  Pat- 
rick Fahy,  '.iilS  Noe  St..  S.  F..  general 
f onftruction,  $10,545.  Painting  to  H. 
Kunst  and  plumbing  to  E.  Cruslic. 

PORTLAND.   ORE — Apartment   liouse, 

4  story  and  base,  reinforced  concrete. 
Cost  not  stated.  .Architect  .1.  S.  Atkins, 
Henry  Hldg..  Portland,  owner,  W.  A. 
Bucll.  Contractors,  Griltilh  &  idislar. 
Hamilton  Bldg.,  Portland.  Contract 
price  not   stated. 
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BANKS. 
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KAI^lFA.  WA.'iH.— Bank.  1  story 
and  base,  reinforced  concrete.  Cctt 
not  stated.  Architects.  Beezer  Bro.s,, 
Northern  Bank  Bids:.,  .Seattle.  Owners. 
Kalama  Bank.  Tlie  building-  will  1)8 
designed  in  the  classic  style  and  will 
cover  an  area  of  2.5xG5  feet.  There  will 
be  a  large  public  space,  private  offices 
and  work  rooms.  Interior  partitions 
will  be  of  hollow  tile.  Interior  finisli 
will  be  of  pine  and  hardwood  witli  or- 
namental plaster.  Considerable  orna- 
mental iron  will  also  be  used.  There 
will  'be  a  central  heating-  system  and 
coin  and  sof  deposit  vaults.  Exterior 
of  the  building  will  be  faced  with 
pres.s-ed  brick.  Plans  are  complete 
and  fig-ures  will  be  called  for  at  once. 
REDLAND.S.  SAN  BERNARDINO  CO., 
C.\L.. — Bank  and  offices.  3  story  and 
base,  reinforced  concrete  and  steel, 
$75,000.  Architects,  Parkinson  & 
Bergstrom,  Security  Bldg.,  L,.  A.  O-n'n- 
ers.  First  National  Bank  of  Redlands. 
Tlie  building  will  cover  -an  area  of  40x 
lis  feet.  The  entire  flrF.t  floor  will  he 
occupied  by  the  bank.  Up'per  floor  will 
be  subdivided  into  modern  offices.  In- 
terior of  the  banking  rooms  will  be 
handsqnely  finished  in  pine  and  hard- 
woods. Tile  floor  will  'be  used  in  tlie 
public  room.  There  will  be  steam  beat. 
Special  coin  and  safe  deposit  vaults 
■tt'iU  be  installed.  The  exterior  of  the 
luilding  will  be  faced  with  artificial 
!tone.      Plans    are   being   prepared. 

Contracts  Awarded. 

FOWUER,  FRESNO  CO.,  OArL.— Bank 
and  offices,  2  story  and  base,  brick, 
$'5,000.  Architect's  name  not  given. 
Owners,  Fowler  National  Bank.  Con- 
tractors, Trewhitt  &  Shields,  Hanford. 
Contract  price,  $14, SCO.  Note:  This 
contract  does  not  include  bank  fixtures 
oi-    \-aults. 
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.-<.\N'  FRAXClSCi)  —  Waroliouse.  1 
si  my  and  base,  reinforced  concrete. 
'■-si  not  ftated.  Architect,  William  H. 
t'lim,  Jr.,  425  Kearny  St.,  S.  P.  Owner, 
tlonzales.  The  building  will  be  erected 
on  Washington  street  in  the  heart  of 
the  conmission  district.  The  floor  will 
be  of  concrete.  Building  will  be  car- 
ried on  a  pile  foundation.  Entire  struc- 
ture will  cover  an  area  of  40x60  with 
an  L  20x60.  Interior  finish  will  be  of 
pine.  Patent  store  fronts  and  metal 
window  sash  and  framesi  will  be  used. 
The  exterior  of  the  building  will  prob- 
ably be  faced  with  cement  plaster. 
Plans  are  being  prepared  and  Ijids  will 
■be    called    for    shortly. 

SAN  FRANCISCO— Shop,  1  story, 
frame  and  corrugated  iron,  $2,500.  Ar- 
chitect, none.  Owners,  Fliegner  &  Hoff- 
man, Howard  street  east  of  12th,  S.  F. 
The  building  wlien  completed  will  be 
used  for  an  orn-amental  iron  works. 
No  interior  finish  will  be  installed.  The 
exterior  of  the  building  will  be  cov- 
ered \vith  corrugated  iron.  Plans  are 
in  the  hands  of  the  owners  and  the 
work   is  now  being  done  by   Day  Labor. 

SACRAMENTO,  CAL.— Flour  mill,  5 
story  and  hase,  reinforced'  concrete. 
Cost  not  stated.  Arcliitect,  P.  J.  Herold, 
Forum  Bldg.,  Sacramento,  Owner's 
name  withheld.  The  architect  .has  just 
completed  working  drawings  for  the 
largest  flour  mill  to  be  erected  in  the 
Interior.  The  structure  will  be  fire- 
proof throughout  and  will  be  equipped 
with  the  most  modern  machinery.  Con- 
siderable   steel    will     be    used,       Metal 


are  specified. 
Exterior  of  the  building  will  be  faced 
witli  cement  plaster.  Plans  are  com- 
!)lete  and  figures  are  now  being  taken 
by    Mr.    Herold. 

S.^CRAMliJNTO,  CAL.— Grain  eleva- 
tor, reinforced  concrete  construction. 
Cost  not  stated.  Architect,  P.  J.  Her- 
old, Forum  Bldg.,  Sacramento.  Owner's 
name  witlilield.  Bids  are  now  being 
taken  for  a  reinforced  concrete  grain 
elevator  which  is  to  be  erected  in 
conneirtl,on  -with  'the  flour  mill  d«- 
scribed  above.  This  elevator  will  liave 
a  capacity  of  ?5,000  bushels  and  will 
I  e  fireproof  througliout.  Exterior  will 
be  faced  witli  cement  plaster.  Bids  are 
now  being  taken. 

SAN  PRANCISCO— Laundry,  1  and  2 
story  and  base,  brick.  Cost  not  stat- 
ed. Architect,  William  H.  Crim,  Jr., 
423  Kearny  St.,  S,  F.  Owner,  Edward 
E,  Rolkin.  This  building  has  heen 
mentioned  here  before.  The  structure 
will  cover  an  area  of  86^4x275  feet. 
The  greater  portion  of  the  building  will 
be  occupied  by  the  laundry  and  stables. 
The  two-story  part  will  be  arranged 
for  flats.  A  contract  for  the  grading 
and  brick  work  lias  been  let.  Mr.  Rol- 
kin is  now  taking  figures  for  the  other 
parts   of   t'^e   work. 


FIRE  HOUSES  AND  JAILS. 


SAX  Flt.-XXCI.-^CU— Police  station.  2 
story  and  base,  brick  and  steel.  Cost 
not  stated.  Airchitect,  City  Depart- 
ment of  Architecture,  Temporary  City 
Hall  Bldg.,  S.  F.  Owners,  City  and 
County  of  Srm  Francisco.  This  huild- 
ing  will  be  erected  at  the  coiner  of 
Commercial  and  Drumm  streets  and 
will  contain  the  general  office,  guard 
room  and  cell  block.  Upper  floor  will 
be  arranged  for  a  rest  room.  There 
will  be  a  central  .heating  system.  In- 
terior finish  will  lie  of  pine  and  hard- 
woods. A  cement  floor  will  be  used. 
Exterior  of  the  building  will  probably 
1  e  faced  with  pressed  brick.  Plans 
are  being  prepared.  Bids  -will  -he  called 
for  shortly  through  the  office  of  the 
Koard  of  Public  Works. 


PLATS. 


SAN  FRANCISCO — Flats,  2  story  and 
lase,  frame,  $2,300,  Architect,  J.  C. 
Flugger,  Crocker  Bldg.,  S.  P.  Owner, 
H.  Borge,  1615  Noe  St.,  S.  P.  These  flats 
will  be  erected  on  LSth  avenue  north 
of  Clement  and  each  flat  will  contain 
five  or  six  rooms.  Interiors  will  be  fin- 
ished in  pine  with  some  hardwood  ve- 
neer. Hordwood  floors  will  be  used  in 
tlie  living  rooms.  There  will  be  open 
fire  places  and  tile  or  brick  mantels. 
Baths  will  have  canent  wainscot.  The 
exterior  of  the  liuilding  will  be  covered 
with  rustic  and  klinker  brick  veneer. 
Plans  are  complete  and  in  the  liands 
of  the  owner  who  will  do  the  work  l)y 
Day  Labor. 

SAN  FRANCISCO— Flats.  2  story  and 
base,  frame.  $7,000,  Arcliitect.  William 
H.  Crim,  Jr.,  425  Kearny  St.,  S.F.  Own- 
er's name  withheld.  The  building  will 
be  erected  on  Parnassus  avenue,  and 
will  contain  two  large  flats  and  a  ga- 
rage in  the  basement.  Interior  flniah 
will  be  of  pine  with  .hardwood  veneer 
-.rnd  panels.  Oak  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
a  central  heating  system  and  open  fire 
places.  Mantels  will  be  of  brick.  Tile 
will  be  used  in  the  bath  rooms  and 
kitchens.     Exterior  of  the  building  will 
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l>e  covered  witli  sliiplap  and  cement 
plaster  on  metal  lath.  Plans  are  nearly 
complete    and   tiids    will    be    called    for 

shortly. 

SAN  FR.ANCISOO— Flats,  3  story  and 
base,  frame,  $9,000.  Architect,  none. 
Owner,  Thauas  P.  Barry,  3641  2Dth  St., 
S.  F.  The  building  will  be  erected  on 
Oreen  street  west  of  I-arkin.  and  has 
lieen  designed  to  contain  six  apartment 
flats  of  tJiree  and  four  rooms  each  with 
lialh.  Interior  will  be  finished  in  pine 
and  elm.  Hardwood  floors  will  be  used 
in  the  living  rooms.  A  central  heating 
system  will  be  installed.  Each  flat  will 
will  be  equipped  with  a  wall  bed.  Tile 
and  cement  plaster  will  be  used  in 
the  hath  rooms.  The  exterior  of  the 
building-  will  he  covered  with  rustic. 
Plans  are  in  the  hands  of  the  owner 
who  is  now  purchasing  all  materials. 
Tlie   work    will   be   done   by   Day    I.^bor. 

SAN  FRANCISCO— Plats,  4  siory  and 
lase,  reinforced  concrete,  $15,000,  Ar- 
chitect, none.  Owner,  Kincanon  Con- 
struction Co..  1'676  Pulton  St.,  S.  P. 
The  building  will  be  erected  on  Bush 
street  east  of  Larkin  and  will  have  a 
frontage  of  27  feet  and  a  depth  of  37 
feet.  Interior  has  been  arranged  for 
eight  small  flats  with  baths.  There 
will  be  pine  interior  finish.  A  central 
heating  system  will  he  installed.  Bath 
rooms  will  have  cement  floors  and  tile 
wainscot.  Some  hardwood  floors  will 
be  used.  Exterior  of  the  building  will 
he  faced  with  ceiuent  plaster.  Plans 
are  complete  and  the  owners  will  do 
the  work  by  Day  Labor.  All  materials 
are  now  being  purchased. 
SAN  FRANCISCO— Flat?.,  3  story  and 
base,  frame,  $5,000.  Architect,  none. 
Owner,  Gustave  Spirz.  232A  Langton 
St.,  S.  P.  The  building  will  he  erect- 
ed on  Langton  street  near  Folsom.  and 
will  contain  three  modern  flats  of  flve 
and  six  rooms  each  and  bath.  Interior 
finish  will  be  of  pine  throughout.  There 
will  he  some  oak  floors.  Bath  rooms 
will  be  flnished  in  Keene'  cement.  En- 
trance vesti'bules  will  have  terrazzo 
steps  and  tile  wainscot.  The  exterior 
of  the  building  will  be  covered  with 
rustic  and  shiplap.  Plans  are  in  the 
hands  of  the  owner  who  is  now  pur- 
chasing all  materials.  The  work  will 
be   done   by    Day   Labor. 


GOVERNMENT     WORK     AND 
SUPPLIES. 


Pearl  Harbor  Dry  Dock. 

Civil  Engineer  H.  R.  Stanford.  U.  S. 
Navy,  chief  of  the  bureau  of  yards  and 
docks,  is  in  San  Fi-ancisco  and  will 
proceed  to  Washington  at  once,  unless 
■lie  takes  advantage  of  liis  presence  on 
the  west  coast  to  pay  a  visit  of  in- 
spection to  the  Puget  Sound  naval  sta- 
tion. He  is  returning  from  Honolulu, 
where  be  went  with  Civil  Engineer  F. 
R.  Harris,  who  is  attached  to  the  New- 
York  navy  yard  as  public  works  of- 
ficer, to  examine  the  da-maged  dr.v  dock 
at  Pearl  Harbor.  The  latter  officer  re- 
mains at  Pearl  Hai^bor  to  serve  on  a 
board  of  officers  w^liich  has  been  con- 
vened to  ascertajin  tlie  extent  of  the 
damage  to  the  dock,  the  cause  of  the 
disaster,  the  responsibility  for  it,  and 
to  recommend  a  method  of  continuing 
the  w-ork.  No  official  advices  have 
reached  Washington  concerning  the 
observations  made  and  the  conclusions 
reached  by  Civil  Engineers  Stanford 
and  Harris.  It  is  intimated,  however, 
that  the  damage  is  greater  than  the 
experts  had  been  led  to  believe:  at  all 
events,    It    is   appreciated    that    the   sit- 
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uation  Is  a  serious  one,  anil  it  iiiay  be 
neuossary  to  make  some  radical 
clianges  In  tlie  system  of  construc- 
tion. Probably  the  Navy  Department 
will  not  be  In  posJ?easion  of  mudi  in- 
formation lUpon  wlUch  to  base  action 
until  it  receives  tbe  report  of  the 
boanl    of   officers. 


BUILDING  AND  INDUSTRIAL  NEWS. 


General    Siieeiflentlaun. 

Tbe  representatives  of  the  bureaus 
of  Mie  Navy  Department  who  have 
been  engaged  in  tbe  revision  of  speci- 
flcatJions  for  supplies  have  completed  a 
set  of  general  speoiflcations  for  the 
.guidance  of  manufacturers.  These  will 
pro'bably  be  published  in  pamphlet 
form.  These  specifications  are  of  a 
cliaracter  which  apply  to  all  supplies 
as  far  as  possible,  and  by  this  ar- 
rangement it  is  expected  to  modify 
the  special   spediflcations. 


Dminnse  .Work,  Pioneer  .Project. 

Tbe  Secretary  of  the  Interior  has  ap- 
rroved  the  form  of  contract  and  au- 
thorized the  Reclamation  Service  to 
execute  same  with  the  Pioneer  Irri- 
gation District  and  the  Payette-Boise 
Water  Users'  Association  for  the  con- 
.itructlon  of  certain  draina-ge  works 
within  the  district  in  connection  with 
the  Boise  irrigation  project,  Idaho.  In 
constructing  the  drainage  works  pro- 
vided for  by  the  contract  it  is  pro- 
posed to  use  drainage  .excavators.  To 
secure  power  for  the  operation  of  the 
same  the  power  line  of  the  Idaho-Ore- 
gon Light  &  Power  Co.  will  be  tapped 
in  tbe  vicinity  of  tbe  work  and  an 
equivalent  amount  of  power  will  be 
returned  to  the  company  generated  by 
the  Reclamation  Service  at  Arrowrock 
dam.  A'  payent  of  $25  per  month  will 
be  made  to  the  company  for  the  use 
of  its  line  in  connection  with  the  oper- 
ation of  the  excavators.  Tbe  contract 
provides  in  case  it  becomes  desirable 
to  install  another  drag  line  excava- 
tor that  there  will  be  an  increase  in 
the  amount  of  power  taken  from  the 
company  and  a  corresponding  increase 
in  the  power  delivered  to  the  company 
and  in  payments  made  to  it.  The  elec- 
tric current  will  be  furnished  to  tbe 
Pioneer  Irrigation  District  under  the 
contract  of  February  27,  1913.  at  1 
cent  per  kilowatt  hour  without  any 
service    charge. 


Spoknne,    Wash.,     Pnlntlng-. 

The  Grohne  uoniractang  Co.,  Joliet, 
111.,  has  received  the  contract  for  cer- 
tain interior  and  exterior  painting  of 
the  U.  S.  post  office,  Spokane,  Wash., 
at   $7,765. 


Power    Development,    Arron'rock    Dam, 

The  Secretary  ol  tne  interior  has  al- 
lotted $38,000  from  the  funds  now  avail- 
able for  the  construction  of  Arrowrock 
daiai,  Boise  irrigation  project.  Idaho, 
for  power  development.  Three  of  the 
outlets  provided  through  the  dam  will 
be  sHghtly  modified  in  form  and  so 
placed  that  they  can  be  conveniently 
used  as  penstocks  for  future  power  de- 
velopment. lUie  power  bouse,  to  be 
constructed  later,  will  be  located  a  few 
*'eet  fro'm  the  down-stream  toe  of  the 
Jam  in  an  excavation  in  tbe  lavabench 
nearly  in  line  with  the  discharge  of 
these  outlets,  so  as  to  conveniently  re- 
ceive tiiese  penstocks  and  bordering  on 
the  mai^-in  of  the  diversion  tunnel  so 
as  to  utilize  this  conduit  as  a  tall  race. 
In  ease  future  conditions  should  justify 
the  development  of  a  large  amount  of 
power    in    excess    of    that    afforded    by 


tiie^o  outlets  tUii;  could  be  ecomnuui- 
icuUy  accompliaUed  iby  running  a  tun- 
nel througih  the  basalt  over  tbe  site 
of  the  present  divers'  tunnel,  in  which 
one  or  more  penstocks  could  be  placed 
delivering  water  to  an  extension  of  tlie 
powerhouse. 


'Gunnertt'  ^uarterH.  Pearl  'Harbor. 

Bids  are  to  be  opened  at  the  bureau 
of  yards  and  docks.  Navy  Department, 
ifor  tile  construction  of  two  gunners' 
quarters  at  the  naval  magazine,  Kua- 
hua.  Pearl  Harbor,  Hawaii.  Thequar- 
'ters  shall  "be  frame 'buildings,  with  con- 
crete piers,  board  and  batten  sides,  as- 
bestos shingle  roof,  composition  board 
interior  walls  and  partitions,  and  com- 
plete pliumbling  and  electric  lighting 
system.  The  building  shall  be  fully 
screened  and  of  the  following  dimen- 
sions, including  porahes:  45  feet  10 
inches  by  51  feet  10  inches,  with  a 
kitchen  extension  21  feet  7  inches  by 
2S   feetS   10  inches. 


Salem    Indian    School. 

The  contract  for  the  construction  of 
a  'briick  industrial  building  at  the  Salem 
(Ore.)  Indian  School,  bids  for  which 
were  opened  May  7,  ihas  been  awardel 
to  P.   A,  Erixon,   Salem',  Ore.,   at   $4,645. 


Canal    Zone,    Radio    Station. 

The  'bureau  of  yards  and  docks  will 
invite  supplementary  proposals  under 
specifications  No.  1948  for  three  600- 
foot  self-supporting  steel  towers  for 
the  hig.b-po'wer  radio  station  at  the 
naval  reservation,  San  Pablo  site,  Cai- 
mito.  Canal  Zone,  no  satisfactory  bids 
iiaving  been  received  at  the  opening  of 
May  .10,  1913.  The  supplementary  pro- 
posals will  be  opened  at  the  'bureau  of 
yards  and  docks  at  11  o'clock  a.  m.  on 
Saturday,  June  7  next.  Plans  and 
specifications  can  be  obtained  upon  ap- 
plication  to    the    bureau. 


Roads   and   Walks,   Fort   Stevens. 

T-he  contract  for  the  construction  of 
roads  and  walks  at  Fort  Stevens,  'Ore., 
has  been  awarded  to  Olaf  Boren,  of 
Astoria.  Ore.,  at  $8,229.60. 


Canal  Requisitions, 

The  Isthmian  Canal  Commission  has 
received  requisitions  for  the  purchase 
of  the  following  material  and  supplies 
for  use  on  the  Panama  -Canal: 

A  sufficient  numiber  of  creosoted 
wood  blocks  for  paving  14,600  square 
yards    of    floor    space. 

One  oil  burning  furnace  for  anneal- 
ing vartious  sizes  and  kinds  of  steel 
castings.  The  furnace  must  also  be 
suitable  for  'handling  forged  steel. 

One  oil-burning  core  oven  for  drying 
large  cores  of  steel,  iron  and  Ijrass 
castings. 

Tlhree  loil-burniing  acre  ovens  ifor 
drying  small  cores  of  steel,  iron,  and 
brass  castings:  300  brass  tylinder 
cocks,  3,000  pounds  sash  cord,  75,000 
pounds  sea-coal  facing,  2,600  railway 
signal  flags,  300  machinists'  hammers, 
900  galvanized  cable  clips,  216  timber 
carrier  handles,  1,308  hasps,  800  feet 
steam  rubber  hose,  6,000  pounds  gal- 
vanized wire  nails,  50  bed  room  mats, 
240  hand  oilers,  2,4'50  pounds  square 
flax  braided  packing,  2,175  pounds 
square  spiral  packing,  Hn  graphite,  900 
pounds  sheet  rubber  packing,  no  in- 
sertion: 252  zigzag  rules,  408  long- 
handled,  long-pointed  shovels;  600 
scoop  coal  shovels,  2,200  pounds  copper 
tacks,  94  macliinists"  tap.«,  SOO  pounds 
flax   twine.   300   pounds  candle  wicking. 


Uiidio    Staliou,    Cainilto,    C.    '£. 

The  followiing  bids  were  received  by 
Hie  chief  of  the  'bureau  of  yards  and 
docks.  Navy  Drepatment,  Washington, 
D.  'C,  on  May  3  for  steel  towers  tor 
high -power  radio  station  to  be  erected 
at  Caimito,  Canal  Zone: 

Jenr  1,  net  price  for  towers  and 
foundations  covered  'by  section  A  of 
specificatiolns,  comiplete,  in  accordance 
With  plants  and  specifications;  2,  net 
price  for  radio  power  equipment  cov- 
ered by  section  B  in  accordance  with 
plans  and  specifications;  3,  net  price 
for  tlie  work  covered  'by  items  1  and  2 
if  awarded  to  tlie  same  'bidder. 

Des  Moines  Bridge  and  Iron  Co.,  4th 
and  Ross  streets,  Pittsburgh,  Pa.,  item 
1,   $123,941. 

August  Dletz,  128  Mott  street,  New 
York  city,  oil  engines  only,  item  1,  $7.- 
350;    2,   $7,966;    $3,   $8,340. 

Atlantic  Comimunication  Co.,  47  West 
street,  New  York  city,  item  1,  if  award- 
ed entire  contract,  $293,200;  2,  alternate 
No.  1,  $178,950;  alternate  2,  $478,900; 
alternate  3,  $345,450;  alternate  4,  $610,- 
700. 

National  Electrical  Signaling  Co., 
Farmers'  Bank  Building,  Pittsburgh, 
Pa.,  item  1,  see  bid  of  Brown  Hoisting 
Machinery   Co.;    2,    $146,950;    3,    $27'5,000. 

Marconi  Wireless  Telegrap'h  Co.  of 
America,  Woolworth  Building.  New 
York  city,  item  1,  $77,000;  2,  alternate, 
$74,091;  alternate,  $108,225;  alternate, 
$83,668;  alternate  $109,816;  proposition 
No.  2.  delivery  Colon,  $66,198;  erected 
$113,698;  item  2,  proposal  No.  1,  $63,- 
000;    proposal   No.    2,    $120,000. 

Feder'al;  Telegraph  Coi.,  Merchants' 
Exchange  Building,  San  Francisco,  Cal., 
item  1,  $73,778.81;  2,  $52,691.33;  3,  $124,- 
970.14. 

Brown  Hoisting  Machinery  'Co,  4-103 
St.  Clair  avenue,  Cleveland,  Ohio,  item 
I,     $107,800. 


OfBcers'    Quarters,   Pearl    Harbor. 

On  June  28  the  biureau  of  yards  and 
docks.  Navy  Department,  will  open  bids 
for  the  construction  of  two  officers' 
quarters  at  the  naval  station.  Pearl 
Harbor.  Hawaii.  The  tiuildings  shall 
be  constructed  of  wood  on  rock  and 
concrete  foundation.  The  walls  shall 
be  of  board  and  baten  and  wood  s-hin- 
gle  finish,  and  the  roofs  shall  be  cov- 
ered with  wood  sliingles.  Interior 
walls  and  -beams'  shall  be  covered  in 
general  with  painte'd  compo  board.  Ex- 
terior woodwork  shall  be  stained.  The 
quarters   ahall   be   fully   screened. 


A   Crematory  IVear  Ancon   Hospital, 

It  is  the  intention  of  Uie  Canal  Com- 
mission, in  circular  776,  bids  opened 
June  5,  to  purchase  burners  and  all 
necessary  mechanical  apparatus,  fronts, 
doors,  and  all  fixtures  to  equip  two 
retorts  for  a  crematory  to  be  Iniilt  for 
use  at  the  Ancon  cenetery.  The  con- 
tract includes  complete  plants  for  con- 
structing the  retorts  and  installing  the 
equipment,  with  the  rights  to  build  and 
operate  the  same.  It  also  includes  tlie 
services  of  an  expert  to  supervise  the 
construction  and,  after  completion,  to 
instruct  the  employees  of  the  commis- 
sion in  the  operation  of  the  crematory. 
The  retorts  ai'e  to  be  specially  designed 
for  incinerating  human  remains.  The 
specifications  providie  that  the  time  re- 
quired for  the  complete  Incinerntlon  of 
an  adult  human  'body  and  preparation 
of  the  retort  for  tlie  reception  of  an- 
other body  sihall  not  exceed  two  hours. 
No  design  of  a  retort  will  be  consid- 
ered   that    has    not      been      tlioroughly 
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teste, I  anil  fDiuul  .salisnulory  in  actual 
service.  Biiiders  ai'e  to  furnisli  a  com- 
plete list  of  all  recent  Installations  o( 
creatorics  built  by  tlie  ii.  The  com- 
mission will  provide,  at  its  own  e.\- 
pense,  all  common  Imlhling-  material, 
such  as  concrete.  reinforcing  roils, 
building-  and  tire  bricks,  lire  clay,  and 
all  labor  required  to  Iniild  tli  j  retorts. 
Tlie  burners  and  oil  heater  and  oil 
pum'p  shall  be  designed  for  diandling 
Oallfornia  crude  oil.  with  aaphaltum 
base,  of  gravity  of  about  17'%  degrees 
Baume  at  GO  degrees  Fahrenheit.  The 
oil  pump  and  air  blower  are  to  be 
driven  by  an  electric  motor.  The  motor 
Is  to  l)e  wound  for  alternating  current, 
220  voks,  25  cycle,  3  phase,  and 
equipped  with  rheastat  and  switches 
moainted  on  a  suitable  panel  board.  The 
burners  are  to  be  of  improved  type, 
designed  so  that  the  mixture  of  air 
and  oil  can  be  properly  regulated.  The 
oil  line  Is  to  'be  fitted  witli  two  duplex 
strainers,  one  placed  on  the  suction 
line  between  storage  tank  and  pump 
and  the  other  under  the  discharge  line 
between    pu,  nip    and    heater. 

Bids  will  also  be  asked  for  200  cop- 
per cans,  two  quarts  each,  4%  Inches 
diameter  and  6%  Inches  high,  suited 
for  the  ashes  of  an  adult;  also  100  cop- 
per cans,  one  quart  each,  4  inches  di- 
ameter and  4%  inches  high,  suited  for 
the  ashes  of  a  child.  All  the  cans  are 
to  be  made  of  polished  copper. 
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HALLS  AND  SOCIETY  BUILD- 
INGS, 


DOS  GATOS,  SANTA  CLARA  CO., 
CAL.— Town  hall,  2  story  and  base, 
frame,  JJl 0,000.  Architect,  William  H. 
Crim.  Jr.,  425  Kearn  St.,  S.  P.  Owners, 
Town  of  Los  Gatos.  Architect  Crim 
has  Just  been  commissioned  to  prepare 
plans  for  this  building,  which  has  been 
designed  in  the  Spanish  Renaissance 
ftyle.  There  will  be  offices  for  the 
City  Clerk.  Marshall,  Fire  Chief  and 
Tax  Collector.  An  auditorium  seating 
1'SO  iieople  is  also  provided.  Interior 
I  e  finished  in  pine.  Exterior  of 
iiilding  will  be  covered  with  ce- 
'I  .1  iilaster  on  metal  lath.  Plans  are 
nirnly  complete  and  figures  will  be 
■called   for    shortly. 


aOSPITALS. 


:  .■<A>f  FRANCKSCO  —  Hospital  addi- 
Ulons.  2,  2  story  and  base,  reinforced 
[concrete,  $20,000  each.  Architect,  Con- 
structing Quartermaster  Depart,meiit, 
[Fort  Mason.  Owners,  United  States 
(Goernment.  Plans  for  a  hydrothera- 
Ipeutic  ward  and  for  a  nurses'  dormi- 
tory, both  of  which  are  to  be  erected 
;at  tl  e  Letterman  General  Hospital  in 
(the  Presidio  of  San  Francisco,  have 
Jbeen  completed  and  bids  will  be  opened 
jon  June  10th.  The  hydrotherapeutic 
|ward  will  be  79x26  feet  and  the  dormi- 
itory  .S0x31  feet  with  an  L  21x18  feet. 
jConstructlon  will  be  of  the  reinforced 
poncrete  type  throughout.  Roof  will 
|be  of  clay  tile.  Interior  will  be  fln- 
jslied  in  marble  and  pine.  Exterior  of 
both  buildings  will  be  faced  with  ce- 
iment  plaster.  Plans  can  be  secured 
jfrom  the  Constructing  Quartermaster, 
Oapt.  E.  S.  Walton,  Fort  Mason. 
!  SAN  FKANCISCO — Hospital  painting, 
btc.  Cla-s  A  construction.  Cost  not 
'-tated.  .\rchltect,  City  Dept.  of  Ar- 
•blteclure.  Temporary  City  Hall  Bldg., 
,3.  P.  Owners,  City  and  County  of  San 
iPranclsco.      Plans    for   the    pali>ting    on 
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l'')'.in.i.s.-o  ll.,.s|,it.ai  ^ruiip  Ijave 
lit-en  completed  and  bids  will  be  opened 
for  this  work  on  June  llth.  Plans  can 
■be  secured  from  the  DeparLiient  of  Ar- 
cliitectiire.  Bids  will  be  taken  by  the 
Hoaid   of   Pulillc   Works. 

SEATTLE,  WASH.— Hospital,  2  story 
:ind  liase,  brick  and  concrete.  Cost  not 
-•■■tated.  Architect,  Daniel  Huntington, 
(dolman  Bidg.,  Seattle.  Owners,  City 
of  Seattle.  Tlie  building  is  to  be  erect- 
ed in  nichmond  Heights  and  will  cover 
n  ground  area  of  100x190  feet.  The  in- 
stitution will  be  one  of  the  most  mod- 
ern and  completely  oquiipped  municipal 
in.stitutIons  in  the  west.  Plans  and 
■fpeclflcations  are"  c'oiiiplete  and  bids 
will  I-e  called  forin'th'e  near  future. 
Nine  alternate  propositions  are  to  he 
submitted  to  the  bidders  as  follows: 
Interlocking  tile  walls,  brick  walls  or 
concrete  walls,  slate,  terra  eotta.  shin- 
.gle  or  asbestos  shingle  roof.  Plans 
cm  be  secured  from  the  architect. 

PEARL  HARBOR,  HAWAII— Hospi- 
tal group,  concrete  construction.  Cost 
not  stated.  Architects,  Bureau  of 
Yards  and  Docks,  Washington,  D.  C 
Owners,  United  States  Government. 
Bids  for  the  construction  of  this  work 
as  opened  in  Washtngton  on  May  10th 
show  Spalding  Construction  Co.,  Com- 
merce Bldg.,  Portland,  Ore.,  low  on  the 
entire  work  at  $237,939,  and  W.  N.  Con- 
canon,  Monadnock  Bldg.,  S.  F.,  second 
low  at  $241,975.  No  award  of  contract 
has  been  made.  A  conplete  list  of  the 
segregated  bid's  appears  under  the 
heading  of  San  Francisco  in  this  is=ue. 
PASADENA.  DOS  ANGELES  CO., 
CAL. — 'Sanitoriii'Ti,  5  story  and  base, 
reinforced  concrete,  $130,000.  Archi- 
tect, Louis  Du  P.  Millar,  St.  Louis 
Bldg.,  L.  A.  Owner,  Dr.  Franklin  Bal- 
zer,  11  South  E-uclid  Ave.,  L.  A.  The 
building  is  to  be  erected  near  Pasa- 
dena, the  main  building  being  240x140 
feet  with  two  wings  each  40x70  feet. 
Tue  ground  floor  will  contain  the  ad- 
ministration department,  tlie  and  mar- 
ble entrance  lobby,  library  and  par- 
lors. The  upper  floors  will  contain 
pliysiciars"  quarters,  laboratories,  spe- 
cial treatment  rooms,  and  seventy 
rooms  with  forty  'baths.  Tiie  top  story 
will  contain  a  dining  room,  kitchen, 
service  rooms  and  roof  garden,  and  the 
two  wings  will  contain  baths  and  mas- 
sage room's,  one  for  the  use  of  men  and 
the  other  for  woiiien.  A  heating  plant 
and  laundry  will  be  provided  in  a  sep- 
arate building.  Working  drawings  are 
being    prepared. 

Contracts  Awarded. 

FULLERTON  ORANGE  CO.,  CAL.— 
Hospital.  1  story  and  base,  reinforced 
concrete,  $3|l"i,000.  Architect,  Charles 
E.  Shattuck,  Jfason  Bldg.,  L.  A.  Own- 
ers. Pullerton  Hospital  Association. 
Contractors.  Kling  'Company,  Union 
League  Bldg..  L...A.J... general  construc- 
tion, $24,000'.  W.  P.  McArthur,  731  West 
3rd   St.,   L.   A.,   steam   heat,    $7,000. 


HOTELS. 

SAN  FRANCIS'OO— Hotel,  2  story  and 
l:ase.  brick  and  steel.  $3'5,O0'0.  Archi- 
tect. A.  R.  Denke,  Humboldt  Bank 
Bldg.,  S.  P.  Owner's  name  withheld 
The  building  is  to  be  erected  in  China- 
town, and  ■will  be  arranged  for  two 
stores  besides  the  hotel  entrance  on 
the  firJt  flooi'.  Upper  floor  will  be  ar- 
rmged  for  a  total  of  7.^  guest  rooniis 
and  several  baths.  Interior  finish  will 
be  of  pine.  There  will  be  a  hot  and 
cold  water  supply.     Patent  store  fronts 
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aii.i  iplato  glass  windows  will  lie  speci- 
lied.  Tiie  exterior  of  the  building  will 
be  faced  with  pressed  brick  and  ce- 
ment plas'ter.  Ptons  are  now  being 
prepared. 

SAN  FRANCISCO— Hotel,  8  story  and 
liase.  Class  A  construction.  Cost  not 
stated.  Arcliltects.  A.  P.  and  O.  M. 
Kous.seau,  Alonadnock  Jildg.,  S.  F.  Own- 
er's name  withheld.  The  building  will 
be  erected  on  Geary  street  and  has 
Leen  designed  to  contain  a  total  of  13G 
guest  rooms,  all  of  which  will  be  de- 
signed with  a  private  bath.  Interior 
will  be  finished  in  pine  and  hardwood. 
Ornamental  plaster  and  hardwood  and 
tile  will  be  used  in  .the  .hotel  lobby. 
Bath  rooms  will  have  cement  floors 
and  tile  wainscot.  There  will  be  steam 
heat,  elevator  service,  «,  vacuum  clean- 
ing system  and  hot  water  supply.  In- 
terior partitions  will  be  of  raetal  lath 
and  plaster  or  hollow  tile.  A  co.n.plete 
steel  frame  will  be  erected.  Metal 
window  sash  and  frames  will  be  used. 
The  exterior  of  the  building  will  prob- 
ably lie  faced  with  pressed  brick  'and 
terra  cotta.  Plans  are  being  prepared. 
SAN  FRANCISCO— Hotel  and  store.", 
7  story  'and  base,  brick  and  steel,  $120.- 
000.  Architect,  A.  R.  Denke,  Humboldt 
Bank  Bldg.,  S.  P.  Owner's  name  .with- 
held. This  building  will  be  erected  In 
the  district  south  of  Market  street  and 
close  to  Mission.  The  structure  will 
cover  a  large  area  and  wlien  complete 
will  be  one  of  the  best  appointed  hotels 
in  the  district.  Plans  provide  for  three 
stores  besides  the  hotel  entrance  and 
lobby  on  the  ground  floor.  Upper  six 
floors  will  be  arranged  for  a  total  of 
12.1  guest  rooms  and  a  large  number 
of  batlis.  Interior  finish  will  be  of  pine 
and  hardwood.  Tile  and  cement  will 
be  used  in  the  bath  rooms.  There  will 
be  steam  heat,  elevator  service  and 
hot  water  system.  Metal  window  sash 
and  frames  will  be  used.  Exterior  of 
the  building  will  probably  be  faced 
with  cement  plaster.  Plans  are  being 
prepared. 

.«AN  FRANCISCO— Hotel  and  store.  3 
story  and  base,  reinforced  concrete, 
$14,000.  Architect,  William  H.  Crl.n, 
425  Kearny  St..  S.  F.  Owner,  J.  A.  Mc- 
Kenzie.  Bids  for  this  work  have  been 
taken  by  the  architect  and  a  contract 
will  be  awarded  this  week.  The  build- 
ing is  to  be  erected  on  Powell  street, 
between  Jackson  and  Pacific  streets, 
and  will  be  arranged  for  two  stores  on 
the  first  floor  and  26  rooms  above.  Ex- 
terior will  be  faced  with  cement  plas- 
ter. Hot  and  cold  running  water  will 
he  supplied  to  all  rooms. 

SAN  FRANCISCO— Hotel,  5  story  and 
base,  reinforced  concrete,  $35,000.  Ar- 
chitect, A.  R.  Denke.  Humboldt  Bank 
Bldg.,  S.  P.  Owner's  name  withheld. 
The  building  will  be  erected  on  6th 
street  near  Mission  and  has  been  de- 
signed to  contain  a  store  and  the  hotel 
lobby  on  the  first  floor.  Upper  floors 
will  be  arranged  for  a  total  of  seventy 
rooms  and  a  number  of  baths.  Tliere 
will  be  steam  heat,  elevator  service 
and  hot  water  supply.  Interior  will  be 
finished  in  pine  witii  some  hardwood 
veneer.  Patent  store  fronts  and  side- 
walk doors  and  lights  will  be  used. 
Exterior  of  the  building  will  proba- 
bly be  faced  with  cement  plaster. 
Plans    are    being    prepared. 

OAKLAND,  CAL.— Hotel,  6  story  and 
liase.  reinforced  concrete  and  sttel, 
$60,000.  Architect.  William  Wilde. 
Albany  Bldg.,  Oakland.  Owner,  Charles 
Street.  The  building  will  be  erected 
at    the    northeast    corner    of    llth    and 
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Franklin  :5treets.  Plans  for  the  build- 
ing are  complete  and  bids  are  now  be- 
ing taken  for  the  excavating,  concrete 
work  and  steel.  There  will  be  stores 
on  the  first  floor  besides  the  lobby  and 
offices.  Upper  floors  will  be  arranged 
for  a  number  of  single  rooms,  many  of 
■which  will  have  connecting  baths. 
There  will  be  steam  heat,  elevator 
service  and  a  vacuu.m  cleaning  system. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Bids  are  being 
taken. 

RICHMOND,  OONTRA  COSTA  CO., 
CAiL..— Hotel  and  stores,  3  story  and 
base,  brick.  Cost  not  stated.  Archi- 
tect, J.  B.  Ogborn,  611  MacDonald  Ave., 
Richmond.  Owner,  lE.  B.  Anderson. 
The  first  floor  of  the  iDuilding  will  be 
arranged  for  stores  and  the  hotel  lobby. 
Qpper  floors  will  be  divided  into  40 
guest  rooms  and  one  iiousekeeiper's 
suite.  Interior  flnish  will  be  of  pine. 
Plans  provide  for  a  steam  heating  sys- 
tem and  hot  water  supply.  The  exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  A  contract  for  the  brick 
and  steel  work  has  been  awarded  to 
James  Cruickshank  for  $1,120.  Bids  are 
now  being  taken  for  other  parts  of  the 
work. 

LOS  ANGELES,  CAL.— Hotel,  4  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architects,  California  Real  Es- 
tate and  Building  Co,,.  631  So.  Spring 
St.,  L.  A.  Owner,  Edwin  W.  Pascol. 
The  building  will  be  erected  on  Wall 
street  near  9th,  and  will  be  arranged 
with  stores  on  the  first  floor  and  rooms 
above.  A  number  of  baths  will  be  lo- 
cated on  each  of  the  upper  floors.  In- 
terior finish  will  be  of  pine  through- 
out. Plans  provide  for  elevator  serv- 
ice, metal  lath  and  plaster  partitions 
and  steam  heat.  A  hot  water  system 
will  also  be  installed.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  now  being  prepared. 
VANCOUVER,  B.  C— Hotel,  10  story 
and  base,  reinforced  concrete,  $200,000. 
Architect,  Emil  auenther,  Northwest 
Trust  Bldg.,  Vancouver.  Owner's  name 
withheld.  This 'building  is  to  be  erect- 
ed on  Hastings  street  and  will  be  ab- 
solutely fireproof  throughout.  Upper 
floors  will  contain  in  the  neighborhood 
of  300  guest  rooms,  nearly  all  of  which 
will  have  connecting  baths.  There  will 
be  steam  heat,  elevator  service,  a 
vacuum  cleaning  system  and  all  other 
modern  conveniences.  Interior  trim 
will  be  of  metal,  hardwoods  and  mar- 
ble. Entrance,  lobby,  offices  and  par- 
lors will  elaborately  finished.  Exte- 
rior of  the  building  will  be  faced  with 
cement  plaster.  Plans  are  complete 
and  figures  will  be  called  for  at  once. 

VANCOUVER,  B.  C. — H-otei,  6  story 
and  base,  reinforced  concrete,  $100,000. 
Architect,  Emil  Guenfher,  Northwest 
Trust  Bldg.,  Vancouver.  Owner's  name 
withheld.  The  b'uilding  has  been  de- 
signed for  a  commercial  hotel  and  will 
cover  a  large  ground  area.  There  will 
be  a  total  of  some  160  guest  rooms,  be- 
sides the  main  lobby,  offices  and  par- 
lors. Plans  include  steam  heat,  eleva- 
tor service,  a  vacuum  cleaning  system 
and  hot  water  supply.  Interior  will 
be  finished  in  pine  and  hardwood.  The 
exterior  of  the  building  will  be  faced 
with  tile  and  pressed  brick.  Plans  are 
complete  and  figures  will  be  called 
for   shortly. 

LOS  ANGELES,  CAL.— Hotel,  4  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architect,  J.  B.  Nicholson, 
Wright  and  Callender  Bldg.,  L.  A. 
Owner,  Henry  Laub.     The  building  will 
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cover  an  area  of  33x100  feet.  There 
will  be  a  total  of  120  guest  rooms, 
nearly  all  of  which  will  have  connect- 
ing baths.  Plans  provide  for  steam 
heat,  elevator  service  and  a  vacuum 
cleaning  system.  Hot  water  supply 
will  also  be  installed.  Interior  flnish 
will  be  of  pine  and  hardwood.  Bath 
rooms  will  have  cement  floors  and  tile 
wainscot.  Exterior  ot  the  'building  will 
be  faced  with  cement  plaster.  Plans 
are  being  prepared. 


tlie  Supervising  Architect  at  Washing- 
ton or  from  the  custodian  of  the  site 
at  Grass  Valley.  An  official  proposal 
appears    in    another      column     of      this 


LIBRARIES. 


Contracts  Awarded. 

LOS  ANGELES.  CAL. — Library,  1 
story  and  base.  Class  A  construction, 
$30,000.  Architects  Train  &  Williams, 
associated  with  F.  M.  Ashley,  Ex- 
change Bldg.,  L.  A.  Owners,  City  of 
Los  Angeles.  Contractor,  C.  Karse- 
boom,  144'5  Dana  St.,  L.  A.  Contract 
price,    $29,417. 

PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAN  FRANICISCO — Varied  Industries 
Building,  frame  construction.  Cost  not 
stated.  Architect,  Director  of  Works, 
Service  Bldg.,  S.  P.  Owners,  Panama- 
Pacific  International  Exposition  Co. 
Plans  for  the  Varied  Industries  Build- 
ing have  been  completed  and  are  now 
out  for  figures.  The  building  will  be 
erected  in  the  Exhibit  Section  of  the 
Harbor  View  site.  Separate  bids  are 
being  taken  for  the  general  construc- 
tion and  for  the  installation  of  plumb- 
ing, sewer  and  water  pipes.  Plans  can 
be  secured  from  the  Director  of  Works, 
Service  Bldg.  An  oflScial  proposal  ap- 
pears in  another  column  of  this  issue. 
SAN  FRANCISCO — Pile'  foundations 
and  rock  and  gravel  bunkers.  Cost  not 
stated.  Architect,  Director  of  Works, 
Service  Bldg.,  S.  F.  Owners,  Panama - 
Pacific  International  Exposition  Co. 
Bids  were  opened  by  the  Buildings  and 
Grounds  Committee  of  the  Panama-Pa- 
cific International  Exposition  Company 
on  Thursday  for  constructing  crushed 
rock  and  gravel  bunkers  on  the  Expo- 
sition site  and  also  for  pile  founda- 
tions for  two  of  the  exhibit  buildings, 
the  Mines  Building  and  Varied  Indus- 
tries Building.  A  contract  for  the  con- 
struction of  the  bunkers  was  awarded 
to  Pringle-Dunn  &  Co.  at  $2,341,  and 
foundation  work  on  both  buildings 
above  mentioned  was  awarded  to 
Heaiy-Tibbitts  Construction  Co.  at 
23  3-10  cents  per  lineal  toot.  A  com- 
plete list  of  the  bids  appears  in  this 
issue  under  the  head  of  San  Francisco. 
♦- 

POST  OFFICES. 


RESIDENCES. 


GRASS  VALLEY,  NEVADA  CO.,  CAL. 
Postoffice,  1  story,  mezzanine  and  base, 
fireproof  construction.  Cost  not  stated. 
Architect.  Supervising  Architect  Oscar 
Wenderoth,  Washington,  D.  C.  Own- 
ers, United  States  Government.  Plans 
are  camplete  and  bids  will  be  opened 
on  June  30th  for  the  construction  ot 
this  building.  The  building  will  cover 
a  ground  area  of  approximately  4,900 
square  feet.  Construction  will  be  fire- 
proof throughout  with  the  exception 
of  the  roof.  Interior  finish  will  be  of 
pine  and  hardwood.  A  central  heating 
i-ystem  will  be  installed.  Exterior  of 
tiie  building  will  be  faced  with  stone 
and  stucco.  A  general  contract  will 
be    let.       Plans    may     be    secured     from 


SAN  FRANCISCO — Residence,2  story 
and  base,  fra|.Tie,  $2,000.  Architect,  none. 
Owners,  Leigh  and  Schultz,  330  Sth 
Ave.,  S.  F.  The  dwelling  will  be  erect- 
ed on  18th  avenue  near  Clement  and 
has  been  designed  to  contain  six  rooms 
and  bath.  Interior  will  be  finished  in 
pine  and  redwood  with  hardwood 
fioors  in  the  principal  rooms.  There 
will  be  an  open  fire  place  in  the  living 
room  with  a  brick  mantel.  Tile  will 
be  used  in  the  bath  room  and  kitchen. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath  and 
rustic.  Plans  are  complete  and  the 
work  will  be  done  by  Day  Labor. 

S.AN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $2,500.  Architect,  none. 
Owner.  F.  Nelson,  30  Presidio  Terrace, 
S.  F.  The  dwelling  will  contain  six 
roo.-ns  and  hath.  All  interior  flnish 
will  be  of  pine.  Hardwood  floors  will 
be  used  in  the  living  room,  dining 
room  and  reception  hall.  Plans  pro- 
vide for  furnace  heat  and  an  open  fire 
place.  Mantel  will  be  of  brick.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
house  'Will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  is  to  be  done  by 
Day   Labor. 

BERKELEY.  ALAMEDA  CO.,  CAL.— 
Residences.  3,  2  story  and  base,  frame, 
$4,000  each.  Architects,  Cook-La  Motte 
Co..  Rialto  Bldg.,  S.  F.  Owner,  Geor- 
tiana  McCluskley.  These  houses  will 
be  erected  on  Spruce  street  and  each 
has  been  designed  to  contain  nine 
rooms  and  hath.  Basement  will  be  ar- 
ranged for  billiard  room  and  servants' 
room.  Interior  finish  will  he  of  pine 
and  elra  panels.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  an  open  fire 
place.  Mantels  will  be  of  brick.  Bath 
rorf.n  will  be  finished  in  cement  plas- 
ter and  tile  wainscct.  Exteriors  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  work  is  being  done  by  Day  Labor. 
PIEDMONT,  ALAMEDA  CO..  CAL— 
Residence,  2  story  and  base,  framje, 
$2,000.  Architect,  none.  Owners.  West- 
ern Union  Home  Builders,  1617  Tele- 
graph Ave.,  Oakland.  This  house  will 
contain  six  rooms  and  bath.  Interior 
will  be  finished  in  pine  and  elm  with 
hardwood  floors  throughout.  There 
will  be  a  large  open  flre  place  in  tlie 
living  room  with  a  brick  or  tile  man 
tel.  Tile  will  be  used  in  the  bath  room 
and  kitchen.  Exterior  of  tlie  dwelling 
will  be  covered  wiUi  cement  plaster 
on  metal  laUi.  Plans  are  complete  and 
in  the  hands  of  the  owners  who  will  do 
the  work  by  Day  Labor. 

BERKELEY.  ALAMEDA  CO..  CAL.— 
Bungalow,  1%  story  and  base,  frame, 
$3,000.  Architect,  none.  Owners,  Bel- 
el  &  Jones,  2142%  Shattuck  Ave.,  Ber- 
keley. The  dwelling  will  be  erectea 
on  Shattuck  avenue  near  Los  Angeles 
street  and  'will  contain  seven  roo,ais. 
sleeping  porch  and  bath.  Interior  fln- 
ish will  be  of  pine  and  hardwoods  witli 
oak  floors  in  the  living  room.  ilininK 
room    and    reception    hall.      Plans    pro- 
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vide  fi)r  furnace  heat,  open  fire  places 
Knil  an  automatic  water  heater.  liatli 
room  win  have  tile  wainscot.  Tile 
will  alfo  be  used  in  the  kitchen.  Man- 
tels will  'he  of  brick.  The  exterior  ot 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  work  is  to  be  done 
by   Day    Labor. 

OAKLAND,  CAL.  —  Bungalow.  1  Vi 
story  and  base,  frame,  $3,000.  Archi- 
tect, none.  Owner,  Mary  A.  Connell. 
The  house  has  been  designed  for  a 
seven  room  dwelling  with  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  hardwood.  Oak  floors  will 
be  u^~ed  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  lire 
places.  Mantels  will  be  of  brick  and 
tile.  Tile  will  be  used  in  the  baWi 
room  and  kitolien.  Exterior  of  the 
house  will  'be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor. 

OAKLAND.    CAL. — Bungalow.    1  story 
and    biase.    fra,ne,    $4,000.      Architect,    F. 
D.    Voor.liees,   Central   Bank    Bldg.,   Oak- 
land.    Owner,  P.   W.   Diehl.     The  dwell- 
I  ing    is    to    be    erected    at    the    corner    of 
I  34th  and  West  streets  and  has  been  de- 
i  signed    for    an    eight-room    house    wibli 
j  bath.      Interior    finisli    will    he    of    pine 
and  liardwood.     Oak  floors  will  be  used 
i  in    tlie    living    room,    dining    room      and 
f  reception    hall.      There    will    be    furnace 
I  heat  and  open  lire  places.     Mantels  will 
I  te    of   brick.      Tile    will    he    used    in    the 
'  bath    room  and   kitchen.      An   automatic 
I  water   heater   will    be    installed.      Exte- 

•  rior  of  Mie  house  will  be  covered  with 
i  cement  plas-ter  on  metal  lath.  Flans 
■  are  conrplete  and  figures  are  being 
;  taken. 

I  BERKELEY,  ALAjMEDA  CO.,  CAL.— 
;  Bungalow,  1  story  and  base,  frame.  $2,- 
'  oOjO.  ArchWect,  J.  C.  Kincade,  6604  Dana 
I  St.,  Oakland.  Owner.  Mrs.  Alberta 
(Fountain.  The  dwelling  will  contain 
I  six  rooms  and  batli.  Interior  will  be 
;  finished'  in  pine  throughout.  Hard- 
jwood  floors  will  be  used  in  the  princi- 
.pal  rooms.  There  will  be  a  large  open 
Are  place  in  the  living  room  with   brick 

•  mantel.      Tile    will   be   used    in   the    bath 


of 
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frame, 


.  room  and  kitchen.  Exterior 
[dwelling  will  be  covered  with 
.plaster.  Plans  are  complete  i 
i  ures  are  Ijeing  taken. 
.  BERKELEY,  ALAiMEDA  CO., 
i  Bungalow,  1'  story  and  base, 
i $3,000.  Arcliitect.  J.  C.  Kincade,  6604 
iDana  St.,  Oakland.  Owner,  Mrs.  Lulu 
jCase.  The  house  will  be  erected  on 
jPosen  avenue  and  has  been  designed 
itor  a  six  room  dwelling  with  bath.  All 
ilnterior  flnisdi  will  be  of  pine  or  red- 
(Wood.  Hardwood  floors  will  be  used 
>in  the  living  room,  dining  room  and 
Jreception  hall.  here  will  be  furnace 
|heat  and  open  flre  place.  Mantel  will 
Ibe  of  brick.  Tile  will  be  used  in  the 
jbath  room  and  kitchen.  Exterior  of 
(the  hou?e  will  be  covered  with  cement 
(plaster  on  metal  lath.  Plans  are  com- 
•plete  and  figures  are  being  taken. 
!  BERKELEY,  ALAMEDA  CO.,  CAL. — 
Bungalow,  1'  story  and  base,  frame, 
$4.'5uO.  Architect,  none.  Owner,  S.  G. 
iOoun,  S39  P.helan  Bldg.,  S,  F.  The 
.dwelling  will  be  erected  in  Claremont 
iPark  and  has  been  designed  to  con- 
'taln  seven  rooms,  bath  and  sleeping 
.porcli.  Interior  will  be  finished  in  pine 
land  hardwood.  Hardwood  floors  will 
|lie  u?ed  in  the  living  room,  dining  room 
md  reception  hall.  There  will  be  fur- 
jnace  heat  and  open  flre  places.  Man- 
tels will  be  of  brick.     Tile  will  be  used 


in  the  kitchen  and  bath  room.  The  ex- 
terior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  being 
taken    by    the   owner. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  Olin  S. 
Grove,  2911  Telegraph  Ave.,  Berkeley. 
Owner,  Mr.  Fish.  The  dwelling  will 
be  erected  at  the  corner  of  Ashby  and 
E'lmwood  street,  and  will  contain  in 
the  neighborhood  of  eight  rooms  and 
bath.  Interior  flnish  will  be  of  pine 
with  siome  hardwood  veneer.  Plans 
provide  for  furnace  heat  and  open  fire 
place?'.  An  automatic  water  heater 
M|ill  'be  jnStia/llted.  Hardwood  Ifloors 
will  be  used  in  the  principal  rooms. 
-Mantels  will  be  ot  brick.  Tile  will  be 
used  in  the  bath  room  and  kitchen.. 
Exterior  of  the  house  will  be  covered 
with  cenent  plaster  on  metal  latli. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $3,500.  Architect, 
none.  Owner,  H.  L.  Wood,  2300  Semin- 
ary Ave.,  Oakland.  The  dwelling  has 
been  designed  for  an  eight-room  house 
witli  liath  and  sleeping  porch.  Inte- 
rior will  be  finished  in  pine  and  hard- 
wood with  oak  floors  in  the  principal 
rooms.  There  will  be  furnace  heat 
and  open  fire  place.  Mantel  will  be  of 
lu-ick.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  Plans  provide  for 
an  automatic  water  heater.  Exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans'  are 
complete  and  the  work  will  be  done 
by    Day    Labor. 

OAK'LAND,  CAL. — Residence,  2  story 
and  base,  frame,  $4,500.  Architect, 
none.  Owner,  Edward  Olsen,  29  West- 
all  Ave.,  Oakland.  The  house  will  be 
erected  on  Bay  View  avenue  and  has 
been  designed  for  an  eight-room  dwell- 
ing with  bath  and  sleeping  porch.  All 
interior  finish  will  be  of  pine  or  elm 
veneer.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  roo:n  and 
reception  hall.  There  will  be  furnace 
lieat  and  open  fire  places.  Mantels  will 
be  of  brick.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  An  automatic 
water  heater  will  'be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  in  the  hands  of  the  owner  who  is 
now  purchasing  all  materials.  .The 
work  will   be  done  by  Day  Labor. 

STOOKTON,  SAN  JOAQUIN  CO.,  CAL. 
— Bungalows  and  residences.  1  and  2 
story,  frame.  Co?'t  not  stated.  The 
following  Day  Labor  jobs  are  report- 
ed as  about  to  be  started  in  Stockton; 
H.  M.  HarkneS'S,  Stockton,  2  story 
frame  dwelling,  $3,000;  E.  C.  Cullums. 
822  So.  O'phir,  Stockton,  1  story  frame 
cottage.  $1,800;  L.  Freitas,  505  West 
Vine  St.,  Stockton,  addition  to  frame 
dwelling,  $2,700;  Carl  Hokholt.  215 
East  Fremont,  Stockton,  1  stor.v  frame 
cottage,  $1,600;  William  E,  Eddy. 
Stockton,  1  story  franie  cottage,  $1,850, 
and  A.  Godsil,  516  West  Park,  Stock- 
ton,   1    story   frame  cottage,   $2,000. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL. 
Cottages  and  residences,  frame.  Cost 
not  stated.  The  following  Day  Labor 
jobs  are  reported  as  about  to  be  s.tart- 
ed  in  San  Jose:  V.  Pieracci,  S.  W.  Rosa 
and  2'.lst  Sts.,  San  Jose,  5  room  cottage, 
$1,500;  F.  O.  Nelson,  Imperial  Hotel, 
,1nn  Jose,  5  room  cottage,  $2,500:  J.  F. 
Gambia  no,  S5'S  So.  7th  St.,  San  Jose,  G 
room   frame   cottage,    $2,000. 

CKOCKETT,    CONTRA      OO-gTA      CO., 


AL. — Bungalows,  6,  1  story  and  base, 
frame,  $2,500  each.  Architect,  William 
H.  Crim,  Jr,,  425  Kearny  St.,  S.  F.  Own- 
ers, American-Hawaii  Sugar  Co.  These 
bungalows  are  the  first  of  a  number  of 
similar  buildings  which  will  be  erected 
by  the  sugar  cioini^any  for  Its  em- 
ployees at  Crockett.  Each  of  the 
tliousc\Si  will  contain  six  rooms  and 
bath.  Interior  finish  will  be  of  pine 
throughout.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Some 
liardwood  floors  will  be  used.  Tile  will 
be  used  in  the  bath  rooms  and  kitch- 
ena  Exteriors  will  be  covered  with 
rustic,  s.hingles  and'  cement  plaster. 
Plans  are  being  prepared  and  when 
complete  the  work  will  be  done  by 
Day    Laljor. 

SEATTLE,  WASH.  —  Residence,  2 
story  and  base,  brick,  $50,000.  Archi- 
tect Julian  Everett,  W'alker  Bldg..  Se- 
attle. 'Owner,  Julius  Redelsheimer. 
This  dwelling  has  been  out  for  figures 
before  but  all  bids  ran  too  high  and 
were  rejected.  Tlie  house  will  con- 
tain in  the  neighborhood  of  sixteen 
rooms,  five  liaths  and  a  laundry.  A 
garage  will  also  be  erected  on  the  lot. 
Interior  trim  will  be  of  pine  and  hard- 
woods. Hard'Wood  flOfors  will  be  used 
throughout.  There  will  be  steam  heat 
and  open  fire  places.  Mantels  will  be 
of  'brick  and  tile.  Tile  will  be  used  in 
all  bath  rooms.  Exterior  ot  the  dwell- 
in'g  will  be  faced  "with  veneered  brick. 
Plans    are    now    being    figured. 

■SEATTLE,  WASH.  —  Residence,  2 
story  and  base,  frame,  $10,000.  Archi- 
tects, Saunders  &  Lawton,  Alaska 
Bldg.,  Seattle.  Owner,  A.  Hambach. 
This  dwelling  will  contain  eight  rooms, 
bath  and  sleeping  porcIi.  Interior  fin- 
ish will  be  ot  pine  and  hardwood  ve- 
neer with  hardwood  and  tile  floors 
used  in  the  principal  rooims  and  bath 
rooms.  There  w.'ll  be  furnace  heat 
and  open  flre  places'.  Mantels  will  be 
of  brick.  The  exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  will  'be  ready  tor 
flgures  about  July   1st. 


-SCHOOLS- 


SAN  FRANCISCO — School,  2  story 
and  base,  concrete  and  frame,  $65,000. 
Architect,  City  Department  of  Architec- 
ture, Temporary  City  Hall  Bldg.,  S.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. Plans  for  this  building,  which 
is  to  be  erected  on  'Church  street  be- 
tween Hill  and  24th  streets  are  com- 
plete and  have  been  approved.  Bids 
tor  the  construction  will  be  opened 
on  May  2Sth.  The  building  will  con- 
tain ten  class  rooms.  Interior  will  be 
finished  in  pine  with  some  maple  floors. 
A  central  heating  system  will  be  in- 
stalled. All  stairwaysi  and  corridors 
will  be  of  concrete.  Exterior  will  be 
covered  with  ceiient  plaster  on  metal 
lath.  Plans  can  be  secured  from  the 
Department  of  .Architecture.  Bids  will 
be  opene.i  by  the  Board  of  Public 
Works. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Cam'panile.  Class  A  construction,  $250,- 
000.  Architect.  John  Galen  Howard, 
602  Mission  St.,  S.  P.  Owners,  Regents 
of  the  University  of  California.  Plans 
tor  the  Jane  K.  Sather  Campanile  have 
been  completed  and  bids  for  its  con- 
struction are  now  being  taken.  There 
will  be  a  complete  .'^teel  frame  with  ex- 
terior walls  faced  with  marble  and 
granite.  Elevataor  service  is  provided. 
One  of  the  most  complete  and  costly  set 
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of  chimes  will  be  Installed.  Bids  will 
be  opened  on  June  19th  by  the  Board  of 
Regents  of  the  University.  Plans  can 
be  secured  from  the  architect.  An  of- 
ficial  proposal  appears  In  this  issue. 

FULIjKRTON,  orange  CO.,  Cal.— 
School,  1  atory  and  base,  brick,  $30,000. 
Architects,  Tuttle  &  Hopkins.  Delta 
Bldg:,,  L.  A.  Owners.  Fullerton  School 
District.  The  huilding  is  designed  in 
the  sh-ape  of  a  letter  T  and  will  cover 
an  area  of  180x200  feet.  Plans  pro- 
vide for  twelve  class  rooms  and  an  as- 
sembly hall.  Interior  will  be  finished 
In  pine  with  some  ma.ple  floors.  There 
wil'  be  a  central  heating  system.  Ex- 
terior of  the  building:  will  be  faced  with 
cement  plaster.  Bids  are  being  taken 
on  the  general  contract  and  for  the 
heating  and  plumbing.  Bids  will  be 
opened  on  June  7th.  Plans  can  be  se- 
cured from  tbe  architects  or  from  the 
Clerk  of  the  School  Board  at  Fullerton. 

CAMAS.  WASH. — School,  2  story  and 
base,  brick,  $35,000.  Architects,  Fred 
A.  Legg  and  George  L-  Kingsberry, 
Ainsworth  Bldg.,  Portland.  Owners, 
Camas  School  District.  The  building 
has  ibeen  designed  to  contain  twelve 
class  rooms  and>  an  auditorium.  The 
interior  will  be  finished  in  pine  with 
some  maple  floors.  Plans  provide  for  a 
central  heating  system  and  vacuum 
cleaning.  The  exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  bids  will  be 
opened  on  June  2nd.  Plans  can  be  se- 
cured froii  the  architects  or  from  the 
Clerk  of  the  Board  of  Education. 

HUNTINGTON  PARK,  LOS  ANGE- 
LES CO.,  OAL. — School,  1  story  and 
base,  trick  and  concrete,  $25,000.  Ar- 
chitects, Train  &  Williams,  Exchange 
Bldg.,  L.  .A.  Owners,  Huntington 
School  District.  This  building  has 
been  mentioned  here  before  when  plans 
were  first  started.  Working  drawings 
have  been  completed  and  bids  will  be 
opened  on  June  7th.  The  building  will 
contain  £ix  class  rooms  and  an  assem- 
bly hall  seating  400  people.  A  central 
heating  systen  will  be  installed.  In- 
terior will  be  finished  in  pine  with 
some  maple  floors'.  Exterior  of  the 
structure  will  be  faced  with  cement 
plaster.  Plans  can  be  secured  from 
the  architects. 

Contracts  Awarded. 

VENICE.  LOS  ANGELES  CO..  CAL.— 
School,  1  story  and  base,  frame.  $27,- 
000.  Architects,  Eager  &  Elager.  Story 
Bldg.,  L.  A.  Owners.  Venice  School 
District.  Contractors,  Bay  Wrecking 
and  Improvement  Co.,  15O0  TroUeyway. 
Venice,  general  construction,  $25,000. 
C.  McNeil.  Stimson  Bldg..  L.  A.,  heat- 
ing,  $2,300. 


BUILDINO  AND  INDUSTRIAL  NEWS 


• — ■ ♦- 


STORES  AND  OFriCES. 


SAN  FRANCISCO — Stores  and  lofts.  3 
story  and  base,  reinforced  concrete, 
$35,000.  Architect,  Charles  J.  Rous- 
seau. Phelan  Bldg..  S.  F.  Owners,  Cali- 
fornia Poultry  Co.  The  building  will 
to  erected  on  Washington  street  west 
of  Front,  and  will  have  a  frontage  of 
30  feet  and  a  depth  of  120.  The  first 
floor  will  be  arranged  tor  a  large  store 
and  market.  Upper  floors  will  contain 
the  cold  storage  rooms  and  the  base- 
ment a  complete  cold  sitorage  system. 
Interior  of  the  market  will  be  finished 
in  tile  and  marble.  Metal  window 
frames  and  sash  are  specified.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick  and  cement  plaster.  There 
will  be  both  freight  and  sidewalk  ele- 
vators.    Plans  are  being  prepared. 


SAN  FRANCISCO — Store.  1  Ftory  and 
base,  brick.  Cost  not  stated.  Archi- 
tect, Woodworth  Wethered,  142  Second 
St.,  S.  F.  Owners,  Wethered  Estate. 
The  building  will  be  erected  on  the 
south  side  of  Market  street  east  of  New 
Montgomery  and  will  be  arranged  for 
one  store.  There  will  be  patent  store 
fronts  and  interior  finish  of  pine.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  the  work  will  be  done  by  Day 
Libor. 

Contwwts  Awarded. 

LOS  ANGELES.  CAL.  —  Stores  and 
lofts.  9  story  and  base.  Class  A  con- 
struction, $275,000.  Architects.  Parkin- 
.'on  &  Bergstrom.  Security  Bldg..  L.  A. 
Owners.  Metropolitan  Fireproof  Build- 
ing Co.  Contractors.  F.  O.  Engstrora 
Co.  5th  and  Seaton  Sts.,  L.  A.,  general 
construction.      Contract    price,    $275,000. 

LOS  ANGELES,  CAL.  —  Stores  and 
lofts.  8  story  and  base.  Class  A  con- 
struction, $225,000.  Architects,  none. 
Owners.  Isaacs  Bros.  Contractors, 
Richards-Neustadt  Construction  Co., 
Wright  and  Callender  Bldg.,  L.  A.,  gen- 
eral construction.  Contract  price, 
$2215. 000.  Note:  Subcontracts  are  now 
being  let  on  all  parts  of  the  work. 

LA  GRANDE.  ORE. — Stores  and  ot- 
lices.  3  story  and  base,  brick.  Cost  not 
.stated.  Architects.  Whidden  &  Lewis, 
Lewis  Bldg..  Portland.  Owner,  C.  S. 
Jacobsen.  Contractor,  A.  E.  Sykes, 
Hillsboro,  Ore.  Contract  price  not 
stated. 

BAKERSFIELD,  KERN  CO..  CAL. — 
Stores  and  offices.  2  story  and  'base, 
brick,  $25,000.  Architect,  J.  M.  Satfell, 
New  Fish  Bldg..  Bakersfield.  Owner, 
Mr.  Taylor.  Contractor,  F.  L.  Gribble, 
Bakersfield.  Contract  price,  $22,621. 
Other  bidders  on  this  work  were 
George  M.  Wilkins,  $27,929:  M.  F.  Kean, 
$26,980:  Busby,  $26,445;  J.  Yancy.  $25,- 
SS4:  Dupes  &  Hansen,  $24,899;  Brown 
&  Paynter,  $25,155,  and  F.  Amwig,  $23,- 

000. 

FRESNO,  FRESNO  CO..  CAL— Stores, 
3  story  and  base,  brick  and  steel,  $350,- 
ono.  .^iVrchitect,  C.  A.  Meussdorffer, 
Humiboldt  Bank  31dg.,  S.  F.  Owners, 
Gottschalk  Department  Store.  Con- 
tractors, Central  Iron  Works.  S.  F., 
structural  steel  and  iron  work.  Con- 
tract pri"e   not   stated. 


THEATRES. 

B.ERKEL.EY.  ALAMEDA  CO..  CAL. — 
Theatre,  2  story  and  base.  Class  A 
construction.  $100,000.  Architect,  A. 
W.  Cornelius.  Merchants'  National 
Bank  Bldg.,  S.  F.  Owners,  Williamson 
and  Mason,  leased  to  the  Turner  and 
Dahnken  Circuit.  The  building  will  be 
erected  on  Sliattuck  avenue  soutli  of 
University  avenue,  and  v,^\\\  cover  an 
area  of  60x175  feet.  The  greater  por- 
tion of  the  building  will  be  taken  up 
by  the  theatre,  which  will  have  a  main 
auditorium  with  a  seating  capacity  of 
2.OO0  people.  Plans  provide  for  two 
stores,  one  on  either  side  of  the  main 
entrance.  Construction  will  be  fire- 
proof. A  completely  equipped  stage 
will  be  installed,  but  the  theatre  is  in- 
tended for  use  principally  as  a  moving 
picture  show  house.  Exterior  will  be 
faced  with  cement  plaster.  Plans  are 
being  prepared. 

VISALIA,  TULARE  CO..  CAL.— Thea- 
ti'e  alterations.  brick  construction. 
$30,000.  Architects.  Edelman  &  Bar- 
nett.  Blanchard  Bldg.  L.  A.  Owners, 
Visalla  Amusement  Co.  The  present 
brick  building  will  be  altered  so  as  to 


contain  ;.n  auditorium  seating  SOO  peo- 
ple. Interior  trim,  plastering  and 
decoration  will  be  entirely  new.  New 
plumbing  and  electric  work  will  also 
be  installed.  Exterior  work  will  con- 
sist of  new  niarble  and  tile  wainscot 
in  the  lobby.  Plans  are  being  pre- 
pared. 


SEALED  PROPOSALS. 

PROI'OS.\LS    FOR    C.4NAI,     SUPPLIES. 

C.A.NAL  CIRCULAR  776 — Proposals 
for  Two-Retort  Crematory.  Switches. 
Frogs.  Galvanized  Steel,  Steel  Pipe, 
Pipe  Fittings.  Lead  Pipe,  Sheet  Lead, 
Pig  Lead,  Chisels,  Haminers,  Cable 
clips.  Screws,  Twist  drtills.  Stocks  and 
Dies,  Reamers,  Wrenches,  Hack-Saw 
Blades,  Files.  Vises,  Bronze-Wire 
Cloth,  Tool  Handles,  Buckets,  G-.-.rbage 
Cans,  Brooms.  Water  Coolers,  Grease 
Cups,  Bibbs,  Valves,  Vitrified  Sewer 
Pipe,  Metallic  Tapes,  Sand  Paper,  Em- 
ery Cloth,  Scrubbing  Brushes,  Paint 
Brushes,  Hose.  Cotton  Canvas.  Lump 
Chalk.  Fire  Clay,  Metal  Polish,  Cal- 
cium Carbide.  Soap,  Gasoline,  Coal  Tar, 
White  Zinc,  Shellac,  Varnish.  Paints, 
Paper  and  Tag  Board. — Sealed  propo- 
sals will  be  received  at  the  office  of 
the  general  purchasing  officer.  Isth- 
mian Canal  Commission,  Washington, 
D.  C,  until  10:30  a.  in..  June  5,  1013,  at 
which  time  they  will  be  opened  in  pub- 
Wc  for  furnishing  the  above  men- 
tioned articles.  Blanks  and  general 
information  relating  to  this  circular 
(No.  776)  .may  be  obtained  from  this 
office  or  the  office  of  the  assistant  pur- 
chasing agent.  1086  North  Point  street. 
San  Francisco.  Oal.:  also  from  the  U. 
S.  engineer  offices  in  the  following 
oities:  Seattle.  Wash.:  Los  Angeles, 
Cal.  F.  C.  BOGGS,  major,  corps  engin- 
eeers,  U.  S.  A.,  general  purchasing  of- 
ficer. 


PROPOSALS       FOR      SEW.\GE      TASK. 

BUILDING.  SEWAGE  TANK,  ETC. — 
Treasury  Department.  Office  of  the  Su- 
per\ising  Architect.  Washington.  D.  C. 
— .Sealed  proposals  will  be  received  at 
this  office  until  3  oVIcwk  p.  m.  on  the 
2©th  day  of  June.  1»13,  and  then  opened 
for  the  construction,  complete,  of 
latrine  buildings,  sewage-purification 
tanks,  and  connected  pliping  at  quar- 
antine station,  Honolulu,  Hawaii,  in 
accordance  with  the  specification  and 
the  drawing.  Drawing  and  specifica- 
tion may  be  obtained  from  the  custo- 
diian  of  the  station  at  Honolulu,  Ha- 
waii, or  at  this  office,  at  the  discretion 
of  the  supervising  architect.  O  WEN- 
DEROTH.    ,S!upervising    Architect. 
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PROPOSALS        FOR        PVRCHASE 
STEEL. 

S.^LE — Office  Depot  Quartermaster. 
San  Francisco.  Cal. — Sealed  proposals 
will  be  received  at  this  office  until  10 
n.  m.  May  20,  lOl.'J,  for  the  purchase 
of  112.000  pounds  tire  steel.  Further 
information  may  be  bad  upon  applica- 
tion to  the  DEPOT  QUARTERXLAS- 
TER. 


PROPOSALS     FOR     BIII.DIXO    \V.*LKS 

Axn   ROAns. 

WALKS.  ROADS.  ETC.— Office  Con- 
structing Quartermaster,  Fort  Worden, 
Wash. — Sealed  proposals,  in  triplicate, 
for  the  construction  of  concrete  walks, 
steps,  curbs,  gutters,  drains,  catch 
hassins,  roads,  etc,  at  Fort  Casey, 
Wash.,  will  be  received  in  this  office 
until  It  a.  nt..  Jnnr  It,  l»i:i,  and  then 
pubHcly   opened.      A  deposit    of   $5   will 
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be  reiiiilrert  fc 
for)nali(ui  u\n 
R.   F.    Wt.lOLXS, 


return    of    plans,      In- 
:ippli''iiti<>n     to     Cai)t. 
instruct ing:  Q.   M. 


IMtOI'O.SAI.S     I'-OIl     CKANBS. 

CRANES  —  Sealed  proposals,  in- 
dorsed "Proposals  for  Electric  Travel- 
ing Cranes."  will  be  received  at  the 
bureau  of  yards  and  docks,  Navy  De- 
partment, Wasliington,  D,  C.  until  11 
o>rlo<-k  n.  in..  June  '21,  1913,  and  tlien 
and  tliere  publicly  opened  for  electric 
traveling'  ci-anes  for  the  general  foun- 
dry, navy  yard.  Puget  Sound,  Wasli. 
Amount  ayailable.  $19,000,  Plans  and 
spediflcations  can  he  obtained  on  ap- 
pMcation  to  the  bureau  or  to  tlie  com- 
nuandant  of  the  nav>*  yard  named. 
WILLIA.M  M.  SMITH,  acting  chief  of 
bureau. 


I'R»POS.\I-S  FOH  SE.VRCHLIGHT 

TOWER. 

SEARCHLIGHT  TOWER— U,  S.  En- 
gineer Office,  Honolulu,  Hawaii.  — 
[Sealed  proposals  for  furnishing  and 
erecting,  or  for  furnishing  only,  a  70- 
toot  steel  searchlight  tower  of  Scher- 
2er  type  will  be  received  at  this  of- 
'nce  unOil  July  5,  1»13,  and  then  pub- 
icly  opened.  Information  on  applica- 
tion to  Lit,  Col,  Thomas  H.  Rees.  Cus- 
Icrm  house.  San  Francisco.  Cal,.  or  tills 
iiflk'e.     W.   P.   WOOTEiN,   major  engrs. 


i»ROPOS.\I,S       FOR       Hl'ILDING      CO>'- 
STRUCTIOIV. 

,  OFFICE  Constructing  Quartermas- 
er.  Fort  Mas-on,  Cal, — ^Sealed  propo- 
'als.  in  triplicate,  for  constructing, 
^eating  and  plU'nibing.  Addition  to  De- 
ention  Ward,  Nurses'  Dormitory,  Hy- 
rotherapeutic  Ward  and  Sterilizing 
,nd  Disinfecting  Building  at  Letter- 
lan  General  Hospital,  Presidtio  of  San 
'rancisco,  Cal,,  will  be  received  until 
1  n.  m.,  10th  June,  1013,  and  then 
ipened.  Plans,  specifications,  blank 
,orms  -and  necessary  information  can 
e  obtained  here.  Deposit  of  $10,00 
equired  to  insure  return  of  plans,  etc, 
Envelopes  containing  proposals  to  be 
idorsed  "proposals  for  Public  Build- 
ig,  Letterman  General  Hospital."  and 
ddressed  to  CAPTAIN  E.  S.  WAiLTON, 
.  M.  Corps  (•) 

♦ 

IDS    WANTED    FOR    MOTOR    GEIVEH- 

ATOR    TO    BE    IiVSTAl,l.ED    IN    THE 

POLVTBCHNIf     HIGH     SCHOOL. 

-SEALED  BIDJJ  COVERING  FUR- 
ishing  and  installation  of  motor  gen- 
-ator   for   the    Polyteelinic    High  School 

ill  be  received  in  open  session  of  tlie 
lard   of   Education   to   be      held      at     a 

riock   p.   m.,  AVednesdny,  June  4,   1913. 

Specitications    may    be    liad    on    appli- 

tSon   to   the   vindersigned, 

XI,  R.  NORRIS. 

ning    Secretary    Board    of    Education. 


PROPOS.*I,,S    FOR     PAINTING. 

'OFFICE  OF  THE  BOARD  OF  PUB- 
>  Works  of  the  City  and  County  of 
in   Francisco, 

Sealed  proposals  will  be  received  at 
■'is  office  between  tlie  hours  of  2 
«'Ioek  i».  111.  and  3  oVliiok  p.  m..  on 
'«'<Ine>Mlny.  the  lltli  dny  of  June,  1»13, 
ir  doing  tlie  following  work,  includ- 
ig  the  furnishing  of  the  necessary 
I'jor  and   nraterials   tlierefor.   to   wit; 

The  padnting  of  the  San  Francisco 
)>spltal. 

■Progressive    pa>-ments    will    be    made, 

'>ald  work  miust  be  done  in  accord- 
r'ce  'With  tlie  specifications  on  file  in 
^fi  office  of  tlie  Board  of  Public  Works, 
t    which     reference     is    liereii.v     made. 


and  must  be  commenced  witliin  five  (.i) 
calendar  days  from  the  receipt  of 
written  notice  from  the  Board  of  Pub- 
lic Works,  and  completed  wiCliin  ninety 
(!)0)   calendar  d'ays  thereafter. 

The  amount  ot  bond  for  faithful  per- 
formance of  contract  has  been   fixed  at 

$.<,ooo,oo. 

All  proposals  offered  must  Ije  accom- 
panied by  a  clieck  certified  by  a  re- 
sponsible bank,  pa.vable  to  tlie  order 
of  tlie  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the  ag,gregate    of  the   proposal. 

Printed  proposal  forms  will  be  fur- 
nished g'ratuitously  upon  application 
at  the  offloe  of  the  Architect,  and  all 
propos-als  must  be  made  upon  such 
forms. 

The  Boar<l  of  Public  M'orks  reserves 
the  riglit  to  reject  any  and  all  bids. 

By  order  of  the  Board  of  Public 
Works,  F,    J,    CHURCHILL, 

Secretary, 

♦ 

PROPOSALS     FOR    GENERAOR     SETS. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco, 

Sealed  propos.als  will  be  received  at 
this  olfice  'between  the  hours  of  2 
oVloek  p.  ni.  find  3  o*elo<<k  p.  m.  on 
^^'e<lne!<flny,  the  LSth  day  of  June,  1913, 
for    doing    tlie    following    work,    to    wit: 

The  furnishing  and  installing  of  a 
motor  generator  set  in  the  car  barn  of 
the  Geary  Street  Municipal  Railway. 

Progressive   pa>  nients    will    be    made. 

Said  work  must  be  done  in  accord- 
ance with  the  plans  and  specifications 
therefor  on  file  in  the  office  of  the 
Board  of  Public  Works,  to  which  refer- 
ence is  hereby  made,  and  must  be  com- 
menced within  fifteen  (15)  calendar 
days  and  completed  ■within  ninety 
(90)  calendar  days  from  the  date  of 
the  contract  to  be  made  and  entered 
into   therefor. 

The  ai  mount  of  bond  for  faithful  per- 
formance has  been  fixed  at  $.1,000.00. 

All  proposals  offered  shall  be  accom- 
panied by  a  clieck  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors  of  said 
City  and  County,  for  an  amount  not 
le's  than  ten  per  centum  of  the  ag- 
gregate  of   the  proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitouslj'  upon  ajpplication  at 
the  office  of  the  Cit.v  Engineer,  and  all 
proposals  must  be  made  upon  such 
forms. 

Tile  board  of  Public  Works  reserves 
the  right  to  reject  any  and  all  liids. 

By  order  of  the  Board  of  Public 
Work-.  F,   J,   CHURCHILL. 

Secretary. 


PROPOSALS       FOR      BRIDGE      WORK. 

NOTICE  is  hereoy  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Supervisors  of  the  County  of  San 
Xlateo,  Slate  of  California,  up  to  the 
iiour  of  10  o'clock  a.  ni.,  on  Monday, 
J-iine  2,  lOirt,  for  constructing  a  rein- 
forced concrete  culvert  on  Seminary 
Avenue  at  Beresford,  near  entrance  to 
Beresford  Country  CTluli.  in  the  Second 
Road  District,  as  per  plans  and  speci- 
ficationr.  prepared  by  the  County  Sur- 
veyor and  adopted  by  the  Board  of 
Siiipervisoi-s  on  Monday.  May  .5,  1913, 
which  S'aid  plans  and  specifications  are 
now  on  file  in  the  office  of  the  Clerk  of 
said  Board  ■where  same  may  be  in- 
f.pected, 

.•Ml  bids  must  be  addressi  to  the  Clerk 
of  faid  Board  of  Supervisors  at  Red- 
wood   City,    and    eacli    bid    must   be   ac- 
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ca,-npanled  by  a  certified  check  on 
some  reputable  liank  in  a  sum  eiiual  to 
at  least  10  per  cent  of  bid.  made  pay- 
able to  the  undersigned  Clerk  of  said 
Board  of  Supervisors,  same  to  be  for- 
feited to  the  County  of  San  Mateo  as 
liquidated  damages  In  case  the  party 
to  whom  tlie  oontract  shall  be  awarded 
shall  fail,  neglect  or  refuse  to  file, 
within  ten  days  after  the  award  of 
said  contract,  a  bond  to  be  approved 
by  the  Chairman  of  the  Board  of  Su- 
per\'isors  of  said  county  in  an  amount 
not  exceeding  the  contract  price,  or  to 
enter  into  a  written  contract  with  said 
county  in  accordance  with  said  plans 
and  sipecifications,  and  the  bid  thereon. 

All  bids  from  contractors  must  spe- 
cify the  time  for  the  completion  of  said 
work,  also  the  cost  of  concrete  in 
place,  per  cubic  yard  to  be  used  in 
estimating  the  value  of  extra  work,  if 
required. 

The  right  is  reserved  to  reject  any 
and  all  bids,  JOS.  H,  NASH. 

County  Clerk, 

PROPOSALS      FOR      BUILDING      CON- 
STRICTION. 

SE.\LED  bids  will  be  received  by  W. 
F,  McClure,  State  Engineer.  Capitol 
Building,  Sacramento,  California,  up  to 
and  includinig  12  o'clock  noon,  Satur- 
day,, June  14,  1913,  said  bids  then  and 
there  to  be  publicly  opened  and  read, 
for  the  erection  and  construction  of  a 
group  of  nine  buildings  for  the  State 
Nor(TiaI  School  at  Los.  .\ngeles,  Cali- 
fornia, in  accordance  with  plans  and 
specifications  therefor,  copies  of  which 
may  be  obtained  on  application  to  the 
State  Department  of  Engineering,  at 
the  Capitol  Building,  Sacramento,  Cal- 
ifornia. Sucli  bids  will  be  received 
for  the  entire  work. 

A  bid  bond  in  the  sum  of  ten  per 
centum  (in%)  of  the  amount  of  the 
bid   must  accompany  eacii    bid. 

A  deposit  of  Twenty-five  ($25.00) 
Dollars  will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
the  plans  and  specifications  to  the 
State  Department  of  Engineering  at 
Sacramento,  California,  in  good  condi- 
tion. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any  and 
all  bids  and  to  waive  any  informality 
in    any    bid    received. 

All  bids  iinust  be  addressed  to  W.  F. 
McClure.  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:  "Propos-als  for  State  Nor- 
mal Sdiool  Buildings.  Los  Angeles, 
California." 

(Signed)  W.    F.    McCLURE, 

State   Engineer. 


NOTICE  TO   CONTRACTORS. 


TREASURY  DEP.\RT.MENT.  Office  ot 
the  Supervising  .Architect.  Washington, 
D  C.  Mav  5,  1913.  — SE.XLED  PRO- 
pb.SALS  -will  be  received  at  this  office 
until  3  o'clock  P.  M.  on  the  9th  day  of 
June.  191.3,  and  then  opened,  for  a  con- 
duit and  wiring  system  in  the  United 
States  Marine  Hospital.  San  Francisco. 
Cal..  in  accordance  with  drawing  and 
specification,  copies  of  which  may  be 
liad  at  tills  office  or  at  the  office  of  the 
Supervising  Superintendent  of  Con- 
struction. U,  S,  Post  Office,  San  Fran- 
cisco. Cal.,  at  the  discretion  of  the  Su- 
pervising Architect. 
'  O,   WENDBROTH. 

Supervising  .-Vrchitect,    (*) 


NOTICE   TO    CONTRACTORS. 


TRR.VSURY  DEPARTMENT.  Office  of 
the  Sui)ervi.-!ing  .Architect.  Wasliington. 
D.   C.    Mav    19.   >1913.—  SEALED      PRO- 
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POSAU**  will  he  received  in  this  office 
lllllll  :t  o'clock  P.  M.  on  the  .tOlli  dny  of 
June,  lin:(.  :inil  tlion  njiened  fm-  the 
t'liiintriicllon,  coiitl'icic  (IncliKlinK 

iiliiiiililni;.  ciiN  iilKlimr,  licntlni:  ii|>i»irii. 
Hut.  electric  coniliiltN  iind  ivIrhiK.  In- 
terior IlKhtlUK  ttxturex,  nn<l  uppro- 
nehcM),  of  the  L'nited  Stntcs  ptkot  nfller 
Ht  (irniM  Valley.  C»l.  The  building  is 
to  lie  one-story  higrh  with  a  mezzanine 
and  basement  and  will  have  a  ground 
area  of  approximately  4,9i00  square 
feet:  fireproof  constiniction  exce-pt  roof; 
stone  and  stuceo  faclns:  tile  and  tin 
roof,  drawings  and  specifications  Tnay 
be  obtained  from  the  custodian  of  site 
at  Grass  Valley.  Cal..  or  at  this  office, 
at  the  discretion  of  the  Supervising 
Architect.  O.  VVENDEKOTH,  Supervis- 
ing Arcliitect.  ( 
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to  contractors  submitting  bona  fide 
bids.  All  persons  taking  out  plans 
and  failing  to  submit  bona  fide  olds 
wiil  forfeit  llie  deposit  of  Fifty  Dol- 
lars to  the  Exposition  Company. 

By      order      of      the      Buildings      and 
Giounds  Co  iimittee. 

WILLIAM   H.   CROCKER. 
Chairman.      ("} 


NOTICE   TO   CONTR.VCTORS. 


NOTICE   TO   CONTRACTORS. 


SRAI-En  PROPOSALS  will  be  receiv- 
ed by  tile  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational Exposition  Company  at 
Room  -tl.S.  in  the  Exposition  Building. 
Pine  and  Battery  Street?.  San  Fran- 
cisco, California,  at  11  A.  M..  AVeilnes- 
day.  June  4th.  1!>l;i.  for  the  Construc- 
tion of  the  Vnrled  Industries  Bulldine. 
in  ,-iccordance  with  the  specifications 
on  file  in  the  office  of  the  Director  of 
Works. 

E-ach  proposal  mu^t  be  accompanied 
by  a  certified  check  payajble  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the 
sum  of  ten  (10)  per  cent  of  the  amount 
bid.  or  the  same  will  not  be  considered. 
When  the  award  of  contract  is  inade 
all  checks  will  be  returned  to  the  re- 
spective bidders,  excep^t  that  filed  with 
the  accented  proposol  or  bid,  -which 
check  will  he  returned-  upon  tie  suc- 
cessful bidder  ris-ning  the  contract 
and  filing  the  renuire.1  bond.  A  bond 
in  the  sum  of  fiftv  (30)  per  cent  of  the 
contract  nri'-e  will  be  r.?quired  for  the 
faithful  performance  of  the  contract: 
the  sureties  thereon  must  be  satisfac- 
tory to  the  Buildinsrs  and  Grounls 
Committee  of  the  Panama-Pacific  In- 
tc-national   Exposition  Company. 

Progr€^ssive   p<iyment'^  will  be   made. 

The  ris^ht  is  reserved  to  reject  any 
nnd  all  bids  and*  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion Companv. 

Plans  and  specifications  for  t'^e 
work  may  ibe  obtained  from  the  Di- 
rector of  T^'orkK.  Room  207  Service 
Building.  Fillmore  and  Chestnut 
Street=^,  S^n  Francisco,  by  depositins: 
$.50.00,    which    amount    will   be    refunded 


PAN  \M  V-PACIFIC       INTERNATIONA!, 
EXPOSITION. 

SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational Exposition  Company  at 
Room  -lis.  in  the  Exposition  Building. 
Pine  and  Ratterv  Street?,  San  Fran- 
cisco. California,  at  11  .*.  M.,  «'ednes- 
day.  June  4th.  1!)13.  for  the  installation 
of  Plnniblng.  Sewer  and  AVater  Pipes  of 
the  Varied  Industries  Building,  in  ac- 
cordance with  the  specifications  on  file 
in  the  office  of  the  Director  of  Works. 

E'lCh  proposal  mu?t  be  accompanied 
bv  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the 
sum  of  ten  (10)  per  cent  of  the  amourit 
bid  or  tlie  same  will  not  be  considered. 
When  the  award  of  contract  is  made 
all  checks  v,-ill  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted  propo.=al  or  bid.  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract 
and  filing  the  required,  bond.  A  bond 
in  the  sum  of  fiftv  (50)  per  cent  of  t.^e 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract; 
the  sureties  thereon  must  be  satisfac- 
tory to  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational Exposition  Company. 

Progressive  p-ayment?   will  be  made. 

The  right  is  reserved  to  re.lect  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion Company. 

Plans  ■  and  specifications  tor  the 
work  may  be  obtained  from  the  Di- 
rector of'  Works.  Room  207  Service 
Building  Fillmore  and  Chestnut 
Street"  Snn  Francisco,  by  depositing 
$S0  00  which  amount  will  be  refunded 
to  contractors  submiiting  bon-a  fi.lc 
bids.  All  persons  taking  out  plans 
and  failing  to  submit  bona  fide  nils 
will  forfeit  the  deposit  of  Fifty  Dol- 
lars to  the  Expo^^ition  Company. 

By  order  of  the  Buildings  and 
Grounds  Co  nmittee- 

WILLIA.M  H.   CROCKER. 

Chairman.      (*) 


Firms  doslrlrtc  news  from  certain  localities  like  San  Francisco.  Los  Angeles. 
Portland.  Seattle,  etc..  ivlll  find  all  such  items,  commencing  on  this  pace,  nl 
carefully  classified  as  to  location.  These  same  items  are  Tcpeateil  in  the 
fore  part  <if  the  neivs  department,  under  distinct  headinss,  such  as  Banks, 
rhurclies.    Hotels,    etc. 


SAN  FRANCISCO. 


Rli-blDi-JXCE  —  2  story  and  base, 
frame,  $2,000.  San  Francisco.  Archi- 
tect, none.  Owners.  Leigh  and  Schultz, 
330  Stih  Ave..  S.  F.  The  dwelling  will 
be  erected  on  ISth  avenue,  near  Clement 
and  has  been  designed  to  contain  six 
rooms  and  tiath.  Interior  will  be  fin- 
ished in  pine  and  redwood  with  hard- 
wood floors  in  the  principal  room.s. 
There  will  be  an  open  fire  place  in  the 
living  room  with  a  brick  mantel.  Tile 
v.ill  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  house  will 
be  covered  with  cement  plaster  on 
metal  lath  and  rustic.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Oay   Labor. 

RESID.ENCE  —  2  story  and  base, 
frame.  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner.  F.  Nelson.  30  Pre- 
ridio  Terrace,  S.  F.  The  dwelling  will 
contain  six  roo.  iiis  and  bath  All  inte- 
rior fini&h  w^ill  be  of  pine.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  Plans 
provide   for   furnace   heat   and   an    open 


Hre  place.  .Mantel  will  be  of  brick. 
Tile  will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  he  installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  is  to  be  done  by 
Day   Labor. 

APARTMENT  HOUSE — 3  Story  and 
base,  frame,  $10,000.  San  Francifco. 
Architects,  A.  F.  and  O.  M.  Rousseau, 
Monadnock  Bldg.,  S.  F.  Owner,  W.  K. 
Bush.  Tile  building  will  cover  an  area 
of  24x3S  feet  and  will  be  arranged  for 
one  store  on  the  first  floor  and  five 
apartment  flats  on  the  upper  floors.  In- 
terior finish  will  be  of  pine  with  some 
elm  veneer.  Hardwood  floors  will  be 
used  in  the  principal  room?.  There 
wiil  be  open  fire  places  or  gas  grates 
in  the  suites.  AH  apartments  will  be 
equipped  with  wall  beds  and  will  be 
supplied  with  h.ot  and  cold  running 
water.  Exterior  of  the  building  vi'ill 
be  covered  with  rustic  and  sliiplap. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

APART.MENT  HOUSE— 3  story  and 
base,     frame.       Cost     not     stated.       San 


Francisco.  Architeats,  A.  F.  and  O.  M. 
Rousseau,  Monadnock  Bldg.,  S.  F.  Own- 
e>-,  Sylvia  Perazza.  The  building  will 
he  erected  on  Pacific  near  Hyde  street. 
a:id  has  been  arranged  to  contain  six 
suites  of  two  and  three  rooms  each 
and  bath.  Interior  finish  will  be  of  pine 
with  some  elm  panels.  Hardwood  floors 
will  be  used  in  the  living  room  and  re- 
(Ciption  hall.  There  will  be  open  fire 
places  or  gas  grates.  Tile  will  be  used 
in  the  bath  rooms.  Wall  beds  will  be 
installed  in  all  suites.  Exterior  of  the 
building  will  be  covered  with  brick 
veneer  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are   being   taken. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  Cost  not  stated.  San 
Francisco.  Architect"  A.  F.  and  O.  M. 
Rousseau.  Monadnock  Bldg.,  S.  F.  Own- 
er's name  withheld.  This  building  will 
1  e  erected  at  the  northeast  corner  of 
ISth  and  Guerrero  streets  and  will  con- 
tain a  number  of  two  and  three  room 
suites  on  the  second  and  third  floors. 
Several  modern  stores  will  occup>'  the 
first  floor.  Interior  finish  will  be  of 
pine  with  some  hardwood  veneer.  Oak 
floors  will  be  used  in  the  reieption 
lialls  and  living  rooms.  There  will  be 
a  central  heating  system.  Bath  rooms 
will  be  finished  in  cement  plaster.  The 
exterior  of  the  building  will  be  cov- 
ered with  rustic  and  klinker  brick  \  e- 
neer.  Plans  are  complete  and  figures 
are  being  taken. 

POLICE  STATION— 2  story  and  base. 
brick  and  steel.  Cost  not  stated.  Snn 
Francisco.  Architect,  City  Department 
of  Architecture.  Temporary  City  Hall 
Bldg..  S.  F.  Owners,  City  and  County 
of  .San  Francisco.  This  building  will 
be  erected  at  the  corner  of  Commercial 
and  Drumm  streets  and  will  contain 
the  general  office,  gu-ard  room  and  eel! 
block.  Upper  floor  will  be  arranged 
for  a  rest  room.  There  will  be  a  cen- 
tral heating  sys>tem.  Interior  finish 
wall  be  of  pine  and  hardwoods.  A  ce- 
ment floor  will  ibe  used.  Exterior  of 
the  building  will  probably  be  faced 
with  pressed  brick.  Plans  are  being 
prepared.  Bids  will  be  called  for 
shortly  through  the  offlc  of  tlie  Board 
cf  Public  Works. 

WAREHOUSE— 1  story  u.id  base,  re- 
inforced concrete.  Cost  not  stated. 
San  Francisco.  Architect,  William  H. 
Crim.  Jr.,  425  Kearny  St..  S.  F.  Owner. 
Gonzales.  The  building  will  he  erect- 
ed on  Washington  street  in  the  lieart 
of  the  cominisslon  district.  The  floor 
will  be  of  concrete.  Building  will  be 
c-iirried  on  a  pile  foundation.  Entire 
structure  will  cover  an  area  of  iOx60 
with  an  L  20x(;0.  Interior  finish  will 
be  of  pine.  Patent  store  fronts  ami 
metal  window  sash  and  frames  will  be 
used.  The  exterior  of  the  building  will 
probably  be  face<i  with  cement  plaster. 
Plans  are  being  prepared  and  bids  will 
be   called    for  shortly.  

SHOP — 1  story,  frame  and  corru.gated 
iron,  $2,300.  San  Francisco.  Architect 
none.  Owners.  Fliegner  &  Hoffmar 
Howard  street  east  of  12th  S.  F.  T.hf 
1  uiUling  when  completed  will  be  use'' 
for  an  ornamental  iron  works.  No  in- 
terior finish  will  be  inp'alled.  The  ex- 
terior of  the  building  will  he  covered 
with  corrugated  iron.  Plans  arc  in  the 
bands  of  the  owners  and  the  work  Is 
now  being  done  by  Day  Labor. 

FL.\T.S — 2  story  and  base.  frame. 
$2,500.  San  Francisco.  Architect.  .1.  C. 
Flugger,  Crocker  Bldg.,  S.  V.  Owner. 
H.  Borge.  16-3  Noe  St.,  S.  F.  These  fl«ts 
will    be    erected    on    ISth    avenue    nortn 
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of  Clement  and  eaiMi  flat  will  contain 
live  or  six  rooms.  Interiors  will  he 
tinlslied  in  pine  witli  some  hardwood 
veneer.  Hardwood  floors  will  be  used 
in  the  livins  rooms.  There  will  he 
open  fire  places  and  tile  or  brick  nian- 
tcl.s.  Baths  win  have  cement  wainscot. 
The  exterior  of  the  huilding-  will  he 
covered  with  ru.stic  and  klinker  brick 
veneer.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work    i)j-    Day    Labor. 

FLATS— 2  sitory  and  base,  frame, 
$7.0UO.  San  FVancisco.  Architect, 
William  H.  Crim,  .Ir.,  425  Kearny  St., 
S.  F.  Owner's  naine  withheld.  The 
building-  will  be  erected  on  Parnassus 
avenue  and  will  contain  two  large 
flats  and  a  garage  in  tlie  basement.  In- 
terior finish  will  be  of  pine  with  hard- 
wood veneer  and  panels.  Oak  floor.s 
will  be  used  in  the  principal  room'=. 
Tliere  will  be  a  central  heating  system 
and  open  fire  places.  Mantels  will  be 
of  brick.  Tile  will  be  used  in  the  batli 
rooms  and  kitchens.  Exterior  of  the 
building:  will  be  covered  with  shiplap 
and  cement  plaster  on  metal  lath. 
Plans  are  nearly  complete  and  bids  will 
lie  called    for   sliortly. 

FLATS— 3  yitory  and  base,  frame, 
$9,000.  San  Francisco.  Architect,  none. 
Owner,  Thomas  F.  Barry,  3641  20th  St., 
S.  F.  The  building  will  be  erected  on 
Green  street  west  of  Larkin,  and  has 
been  designed  to  contain  six  apartment 
flats  of  three  and  four  rooms  each  with 
bath.  Interior  will  he  finished  in  pine 
and  elm.  Hardwood  floors  will  be  used 
in  the  living  rooms.  A  central  heatin,g 
system  will  be  installed.  Each  flat  will 
be  equipped  with  a  wall  bed.  Tile  and 
cement  plaster  will  be  used  in  the  bi'h 
rooms.  The  exterior  of  the  building 
will  be  covered  with  rustic.  Plans  are 
in  the  hands  of  the  owner  who  is  now 
purchasing  all  materials.  The  work 
will  be  done  bv  Day  Labor. 

FLATS — 4  story  and  base,  rein- 
forced concrete,  $15,000,  San  Francisco. 
Architect,  none.  Owner.  Kincanon  Con- 
'!■  tion  Co.,  1676  Fulton  St.,  S.  F.  The 
ling  will  be  erected  on  B'ush  street 
I  of  Larkin  and.  n-ill  have  a  front- 
age of  27  feet  and  a  depth  of  37  feet. 
Interior  has  been  arranged  for  eight 
small  flats  with  baths.  Tliere  will  be 
pine  interior  finish.  A  central  heating 
system  will  be  installed.  Bath  rooms 
will  have  cement  floors  and  tile  wain- 
scot. Some  hardwood  floors  will  be 
used.  Exterior  of  the  building  will  be 
laced  with  ce.uent  plaster.  Plans  are 
complete  and  the  owners  will  do  tlie 
work  by  Day  Labor.  All  materials  are 
now   being   purchased. 

FLATS — 3  story  and  base,  frame, 
$5,000.  San  Francisco.  Architect,  none. 
Owner,  Gustave  Spirz,  232A  Langton 
St..  S.  F.  The  building  will  be  erected 
on  Langton  ."treet  near  Folsom  and 
will  contain  three  modern  flats  of  five 
and  six  rooms  and  bath.  Interior  finish 
will  be  of  pine  throughout.  There  will 
be  some  oak  floors.  Bath  rooms  will  be 
finished  in  Keene's  cement.  Entrance 
vestibules  will  have  terrazzo  steps  and 
tile  wainscot.  The  exterior  of  the 
building  will  'be  covered  with  rustic 
and  shiplap.  Plans  are  in  the  bands  of 
the  owner  who  is  now  purchasing  all 
materials.  The  work  will  be  done  by 
Day  Labor. 

LAUNDRY — 1  and  2  story  and  base. 
brick.  Cost  not  stated.  San  Francisco. 
Architect,  William  H.  Crim,  Jr.,  425 
Kearny  St.,  S.  F.  Owner,  Edward  E, 
Rolkin.  This  building  has  been  men- 
tioned  here  before.     The  structure  will 


cover  ond  area  of  ,SG'/2;x275  feet.  The 
greater  portion  of  tlie  building  will  be 
occupied  by  the  laundry  and  stables. 
The  two-story  part  will  toe  arranged 
for  Mats.  A  contract  for  the  grading 
and  brick  work  has  been  let.  Mr.  Rol- 
kin is  now  taking  figures  for  the  other 
parts  of  the   work, 

HOSPITAL  ADDITIONS'— 2,  2  story 
and  base,  reinforced  concrete,  $20,000 
each.  San  Francisco.  Architect,  Con- 
structing Quarter,  naster's  Dept.,  Fort 
.Miason.  Owners,  United  States  Govern- 
ment. Plans  for  a  hydrotherapeutic 
ward  and  for  a  nurses'  dormitory,  both 
of  which  are  to  be  erected  at  the  Let- 
terman  General  Hospital  in  the  Pre- 
sidio of  San  Francisco,  have  been  com- 
pleted and  bids  will  be  opened  on  June 
loth.  The  hydrotherapeutic  ward  will 
he  79x26  and  the  dormitory  S0x31  feet 
with  an  L  21xlS  feet.  Construction 
Vkill  be  of  the  reinforced  concrete  type 
throughout.  Roof  will  be  of  clay  tile. 
Interior  will  be  finished  in  marble  and 
pine.  Exterior  of  both  buildings  will 
i.e  faced  with  cement  plaster.  Plans 
can  be  secured  from  the  Constructing 
Quartermaster,  Capt  E.  S.  Walton,  Fort 
.Mason 

HOSPITAL  PAINTING,  ETC.— Class 
A  construction.  Cost  not  stated.  San 
Francisco.  Architects,  City  Department 
of  Architecture,  Temporary  City  Hall 
Bldg,,  S,  F,  Owners,  City  and  County 
of  San  Francisco.  Plans  for  the  paint- 
ing on  the  San  Francisco  Hospital 
group  have  been  completed  and  bids 
will  be  opened  for  this  work  on  June 
11th-  Plans  can  be  secured  from  the 
DepaitTient  of  Architecture.  Bids  will 
be  taken  by  the  Board  of  Public  Works. 
HOSPITAL  GROUP— Concrete  con- 
struction. Cost  not  stated.  Pearl  Har- 
bor. Hawaii.  Architects,  Bureau  of 
Yards  and  Docks,  Washington,  D.  C. 
Ow'ners,  United  States  Government. 
Bids  for  the  construction  of  this  work 
as  opened  in  Washington  on  May  lOth 
snow  Spalding  Construction  Co.,  Com- 
merce Bldg.,  Portland,  Ore.,  low  on  the 
entire  work  at  $237,939,  and  W.  N.  Con- 
canon.  Monadnock  Bldg.,  S.  F.,  second 
low  at  $241,97'5,  No  award  of  contract 
has  been  made.  A  complete  list  of  the 
segregated  bids  aippears  under  the 
heading  of  San  Francisco  in  thi5  issue. 
HOTEL — 2  Etory  and  base,  brick  and 
steel,  $35,000.  San  Francisco.  Archi- 
tect, A.  R.  Denke,  Humboldt  Bank 
Bldg.,  S,  F.  Owner's  na  Tie  withheld. 
The  building  is  to  be  erected  in  China- 
town and  will  be  arranged  for  two 
stores  besides  the  hotel  entrance  on 
the  first  floor.  Upper  floor  will  be  ar- 
ranged for  a  total  of  75  guest  rooms 
and  several  baths.  Interior  finish  will 
he  of  pine.  There  will  be  a  hot  and 
cold  water  supply.  Patent  store  fronts 
and  plate  glass  windows  will  be  spe- 
cified. The  exterior  of  the  building 
will  he  faced  with  pressed  brick  and 
cement  plaster.  Plans  are  now  being 
prepared. 

HOTEl. — S  story  and  base.  Class  A 
con.struction.  Cost  not  stated.  San 
Francisco.  Architects,  A.  F.  and  O.  M. 
Rousseau,  Monadnock  Bldg.,  S.  F.  Own- 
er's name  withheld.  The  building  will 
be  erected  on  Geary  street  and  has 
been  designed  to  contain  a  total  of 
136  gue?t  rooms,  all  of  which  will  be 
designed  with  a  private  bath.  Inte- 
rior will  be  finished  in  pine  and  hard- 
wood. Ornamental  plaster  and  hard- 
wood and  tile  will  be  used  in  the  hotel 
loliby,  Bath  rooms  will  have  cement 
floors  and  tile  wainscot.  There  will 
be  steam  heat,  elevator  service,  a  vac- 
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uum  cleaning  system  and  hot  water 
suavply.  Interior  partitions  will  be  of 
metal  lath  and  plaster  or  hollow  tile. 
.\  complete  steel  frame  will  be  erected. 
.Metal  window  sash  and  franies  will  be 
used.  The  exterior  of  the  building 
will  probably  be  faced  with  pressed 
Tirick  and  terra  cotta:  Plans  are  be- 
ing   prepared. 

HOTEL  AND  STOKES— (■  story  and 
base,  brick  and  steel,  $120,000.  San 
Francisco.  Architect,  A.  R.  Denke, 
Humiboklt  Bank  Bldg.,  S.  F.  Owner's 
name  withheld.  This  building  will  be 
erected  in  the  district  south  of  .Mar- 
ket street  and  close  to  Mission.  The 
structure  will  cover  a  large  area  and 
when  complete  will  be  one  of  the  best 
appointed  hotels  in  the  district.  Plans 
provide  for  three  stores  besides  the 
hotel  entrance  and  lobby  on  the  ground 
floor.  Upper  six  floors  will  be  ar- 
ranged for  a  total  of  125  guest  rooms 
and  a  large  number  of  baths.  Interior 
finish  will  be  of  pine  and  hardwood. 
Tile  and  cement  will  be  used  in  the 
bath  rooms.  There  will  be  steam  heat, 
elevator  service  and  a  hot  water  sys- 
tem. Metal  window  sash  and  frames 
will  be  used.  Exterior  of  the  building 
will  proba»jly  be  faced  with  cement 
plaster.      Plans"  are    being    prepared. 

HOTEL  AND  STORE— 3  story  and 
base,  reinforced  concrete,  $14,000.  San 
Francisco.  Architect,  William  H.  Crim, 
Jr.,  425  Kearny  St.,  S.  F.  Owner,  J.  A. 
McKenzie.  Bids  tor  this  work  have 
been  taken  by  the  architect  and  a  con- 
tract will  be  awarded  this  week.  The 
building  is  to  be  erected  on  Powell 
street,  between  Jackson  and  Pacific 
streets  and  will  be  arranged  for  two 
scores  on  the  first  floor  and  26  rooms 
above.  Exterior  will  be  faced  with 
ceiient  plaster.  Hot  and  cold  running 
water  will  be  supplied  to  all  rooms. 

HOTEL — 5  story  and  base,  reinforced 
concrete,  $35,000.  San  Francisco.  Ar- 
chitect, A.  R.  Denke,  Humboldt  Bank 
Bldg.,  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  on  6th 
street  near  Mission,  and  has  been  de- 
signed to  contain  a  store  and  the  hotel 
lobby  on  the  first  floor.  Upper  floors 
will  be  arranged  for  a  total  of  seventy 
rooms  and  a  number  of  baths.  There 
will  be  steam  heat,  elevator  service 
and  hot  water  supply.  Interior  will  be 
finished  in  pine  with  some  hardwood 
veneer.  Patent  store  fronts  and  side- 
walk doors  and  lights  will  be  used. 
Exterior  of  the  building  will  probably 
be  faced  with  cement  plaster.  Plans 
are    being   prepared. 

SCHOOL — 2  story  and  base,  concrete 
and  frame,  $65,000.  San  Francisco.  Ar- 
chitect. City  Department  of  Architec- 
ture, Temporary  City  Hall  Bldg.,  S.  F. 
Owners,  City  and  County  of  i3an  Fran- 
circo.  Plans  for  this  building,  which 
is  to  be  erected  on  Church  street  be- 
tween Hill  and  24th  streets  are  co. n- 
plete  and  lave  been  approved.  Bids 
for  the  construction  will  be  opened  on 
May  28th.  The  building  will  contain 
ten  class  rooms.  Interior  will  be  fin- 
ished in  pine  with  some  maple  floors. 
A  central  heating  system  will  be  in- 
stalled. All  stairways  and  corridors 
will  be  of  concrete.  Exterior  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  can  be  secured  from  the 
Department  of  Architecture.  Bids  will 
be  opened  by  the  Board  of  Pulilic 
Works. 

STORE — 1  story  and  base,  brick. 
Cost  not  stated.  San  Francisco.  Archi- 
tect, Woodworth  Wethered,  142  Sec- 
ond   St.,   S.    F.      Owners,    Wethered    Es- 
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tatc.      The    Imilillnpr    will    he    erected    on  This  -.iniimiiic  cment    w.is   maile    in    tlit-  lunstruction    of    the    Hospital    Building 

the    south    Fide    of    Market    street    east  oftices  of  the  architects,   Willis   Polk   &  at   the  Naval  Training  Station  at  Pearl 

of    New    Montgomery,    and    will    be    ar-  Co..    after    the      preliminary      contracts  Harbor,    Hawaii      The    following    is    a 

ranged    for    one    store.      There    will    be  had    been    made    with    the    Hobart    Es-  complete  list  of  the  bids  as  opened.  An 

patent   store    fronts   and    Interior   finish  tate  Company   providing  for   imnediate  award    of    contract    has    not    yet    been 

of  pine.      Exterior  of   the   building   will  construction     of    the    building.       When  made: 

be    faced    with     pressed     brick.       Plans  the   first    intimation    of   the   prospective  W.      N.      Concanon      Co.,      Monadnock 

are  complete  and  the  work  will  be  done  construction  of  a   big  office  building  on  Bldg.,   San   Francisco,   Cal. 

by    Day    L.abor.  the   Hobart  property   was  given,   it   was  Item 

STORES    AND    LOFTS — 3     story    and  understood    that    the      height      of      the  1        $241,975 

base,   reinforced   concrete.   $33,000.     San  structure    would      be      twelve      storiesi  2      3,400 

Francisco.     Architect,  Cliarles  J.   Rous-  Since    then,    however,    the    scheme    was  3       63,000 

seau,   Phelan  Bldg.,  S.   P^      Owners,   Cal-  chan'ged    materially,    so    that    the    own-  4        64,000 

ifoo'nia    Poultry   Co.      The    building   will  ers    added    eight    more   stories    upon    de-  5        29,000 

he   erected    on    Washington   street   west  ciding  to   erect     a     monumental     office  6       29,700 

of  Front,   and'  will   have   a   frontage   of  building    intended    as    one    of   the    most  7       9,450 

80    feet    by    a    depth    of    120    feet.      The  commanding    structures    of    San    Fran-  8       9,750 

tirst  floor  will  be  arranged   for  a  large  cis«o.  9       1,500 

store    and    market.      Upper    floors    will  The    site    of    the    building    is    vacant.  10       3,000 

contain     the    cold     storage    rooms    and  and    put    little    grading   will    be    neces-  ii       4,560 

the    basement    a    coimplcte    cold    storage  sary   to  place   the  land   in   readiness   for  12        12,300 

system.      Interior    of    the    market    will  laying    the    foundations.      The    schedule  13      4,470 

be    finished    in   tile   and    marble.      Metal  in    the    architects'    offices    provides    for  14       4,550 

window   frames   and'  sash    are   specified.  completion   of  the  structure   within   one  15       1,800 

Exterior   of   the   building   will   be   faced  year    from    the    date    of    comi-nencement  16       475 

with   pressed   brick   and  cement   plaster.  of  the  working  drawings,  and  it  is  con-  17        6,600 

There    will    be   botb    freight    and    side-  sequently    expected    that    tenants    may  19       1,800 

walk   elevators.      Plans   are   being   pre-  occupy   offices   in   the   building  as   early  19       3.000 

pared.  as    June,    1914.      Construction    is    to    be  19a     2,500 

VARIED    INDUSTRIES    BUILDING—  rushed     u.pon     the    structure,    as     it    is  Spalding  Construction  Company,   1025 

Frame    construction.    Cost    not    stated.  done  now   on   the  new   insurance  build-  chamber  of   Commerce  Bldc'.,   Portland, 

San    Francisco.      Architect,    Director    of  ing   on    California    street.  Oregon 

Works.    Service    Bldg.,    S.    F.      Owners.  For    the    greater    part    the    building 

Panama-Pacific      International    Exposi-  will  tie  twelve  stories  above  the  street  J-tem                                                   ^ 

tion    Co.      Plans    for    the   Varied    Indus-  level,     and     the    higher     elevation     will  J       *'       ,  ? 

tries    Building    have     been     completed  rise    from    it,    a    symmetrical    shaft    of  ^       c-'I-n 

and     are     now     out     for      figures.      The  eight    more    stories,    changing    the    sky  ^        cBion 

building  will   be  erected   in   the  Exhibit  line   of  Lower   Market   street.      Its  front  _        56,130 

Section   of  the   Harbor  View  site.      Sep-  is  -almost    TOO   feet   wide,   and    the   depth  "        27.883 

arate  bids  are  being  taken  for  the  gen-  ateout    210    feet,    being    a    little   less    on  ^       28,083 

eral    construction    and    for    the    instal-  the   east   line  of  the   lot.     The   building  '        9,250 

lation    of    the    plumbing,      sewer      and  will  have  a  front  on  Sutter  street,  from  ^       9.500 

water    pipes.       Plans     can     be     secured  which     there    will    be    a    hallway    con-  ^5 

from    the    Director    of    W^orks,    Service  necting    with    the    main    lobby    on    the  ^^       *'ln 

Bldg.      An    official   proposal    appears    in  Market    street    front.      At    present    the  ^^       4,700 

another   colurnn   of  this   issue.  plans   contemplate   leaving    the    Sutter-  ^"       13.536 

PILE    FOUNDATIONS      AND      ROCK  street    frontage    for    lofts,    with    a    sep-  ^^        ^■-^'' 

AND    GRAVEL      BUNKERS— Cost      not  arate  entrance,  although   practically  all  ^i        ^•■*'''^ 

stated.      San    Francisco.      Architect,    Di-  the   building  will  be   devoted    to   offices.  ^"        -•^^*' 

rector    of    Works.    Service    Bldg..    S.    F.  With   a   full  steel   frame  covered  witli  '^        """ 

Owners,     Panama-Pacific     International  reinforced  concrete  and   floors  and  roof  •'"        10,000 

Exiposltion   Co.      Bids    were    opened    by  of  the  same  material,   the  building  will  ^^       I'Vt 

the    Buildings    and    Grounds    Committee  be    of    the    highest    structural    type,    of-  ^^        -.975 

of    Ithe     Panamla-'Pacilfic     Internatdonal  ficially   designated   in   San   Francisco   as  Pearson    Constr.    Co.,    754    New    York 

Exposition    Com.pany    on    Thursday    for  "class  A."     Its  exterior  will   be  finished  Block.  Seattle.   Wash, 

constructing    crusher    rock    and    gravel  either    in    pressed   brick    or    terra   cotta  ^"^"^ 

bunkers     on     the    Exposition     site,     and  as  decided  on  later.  ^        $297,828 

also    for    pile    foundations    for    two    of  The     Market    street     facade    will    he  -       -^'^70 

the  exhibit  buildings,   the  Mines  Build-  treated  with  a  massive  base  supporting  ^       "J'^I, 

ing  and   Varied   Industries   Building.   A  a  colonnade  two  stories  high,  and  then  j 72,432 

contract    for     the    construction     of     the  an     ornamented      belt       course.      above  ^        32.113 

bunkers  was  awarded  to  Pringle-Dunn  which    the    shaft    rises     plain      to      the  ^       34,473 

&    Co.    at    $2,341,    and    foundation    work  eighteenth    story,   where  another   colon-  '        11.965 

on  t)oth  buildings  above  mentioned  was  nade   two   stories   high    is   seen.      Above  ^       12.125 

awarded    to     Healy-Tibbitts    Construe-  this   is  the  cornice.     Rising  behind   the  ^       '■^^*' 

tlon  Co.  at  23  3-10  cents  per  lineal  foot.  tops  of  the  walls  is  a  central  tower,   in  1"        ^'^^^ 

A  complete  list   of   the   bids  appears   in  which   there  will  be  a  great  clock   that  H       ^•^^" 

this  issue  under  the  head  of  San  Fran-  will  be  visible  all  over  the  city.  Small-  1^       18.460 

aisco.                                             ■  er   cupolas  at   either   side   complete   the  1^       t'\*t 

Contracts  Awarded.  design.  J*      ;•  J, 

APARTMENT     HOUSIE— 3     story    and  "    '^   '»''"«''    '°    "^^^'^   ^    first-class    of-  Jo - 

base,    frame.    $10,500.      San      Francisco.  ^^^  building,   the  lobby  will  be   finished  6        6»J 

Architect,  John  J.  Foley.  46  Kearny  St..  '"   marble,   bronze  and   tile,  and  the  of-  l'        »■ 

S.    F.      Owner.    Mr.    Solari.      Contractor.  ftces   will    be   in  hardwood    with    all    the  18        » 

Patrick    Pnbv     t;i<!    Mr-o    c;t      o     u-      o-cr,  latest     equipment    and    comforts.  '»       J^'^ 

fatricK   tanj.    bit,    Noe   St..   s.   I<..   gen- .j.,,g  Hulde  Tile  Co..  Inc..   248  Tehama 

eral    construction.    $10,545.      Painting   to  ^  j,^,^^^^  ^^^  Francisco.  Cal. 

H.    Kunst    and    plunbing   to   E.    Crustic.  w%.   t        -p           U^^^U^l  H.^^^  for  tile  floors. 

^        7 — — ♦ DlaS    rOr   ilOSPlial  Lord- Young  Eng.  Co..  Ltd..  Campbell. 

Anoiher  Modern  Skyscraper.  at*        «  ¥¥      i  niock,  Honolulu,  t.  h. 

T,  b  M    ^^-.,  „  K  At  Pearl  Harbor.  ,-                    ,,,,,„ 

The    building    which    the    Hobart    Es-  1        $.'|S,^»8 

tate   Company    is,  about   to   erect   on    the                                         2       6,562 

north    line    of    Market    street,    opposite  Portland    Firm    I,o«-    Bidder    nnd    Con-  3        (2.'505 

Second,     will     be       twenty       stories       in  canon     Next  for     auarfer     of  n  4        76.10'5 

height,    with      a      tower-like    projection  Million   Dollar  Job.  f,        33,102 

surmounted   by   a    dome   and   lantern,   in                                        6       33.802 

all    of   which    there    will    be   about    five  Four   sets   of   figures  were  opened  on  7       11,677 

more  floors,  some  of  which   will   be  fin-  May    10th    in    the   Bureau    of   Yards,  and  S        '"'1'?' 

Ished   stores.  Docks    at    Washington,    D.    C.    for    the              9       ■. -•"^* 


BUILDING  AND  INDUSTRIAL  NEWS 


4.76:{ 
5.901 
15,097 
G.490 

'5,TSi 
2,410 
500 
8.090 
1.950 
2.200 


Exposition  Company 
Let  Two  Contrads. 


rlnele-Diinn    Get    AVork    ou    Hock    ai 

finivol   Hunkers  and   Henly-Tlbbltls 

Anarded  Pile  Contract. 


Bids  were  opened  by  the  Buildings 
and  Grounds  Committee  of  tlie  Panama- 
Pacific  International  Exposition  Com- 
pany on  Thursday  for  constructing- 
crus'hed  rock  and  gravel  bunkers  on  the 
E.xposition  site  and  also  for  pile  foun- 
dation for  two  of  the  Exhibit  Buildings, 
the  Mine:!  Building  and  Varied  Indus- 
tries Building.  A  contract  for  the  con- 
struction of  tlie  bunkers  was  awarded 
to  Pringle-Dunn  &  Co.  at  $2,341  and 
foundation  work  for  both  buildings 
above  mentioned  was  awarded  to  Healy- 
Ti'bbitts  Construction  Co.  at  23  3-10 
cents  per  lineral  foot.  A  complete  list 
of   the   bids   follow."?: 

Rock  nnd  Gravel  Bunkers, 

J.    Wendering    $2,495 

Pringle-Dunn  &   Co 2,341 


Ltinge  &  Bergstrom 

Healy-Ti'bbitts    Constr.    Co. 


i.992 
!,670 


James    B.    Slieehy 2.742 

Gordon    Constr.    Co 3,4!)5 

B.    J.    Duffle 2,686 

Pile  Foundations  For  Varied  Industries 
and    MincH    Biilldinj^s. 

Ralph    C.   Gorrell.    $.2S    S-10   per   lineal 
foot. 

Central   California   Constr.   Co.,   $.24^ 
per  lineal  foot. 

Pacific      Constr.    Co.,      $.26    4-10      per 
lineal  foot. 

Mercer-Fraser      Co.,    $.23    85-100      per 
lineal  foot. 

riealy-Tibbitts    Constr.    Co.,    $.23    3-10 
per  lineal  foot. 

Contra    Costa    Constr.    Co.,    $.25    9-10 
per  lineal  foot. 

J.   Monk,   $.23   S-10  per  lineal   foot. 


Building  Contracts  Awarded. 


San  Francisco. 


iss; 

1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 
1907 
1908 
1909 
1910 
191  I 
1912 
1913 
1914 
1915 


Crawford      White 

Crawford      White 

Heike     Hannah 

Gandolf     Deiveticenzi 

Henry     Wn    Constr 

Ahern      Higgins 

Cuneo     Ferroni 

Canture      Ouish 

.Johnson     Person 

Kaiser     Youngferdorf 

Montg   Elk    Owner 

'.I'udson      Smith 

Svgs    Union     Garden 

Nickel    Leiter 

Grace   Cath Bosoh 

Wagner     Zinkand 

Van    Ness    Sampson 

Leffler     Crane 

Wood      Lynch 

Alter    .Marcus 

.Tacobs     Hinet 

Prior     Mandonald 

Pn  rewell      Carlson 

Flies-ner     Hoffman 


.  B.i 


Whitman     Whitman 

Guthrie     Guthrie 

Richie      Willson 

Keil     Stockholm 


1000 
1000 
5500 
2400 
2000 
1200 
4500 
1900 
1800 
5000 
5000 

50000 

10000 
2687 
2065 
6100 
4375 
2265 

36658 
3800 
1000 

71500 
1475 
25011 
1700 
l.SOO 
650 


1911S 
1919 
1920 
19lil 


I  925 
19L6 
1927 


1930 
1931 
1932 
193.3 
1934 
19:',  5 
1934 
1937 
193S 
1939 
1940 
1941 
1942 
1943 
1944 
■19-!(5 
1946 
1947 
1948 
1949 
1950 
1951 
19^52 
1953 
1954 
1955 
1956 
195  7 
'1958 
1959 
1960 
1961 
1962 
1963 
1964 
1965 
1966 
1967 
1968 
1969 
3970 
•1'971 
1972 
1973 
1974 


•lelltilt   Rfdiiull 

Wigwam     ...Federal    .Sign 

Bulger     Rednall 

Fisher     Conrad 

Good    Fellows    ....Novelty 

Cresta     Novelty 

Bender     Eaton 

l>oble     Rickon 

Allen    Reite 

Joseph    Beck 

Andler     Orothers 

San    Cliristlna. .  .Matthies 

Vette     Petry 

Brownlee     Wagner 

Bender     Kelley 

Keeley     Gilmour 

Broge     Broge 

Visitacion  Club   ....Owner 

Wright    Anderson 

Pardow     Rosenberg 

Sutter    Theatre.  .Brumfleld 
Cal-Prenoh    Wine.  .  .  .Arlie 

Larson     Larson 

Leigh      Schultz 

Kincannon     Owner 

St.    Lukes    Heally 

Woolrfey     Woolfrey 

Same     Same 

Same     Same 

Barbio      Barbio 

Roundey     Roundev 

Murphy     9ass 

Mason      Herzog 

Newton     Newton 

Hawthorne     ...Hawthorne 

Same     Same 

Brunei     Doan 

Fontona     Donovan 

Sylvester     Demarlas 

W'n   St    Adv Owner 

Repptto     Demartlni 

Phetiy     Knieling 

Spirz      Spirz 

Yates     Yates 

Ansonia     Hinson 

Phillips     Kern 

Neumeyer     Hill 

Wood Little 

Sullivan     Sutton 

Rpichmuth     Holdener 

Warden     Broderlck 

Joullin     Joullln 

Hale     Hale 

Finnish     Wlcr's Helske 

Sbaw     Store    Rqt... 

^Ivin      VAvln 

Payne     Skellv 

Hofman     Warwick 

Kittredge     Leiter 


400 

500 

400 

'500 

450 

15000 

31400 

16700 

3700 

61897 

1 550 

2  3  Oil 

2040 

4000 

2500 

400 

450 

400 

400 

400 

400 

2000 

15000 

1695 

1200 

1200 

120O 

700 

6100 

55lrt 

400 

450 

5ff0 

600 

500 

900 

'500 

400 

400 

800 

50Qff 

29&,0 

64500 

4l90 

2550 

9000 

647 

4140 

400 

4Q0 

1350 

500 

4O0 

213100 

1389 

11500 

3606 


I1SS7)  E  VAN  BUREN  iO  S  Sussex, 
One-story  and  tiasement  frame  resi- 
dence. 

Owner A.   S.  Crawford.   375  Sutter, 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .W.     B.     White.     Van     Dorn 
Hotel,   San   Francisco 

COST,   $1000 


(1888)  E  VAN  BUREW  85  S  Sussex. 
One-story  and  basement  frame  resi- 
dence. 

Owner A.  S.   Crawford,   375  Sutter, 

iSan   Francisco. 
Architect  . .  .None. 

Contractor.  .W.     B.     White,     Van     Dorn 
Hotel,  San   Francisco 

COST,   $1000 


(1SS9)  NE  MISSION  AND  TWENTY- 
third.  Alter  two  upper  floors  into 
rooming  house.  Extend  store  30 
feet,  lower  floor,  cement  floor  and  in- 
stall  new  plumbing. 

Owner W.    L.    Helke,    Sacramento. 

California. 
Architect  . .  .None. 

Contractor.  .J.      S.    Hannah,      Williams 
Bldg.,  San   Francisco. 

COST,    $5500 


(1S90)  E  BOARDMAN  PLACE  125-3  S 
Bryant  Two-sftory  and  basement 
frame   residence. 

Owner Frank    Gandolf,    Premises. 

Architect  . .  .None. 

Contractor.  .Louis    N.     Devencenzi,     415 
Girard,    San   Francisco. 

COST,    $2400 


Architect  . 
Contractor 
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.Jos.  W.  and  Louise  Henry, 
Gough     near    Post,    S.    F. 

.None. 

.The  Western  Canstr.  & 
Bldg.  Co.,  37  Belvedere, 
S..  F.  COST,    $2000 


(1892)      NO   410   HOFFMAN   AVE.  Raise 
dwelling,  alter  and  repair. 

Owner John   F.   Ahern,   Premises. 

Archtlect  . .  .None. 

Contractor.  .J.     M.     Higgins,     328     Holt- 
man  Ave.,  San  Pranclsco. 

COST,   $1200 


(1893)  S  CHESTUNT  72  W  Taylor. 
Two-story  and  basement  frame  (4) 
flats. 

Owner N.    Cuneo. 

Architect  ..  .Paul      P.    De    iMartinI,      451 

Columbus   Ave..   S.   F. 
Contractor.  .G.     Ferroni,    3045      Octavla, 

San   Francisco. 

COST,   $4500 

(1894)  NO.  3744  SIXTEENTH.  Alter 
and   repair  dwelling. 

Owner M.  V  Cauture,  Premises. 

Architect  . .  .None. 

Contractor.  .J.    S.    Ourish,    1247-A    Bush^ 
San   Francisco. 

COST,    $1900 


(1895)  W  GRAND  VIEW  50  S  Morgan 
Alley.  Two-story  and  basement 
frame    dwelling. 

Owner Carolina      Johnson,      Adier 

Sanatorium,   S.    P. 
Architect  . .  .None. 

Contractor.  .S.     A.     Person,     4447     23rd, 
San   Francisco. 

CXIST,    $1800 


(1896)  E  TWELFTH  AVE  125  S  Ca- 
brillo.  Two-story  and  basement 
frame   residence. 

Owner H.   Kaiser.   1228   Oak,   S.   F. 

Architect  . .  .None. 

Contractor.  .L.     Youngferdorf.     477    Te- 
hama,   San   Francisco. 

COST,    $5000 


(1897)  S  WASHINGTON  57-6  E  Mont- 
gomery. South  elevation  of  present 
building  to  be  changed:  erect  steel 
columns,  steel  girders  and  present 
floors  to  be  lowered,  new  fronts  and 
pipe   casings. 

Owner Montgomery     Block     Asso- 
ciation,  Premises. 
Architect  ...Righetti         &        Headman. 

Pheaian  Bldg.,  .S.  P. 
Day's    work.  COST,    $5000 

(1898)  N  ELLIS  97-6  W  Masom 
Seven-story  and  basement  reinforced 
concrete,   steel   frame  lodging  house. 

Owner Chas.     C.     Judson     Co.,     240 

California,    S.    F. 
.W.    H.       Weeks,     75      Post, 
San   Francisco. 
.Chas.    O.    Smith,    240    Cali- 
fornia,   San    Francisco. 

COST,   $50,000 


Architect  . 
Contractor 


I1S91)      NO.    1618    GEARY.      Move    resi- 
dence and   raise   and   add   one   story. 


(1899)  NE  OFARRELL  &  SAVINGS 
Union  Place.  Alterations  In  attic 
story,  install  passenger  elevator  and 
cement   floor. 

Owner Savings      Union      Bank      & 

Trust    Co.,     O'Parrell     and 
Grant    Ave..    S.    P. 
Architect  ...Bliss      &      FavIUe.     Balboa 

Bldg.,    San    Pranclsco. 
Contractor.  .Frank     M.    Garden    &    Co., 
251    Kearny,   S.   F. 

COST.    $10,000 
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USHIO)  NW  SACHAMKNTO  &  LAGUNA 
N  127-8'4xW  137-6.  Excavation, 
brick,  concrete,  carpenter,  mill,  glass, 
glazing',  hardware,  iron,  electric  work 
painting,  etc.,  for  alterations  and  ad- 
ditions to  lirick  gaaxige. 

Owner Nellie  Miller  Nickel. 

Architect  ..  .Henry     H.     Meyers,      Kohl 
Bldg.,    San    Francisco. 

Contractor.  .E.    T.    Leiter    &    Sons,    ISO 
Jessie,    San    Francisco 

Piled  May  19,  '139.     Dated  May  16.  '13. 
Brick    walls    up   and   Toof    boards 

ready   for   tin $1000 

Completed  and   accepted 1015 

Usual    35   days 672 

TOTAL,    COST.    $2687 

Bond,    $1344      Surety,    Globe    Indemnity 

Co.     Limit,  40  days.     Forefit.  $10.  Plans 

and  specifications  filed. 


BUILDING  AND  INDUSTRIAL  NEWS 


(1901)  ON  CALIFORNIA  STREET  side 
of  blotk  bounded  by  California.  Jones 
Sacramento  and  Taylor.  Plastering, 
furring  and  lathing,  etc.,  for  build- 
ing. 

Owner Grace   Cathedral      Corpora- 
tion. 
Architect  ..  .Lewis  P.  Hobart,     Crocker 

Bldg'.,   San   Francisco. 
Contractor.  .Hermann  Bosch,   4420   20th, 

San   Francisco. 
Filed  May  19,  '13.     Dated  May  16,  '13. 
Payments  on  15th  of  each  month     75% 

Usual    35    days 25% 

TOTAL  COST,  $2065 
Bond;  $10315.  Surety,  Massachusetts 
Bonding  &  Insurance  Co^  Limit,  June 
10,  1913.  Forfeit,  none.  Plans  and  speci- 
flcetions    filed. 

(1902)  W  SECOND  AVE,  bet  Parnassus 
and  Irving.  All  work  for  two-story 
and  basement  frame  flats. 

Owner W.  J.  and  Mary  K.  Wagner 

3605  20th,  San  Francisco. 
Architect  ..  .Beach,    Hefferman    &    Mat- 
tanovibh,   14G6   Hewes   Bldg. 
San  Francisco. 
Contractor.  .Ed.   Zinkand     &     Son,     434 

10th   Ave.,  San  Francisco. 
Piled  May   19,  '13.     Dated  May  14,  '13. 
Frame  up  and -building  encrosed.$1525 

Brown    coated    1525 

Completed   and   accepted 1525 

Usual    35    days 1525 

TOTAL  (30ST.  $6100 
Bond,  none.  Limit.  100  days.  Forfeit, 
$3.     Plans  and   specifications    filed. 


Usual    35    days D6(;    115 

TOTAL  COST,  $2265  00 
Bond,  none.  Limit,  80  days.  Forfeit. 
none.      Plans   and   specifications   filed. 


(1903)  N  CLAY  110  E  GOUGH  B  96-3x 
N  127-8»4.  All  work  for  alterations 
and  additions  to  two-story  frame 
dwelling. 

Owner Thos.    C.    Van    Ness,    Kohl 

Bldg.,    San   Francisco. 
Architect  . .  .Clinton   Day.   Nevada  Bank 

"         Bldg.,  San  Francisco. 
Contractor.  .Jas.  S.  Sampson,  663  Pacific 

Bldg.,  San  Francisco. 
Filed  May  19,  '13.     Dated  May  15,  '13. 

"As    work    progresses 75% 

Usual  35  days 25% 

TOTAL  COST,  $4375 
Bond,  none.  Limit,  60  days.  Poo-felt, 
none.     Plans  and  specifications  filed. 

(1904)  LOTS  30  AND  31  BLK  12  Lake- 
view.  All  work  for  alterations  to 
one-story   frame  dwelling. 

Owner John  and  Charlotte  Leffler, 

1911  Sutter,  San  Francisco. 
Designer  .  .  .M.  R.  Crane. 
Contractor.  .R.   Keller  and  M  Crane,   74 

Mirimar    Ave,    S.    P. 
Piled  May   19,  '13.     Dated  May  19,  '13. 

Raised   and   underpinned $566   25 

Brown    coated     566   2'5 

Accepted     566   25 


(1905)  S  SUTTER  76  W  Hyde  W  40-6x 
S  100.  All  work  except  lighting  fix- 
tures and  window  shades  for  four- 
story  and  basement  Class  "C"  apart- 
ments. 

Owner Alicia  B.  Wood. 

Architect  .  .  .C  S.  McNally,  57  Post,  S.  F. 
Contractor.  .P.    J.      Lynch,    110      Jessie, 

San    Francisco 
Filed  May  19,  '13.     Dated  May  7,  '13. 

On    1st   of  each   month 75% 

TOTAL  COST,  $36,658 
Bond.  $18,32i9.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  150 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


(1906)  E  SECOND  AVE  200  N  Geary  N 
25xW  120.  Carpenter,  plumljing, 
foundations,  painting  for  two-story 
and  basement  frame  flats. 

Owner Herman      Alter,    214      East 

S.Tn    Francisco. 
Architect  ..  .J.    Chas.    Flugger,    Crocker 

Bldg.,  San  Francisco. 
Contractor.  .Jos.      Marcus   and     Hyman 

Burnett 
Filed   May    19,   '13.      Dated   May    19,   '13. 

Frame    up    $950 

Brown    coated     950 

Completed    and    accepted 950 

Usual    35    days 950 

TOTAL  COST,  $3800 
Bond,  $1900.  Surety,  Israel  Goldberg  & 
J.  W.  Sdliouten.  Limit,  70  days.  For- 
feiit,  $2.50.  Plans  and  spe'cifications  filed 


(1907)  W  vJUERRERO  28  N  17th.  All 
work  far  thiree-story  frame  apart- 
ments. 

Owner Wm.   Jacobs,   498   Guerrero, 

San  Francisco. 

Architect  . .  .None. 

Contractor.  .John    J.    Binet    Co.,    In.,    68 
Ramona  Ave.,  S.   P. 

Filed  May  19,  '13.     Dated  May  17,  '13. 

Roof   on    $2333   331-3 

Brown  coated   2333  331-3 

Completed   and   accepted..    2333  331-3 

Usual   35   days 3000 

TOTAL  COST,  $10,000 

Bond,    none     Limit,    120   days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(190S)  NW  EDDY  AND  MASON  N  55x 
W  S2-6.  All  work  fo,r  six-story  and 
basement  reinforced  concrete  stores 
and   rooms. 

Owner The   Estate   of  J.   K.   Prior. 

Architect ».  .Miller     &    Oolmesnil,    Lick 

:     Bldg.,    San   Francisco. 
Contractopf-.  .Macdonald   &   Kahn,   Rialto 

Bldg.,    San    Francisco. 
Filed  May  19,  '13.     Dated  May   19,  '13. 
On   1st  and   15th   of  each   month     75% 

Usual    3'5    days 25% 

TOTAL  COST,  $71,500 
Bond,  $35,750.  Stirety,  Pacific  Coast 
Casualty  Co.  Limit,  175  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


(1909)  LOT  8  BLK  24  Croicker  Amazon 
Tract.  All  work  for  one-story  frame 
bungalow. 

Owner George  E.  and   Lena  Fare- 
well,   1308   Post,   S.    P. 

Architect  . .  .None 

Contractor.  .Gust  Carlson. 

Filed  May  19,  '13.     Dated  May  19,  '13. 

Frame    up    $600 

Brown    coated     BOO 


Completed    and    accepted 375 

TOTAL  COST,  $1475 
Bond,  $750.  Surety,  Martin  S.  Show. 
Limit,  60  days  after  May  21.  Forfeit, 
none.     Plans  and  specifications  filed. 


(1910)      S      HOWARD       262V4     E       12th. 
One-s-tory  frame  shop. 

Owner Fliegner  &  Hoffman,  Prem. 

Architect  . .  .None. 

Day's  work.  COST,  $2500 


(1911)     W    WORTH   144   N   22nd.      One- 
story  and  basement  frame  dwelling. 

Owner John   Bjorkman,    4077    23rd, 

San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST.   $1700 


(1912)      N    ANZA      107-6    E      23rd      Ave. 
One-story  and  basement  dwelling. 

O-wner A.     Whitiman,     2321     Anaav 

Slan  Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $1800 


(1913)      S    TWENTY-FIFTH    25    W    De 
Haro.      Repair    dwelling. 

Owner G.      Guthrie,  2710     Howard, 

San   Francisco. 
Aricliltect  . .  .None. 
Day's   work.  COST,    $650  i 


(1914)  NO.        4  73        THIRTY-FOURTH  1 
Ave.      Move,    raise,    alter   and    add   to 
dwelling. 

Owner J.   Richie. 

Architect  . .  .None. 

Contractor.  .WMlson    &    Christensen.    S30 
Hearst    Bldg.,    S.    P. 

COST,  $900  I 

(1915)  NO.      2572      MISSION.        Repair 
front. 

Owner Keil    Estate,    Flood    Bldg., 

San  Francisco. 
Architect  . .  .None. 
Contractor.  .Stockholm       &    Allyn,       676 

Monadnock    Bldg..    S.    F. 

COST,    $600 


(1916)  NO.    2101    WEBSTER.       Altera-  } 
tions   to   offices.  I 

Owner Annie   Jellett,   Premises. 

Architect  . .  .None. 

Contractor.  .W.    W.    Rednall,    2500    Pil-  p 

bert,  San  Prancisco.  I 

COST,    $400  I 

(1917)  E   MISSION    200   N    22nd.      ElSc-  ' 
trie  sign. 

Owner Wigwam     Amusement    Co., 

Premises.  , 

Architect  . .  .None.  i 

Contractor.  .Fedetal    Sign    System    Ca,  J 
257   Sth,  San  Prancisco. 

COST,   $500 


(1918)      NO.     2844      BRODERlCK.      Add 
porcli. 

Owner J.    K.   Bulger,   Premises. 

Arcliltect  ...None. 

Contractor.  .W.    W.    Rednall,    2500    Fil- 
bert, San  Prancisco. 

COST,    $400 


(1919)      NO.    1614    TURK.         New    steps, 
porch    and    shingle    roof. 

Owner Prank    Fisher.    Turk     near 

Van    Ness    Ave..    S.    F. 
Architect  . .  .None. 

Contractor.  .Henry    Conrad,    HO    Jessie 
San  Francisco. 

COST,    $600 


(1920)      NO.    156    EDDY.      Electric   sign 

Owner Good  Fellows  tirill,   ITcin. 

Arciiitcot  .  .  .None. 
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vclty      Klec.      Sign      Co., 
EJily,  San  Francisco 

COST,   $400 


(1921)     NO.    1G6   EDDY.      Electric   sign. 
Owner Oresta     Blanci    Wine     Co.. 

Premises. 
Aroliitect  ...None. 
Contractor.  .Novelty      Elee.      Sign      Oo., 

165  Eddy,  San  Francisco. 

COST,    $500 


(1922) 

E 

Irvir 

g. 

Owner 

Arcliii 

=ct 

Contra 

I'lor 

FORTY-FIFTH    AVE    120    N 
Add   to   present   building'. 
,  .C.  T.  Bender,  127S  45th  Ave 

San   Francisco 
.  .None. 
..George    Eaton,     1235     45th 

Ave.,   San   Francisco 

COST,   $450 


(1923)  NW  SEACLIFF  AVE  AND  27TH 
Ave  which  pt  is  N  6  deg  28  min  W 
6.66  from  stone  monument  on  27th 
Ave  at  W  end  SeaclifE  N  3  deg  23  min 
W  175.64  S  59  deg  4'5  min  E  30.48 
N  69  deg  45  min  B  40.55  S  3  deg  23 
min  E'  167.06  S  S3  deg  32  min  W  64.29 
Lot  76  Su'b  1  Seacliff.  All  work  for 
two-story   frame   residence. 

Owner Mary  E.   Doble. 

Architect  ...J.    ^V.    Dolliver,    Royal    In- 
surance   Bld'g.,    S    F. 

Contractor.  .Fred      J.    H.      Rickon,      201 
Central  Ave.,  San  Francisco 

Filed  May  20,  '13     Dated  Alay  16.  '13 

2nd    floor   joists   set $2812   50 

Enclosed 281*2   50 

Brown  coated   2812   50 

Completed   and   accepted 2812   50 

3«  days  after 3750   0» 

TOTAL   COST,    $15,000   00 

Bond,    $7500.      Sureties,    Wm.   Crocker   & 

Neil    A   McLean.      Limit,    none     Forfeit, 

none     Plans  and  sipeciflcations  tiled. 

(1924)  N  O'FARRELL  112-6  "W  Taylor 
W  25xN  87-6.  All  work  for  five-story 
and  basement  Class  "C"  apartments. 

Owner Andrew   Allen 

Architect  ..  .O.  R.     Thayer.     Merchants' 
Nat'l  Bank   Bldg,  S.  F. 

Contractor.  .J.   B.   Reite  and   B.   R.   Hal- 
ling.    110   Jessie,  S.   F. 

Filed  May   20,   '13     Dated   May    19,   '13 

1st  floor  joists  set $3210 

Concrete  frame  done 3210 

Brown  coated 3210 

Interior   finish    on 3210 

Completed  and  accepted 3210 

Usoial   35    days 5350 

TOTAL  COST,  $21,400 

Bond,   none.     Limit,   125   days.     Forfeit, 

none.       Plans    and    specifications     filed'. 


(1925)  SW  WASHINGTON  &  FRONT 
W  68-9xS  60.  All  work  for  two-story 
and  toasement  brick  building  (stores 
and    lofts). 

Owner Joseph    Estate    Company. 

Architect  ..  .Ross   &  Burgren.   310   Cali- 
fornia,   San   Francisco. 

Contractor.  .John   E.   Beck,    110     Jessie, 
-San  Francisco. 

Filed  May   20,  '13     Dated  May   19,  '13 

Foundation   walls   in $3000 

2nd  story  joists  in  place 3000 

Roof  rafters  in  place..... 3000 

Completed   and   accepted 3525 

Usual   35   days., 4176 

TOTAL    COST,    $16,700 

Bond,  $8350.     Sureties,  John  Flaherty  & 

A.  B.  Johnson  Limit,  90  days  from  filing 

Forfeit,     $20.       Bonus,     $20.       Plans    and 

specifications   filed. 

11926)  N  PARNASSUS  AVE  127-6  W 
Wlllard  25x138-9.  All  work  except 
plumbing,  painting,  glass  and  glazing 


for  two-story  frame  resi.l.jjce. 

Owner Josepliine      L.    Andlcr,      945 

Guerrero,    San    Francisco. 
Arcliitect  . .  .Theo.    W.      Lenzen,      Hum- 
boldt Bank  Bldg..  S.  F. 
Contractor.  .P.    Crothers,    1434    6th    Ave., 

San    Francisco. 
Filed   May   20,   '13      Dated    May    20,   '13 

Frame    up    $925 

Brown    coated    925 

Completed  and  accepted 925 

Usual   35   days 925 

TOTAX,  COST,  $3700 
Bond,  $1850.  Sureties,  J.  W.  Schouten 
and  J  H.  McCallum.  Limit,  80  days. 
Forfeit,  none.  Plians  and  specifications 
filed. 

(1927)  SW  GOLDEN  GATE  AVE  AND 
Taylor  W  152-6  S  54-1 1^  m  or  1  SE 
46-5%  m  or  1  NW  154-51/4  N  1-G?4 
m  or  1.  All  work  for  three-story  and 
basement   brick   stores   and   offices. 

Owner San     Christina     Investment 

Co.,    1st    Nafl    Bank    Bldg., 
San    Francisco. 
Arcliitect  ..  .Miller    &    Colmesnil,    Lick 

Bldg.,    San    Francisco. 
Contractor.  .Matthies     &     Griffith,      180 

Jessiie,   San   Francisco. 
Filed  May  21,  '13,     Dated  May  20,  '13. 

Payments  monthly   of 75% 

Usual    35    days 25% 

TOTAL  COST,  $61,897 
Bond.  $35,000.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  150  days.  Forfeit, 
none.      Plans   and   specifications   filed. 


(1928)  NE  WEBSTER  &  O'FARRELD 
SO  on  Webster  and  82-6  on  O'Farrell. 
All  work  for  alterations  and  repairs 
to  'building. 

Owner C  F.  Vette. 

Architect  . .  .None. 

Contractor.  .A.   Retry,   336   Pierce,   9.   P. 

Filed  May   21,  '13.     Dated  May  27,  '13. 
When   floors  are  laid'  in  Webster 
street    stores,    Nos.    1406    and    140.8 
and    area    walls    in    on    O'Farrell 

street    frontage     $'550 

Co(nipIe'ted     612 

Usual    35   days 388 

TOTAL    COST,    $1550 

Bond.    $780.      Sureties,    E.    D.    Swift   and 

H.    A.    Norman.       Limit,    16    days    after 

May    17       Forfeit,    none.      Specifications 

only  filed. 


(1929)  E  JONES,  bet.  Sacramento  and 
Clay;  alsio  desori'bed  E  Jones,  bet 
Washington  and  Clay.  Exterior  and 
interior  plastering  except  exterior 
scaffolding   for   three-story   building. 

Owner Annie      L.      Brownlee,      754 

Market  by  Marcus  Marcus- 
sen. 
.4rchitect  ..  .Henry      Smith.      HumTjoldt 

Bank  Bldg..   S.  F. 
Contractor.  .James  A.   Wagner. 
Filed  May  21,  '13.     Dated  April  16,  '13. 
50%    of    said    $2300    when    brown 

coated     

25%   of  said   $2300   on   completion 
25%  of   said   $2300   on   completion 

of    building    

TOTAL  COST,  $2300 
Bond,  $1150.  Sure'ty,  American  Bond- 
ing Co.  of  Baltimore.  Limit,  none. 
Forfeit,  none.  Plans  and  specifications 
none. 


(1930)      SW  BRODERICK   AND  O'PAR- 

rell.      Plumbing   for   apartment   bldg. 

Owner Mrs.    Ada    M.    Bender,    133 

Broderick,    S.    F. 
Architect  ..  .C.    M.    Cook.    Rialto    Bldg., 

San  Francisco 
■Contractor.  .K.  M.  Kelley. 
Filed   May   21,   '13.      Dated    May    1,   '13. 


KoughiriK     in     ciiiiU'lcled $1020 

Coni)lcteJ     and     accepted 1020 

TOTAL  COST,  $2040 
Bond,  none.  Limit,  90  days.  Forfeit, 
plans   and    specifications,    none. 

(1931)  E  HATTIE  125  N  ISth  25x75. 
All  work  except  foundations  for  two- 
and   basement   frame  flats. 

Owner las.   and   Margt.   Keeley,   59 

Hattie,    San    Francisco. 

Architect  ..  .J.     D.     McCarthy. 

Contractor.  .Geo.       D.       Gilmour,       2376 
Howard,   San   Francisco. 

Filed  May  21,  '13.     Dated  May  21,  '13. 

Frame   up    $1000 

Brown     coated     1000 

Completed   and   accepted 1000 

Usual    35    days 1000 

TOTAL    COST,    $4000 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.      Plans  and  specifications  filed 


(1932)  B  EIGHTEENTH  AVE  200  N 
Clement.  Two-story  and  basement 
frame   (2)   flata 

Owner H.   Borge,   165  Noe.  S.  P. 

Arcliitect  ...J.  C.   Flugger,    811    Crocker 

Bldg..   San  Francisco. 
Day's    work.  COST.    $2.',00 

(1933)  N  RAYMOND  75  E  Alpha.  One- 
story  and  basement  frame  club. 

Owner Visitacion    Valley    Athletic 

Club,  222  Raymond  Ave., 
San   Francisco. 

Architect  . .  .None. 

Day's  work.  COST,  $4  00 


(1934)  N'O.  2842  BUCHANAN.  Add 
rooms  and  repair  interior  of  resi- 
dence. 

Owner F.   M.   Wright,   Premises. 

Architect  .  .  .None. 

Contractor.  .G.   Anderson. 

COST,    $4  50 


(1935)      NOS.   729-733   FULTON.      Repair 

fire  damage  to  flats. 
Owner Robert  A.   Pardow,   1st  Na- 
tional  Bank   Bld'g.,  S.   F. 
Architect  . .  .None. 

Contractor.  .Emit    Rosenberg,    1845    Bu- 
chanan,  San   Francisco. 

COST,  $4'50 


(1936)      NT\'    FILLMORE      &      SUTTER 
Electric   sign. 

Owner Sutter   Theatre  Co.,   Prem. 

Architect  . .  .None. 

Contractor.  .Brumfleld    Elec.    Sign    Co., 
18  7tih,  San  Francisco. 

COST,   $400 


(1937)      NOS.      1797-99      UNION.        Alter 
store. 

Owner California-French  Wine  Co 

Premises. 
Architect  .  .  .None. 

Contractor.  .The    Arlie    Co.,    1527    Pine, 
S.    P.  COST,    $4'00 


(1938)      NO.    359    WILDE   AVE.      Add   1- 
story  and  basement  frame  to  dwelling 

Owner Ca.r\  Larson.   355  Wilde  Av. 

San  Francisco. 

Architect  .  .  .None. 

Day's  work.  COST.  $400 


(1939)  W  EIGHTEENTH  AVE  100  N 
Clement.  Two-story  and  basement 
frame  residence. 

Owner Leigh     &    Schultz,     330    8th 

Ave.,  San  Francisco. 

Architect  .  .  .None. 

Day's   work.  COST,    $2000 


(1940)S    BUSH    57-2    B   Larkin.      Four- 
story  and  basement  concrete   (8)   flats 
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Owner. 


.KiiKMiinon  Constr.  Co.,  1G70 
Fulton,  Siin  FYanclsco. 

Ai-i^liltect  . .  .None. 

Doy's  work.  COST,  $13,000 


(1941)  N  DUNCAN,  bet  Valencia  and 
S.an  Jose  Ave  and  on  E  San  Jose  Ave, 
bet  Duncan  and  Army,  sidewalk  etc., 
and  necessary  patolilng  to  sidewalk 
on  W  Valencia  in  front  of  St.  Duke's 
Hospital. 

Owner St.    Luke's    Hospital,    Prem. 

Architect  ..  .Lewis    P.    Hobart,    Crocker 
131(1;?.,    San    Francisco. 

Contractor.  .Edw.   Healy. 

Filed  May  22,  '13.     Dated  May  20,  MS. 
Va%    of   contract    paid    when    25% 

of   work    coimpleted    

20%    when    50%    work    done 

15%  when   75%  work   done 

Completed    and    accepted Balance 

TOTAL  COST,  $1695 

Bond,   $1000.     Sureties,  Edw.  Healy  and 

Jno.     Carroll.         Limit,     forfeit,       none. 

Plans   and    speci, cations    filed. 


(194'2)  ;SW  NIAGARA  364-58  NW 
Mission.  One  -story  and  basement 
frame   dwelling. 

Owner John  B.  Wollfrey,  3168  21st 

San    Francisco. 

.rtrchite  't  . .  .None. 

r.r.y's  work.  COST,  $1200 


(1943)  SW  NIAGARA  339-5S  NW 
Mifsion.  One  -story  and  basement 
frame   dwelling. 

Owner John  B.  Wollfrey,  3I6S  21st 

San    Francisco. 

Archite^'t  . .  .None, 

Day's  ■<-crk.  COST,  $1200 


(li944)  SW"  NIAGARA  314-5S  NW 
Mission.  .One  -story  and  basement 
frame   dwelling. 

Owner John  B.  Wollfrey,  3168  21st 

San    Francisco. 

Architevt  . .  .None. 

1.  ay's   wcrk.  COST,  $1200 


(1945)  E    BANKS    125  N    Eugenia.   One 
story    and    basement  frame   dwelling. 

Owner B.   Barbio,  116   Gates,  S.   F. 

Architect  .  .  .None. 

Day's  work.  COST,  $700 

(1946)  NO.    3035    SAN      BRUNO      AVE. 
Repair    store    and    flat. 

Owner Roundey     Realty     Co.,     995 

Market,   San   Francisco. 
Architect  . .  .None 
Day's   work.  COST,    $600 


(1947)  NO.    52    SANSOME.      Alter   front 
and   move  partition. 

Owner Murphy    Bros.,    507    Kearny, 

.San    Frannisco. 
Architect  . .  .None. 
Contractor.  .Sass  &  Son,  648  California, 

San    Francisco.' 

COST,    $550 

(1948)  NO.       172       DELMAR.         Repair 
present    building. 

Owner Dr.    J.    Harding-Mason,    172 

Delmar,    San    Francisco. 
Architect  .  .  .None. 

Contractor.  .J.  Herzog,   175C   15th,  S.  F. 
COST,   $400 


(1949)      NO.      253      RANDALL.         Rai.se 
dwelling    and    add    rooms. 

owner T.    C.    Hewton.    Premises. 

Architect  . .  .None. 

Day's    work.  COST,    $450 


iiWMir Chas.     R.     Hawtliorne,     483 

7th   Ave.,   San  Francisco 
Architect  . .  .None. 
Day's  work.  COST,   $500 


(1951)      NO.    477    SEVENTH   AVE.      Re- 
pair laundry. 

Owner Chas.     R.     Hawthorne,     283 

4th   Ave.,  San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,   $600 


(1952)      NO.     272     NAPLES.       One-story 
and    basement    frame    dwelling. 

Owner Mrs,    A,    Brunei,    Premises. 

Architect  ,  .  .None, 

Contractor.  .E.  C.  Doan,  719  Cambridge, 
San   Francisco. 

COST,    $500 


(1953)      NO.    S26    FRANCISCO.      Enlarge 
room  and  plumbing. 

Owner Mrs.  Fontona,  Premises. 

.'Architect  . .  .None. 

Contractor.  .T.     J.     Donovan,     1477     6th 
Ave,,   .San   Francisco. 

COST.  $900 


(1954)      NO.       1407      RAILROAD      AVE. 
Alter  and  add  to  dwelling. 

Owner Anna    Sylvester,    Premises. 

Architect  . .  .None. 

Contractor.  .B.   W.   Demarlas,   732   Page, 
!3an   Francisco. 

COST,  $500 


(1953)      NW    BRY.ANT      AND      THIRD. 
Root   sign. 

Owner Western     States    Adv.     Co., 

370  Valencia,   S.   F. 

.■Xrchitect  ...None. 

Day's   work.  COST,    $400 


(1936)     NO.    1807     LOMBARD.        Repair 
dwelling. 

Owner L,    Repptto,    Premises. 

.Architect  . .  .Nine. 

Contractor.  .P.   Demartini,   2869   Octavia 
San   Francisco. 

COST.   $400 


(1957)      NO.        755        MARKET.         Alter 
saloon. 

Owner Thos.    B.    Pheby,    719    Mills 

Bldg.,    San    Francisco. 
Architect  . .  .None. 

Contractor.  .A.   Knieling,    1188   Stanyan, 
San    Francisco. 

COST,  $800 


(1958)      W      LANGTON    2O0    N      Folsom. 

Three-ttory   and   basement   fi"ame    (3) 

flats. 
Owner Gustave   .Spirz.    232A   Lang- 
ton,  San  Francisco. 
Architect   .  .  .None, 
Day's  work.  COST,  $'5000 


(1959)  W  TWENTY-FIRST  AVE  150 
S  Geary.  Two-story  and  basement 
frame   residence. 

Owner leanette    Yates,     310     Lick 

Bldg.,    San    Francisco. 
.Architect  ..  .Martin    A.    Schmidlin,     310 

Lick    Bldg.,   S.   F. 
contractor.  .Wm.    F.    Y^ates,      31<)      Lick 
Bldg.,    San    Francisco. 

COST,    $2950 


11950)      NO,   477   SEVENTH   AVE.      One- 
story    sleeping  apartment. 


(1960)  N  BUSH  68-9  E  Leavenworth 
E  45-10  N  137-6  W  45-10  S  82-6  E 
1  1-G  inches  S  45  W  H4  inches  S  10. 
All  work  for  five-story  and  basement 
brick  apartments. 

Owner Anj'onia    Apartments    Co, 

.Architect  ..  .Maxwell  G.  Bugbee,  Lick 
Bldg.,  San  Francisco, 

Contractor.  .L.  A.  Hinson,  Commercial 
Bldg.,  San   Francisco. 


Filed  Miay  23,  '13.     Dated  May  22,  '13. 
Concrete  foundations  completed. $5000 

1st   floor   Joists   on 5000 

3rd   floor  joists   on 5000 

5th    floor   joists   on 3000 

Roof   on    4000 

Ready    for  plaster 4000 

Plastering    on    7000 

Standing  flnish   on 6000 

Completed   and   accepted 5500 

Usual   35   days 20000 

TOTAL    COST,    $64,500 

Bond,    $32,250.      Surety,    Aetna    Accident 

&    Liability    Co.      Limit,    forfeit,      none. 

Plans  and   specifications    filed. 


(1961)  SW  MISSION  AND  SECOND 
Fr.°ming,  floors,  stairs,  vents,  lath 
and  plaster,  hardware,  tiling,  plumb- 
ing and  painting  for  alterations  and 
additions  to  building  and  oflice  fix- 
tures in  1st  and  mezzanine  stories  for 
the  George  H.  Tay  Co.,  said  work  be- 
ing on  four-story  bride  building  E 
Mission  and  Second  NB  70xSE  100. 

Owner The    Phillips    Estate    Co. 

Architect  ..  .Ward    &    Blohme,      Alaska- 
Commercial    Bldg.,    S.    F. 

Contractor.  .L.  A.  Kern,  3646  17th.  S.  P. 

Filed  -May   23,  '13.     Dated  May  19,  '13. 
Partition   framing  and  mezzanine 
floor    framing    done    and    all    new 

flooring    laid     $1500   00 

Completed     and    accepted....    1642   50 

30    days    after 1047  50 

TOTAL  COST,    $4190   00 

Bond,   $2095.     Sureties,  C.   W.   Mark  and 

Ray   Kern.     Limit,   as   fast   as   possible. 

Forfeit,   none.     Plans  and  specifications 

filed. 


(1962)      E  LYON  99  S  Union.     All  work 
for    two-story    frame    residence. 

Owner Mary   S.      Neumeyer.      2640 

Lyon,   San  Francisco. 

Architect  .  .  .None. 

Contractor.  .J.  A.  Hill,  967  Hayes.  S.  F. 

Filed  May   23,  '13.     Dated  May   22,  '13. 

Frame   u.p    $637  50 

Plaster    completed     637  50 

Completed     637  50 

Usual    35    days 637   50 

TOTAL  COST,  $2550   00 

Bond,    none.      Limit,    70   days.      Forfeit. 

none.      Plans  and   specifications   filed. 


(1963)  S  WASHINGTON  110  E  Web- 
ster E  27-6xS  127-S',4  WA  269.  All 
work  for  two-story  and  basement 
tralme  flats. 

Owner Mrs.      Benj,      or      Alice     G. 

Wood. 
Architect  ..  .A.    P.    &    O.    M.    Rousseau, 

Monadnock    Bldg..    S.   F. 
Contractor.  .John   Little,   1371   5th   Ave., 

San    Francisco. 
Filed   May   23,   '13.     Dated   May   21,  '13. 

Rough    frame    up $3000 

Completed    and   accepted 6000 

"'  TOTAL  COST.  $9000 
Bond.  $4500.  Surety,  Southwestern 
Surety  Ins.  Co,  Limit,  90  days.  For- 
feit, none.  Plans  and  specifications 
filed 


(1964)  NE  CLEMENTINA  &  THIRD 
S  30  E  80  N  3'0  W  along  S  Clementina 
80.  Heating  work  for  three-storv 
and    basement  Class    "C"    building. 

Owner Walter    H.    Sullivan. 

Architect  ...Frederick  H.  Meyer,  Bank- 
ers'  Invst.    Bldg.,  S.   F. 
Contractor.  .John     G.     Sutton     Co.,     243 

Minna,    San    Francisco. 
Filed   May   23,  '13.     Dated  May  23,  "13. 

On   1st   of  each  month 7.5% 

Usual    35    days 25% 

TOTAL  COST,    $647 
Bond.  $323.50.     Sureties.  H.  M.  Van  Pelt 
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and  EclwaI^d  F.  Henyel.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

NOTE: — Owner   is   given   as   C.   Howard 
in  speclflcatlons. 


(1965)  B  MISSION,  bet  Leese  and 
Richland  Ave.  All  work  except  plate 
glass  and  mirrors,  inside  painting, 
wall  beds  and  fl.xtures  for  two-story 
frame   store  -and   flat. 

Owner FranTt       Reichmuth,       3715 

Mission,   San   Francisco. 

.Arcliitect  ..  .Plans   by  contractor. 

Contractor.  .F.      A.      Holdener,      Sacra- 
mento,  California. 

Filed   May   23,   '13.      Dated  May    20,   '13. 

Ready     for    roof $.103'5 

Brown    coated     1035 

Completed   and   accepted 10S5 

Utual    35    days 1035 

TOTAL  COST,    J4140 

Bond,    none.      Ijimit.    40   days.      Forfeit, 

none.     Plans  and  specifications  filed. 

NOTE: — First  report  May  14th  No.   1824 


(1966)      SE      CLEMENT      AND      SIXTH 
Ave.     Repair  and  alter  store. 

Owner Chas.   Warden,  435  Clement 

San  Francisco. 
.Architect  .  .  .None. 

Contractor.  .D.    J.    Broderick,      330      Sth 
Ave.,   San   Francisco. 

COST,   $400 


(196T)      NO.    221    DOWNEY.      New    fioor. 

add    two    rooms      and    papel      dining 

room. 

C'Wnor A.   JouUin,   Premises. 

Architect  . .  .None. 

Day's   work.  COST,    $400 


(.1968)      NOS.    1345-53    FILLMORE.      Re- 
pair store  and   concrete   floor. 

Owner Hale     Bros     (Lessee),     318- 

24  Kearny,  San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,    J1350 


(1969)      E    i^'LilN'l-    100    N    16th.       Two- 
story   addition    to   hall. 
Owner Finnish       Workers'       Asso- 
ciation.  20   Flint,  S.  F. 
Architect  ..  .Rhodes    &      Marisch,      3372 

16th,    San    Francisco. 
Contractor.  .J.      Helske,      708      Laguna. 
San   Francisco. 

COST,    $.500 


(1970)      NO.    3199    FILLMORE.      Remove 
front   and    install   stand. 

Owner Doane  R.  Shaw,  451  Market 

San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Store      Equipment    Co.,   464 
Jessie.    San    Francisco. 

COST,    $400 


(1971)      S  FOLSOM    60   W   Tenth.      One- 
story  Class  "C"  factory. 

Owner Arthur      and      Ethel    Elvin, 

3854    23rd,   San   Francisco. 
Architect  ..  .'Pabre     &     Bearwald,   Mer- 
chants'  Bank   Bldg.,   S.   F. 
T^ontrnctor.  .Arthur     Elvin.     3854     23rd. 
San    Francisco. 

COST,   $2300 


(1972)  S  WASHINGTON  23-6  E  Reed 
E  5'6-ll%  iS  57-6  E  22-0%  S  20  W  79 
N  77-6.  Plumbing,  sewering  and  gas 
fitting  for  ithree-story  and  basement 
frame  ai>artment  'building. 

Owner Dr.      Clyde   S.      Payne,      146 

Grant   Ave.,   San   Francisco. 
Architect  ..  .W.    G.      Hind,    46      Kearny, 

San  Francisco. 
Contractor.  .Th OS.     Skelly,     660     Precita 
Ave.,  San  Francisco. 


l''ilcd    May    21.    13.      IKilcd    .May    II.   '13. 

Itough    work   canpleted $694    50 

Completed    and    accepted 347   M 

Usual     35     days 317   25 

TOTAL  COST,  $1389  00 
Bond.  $700.  Surety,  American  Bond- 
ing Co.  of  Baltimore.  Limit,  15  days 
for  roug.Ii  work  and  15  days  for  finish 
work.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


(1973)  W  LEAVENWORTH  20  S  Broad- 
way S  34-4xW  CO.  Mill,  carpenter, 
lath,  plaster.  glazing,  plumibing, 
painting,  roof,  wiring,  etc.,  for  3- 
story   and    basement    flats. 

Owner Walter     A.   Hofman.     Care 

Firemen's      Fund    Ins.     Co.. 
.San    Francisco. 
Architect  .  .  .None. 
Contractor.  .Harry      C.      Warwick,      LSO 

Jessie,   San   Francisco. 
Filed  IV^ay  24,  '13.     Dated  May  24,  '13. 
75%  of  work  done  on  1st  of  each 

month     

TOTAL  COST,  $11,500 
Bond.  none.  Limit,  100  days  from  May 
24.  Forfeit.  $10.  Plans  and  specifica- 
tions, none. 

(1974)  iSE  FIRST  AND  TEHAMA  60 
on  First  x  100  on  Tehama.  Brick, 
iron,  carpenter,  mill,  lumber,  glass 
and  glazing,  except  skylights  for 
alteration    to    one-story    brick    bldg. 

Owner.  ....  .Jonathan    Kittredge    Co. 

Architect  ..  .John      R.    Hamilton,       2710 

Scott,    San    Francisco. 
Contractor.  .E.   T.   Leiter     &  Sons,     ISO 

Jessie,    San    Francisco. 
Filed  May  24,   1913.     Dated  May   15,  '13. 
Frames  set  and  tirick  work  carried 
up    to   support   ends   of   trusses.  .  $1352 

Completed   and   accepted 1352 

Usual    3'5    days 902 

TOEAL  COST.  $3606 
Bond.  $1803.  Surety,  Equitable  Surety 
Co.  Limit,  30  days.  Forfeit.  $5.  Plans 
and  specifications  filed. 


BILL,      OF      SALE. 


Charles  S.  Hoffiman  to  Kate  Hoffman 
all  my  rights,  title  and  interest  in  and 
to  that  certain  business  known  as  and 
called  GOLDEN  GATE  STRUCTURAL  & 
ORNAMENTAL  IRON  WORKS  at  107- 
109  11th  Street  and  at  1433  Mission 
street.  Consideration  $10.  Filed  May 
24,    1913. 


NOTICE  lOP    NON-l,IABIl,ITY. 


May  24,  1913 — .LOTS  19  AND  20  BLK 
"H"  Mission  Street  Land  Co.  Home- 
stead Realty  Co  as  to  improve- 
ments on  leased  property 


FIRE    LIMIT   REPORT. 


Application.^      flled      In    tlie    Bureau      of 

Buildlne       Inspeclion       for       "Tear 

Donn"       permits    in     tlie       PIre 

I.iinltN    for    tlie    Past    Week. 


Symon  Bros.,  1038  Mission  street.  1- 
story   frame. 

Symon  Bros.,  NE  Comrnercial  and 
Davis     sitreets.       One-story     frame. 


NOTICE      OP      N01V-RBSr01VSIBIl.ITV. 


May  20,  WIS— W  TWENTY-FOURTH 
Ave  225  N  Lake  N  50xW  120.  Moses 
Fisher  as  to  improvements  on 
leased    property     

May  20,  1913— NE  CLAY  &  KEARNY 
N  67-9xE  97-6;  No.  678  andl  680  Clay 
Gaudry,   Ettienne   Frederic  RxjuUet, 


lOllcn  Su/.:innc  Dupiiy,  Juliette  ICva 
Gaudry.  Ettienne  Frederick  Ruuilet 
Henry  Guy  Roullet  and  Emil 
Kdouard  Roullet  as  to  improve- 
ments   on    leased    property 

.May  23,  1913 — CLIFF  HOUSE,  Cliff 
House  Stables  and  lands  to  the 
south  of  Cliff  House.  Est  Adolpb 
.Sutro.  dec'd  as  to  Improvements  on 
leased    property     


PERMIT.S    ISSIIKD   M.W    lOTH   TO   MAV 
KtTH,    INCLUSIVE 


Frames 
Alterations 


Amount, 

$155,000.00 
1  17,860.00 
20,575.00 

$323,435.00 


SPECIPIC.ATIOIVS         FOR         DTJILDIXG 
CONTRACT      FILED. 

Ford  Motor  Co.,  owner  with  Condon 
&  Band,  contractor:  John  Graham,  ar- 
chitect. Plumbing  and  gas  fitting,  etc., 
for  service  building.   Filed  May   17.  1913 


LARGE  APARTMENT  CONTRACT  LET. 

ArCi'iiitects  Dunn  &  Kearns,  Monad- 
nock  Building,  have  let  the  contracts 
for  a  large  apartment  house,  six  stories 
in  height,  to  be  erected  on  N  Geary 
137-6  E  Larkin  for  Mr.  A.  F.  Schleicher. 
This  is  the  second  large  apartment 
house  Mr.  Schleicher  lias  erected  this 
year,  and  it  will  cost  $85,000.  The  con- 
crete is  being  put  in  at  the  present 
writing. 

♦ 

COMPLETION  NOTICES. 


San  Francisco. 


May  19,  1913— COR  BALBO.A.  AND 
Great  Highway  (Ocean  Beach 
Pavilion)  Maurice  Rosenthal  to 
H    Vowinkel    Completed 

May  19,  1913 — BLK  BDED  BY  ARMY, 
Valencia,  Duncan  ,and  'San  Jose 
Ave     St.  Lukes  Hospital  to  Farrell 

6  Reed   May  17,  1913 

May  19,  1913— N  SUSSEX  200  W  Swiss 

25x100.  Fred  Warden  to  Fred  War- 
den    May  14,  1913 

May  19,  1913-^SE  MARKET  AND 
Ecker  S  15'5xE  100.  Crocker  Estate 
Co  to  Chas  H  Hock May    17,   1913 

May  19,  1913— S  BUSH  109  E  Van 
Ness  Ave:  No.  1465.  Geo  H  Wood- 
ward   to    Frasier    &    Frasier 

May    -■'.    1913 

May  20,  1913^N  TWENTW-FOURTH 
280  W  Douglass  25-10x114.  Pearl 
A  and  Wm  C  Heath  to  Jno  S  Pur- 
cell May   19,   1913 

May  20,  1913 — E  HYDE  97-G  S  Geary 
40x68-6;  No.  534  Hyde.  David  L 
and  Charlotte  V  Reynolds  to  J  B 
Reite May     17,     1913 

May  20,  1913— NW  NAPLES  150  SW 
France  Ave  SW  25xNW  100  Ptn  Lrf>t 

7  Blk  43  Excl  Hd.  Wni  S  Ulmer 
to  Stephenson   &  Parry.. May   16,    1913 

May  20,  1913 — N  PAGE  175  W  Pierce 
.Anne  C  Toft  to  Oscar  W  Thunberg 
and   Frank   Tlioiipson  .  .  .  M:-.y    17   ,1913 

May  20,  1913— S  BRYANT  &  ZOE  SW 
125xSE  160.  Slireve  &  Co  to  Otis 
Elevator,  May  15:  Herman  Safe  Co, 
May     14.     1913 

May  20  ,1913— S  PACIFIC  .WE  137-6 
W  Laurel  W  ST,  S  S.'.  N  100.  Mabel 
H  Beedy  to  J  Looney  Co.  May  14,  1913 

May   20,    1913— E   NINETEENTH  AVE 
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125  S  Anza  S  25xE  120.     I  J  W  Bel- 

den  to  Orrin  Knox May  19.   1913 

Mav  '0  1913— NW  NINETEENTH 
Ave  and  Judah  (J)  N  47-2  %xW 
120.  The  S  F  Oh'urch  Extension 
Society  of  the  M  E  Church  to  J 
T   Johnson    and    J    E   Branag.h    and 

T    \  Cuthbertson May  19,   1913 

May  20,  1913^SE  VAN  NESS  AVE  & 
Sutter  S  120xB  177-6.  H  H  Grif- 
fin?,   Philip    and    Paul    Bancroft    to 

Veil   A  McLean May   20,    1913 

.M,y  -0  1913— E  VARENNEiS  57-6  N 
Union  20x57-6.  Antonio  Torfano 
and     Guiseppe    Luggiero     to     F    C 

Amoroso May   20     1913 

May  n  1913— B  TWENTY-SIXTH 
Ave  300  S  Geary  S  50xE  140.     John 

Grav   to  whom   it   may   concern 

^  May    21,    1913 

May  Vl'.  "l913^E  HOWABD  135  W 
Third.      Jas    P    Sweeney    to    Bishop 

I    Duarte May    20,    1913 

May    21,    1913— E    NOE    57    N    Duncan 

N    5"7xE    55.        Knut    Anderson      to 

whom  it  may  concern.  .  .May   17,   1913 

Ma-     21      1913— N    BUCHANAN    76     S 

j"acl<;son  W   SOxo  26.     Lena  Marx  to 

Chas  King  &  Co May  21.  1913 

May  21,  1913— NE  MISSION  AND  4TH 
N  SOxE  SO.  Voorman  Co  to  Henry 
Gervais,  May  17;  Charles  Floodberg 
and  Hugh  McCaffery .  .  .  .May  21.  1913 
May  21,  1913— W  WOOL- 300  N  Eu- 
genia Ave.  Martinus  Andersen  to 
whom  it  may  concern. .  .May  20,  1913 
Mav  22,  1913— NW  CLAY  &  MONT- 
gomery  N  68-9xW   75.      Behlow  Est 

Co  to  Victor  Bng  Co May   16,  1913 

May  '2    1913— SW  MARKET  &  NINTH 
Ellanor  .H  and   Marguerite    Doe   to  ^ 
California  Concrete  Co.  ..May  17,  191o 
May    22,    1913— W    FIFTEENTH    AVE 
250    S    Irving   W    127-6x8    25.      E   H 
Hildebrand   and    A   Lettich    to   B   C 

Stroth May  22.  1913 

May  22,  1913— NE  POPE  311  NW 
Morse  NW  30  NE  99  m  or  1  SB  30 
SW  1'99  m  or  1.  J  F  and  Maud 
Ethelyn   Spitze  }o   Alert   Bldg   Co.. 

May  15.  1913 

May  23,'  mV— N  GEARY  110  W  Polk 
W     27-6xN    120.      S    Gustave    Lach- 

man  to  Ruegg  Bros May  19.  1913 

May  '3  1913— N  FILBERT  90  E  Oc- 
tavia'  E    SnxN    111.      T    Venturi    to 

Paul    Demartini May    21,    1913 

May  23,  1913— NB  LAGUNA  AND 
Cedar  Ave  N  50-6xE  25-5.     A  F  and 

Alice   M   Schuppert   to   R   Fahy 

May    21,    1913 

May"2V."l9l'3— W  PIERCE  100  N 
Lombard  N  £5xW  110.  Maria  Sar- 
'  torio  to  Vittorio  Pera...May  22,  1913 
'May  23,  1913— E  BY  SCOTT,  N  BY  N 
Lewis  W  by  E  Broderick  on  S  by  S 
Tonquin  Panama-Pacific  Inter- 
national  Exposition   Co   to   Mercer- 

Fraser    Co May    21,    1913 

M?y  23,  1913- W  LARKIN  127-81/4 
N  Jackson  N  25xW  100.  Edw  Lun- 
stedt    to    Frank    J    Klimm    and    Geo 

W    Boxton May    22.    1913 

May    23,   19'13— LOT   20    BLK   "A"   Mis- 
sion    Terrace.       R    H    Banning     to 
whom    it    may    concern.. May    23,    1913 
May   23.   1913— S  MARKET  &   BRADY 
SW    75xSE   124.      Sierra   Invst  Co   to 

Joost    Bros May    22.    1913 

May  23,  1913- NW  FRONT  &  MER- 
chant  60x68-9.  Neltie  Delmas  Le 
Franc  or  Nelty  Delmas  Lefranc, 
minor  to  B  T  Owsley  (2  comple- 
tions)      May    21,    1913 

May  23,  1913— S  MARKET  &  BRADY 
SW    75xSE    124.      Sierra    Investment 

Co  to  Marsliall  &  Stems  Co 

May    15,    1913 


LIENS  FILED. 


San  Francisco. 


May  17,  1913— W  GENESEE  50  N 
Flood  Ave  N  25xW  100.  J  H  Kruse 
vs  Otto  A  and  R  O  7Dhnson.  ..  .$98.12 
May  19,  1913— W  TWENTY-SIXTH 
Ave  225  N  Judah  N  50xW  120. 
Eureka  Sash,  Door  &  Moulding 
Mills    vs    Edgar    G    Getz    and    F    A 

Klein     »<«-89 

May  20,  1913— W  SIXTEENTH  AVE 
300   N   Clement   N   25xW    120.      J   M 

Enyeart   vs   Alfred   Johnson J18.20 

May  22,  1913— N  O'FARRELL  137-6 
E  Stockton  E  60xN  137-6.  Haller- 
Ounningham  Elec  Co  vs  Harry  J 
Moore  Furniture  Co,  Harry  J 
Moore-Johnson    Cos,    Dahlia       Loeb 

and    B    F    Hickerson    $71.85 

May  23.  1913— E  FOLSOM  IS'5  S  22nd 
S  30xE  122-6.     L  C  Cutts  vs  Joseph 

Welsh     5140 

May  23,  1913— NW  SEVENTH  AVE  & 
Lake  N  75xW  30.  F  G  Norman  & 
Sons,  $20.89;  J  H  Wickstrom. 
$116.50  vs  Edward  Helms  and 
Rousseau    Realty    Co 


OAKLAND  AND  ALAMEDA 
COUNTY. 


RESIDENCES — 3.  2  story  anil  base, 
frame.  $4,000  each.  Berkeley,  Alameda 
Co,  Cal.  Architect?,  Cook-La  Motte 
Co.!  Rialto  Bldg..  S.  F.  Owner.  Geor- 
fiana  McCluskley.  These  houses  will 
■be  erected  on  Spruce  street  and  each 
■has  been  designed  to  contain  nine 
rooms  and  bath.  Basement  will  be  ar- 
ranged for  billiard  room  and  servants' 
room.  Interior  finish  will  he  of  pine 
and  elm  panels.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Maniels  will  be  of  brick.  Bath 
rooms  will  be  finisihed  in  cement  plas- 
ter and  tile  wainscot.  Exteriors  will 
be  covered  with  cement  pilaster  on 
metal  lath.  Plans  are  complete  and  the 
work    is   being  done  by   Day  Labor. 

RESIDENCE  —  2  story  and  base, 
f  raj  Tie.  $2,000.  Piedmont.  Alameda  Co., 
Cal.  Architect,  none.  Owners.  West- 
ern Union  Home  Builders.  1617  Tele- 
graph Ave..  Oakland.  The  house  will 
contain  six  rooms  and  bath.  Interior 
will  be  finislied  in  pine  and  elm  with 
hardwood  floors  throughout.  There 
will  be  a  large  open  fire  place  in  the 
living  room  with  a  brick  or  tile  man- 
tel. Tile  will  be  used  in  the  bath  room  . 
and  kitchen.  Exteriors  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  convplete 
and  in  the  hands  of-  the  owners  who 
will  do  the  work  by  Day  Labor. 

BUNGALOW — 1%  «tory  and  base, 
frame,  $3,000.  Berkeley,  Alameda  Co., 
Cal.  Architect,  none.  Owners,  Belvel 
and  Jones,  2142%  Shattuck  Ave.,  Ber- 
keley. The  dwelling  will  be  erected 
on  Shattuck  avenue  near  Los  Angeles 
street,  and  will  contain  seven  rooms, 
sleeping  porch  and  bath.  Interior  fin- 
ish will  be  of  pine  and  hardwoods  with 
oak  floors  in  the  living  room,  dining 
.  room  and  reception  hall.  Plans  pro- 
vide for  furnace  heat,  open  fire  places 
and  an  autqnatic  water  heater.  Bath 
room  will  have  tile  wainscot.  Tile 
T,  ill  auso  be  used  in  the  kitchen.  Man- 
tels will  be  of  brick.  The  exterior  of 
the  dwelling  v,'ill  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete,  and  the  work  is  to  be  done 
bv   Day   Labor. 


BUNGALOW — 1%     story       and     base, 
frame.   $3,000.     Oakland,   Cal.   Architect, 
none.      Owner.    Mary    A.    Connell.      The 
house   has   been   designed    for   a   seven- 
iioom   dwelling  with    bath    and   sleeping 
porch.      Interior    finish    will    be    of    pine 
and  hardwood.     Oak  floors  will  be  used 
in   the  principal   rooms.     There   will   be 
furnace   heat     and      open      fire     places. 
Mantels  will  be  of  brick  and  tile.     Tile 
will    be    used    in    the    bath    room    and 
kitchen.      Exterior    of    the    house    will 
be     covered    with     cement     plaster     on 
metal    lath.      Plans    are    complete    and 
the    work    will    be    done    by    Day    Labor. 
BUNGALOW   —    1      story      and     base, 
frame.     $4,000.       Oakland.     Cal.       Archi- 
tect,     F.    D.    Voorhees,      Central      Bank 
Bldg.,    Oakland.      Owner,    F.    W.    Diebl. 
The    dwelling    is    to   be    erected    at    the 
corner    of    34th    and    West    streets,    and 
has    been    designed    for    an    eight-room 
house    with    bath.      Interior    flnish    will 
ibe    of   pine   and   hardwood.     Oak    floors 
will  be  used  in  tlie  living  room,  dining 
roo|.n    and    reception    hall.      There    will 
he    furnace    heat    and    open    fire    places. 
Mantels    will   be  of  brick.      Tile   will   be 
u?ed   in  the  bath   room  and  kitchen.   An 
automatic     water     heater    will     be     in- 
stalled.    Exterior   of  the  house  will   bo 
covered   with    ceme'nt    plaster   on   metal 
lath.      Plans   -are    complete    and    figures 
are    being   taken. 

BUNGALOW  —  1  story  and  base, 
frame.  $2,500.  Berkeley,  Alameda  Co., 
Cal.  Architect,  J.  C.  Kincade,  6604 
Dana  St..  Oakland.  Owner,  Mrs.  Alberta 
Fountain.  The  dwelling  will  contain 
six  rooms  and  bath.  Interior  will  be 
finished  in  pine  throughout.  Hard- 
wood floors  will  be  used  in  the  princi- 
pal room?'.  There  will  be  a  large  open 
fire  place  in  the  living  room  with  brick 
mantel.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures   are    being    taken. 

BUNGALOW  —  1  story  and  base, 
frame,  $,3,000.  Berkeley,  Alameda  Co., 
Cal.  Architect,  J.  C.  Kincade,  6604 
Dana  St.,  Oakland.  Owner,  Mrs.  Lulu 
Case.  The  house  will  be  erected  on 
Posen  avenue,  and  has  been  designed 
for  a  six-room  dwelling  with  bath. 
All  interior  flnifJi  will  be  of  pine  or 
redwood.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  There  will  be  furnace 
heat  and  open  fire  place.  Mantel  will 
be  of  brick.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  Exterior  of 
the  bouse  will  be  covered  wiUi  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete  and    figures   are   being   taken. 

BUNGALOW  —  1  story  and  base, 
frame,  $4,500.  Berkeley,  Alameda  Co.. 
Cal.  Architect,  none.  Owner,  S.  G. 
Doun,  839  Phelan  Bldg.,  S.  F.  The 
dwelling  will  be  erected  in  Claremont 
Park  and  has  been  designed  to  contain 
seven  rooms,  bath  and  sleeping  porch. 
Interior  will  be  finislied  in  pine  and 
hardwood.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be 
furnace  heat  and  open  fire  places. 
JIantels  will  be  of  brick.  Tile  will  be 
used  in  the  kitchen  and  bath  room. 
The  exterior  of  the  bouse  will  l>e  cov- 
ered with  ceiient  plaster  on  meUl 
lath.  Plans  are  complete  and  figures 
are   being   taken   by   the  owner. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Berkeley. 
Alameda  Co..  Cal.  Architect,  Olin  S. 
Grove,  2911  Telegraph  Ave.,  BerkeleJ- 
Owner,  Mr.  Fish.     The  dwelling  will  be 
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erected  at  the  corner  of  Ashby  and 
lOlniwood  street,  and  will  contain  In 
ti:e  neiglihorhood  ot  eig'ht  rooms  and 
liMtli.  Interior  finish  will  be  of  pine 
witli  some  Iiardwood  veneer.  Plans 
]ini\'irte  tor  furnace  lieiat  and  open  fire 
place?.  An  autonv.Atic  water  heater 
will  lie  installed.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
Mantels  will  be  of  brick.  Tile  will  be 
.used  in  the  bath  room  and  kitchen. 
Kxterior  of  tlie  .Iiouse  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  coinplete  and  figures  are  be- 
ing taken. 

UESIDENCB  —  2  story  and  base, 
frame.  J3,500.  Oakland.  Cal.  Archi- 
tect, none.  Owner,  H.  L.  Wood,  2300 
Seminary  Ave.,  Oakland.  The  dwelling 
has  been  designed  for  an  eight-room 
hou^^e  witli  bath  and  sleeping  porch. 
Interior  will  be  finished  in  pine  and 
hardwood  with  oak  floors  in  the  prin- 
cipal rooms.  There  will  be  furnace 
beat  and  open  fire  place.  Mantel  will 
be  of  brick.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  Plans  pro- 
vide for  an  automatic  water  heater. 
Exterior  of  tlie  house  will  'be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be  done  by   Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,500.  Oakland.  Cal.  Architect, 
none.  Owner,  Edward  Olsen,  29  West- 
all  Ave..  Oakland.  The  house  will  be 
erected  on  Bay  View  avenue  and  has 
been  designed  for  an  eight-room 
dwelling  with  bath  and  sleeping 
porch.  All  interior  finish  will  be  of 
pine  or  elm  veneer.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
he  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick.  Tile  will  be 
used  in  the  bath  roo.ii  and  kitchen.  An 
automatic  water  .heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  in  the  hands  of  the 
owner  who  is  now  purchasing  all  ma- 
terials. The  work  will  be  done  by 
Day    Labor. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $10,000.  Oakland.  Cal.  Ar- 
chitect, none.  Owner.  A.  G.  McNeill. 
U24  9th  Ave..  Oakland.  The  building 
will  be  erected  at  the  southeast  corner 
ot  Oth  avenue  and  East  Hth  street, 
and  will  be  arranged  for  a  store  on  the 
first  floor  and  24  rooms  above.  These 
rooms  will  be  arranged  in  two  and 
three  room  suites  with  bath  and  wall 
beds.  Interior  will  be  finished  in  pine 
and  all  living  rooms  will  have  hard- 
wood floors.  Baths  will  be  finished 
with  cement  plaster.  The  exterior  of 
tlie  building  will  be  covered  with  rustic 
and  sbiplap.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 

HOTEL — 6  story  and  base,  reinforced 
concrete  and  steel,  $60,000.  Oakland, 
Cal.  Architect.  William  Wilde,  Albany 
Bldg.,  Oakland.  Owner,  Charles  Street. 
The  building  will  be  erected  at  the 
nortlieast  corner  of  11th  and  Frank- 
lin streets.  Plans  for  the  building  are 
complete  and  bids  are  now  being 
taken  for  the  excavating.  concrete 
work  and  steel.  There  will  be  stores 
on  the  first  floor  besides  the  lobby  and 
offices.  Upper  floors  will  be  arranged 
for  a  number  ot  single  rooms,  many  of 
which  will  have  connecting  baths. 
There  will  be  steam  heat.  elevator 
rervice  and  a  vacuu.ii  cleaning  sys- 
tem. Extorinr  ot  the  buildin.g  will  be 
faced  with  pressed  brick.  Bids  are 
being  taken. 


CAMPANILK.— Class  A  construction, 
$250,000.  Berkeley,  Alameda  Co.,  Cal. 
Architect,  John  Galen  Howard.  602 
Mission  St.,  tr>.  F.  Owners,  Regents  of 
tlie  University  of  California.  Plans  for 
tlie  .lane  K.  gather  Campanile  have 
lieen  completed  and  bids  for  Its  con- 
strurtion  are  now  being  taken.  There 
will  be  a  complete  steel  frame  with  ex- 
terior walls  faced  with  marble  and 
granite.  Elevator  service  is  provided. 
One  of  the  .most  complete  and  costly  set 
of  chimes  will  be  installed.  Bids  will 
be  opened  on  June  19th  by  the  Board  of 
Regents  of  the  University.  Plans  can 
be  secured  from  the  architect.  An  of- 
ficial  proposal   appears   in   this   issue. 

THEATRE — 2  story  and  base.  Cla.=  s 
A  construction,  $100,000..  Berkeley, 
Alameda  Co.,  Cal.  Architect,  A.  W. 
Cornelius,  Merchants'  National  Bank 
Bldg.,  S.  F.  Owners,  Williamson  & 
Mason,  leased  to  the  Turner  &  Dahn- 
ken  Circuit.  The  building  will  be 
erected  on  Shattuck  avenue  south  of 
University  avenue,  and  will  cover  an 
area  ot  60x175  feet.  The  greater  por- 
tion ot  the  building  will  be  taken  up 
by  the  theatre,  w^hicli  will  have  a  main 
auditorium  with  a  seating  capacity  of 
2,000  people.  Plans  provide  for  iwo 
stores,  one  on  each  side  of  the  main 
entrance.  Construction  will  be  fire- 
proof. A  coiiipletely  equipped  stage 
will  be  installed,  but  the  theatre  is  in- 
tended for  use  principally  as  a  moving 
picture  show  house.  Exterior  will  be 
faced  with  cement  plaster.  Plans  are 
being    prepared. 


Building  Contracts  Awaxded 
Oakland. 


1572 

Stutt 

Moore 

400 

1573 

Dickie     

Dickie 

400 

1574 

Huston      

Huston 

4III1 

r575 

Chamberlain     .  . 

Yerrick 

400 

1576 

Wagner    

.Somerville 

2400 

1577 

Nunes     

Nunes 

2350 

1578 

Smith     

Smith 

1400 

1580 

Deme   

Hays 

2000 

15S2 

Hinch     

Hinch 

2500 

1583 

Hawken    

...Hawken 

2750 

1584 

Haglund     

.  .Lindquist 

2500 

1585 

Wood    

Wood 

3500 

1'586 

25011 

15S7 

Streiff    

Nichols 

6680 

1589 

Carlston Pa 

c  Rll?'  Mill 

53329 

1590 

Swift     

.  .  .  .Larmer 

3725 

1591 

Hoegemann     . . 

Glaze 

6979 

1592 

Frauneder    . . . . 

.Van    Sant 

4500 

1593 

Blumen     

.  .Loughery 

171.5 

1594 

.  .  .Bischoff 

2400 

1595 

Hammer     

.  .  .Hammer 

600 

1I59G 

Robbins     

. .  .Robbins 

500 

1597 

Butler     

.  .  ..Durhan 

400 

1598 

400 

1599 

Albertson      . .  .  . 

..Albertson 

500 

1602 

Hoard      

Hoard 

1200' 

1fi03 

Bandle      

Storz 

3500 

1604 

Same      

Same 

3500 

1605 

Carlson     

.  .  .  .Carlson 

2200 

1606 

City    of    Okd... 

,  ..McLeran 

61225 

1607 

Dunn     

.McGregor 

10000 

1610 

Haglund      

.  .Lindquist 

2500 

1613 

Mcintosh      

..Mcintosh 

1000 

1614 

Smitti     

Russell 

400 

r615 

Stuck      

Rose 

500 

Button      

Button 

400 

1618 

Ciirrlin 

600 

1619 

Wright     

Wright 

1000 

1620 

Wn   Un   BldTs 

Owner 

2000 

1621 

McGregor     

United 

3000 

1622 

Hawley    

. . .Pearson 

1500 

16''4 

Coit     

Coit 

2000 

1625 

Same    

Same 

2000 

16''6 

Cal  Optical 

.  .Schnehlv 

500 

1627 

Flick    

Flick 

1700 

16''S 

Connell     

...  .Connell 

3000 

1629 

Wurts     

Cook 

1000 

1630 

Price    

Price 

2500 

1637 

Roth      

Roth 

1800 

1638 

1800 

1639 

Youn<r     

Toung 

lOon 

1B40 

Okfi    Lamp     ... 

Owner 

1175 

1.(541 

'Olsen      

Olseti 

4500 

1CJ3 

McNeill      

.  .  .McNeill 

10000 

in.1  1 

Woods      

.  .  .    Woods 

2000 

16t5 

Moore      

.  .  ..Bischoff 

lono 

16jn 

Swiitf      

.  .  .Larmer 

"os^o 

1648 

Abrahnl-nson 

Price 

2714 

1649 

Kleinzludorf     . 

. . .  .Murcell 

400 

1650  Edwards      .  .  .  .  McWIiUams 

1051  Jund     Almquist 

1652  Sutherland     ...Sutherland 

1653  Brasel     Brasel 

1654  Rauera     Luzane 

1655  Southerland     Owner 

1656  Dodds      Anderson 

1657  Orm.siby      McBeth 

1658  Thorsted     McPbee 


29 

1800 
400 
500 

2500 
500 

4000 

1476 
500 
500 


(1572)      NO.         457       THIRTY-EIGHTH, 
Oakland.     One-story   2-room   dwelling 

Owner Wm.    Stutt,    Premises. 

Architect  .  .  .None. 

Contractor.  .C.      T.    Moore,      446      38th, 
Oakland 

COST,    $400 


(1573)  NO.  2173  FORTY-EIGHTH 
Ave.,  Oakland.  One-story  two-room 
dwelling. 

Owner E.  B.  Dickie,  Premises 

Architect  . .  .None. 

Uay's    work.  COST,    $400 


(1574)      NO.    328    E-FIFTEENTH,    Oak- 
land.     Addition. 

(.)wner G.    A.    Huston,    Premises 

Architect  . .  .None, 

Day's  work.  COST,  $4  00 


(1575)      NO.    4235    MONTGOMERY,    Oak- 
land.    Addition. 

Owner Mrs.      M.    G.       Chamberlin, 

Premises 
Architect  ..  .None. 

Contractor.  .A.    J.      Yerrick,    25      Edith. 
Oakland. 

COST,     $400 


(1576)    _SW  APRICOT   &   MOOR  PARK, 
Oakland.     One-story  6-room  dwelling. 

Owner A.      L.      Wagner,       Granda 

Apartments,    Oakland. 
Architect  . .  .None. 

Contractor.  .J.   H   Somerville,    1538    17th 
Ave.,    Oakland. 

C^'^T,  $2400 


(1577)  S  FIJTY-NINTH  430  W  Col- 
lege Ave.,  Oakland.  Two-story  six- 
room  dw^elling. 

Owner Geo.   W.   Nunes,   3616   West, 

Oakland 

Architect  . .  .None. 

Day's    work.  COST,    $2350 


(1578)  NE  THIRTY-FIFTH  AVE  AND 
Porter,  Oakland,  One-story  4-room 
dwelling. 

Owner C.  M.  Smith,  2928  California 

Oakland. 

.\rchitect  . .  .None. 

Day's   work.  COST,    $1400 


(1580)  N  FLORIDA  237  E  Laurel 
/-ve.,  Oakland.  One-story  five-room 
dwelling. 

Owner Ida  F.   Deme,   3220   Florida, 

Oakland. 
Architect.. .  .None. 
^Contractor.  .C.  C.  Hays,  5837  .\zalia  St.. 
C/nkl.nnd. 

COST,   $2000 

(1582)  S  PLEASANT  VALLEY.  193  E 
Piedmont  Ave..  Oakland.  One  story 
five  room  dwelling. 

Owner J.     S.     Hinch.     1542     Broad- 
way. Oakland. 
.Architect. .  .  .None. 
Day's  work.  COST.   $2,500 

(1583)  W  MONTGOMERY,  55  S  Ridge- 
way.  Oakland.  Two-story  eight-room 
dwelling. 

Owner W.  H.  Hawken.  4195  Mont- 
gomery,   Oakland. 
Architect..  .  .None. 
Day's  work.  COST,  $2,750 
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Get  it  from  Bacon. 

The  Blocks  now  being 
used  for  moving'  the 
Commercial  Hig'h 
School  Building'  were 
furnished  by 

Edward  R.  Bacon  Co. 

CONTRACTORS  EQUIPMENT. 


Telephone  Sutter  1675 


38-40  NATOMA  ST.,  S.  F. 


(1584)  S  HOPKINS,  175  E  4th  Ave.. 
Oakland.     One-story  six-room  dwg. 

Owner E.  J.  Haglund,  1518  Filbert, 

Oakland. 
Arcliitect. . .  .None.       , 

Contractor.  .G.    N.   Lindquist,    1216   Hop- 
Itins,  Oakland. 

COST,   $2500 

d-S.'.)  E  LAKE  SHORE  AVE.,  100  N 
Mondana  Blvd.  Two-story  flve-room 
dwelling. 

Owner H.  L.  Wood,  2300  Seminary 

Ave.,  Oakland. 

Architci't..  .  .None. 

Day's    work.  COST,_  $3300 


(13S6)      N  59TH  ST.,  350  W  College  Ave., 
Oakland.     Two-story  seven-room  dwg. 

Owner C.  E.  Sinclair  Building  Co., 

Delger   Bldg.,   Oakland. 

-Vrcliitect. .  .  .None. 

Contractor.  .C.  E.  Sinclair,  Delger  Bldg., 
Oakland. 

COST,   $2."'.00 


(15ST)  N  E  COR  40TH  St  and  Broad- 
way. N  along  Broadway  50  E  12.'i, 
Oakland.  All  work  for  two-story 
frame  apartment  building. 

Owner Mrs.    M.      E.      Streiff.    N    W 

Opal  and  41st  St.,  Oakland. 

Arcliitect.. .  .None. 

Contractor.  .Leo      L.    Nicliols,      Macdon- 
ough   Bldg-.,   Oakland. 

Frame   up    ....$1670 

First  coat  plaster  on  In.  &  Ex..    1670 

Completed  and  accepted    1670 

Usual   35  days 1670 

TOTAL    COST,    $6U,S0 

Bond,    $3340.      Suretic.-;.      New      F.MBland 

Casualty   Co.      Forfeit,    noiir.      Limit,    '.m 


days   after   May    1.',.      Plans    and-  .specifi- 
cations  filed. 

(15S9)  PT  33.27  FROM  SPIKE  IN 
road  marking  intersection  of  Broad- 
way and  Telegrapli  Ave  N  10S.S3  tii 
along  line  Ijearing  NW  36.86  S  104  th 
on  line  bearing  SE  S.70,  Oakland. 
Cast  iron,  structural  steel  work,  and 
erection  and  painting  of  ^ame  for  12- 
story  and  basement  Class  "A"  office 
building. 

Owner J.    F.    Carlston    and    A.    J, 

Snydei,    1st    National   Bank 
Bldg.,    Oakland. 

.\rcbitect  ...Ben  G.  McDougall,  Sheldon 
Bldg.,    San    Francisco, 

Contractor.  .Pacific    Rolling      Mill      Co., 
Sharon    Bldg.,    S.    F. 

Filed  May   20,   '13     IXited  May  14,  '13 
Last   of   each    month    $20    ton    for 
steel    not    erected;     $45     ton     for 

steel    erected    

Usual    35    days ;     25% 

TOTAL   COST,    $53,329 

Bond.  $26,665.     Surety,  Globe  Indemnity 

Co.      Limit,    200    days.        Forfeit,      $10. 

Plans    and    specifications    filed. 

1 1500)  S  M  LOT  17  BL.K  "K"  Oakland 
Heights  Tract,  Oakland.  All  work 
for    dwelling. 

Owner .lames    F.    Swift.    3132    Col- 
lege Ave..  Oakland. 

.^rchitect  .  .  .None. 

Contractor.  .Edw,    Larmer,    651    Poirier, 
Oakland. 

Filed   May  20,  '13.     Dated  May  15,  "13. 

Frame    up    • 14 

Brown    coated     14 

Completed .      % 

Usual    35    days % 

TOTAL    COST.    $3725 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.      Plans    and    specifications,    none. 


(I.V.Ill  NE  MARKET  AND  32ND  E 
115.\N  50,  Oakland.  All  work  for 
two-story  and  basement  flat  building. 

owner E.     B.       Hoegemann,       1103 

Myrtle,  Oakland. 
.Vicliitect  . .  .  J.    W.    Dolliver,    701    Royal 

Ins.    Bldg.,    S.    F. 
Contractor.  .R.     Glaze,     1602     Humboldt 
Bank   Bldg.,   San   Francisco 
Filed  May  20,  '13.     Dated  May   19,  '13. 

Roof    rafters    on $1308   50 

Rough    plastering    on 1308   50 

Standing    finish    on 1308   50 

Completed   and    accepted 1308  SO 

Usual    35    days 1745  00 

TOTAL  COST,  $6979  00 
Bond,  $3500.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  90 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


11592)  LOT  111  Map  Piedmont  by-the- 
Lake  Tract,  Oakland.  All  work  e.v- 
cept  oak  floors  window  sh_ides, 
mantel,  furnace  pipes,  sheet  metal 
and  lighting  fixtures  for  two-story 
and    basement    frame    dwelling. 

Owner Cornelius   and    Lena   Frau- 

neder,    720    Webster,   Okd. 

Architect  . .  .Chas.    W.    McCall,    Central 
Bank    Bldig.,    Oakland. 

Contractor.  .Robert   H.   Van   Sant,   Mac- 
donough    Bldg..    Oakland. 

Filed  May  20,  '13.     Dated  May  17,  '13 

Frame   up    % 

Brown    coated     Vi 

Completed    and    accepted 14 

Usual    35    days Vt 

TOTAL   COST.    $4500 

Bond,    none.      Liaiit,    90    days.      Forfeit, 

none,      Pl'ans   and    specifications    filed. 


(1593)  NE  E-TWENTIETH  165  NW 
17th  Ave  NW  35xNE  140,  Oakland. 
All    work    for   one-slory   dwelling. 

Owner S.   J.   &   Rose   Blumen,   3324 

Telegraph   Ave.,   Oakland. 

.\rchitect  . .  .None. 

Contractor.  .J.    F.    Lougliery,    707    31st, 
Oakland. 

Filed   May   20,   '13.     Dated   May   19,   '13. 

Frame   up    $350   00 

Rough    coat   plaster    on 350  00 

Completed    land     accepted....    350  00 

Usual    35   days 665   50 

TOTAL  COST,   $1715   50 

Bond,    none.      Limit,    90    days.      Forfeit, 

$5.  .  Plans  and'  specifications   filed. 


<1'594)  LOTS  22  AND  23  Map  Sunset 
Tract.  Oakland  All  work  for  one- 
story    five-room   dwelling. 

Owner Mrs   Caroline   Moore,   Okd. 

.Architect  ...None. 

Contractor.  .John  A.    Bischoft,   349    62nd, 
Oakland. 

Filed  May  20,  '13.     Dated  May   20,  '13. 

Upon    signing    $400 

Deed    trust    on    said    property    for 

$2000     upon     completion 

TOTAL    COST.    $2400 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.      Plans    and    specifications    filed. 

(1593)  N  NOBLE  110  W  Seminary  Ave. 
Oakland.      One-story   four-room   dwlg 

Owner John  Hammer,  6207  E-14th, 

Oakland. 
Architect  . .  .None. 
Day's  work.  COST,   $600 


(1596)      NO.      2133    BAXTER,      Oakland. 
Addition. 

Owner K.    F.    and    R.    V.    Rolvblns. 

Premises 
Architect  .  .  .  None. 
Day's    work.  COST,    $500 


BUILDING  AND  INDUSTRIAL  NEWS 


<1597)      NO.   747  FIFT V-POURTH,  Oak- 
lanO.     Alterations. 

Owner M.    E.    Butler,    Premises. 

Architect  .  .  .None. 

Contra-ctor.  .J.    p.    Our.liam,   5301   Grove, 
Oakland. 

COST,    $400 


Sheatheii  and   roof  on i^ 

Plastered     ^ 

Completed     j^ 

Usual    35    days 14 

TOTAL    COST,     $2500 

Bond,    none.      Ll,mit,    60    days.      Forfeit. 

none.     Plans  and  specifications  filed. 


(1308)  NO.  5621  OCEAN  VIEW  DRIVE 
Oakland.  Alter  building  and  build 
garage. 

Owner F.   D  Burr. 

Architect  . .  .None. 
Contractor.  ,F.    J.    Wilsbee. 

COST,    $400 


(1599)      E  LIESB  AVE   130  N  Allendale, 
Oakland.      Alterations. 

Owner R.  Albertson,  ISO!  Woolsey 

Berkeley. 
Architect  . .  .None. 
Day's  work  COST,   $500 


(1602)  W  NINETY-FOURTH  AVE  50 
S  Walnut,  Oakland.  One-story  4- 
room   dwelling. 

Owner M.    Hoard,    1416    9th     Ave., 

Oakland. 

Architect  . .  .None. 

Day's  work.  COST,   $1200 


(1603)      N  HAMPEL,   50    W   Elston   Ave.. 
Oakland.      One-story    6-room    dwlg. 

Owner Mary    J.    Bandle,    1305    Sth, 

Oakland. 
Architect  ..  .Erwin       Schaeter,       Bacon 

Bldg.,    Oakland. 
Contractor.  .Emil  Storz,  10  Warren  Ave 
San  Leandro. 

COST,    $3500 


(1613)  S  HAWLEY,  bet   72nd   and   73rd 
Aves.,     Oaklandt     One-story     4-room 

dwelling. 

Owner L.    Mcintosh,     —     Hawley, 

Oakland. 
Architect  .  .  .None. 
Day's    work,  COST,    $1000 

(1614)  NO.    135   E-FOURTEENTH,   Oak- 
land.     Alter    garage    to    dwelling. 

Owner Mrs.  Minna  G.  Smith,  Prem 

Architect  . .  .None. 

Contractor.  .Geo.  C.  Russell,  252  E-14th 
Oakland. 

COST,    $400 

(1615)  NO.    1131    BROADWAY    (old   No.) 
Oakland.       Alterations. 

Owner Sam  Stock,   1636  San  Pablo 

Ave.,    Oakland. 
Architect  . .  .None. 
Contractor.  .A.  H.  Rose  &  Co.,  545  17th, 

Oakland. 

COST,    $500 

11617)      E  HILLEGASS  AVE  100  S  63rd, 

Oakland.      Garage. 
Owner I.    w.    Button,      5930      Tele- 
graph  Ave.,   Oakland. 
Arcliitect  . .  .None. 
Day's   work.  COST,    $400 


31 

Contractor.  .Roger  Colt,  1522  Broadway, 
Oakland. 

COST,   $2000 

(1625)     S  CAVOUR  150  N  Manila,  Oak- 
land.    One-story   5-room  dwelling. 

Owner c.   B.   Colt.   1522   Broadway. 

Oakland. 
Arcliitect  ..  .A.         J.       Mazurette,       1522 

Broadway,   Oakland. 
Contractor.  .Roger  Colt,  1522  Broadway, 
Oakland. 

COST,   $2000 


(1626)  NO.  1221  BROADWAY,  Oakland 
Alteration?'. 

Owner California  Optical  Co.,    1221 

Broadway,  Oakland 

Architect  .  .  .None. 

Contractor.  .Schnebly  Hostrawser  & 
Pedgrift,  1943  Broadway, 
Oakland.  COST,    $500 


(1604)  E   PROSPECT  AVE   75   S  Ocean 
View  Drive.     One-story  6-room  dwlg. 

Owner Mary    J.    Bandle,    1305    Sth, 

Oakland'. 
Architect  ...Erwin        Schaefer,       Bacon 

Bldg.,  Oakland. 
Contractor.  .Emil  Storz.  10  Warren  Ave 

San  Leandro. 

COST,    $3500 

(1605)  S  SHAFTER  AVE   17S  E  Pryal, 
Oakland.     One-story   6-room  dwlg. 

Owner C.    E.    Carlson,    1512   Grove, 

Berkeley. 
Architect  . .  .None. 
Day's  work.  COST,   $2200 


(1606)  THIRTEENTH  AVE  &  E-3STH, 
Oakland.  Reinforced  concrete  school 
building. 

Owner City   of  Oakland. 

Architect  ..  .Jalin    .T.    Donovan.    Central 

Bank   Bldg..   Oakland 
Contractor  iMcLeran   &    Peterson.   Shar- 
on  Bldg,,    S.    F. 

COST,    $61,225 


I  1607)  RONADA  AVE  near  Alonticello 
Ave.,  Piedmont.  Seven  three-room 
apartments 

Pwner Dr.    Robert    Dunn.   Romona 

and    Monticello    Ave.,    Pied- 
!  mont. 

Architect  . .  .None. 

'ontractor.  .C.    M.    McGregor,    470    13th 
Oakland. 

COST,    $10,000 


(161S)  NO.  420  LESTER  AVE.,  Oak- 
land.    Alterations. 

Owner V.  A.   Currlin,  Premises. 

Architect  . .  .None. 

Contractor.  .Fred   Peters.    339    Portland, 
Oakland. 

COST,   $600 

(1619)  W  SEVENTY-NINTH  AVE '33S 
S  E-14th,  Oakland.  One-story  4- 
room   dwelling. 

Owner J.     W.     Wright,     1063     Slst 

Ave..  Oakland'. 
-Arcliitect  . .  .None. 
Day's  work.  CCvT,   $1000 

(1620)  NE  OAKLAND  AND  SUNNY- 
side  Aves.,  Piedmont.  Two-story 
frame  residence. 

Owner Western         Union         Home 

Bldrsi,  1617  Telegraph 
Ave.,   Oakland. 

Architect  . .  .None. 

Day's    work.  COST.    $2000 

(1621)  N  EVERETT  310  E  13th  Ave., 
Oakland.  One  and  one-half-story  5- 
room    dwelling. 

Owner L.  W.  McGregor,  Oak'and. 

Architect  . .  .None. 

Contractor.  .United    Home    Bldrs..    1762 
Broadway,    Oakland. 

COST,  $3000 


1610)  S  HOPKINS  175  E  4th  Ave.  be- 
ing Lot  24  and  NE  5  Lot  23  Map 
East  Oakland  Heights,  Oakland.  All 
work  for  one-ftory  6-room  dwelling. 
,'«'"«'■ Dr.  C.  .1.  Haglund,  1518  Fil- 
bert. Oakland, 
rchitect  . .  .None. 

|ontractor..G.   N.   Lindquist.    1216    H.ip- 
;  kins.    Oakland, 

lied  May  21,  '13.     Dated  .May   19,  '13. 


(1622)      NO.         244         TWEINTY-NINTH, 
Oakland.     Addition. 

Owner Stewart   S.   Hawley,   Prem. 

Architect  ..  .Charles    Peter   Weeks,    Mu- 
tual  Bank   Bldg.,  S.  F. 
Contractor.  .Ben     Pearson,     2403    Grant, 
Berkeley, 

COST.    $1500 

(1624)      S  CAVOUR  ISO  W  .Manila,  Oak- 
land.    One-story   5-room   dwelling. 
Owner C.    B.   Coit,    1522    Broadway 

Oakland. 
Aii'hitect  ,  .  ..'\.         J.       Mazurette,       1522 

Broadway,   Oakland. 


(1627)  W  107TH  AVE  152  SW  Ban- 
croft, Oakland.  One-storv  5-room 
dwelling. 

Owner H.   C.  Flick,  Stanley   Ave  & 

Bancroft,   Oakland. 

Architect  . .  .None. 

Day's   work.  COST,  $1700 

(162S)  S  SANTA  CLARA  AVE  242  E 
Vernon,  Oakland.  One  and  one-half- 
story   6-room   dwelling. 

Owner Mary       A.       Connell,       2021 

Franklin,  Oalcland. 

Architect  . .  .None. 

Day's  work.  COST,  $3000 


(1629)    E  FILBERT  150  N  30th,  Oakland 
One-story  4-room  dwelling. 

Owner M.     L.     Wurts,    Commercial 

Bldg.,    Oakland. 
Architect  .  .  .None. 

Contractor.  .L.   T.   Cook,   543   30th,  Okd. 
COST,   $1000 


(1630)*   W  HOWELL  60  S  60th,  Oakland 
One  and  one-half-story   5-room  dwlg. 

Owner Price     Bros..   49S     Alcotraz 

Ave.,  Oakland. 
Arc  liitect  .  .  .None. 
Day's  work.  COST.   $2500 


(!C37)  N  MONTANA  145  W  Fruitvale 
Ave.,  Oakland.  One-story  five-room 
dwelling. 

Owner Conrad    Roth.     2117    Pacific 

Ave.,   Alameda. 

Architect  .  .  .None. 

Day's    work.  COST,    $1800 

(163S)  N  MONTA.XA  LSO  W  Fvuitvale 
Ave.,  Oakland.  One-story  five-rooni 
dwelling. 

Cwner Conrad    Roth.     2117    Pacilic 

Ave.,    Alameda. 

-Architect  .  .  .None. 

Day's    woik.  COST.    $:SO0 

ili'39i  W  DOVER  110  N  Aileen.  Oak- 
land.    One-story   3-room   dwelling. 

Owner las.    A.    Young.    703    .\ileen, 

Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $1000 


I  1610)    XE    SIXTEENTH    &    CAMPBELL 
One-story    I -room    factory. 

Owner Oakland     Laiiip     Wks.     1618 

16th,  Oakland. 
-\ rchitect  .  .  .Xone. 
Day's  work.  COST,  $1175 


(1641)  N  B.\T  VIEW  400  W  Elliot, 
Oakland.  One  and  one-lialf--=tory  R- 
room    dwelling    and    gai-age. 

Cwncr Edward    Olsen,    29    Westall 

Ave.,  Oakland. 


BUILDING  AND  INDUSTRIAL  NEWS 


Ariliitiel  .  .  .None. 
Hay's  work. 


COST.   $J500 


(1013)  NK  NINTH  AVE  &  E-HTH, 
•i:jkIan(V  Three-story       24-ro(om 

apartnienls  and   ftores. 

Owner A.  G.  McNeill,  1424  9th  Ave 

Oiikl-and. 

Aicl.lteiH  .  .  .None. 

Day's    work.  COST,    $10,000 

(ICll)  S  FORTy-SEVENTH  290  E 
Grove.    Oakland  One-story    5-room 

dwelling. 

Owner H.   N.   Wood,   531    35th,   Okd. 

Architect  .  .  .None. 

Day's    work.  COST.    $2000 


(IGl.'i)      E    BONA    375    N    Peralta    Ave., 
Oakland.       One-story     5-room    dwlg. 

Owner H.    Moore,    Premises. 

Arciiltoct  . .  .None. 

Contractor.  .Jolin   /_.   Bi.=choff,   551   Crof- 
ton    Ave..   Oakland. 

COST,    $2000 


(IGli;)      S    PERRY    opp.    Crescent    Ave., 
Oakland.      Two-story    G-room    dwlg. 

Owner J.   Swift,   Oakland. 

Architect  .  .  .None. 

Contractor. .  Ed.     Larmer,     C31     Poirier, 
Oakland. 

COST,    $2S50 


(IGlSj  S\\  COR.  TWENTY-SIXTH  & 
Eroadwsv  122  ft.  4  in.  on  Broadway 
and  119  ft.  9  In.  on  26th,  Oakland. 
Carpenter  work,  sash,  door,  glazing 
(except  plate  glass),  mill  work, 
paneling. steel  and  iron  work,  stairs, 
hardware,  side  walk  lights,  plaster- 
ing and  wrecking  of  adjoining  build- 
ing for  one-story  and  basement  brick 
store    building. 

Owner Hugo   Abrahamson,    13th    & 

Washington,    Oakland 
Architect  ..  .F.      D.      Voorhees,      Central 

Bank     Bldg.,     Oakland. 
Contractor.  .J.     O.    Price,    Blake    Bldg., 

Oakland 
Filed  May  23,  '13.     Dated  May  22,  •13. 

1st    of   eacli    month 75% 

Usual    33    days 25% 

TOTAL  COST,  $2714 
Bond,  $1360.  Surety,  Fidelity  &  De- 
posit Co.  Litnit,  45  days.  Forfeit,  $5. 
Plans   and   specifications,  filed. 


lli;53)  N  OCEAN  VIEW  DRIVE  320  E 
McMillan,  Oakland,  Two-ktory  7- 
room  dwelling. 

Owner L.  S.  W.  Brasel,  5836  Ocean 

View   Drive,   Oakland. 
.Architect  . .  .None. 

Contractor.  .M.    P.    Brasel,    5836    Ocean 
View    Drive,    Oakland. 

COST,  $2500 


(1649)      NO.    3431      LLOYD   AVE.,      Oak- 
land.     Addition. 

Owner Carl   Kleinzludort,'  Prem. 

.Architect  . .  .None. 

Contractor.  .A.    E.    Murcell,    —    Reding, 
Oakland.  COST,    f400 


(1650)  S  E-TWENTY-FIliST  2011  W 
5th  Ave.,  Oakland.  One-story  5-room 
dwelling. 

Owner E.    Edwards,    Oakland. 

Architect  .  .  -None. 

Contractor.  .R.      A.      McWilliams,       191 
Moss   Ave.,    Oakland. 

COST,    $1800 


(1651)  S  FORTY-FIFTH  50  W  Tele- 
graph Ave.,  Oakland.  Alterations  and 
repairs. 

Owner Geo.     Jund,     NW     4Dth     and 

Shattuck,   Oakland. 
Architect  .  .  .None). 

Contractor.  .A.    W.    Almcjuist,    464    43rd, 
Oakland. 

COST,  $400 


(1054)      NO.   1120  SIXTY-FIFTH   (rear), 
Oakland.      One-story   3-room   dwlg. 

Owner D.    Rauera,    Premises. 

Architect  .  .  .None. 

Contractor.  .Luzane   Bros.,    2516    Poplar, 
Oakland. 

COST,   $500 


(1652)      W  MITCHELL,   bet.   E-2lEt  and 
E-22nd,    Oakland.      Repairs. 

Owner David    R.    Sutiierland,    2700 

E-22nd,  Oakland. 
Architect  . .  .None. 
Day's  work.  COST,   $500 


(1655)  NE  THIRTEENTH  AVE  AND 
Dolores,  Oakland.  Two-story  6-room 
dwelling. 

Owner R.   T.   Southerland,   1203   E- 

14  th,  Oakland. 

Architect  ...C.  H.  Miller,  68  Post,  S.  F. 

Day's   work.  COST,   $4000 


(1656)  NO.  2046  TWENTY-FOURTH 
Ave  and  key  lo^  adjoining  on  East, 
Oakland.      All    work    for   addition    to 

, dwelling  and   garage. 

Owner Thomas    G.    Dodds,    B-2ast 

and    24th    Ave.,    Oaklanl. 

Architect  .  .  .None. 

Contractor.  .A.    F.    Anderson,    Oakland. 

Filed  May   24,  '13.     Dated  May  20,  '13. 

■Completed     $1000 

Usual    35    days 476 

TOTAL    COST,    $1476 

Bond,    none.      Limit,    July    10.      Forfeit, 

plans  and  specifications,  none. 

(1G57)      NO.     39     MONTE     VISTA    AVE., 

Oakland.     Alterations.   '. 
Owner.... E.  Ormsby,  Premises. 
Architect  .  .  .None. 

Contractor.  .R.    H.    McEeth,    1050    Stan- 
nage  Ave.,  Albany. 

COST,    $500 


Contractor.  .Patrick-Nelson     Bldg.     Co.. 
2025    Addison,    Berkeley. 

Filed   May   19,  '13      D-ated   May   19,   '13. 

Frame   up    'A 

1st    coat    plaster    on Vi 

Completed  and  accepted  and  filed     Vi 

Usual    35    days 14 

TOTAL   COST,    $6880 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.      Plans   and   specifications   filed. 


(1658)   NO.    1427    BROADWAY,    Oakland 
Alterations. 

Owner Thorsteu    Floral    Co.,     14th 

and    V/ashington,    Oakland. 
Architect  . .  .None. 

Contractor.  .A.   J.   McPhee,   2144   E-27th, 
Oakland. 

,,,  COST,  $500 


Building  Conttracts  Awarded 
Berkeley. 

1579     Sykes      Patrick  G8S0 

1581      Denbigh    Denbigh  1900 

15SS      Schmidt    Olsen  2250 

1600  Sherman     Koch  15900 

1601  Ellison     Spittler  3600 

1608  Bekerf     Wood'burn        1860 

1609  Same    Same        1745 

1611  Wyckoff     Kidder  500 

1612  Same      Same  700 

1616  O'Brien      Levi  500 

1623  Tibbitts    ...McKlbben  1000 

1631  Bevel     .Tones  3000 

1642  McDowell      .  .  M'ontgomerv  2700 

1647  Shearman      Stoddard  1310 

1659  Mc'CUiPke     Simmonds        3000' 

1660  Same     Same       3000 

1661  Same     Same       3000 

(1579)  LOTS  23  AND  24  BLK  11  Map 
Oak  Ridge,  Claremont,  Berkeley. 
Excavating  and  grading,  brick,  con- 
crete and  stone  work,  iron  and  metal 
.  work,  carpenter,  and  mill  work 
plastering,  plumlDing,  painting,  roof- 
ing, glazing,  tile  setting,  hardware, 
electric  work  for  two-story  and  base- 
ment   frame    dwelling. 

Owner Alice   M.    Sykes,   Berkeley. 

Architect  ..Harris  Allen,  2514  Hille- 
gass  Ave.,  Berkeley. 


(1581)  W  REGENT,  125  S  Ashby,  Ber- 
keley. One  and  one-half  story  five- 
room   dwelling. 

Owner B.    K.    Denbigh.    2035    Shat 

tuck   Ave.,    Berkeley. 

Architect.. .  .None. 

Day's  work.  COST,   $1900 


(1588)      S    E    CALIFORNIA    and    Cedar, 
Berkeley.     One-story   store   and   dwg. 

Owner W.   J.   Schmidt,   S   E   Cedar 

and  Sacramento,     Berkeley. 
Architect..  .  .None. 

Contractor.  .Nets    Olsen,    2415      7th    St., 
Berkeley. 

COST,    $2  250 


(1600)      NE  DWIGHT  WAY  AND  PIED- 
mont   Ave.,    Berkeley.     Two-story   13- 
room  dwelling. 
Owner T.    M.    Sherman,    2799    Ben- 
venue  Ave.,  Berkeley. 
Architect  .  .  .None. 

Contractor.  .H.    D.    Koch,    1S16    Parker, 
Berkeley. 

COST,   $15,900 


(1601)      E   OXFORD   100   N  Los   Angeles 

Berkeley.      Two-story   6-room   dwlg. 
Owner R.    E.    Ellison,    2922    Shat- 
tuck Ave.,   Berkeley. 
ArcJiitect  . .  .None. 

Contractor.  .E.    B.    Spitler,    2154    Ashby 
Ave.,   Berkeley 

COST,  $3600 


(1608)  LOT  6  Map  Key  Route  Station 
Ti-act,  Berkeley.  All  work  for  one- 
story   3-room   dwelling. 

Owner William  J.  Baker,  650  Fill- 
more,  San   Francisco. 

Architect  . .  .None. 

Contractor.  .Paul  Wood'burn,  5975  Keith 
Ave.,    Oakland. 

Filed  May  21,  '13.     Dated  May  17,  '13. 

Frame  up  ready  to  close  in % 

Brown    coated    Vt 

Completed    and    accepted % 

Usual    35   days Vi 

TOTAL  COST,   $1860 

Bond,    none.      Limit,    60    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(1609)  LOT  8  Map  Key  Route  Station 
Tract,  Berkeley.  AH  work  for  one- 
story  five-room  dwelling. 

Owner William  J.  Baker.  650  Fill- 
more,  San   Francisco. 

Architect  . .  .None. 

Contractor.  .Paul  Woodburn,  5975  Keith 
Ave.,    Oakland. 

Filed  May  21,  '13.     Dated  May  17,  '13. 

Frame  up  ready  to  close  in $436 

Brown    coated 438 

Completed   and   accepted 436 

Usual     35     days 437. 

TOTAL  COST.    $1745 

Bond.    none.      Limit,    60    days.      Forfeit, 

none.     Plans  and  specifications   filed. 

(1611)  S  BANCROFT  WAY  300  B 
Telegraph.    Berkeley.      Alterations. 

Owner W.     Wyckoff,     Watsonvllle, 

California. 
Arcihitect  .  .  .None. 

Contractor.  .Kidder        &        MoCullougli, 
2075    Addison,    Berkeley. 

COST,   $500 


BUILDING  AND  INDUSTRIAL  NEWS. 


(I  OIL')     S      BANCROFT      WAY    Sr.O       K 
Telegrapli,    Berkeley.      Allerations. 

Owner W.     WyckofC,     WatsonvlUe, 

California. 
Arciliitect  . .  .None. 

Contractor.  .Kidder        &        McCulIougli, 
2075    Addison,    Berkeley. 

COST.    $700 


(1G16)      SE    TEI>EGRAPH    AND      BAN- 
croft    Way,    Berkeley.      Alterations. 

Owner P.  N.   O'Brien. 

Architect  . .  .None. 

Contractor.  .The   S.   Levi   Fixture   Shop, 
44C    6th,   San  Francisco. 

COST,  $500 


(1C23)  E  SHATTUCK  AVE  450  S  Los 
Angeles,  Berkeley.  One-story  rein- 
forced concrete  grarage. 

Owner F.    H.    Tibbetts,    1035    Sfliat- 

tuck  Ave.,  Berkeley. 
Arcihtect  . .  .None. 

Contractor.  .Herbert  D.  McKi'bben,  212'5 
Shattuck  Ave.,  Berkeley. 

COST,    $1000 

(1G31)  E  SHATTUCK  AVE  200  S  Los 
Angeles  Ave..  Berkeley.  One  and  one- 
halt-story  6-room  dwelling. 

Owner Bevel  &  Jones,  21421^  Shat- 
tuck Ave.,  Berkeley. 

Architect  . .  .None. 

Day's  work.  COST,  $3000 


(1G42)      SE    MONTEREY      &      COLUSA, 
Berkeley.      One-story    5-roora    dwlg. 

Owner L.    B.    McDowell. 

Architect  . .  .None. 

Contractor.  .W.     S.     Montgomery,     2321 
Ward,  Berkeley. 

COST,  $2700 


(1047)  COR.  DWIGHT  WAT  AND 
Piedmont  Ave..  Berkeley.  Plumbing, 
sewers,  gas  fitting,  fi.xtures,  vacuum 
pipes  for  two-story  and  basement 
frame  dwelling. 

Owner T.   M   S.hearman.   2799   Ben- 
venue   Ave.,    Berkeley. 

Architect  .  .  .W.   H.  Ratcliff  Jr.,   1st  Nt'l. 
Bank  Bldg..  Berkeley. 

Contractor.  .George  Stoddard,  2101  Uni- 
versityAve.,    Berkeley. 

Filed  May  23,  '13.     Dated  May   22,   '13. 
Sewer  and     roughing  in     com- 
pleted      $450  00 

Completed    and    accepted 530  00 

Usual    35    days 330   50 

TOTAL   COST,    $1310   50 

Bond,   none.      Limit,   within    completion 

of    general     contract.       Forfeit,     none. 

Plans    and    specifications    filed. 


(1G59)     W  SPRUCE  440  N  Eunice.  Ber- 
keley.     Two-story   7-room    dwlg. 

Owner Mrs.      G.    MCCIuskey,      S31 

Lombard,   San   Francisco. 
Architect  . .  .Cook-La   Motte     Co.,     Inc., 

Rial  to  Bldg.,  S.  F. 
Contractor.  .Frank        Simmonds,        112S 
Spruce,    Berkeley. 

COST,  $3000 


(1660)     W  SPRUCE  600  N  Eunice,  Ber- 
keley.     Two-story    7-room    dwlg. 

Owner Mrs.      G.    McCluskey,      851 

Lombard,    San    Francisco. 
Architect  ..  .Cook-La   Motte     Co.,     Inc., 

Rialto   Bldg.,   S.  F. 
Contractor.  .Frank        Simmonds,        112S 
Spruce,    Borkeley. 

COST,   $3000 


(1661)     W  SPRUCE  520  N  Eunice,  Ber 
Iteley.      Two-story    7-room    dwlg. 

Owner Mrs.       G.     McCluskey,       85 

Lombard.    San   Francisco 


Inc 


Arcliilect  .  .  .I'niiU-l.a    .\Ii](ti>      Co. 

Uialto  Bldg.,  S.  F. 
Contractor.  .Frank        Sin^monds, 

Spruce,    Berkeley. 

COST,   $3000 


11'2S 


Building  Contracts  Awarded 


Alameda. 


lfi.T2  Rockinghajm     Owner  ISOO 

1633  Sansome     Delanoy  730 

1634  Brown     Brown  400 

1635  Middlemas     Thornally  500 

1636  Lewis     Lewis  2000 

(1632)      NO.     1828     WAlLNUT,     Alameda. 
One-story   dwelling. 

Owner J.    B.    C.    Rockingham,    2856 

Van   Buren,  Alameda. 
-Architect  .  .  .None. 
Day's  work.  COST,  $iSO0 


(1633)     NO.      130«    WEBER,      Alameda. 
Alterations. 

Owner J.   A.   Sansome,   Premises. 

Architect  . .  .None. 

Contractor.  .Delanoy    &    Randlett,    2303 
Central  Ave.,  Alameda. 

COST,    $7'50 


1634)      NO.   1100     SHERMAN,     Alameda. 
Add   to  dwelling. 

Owner Arthur    Brown,    Premises.. 

Architect  . .  .None. 

Day's    work.  COST,    $.400 


(1C35)      NO.   2112   SANTA  CLARA  AVE., 
Alameda.     Add   to   dwelling. 

Owner Middlemas  Co..  Premises. 

Architect  ..  .A.    W.    Cornelius,    625    Mar- 
ket, San  Francisco. 
Contractor.  .W.    G.    Thornally,    3027    E- 
16th,  Oakland. 

COST.    $500 


(1636)      NO.     765     PACIFIC    AVE.,     Ala- 
meda.    One-story  dwelling. 

Owner W.   B.     Lewis,   766      Pacific 

Ave.,  Alameda. 
Architect  . .  .None. 
Day's  work.  COST.  $2000 


NOTICE      OP      NON-RESPONSIBILITY. 


May  19,  1913 — LOT  20  ELK  "R"  Map 
Fool  Hill  Park,  Oakland.  W  P 
Frick  as  to  Improvements  on  leased 
property     


Completion  Notices. 


ALA.MEDA   COUNTY. 


.loso|ibinc    4l).NlU0,     IJkly.       Ira    Sor- 

rick    to  F   R  Pcake M;iy   22,    1913 

May  23,  1913— NW  EIGHTH  AND 
Kirkham  N  along  Klrkham  S  80.75 
W  44  S  80.09  E  44.64,  Okd.  Mar- 
garet  L   Escbbacher  and   Louise   M 

McMurtry    to   D   F  Harris 

.May    23,    1913 


May  19,  1913 — W  MoKINLEY  AVE 
40  S  Channing  Way  40.\65  Rose 
Pendleton  to  F  R  Peake.May  17,  1913 

May  19.  1913— S  THIRTY-FIRST  380 
W  Telegraph  Ave;  No.  551  31st, 
Okd.  Susie  M  Bracket!  to  Gal- 
lagher  &   Motts May    19,    1913 

May  21.  1913— E  WEBSTER  52  S 
Buena  Vista  Ave  S  50xE  100,  Okd. 
Peter  Jorgenson  to  Aitchinson  & 
Son     May    21,    1913 

May  22,  1913 — LOT  6  BLK  "B"  Map 
Fourth  Ave  Park,  Okd.  Alice  M 
Stout   to  G  Ellis  Nichols. May  13,   1913 

May  22,  1913— LOT  8  BLK  17  North- 
brae  Tract,  Bkly.  F  P  Gimsley  to 
A   Y  Skee May  21.   1913 

May  22.  1913 — LOT  5  BLK  "D"  Map 
Central  Piedmont  Tract,  Piedmont. 
B  L  Aliburn  to  A  S  Ruob.May  22,  1913 

May  23.  1913— E  PARK  192.85  N 
(Tentral  Ave  N  75.08  E  80  N  25  E  GO 
S    100.08    W    140.    Ala.'     Mrs.    Annie 

L  Neal   to   Charles   S   Watson 

May    20,    1913 

May    22,    1913— NE    BERRTMAN   AND 


LIENS  FILED. 


ALAMEDA    COUNTY. 


May  16,  1913 — N  CENTRAL  AVE  120 
ft.  1  in.  W  High  W  40xN  174,  Ala. 
Lucy  May  Kalas  (wf  Antony 
Thomas)     $5000 

May  16,  1913- NE  BOULEVA,RD 
Way  84  >^  NW  Giraard  Ave  NW  40 
xNE  120,  Piedmont.  Inter  Cities 
Home  Builders  vs  E  and  Mary  Op- 
penheim     $1662 

May  16,  1913— S  LAKE  140  E  Madi- 
son E  50xS  100,  Okd.  C  Carnevall 
Marble  &  Mosaic  Co  vs  Laura  and 
G    A    Johnson, $15J 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY, 


COTTAGES  AND  RESIDENCES— 
Frai.ne.  Cost  not  stated.  San  Jose. 
Santa  Clara  Co..  Cal.  The  following  Day 
I^abor  Jobs  are  reported  as  about  to  be 
started  in  San  Jose:  V.  PieraccI,  S.  W. 
Rosa  and  2 list  Sts..  'San  Jose,  5  room 
cottage,  $1,S00;  F.  O.  Nelson.  Imperial 
Hotel,  Sian  Jose,  5  room  frame  cottage, 
$2,500:  J.  F.  Oambiano.  858  So.  7th  St., 
San   Jose.   6  room  frame  cottage,   $2,000. 

TOWN  HALL — 2  story  and  base, 
frame.  $10,000.  Los  Gatos,  Santa  Clara 
Co.,  Cal.  Architect,  William  H.  Crim. 
Jr.,  425  Kearny  St..  S.  P.  Owners. 
Town  of  Los  Gatos.  Architect  Crim 
has  just  been  commissioned  to  prepare 
plans  for  this  building,  wliich  is  to  be 
designed  in  the  Spanish  Renaissance 
style.  There  will  be  offices  for  the 
City  Clerk,  Marshall,  Fire  Chief  and 
Tax  Collector.  An  auditorium  seating 
150  people  is  also  provided.  Interior 
will  be  finished  in  pine.  Exterior  of 
tlie  'building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  figures  will  be  called  for 
sliortly. 


MARIN.  CONTRA  COSTA  AND 
SONOMA  COUNTIES 


BUNGALOWS — 6,  1  story  and  base, 
frame.  $2,500  each.  C^-ocket,  Contra 
Costa  Co.,  Cal.  Architect.  William  H. 
Crim,  Jr..  425  Kearny  St..  S.  F.  Owners, 
American-Hawaii  'Sugar  Co.  These 
bungalows  are  the  first  of  a  numiber  of 
similar  buildings  which  will  be  erect- 
ed 'by  the  sugar  company  for  its  em- 
ployees at  Crockett.  Each  of  the 
houses  will  contain  six  rooms  and  bath. 
Interior  finish  will  be  of  pine  through- 
out. There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Some  hard- 
wood floors  will  be  UFed.  Tile  will  be 
used  in  the  bath  rooms  and  kitchens. 
Exteriors  will  be  covered  with  rustic, 
shingles  andi  cement  plaster.  Plans 
are  being  prepared  and  "when  complete 
the  work  will  be  done  by  Day  Labor. 

APARTMENT  HOUSE— 2  story  and 
base,  brick.  Cost  no*  stated.  Rich- 
mond, Contra  Costa  Co..  Cal.  Architect, 
J.  B.  Ogborn,  611  M-acdonald  Ave., 
Riolimond.  Oivner.  C.  G.  Blake  The 
building  will  be  arranged  for  stores  on 
the  first  floor  and  'the  entrance  to 
apartments  above.     Upper  floor  will  be 
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subdivided     i.,lo     two    and     three     room  Outtsdh.lk      I>.„ar,me„t     Store.       ,Co,-  LOT    ,5     BLK     50     E,     Stockton.       Erect 

suites    with    l,atl,s.      Interior    finish    will  tractor.,     Central     Iron     Works,     S.     F.,  frame  '^^^^^^J^f 

be   ot   pine   throughout.     There   will   be  structural    steel    and    Iron    work.     Con-  Owner. .    .B.Sta,uffer. 

wall    b'eds    in    all    .apart.nents.      Cement  Iract  ,prlce   not   stated.  Arch: tect       .None.                     ^os^^^^.O 

pla-ter  will  be  used  In  the  b«th   rooms.                        • ♦ ^"^  ®  *°'^''- *''-''^'   *"""" 

K.terior   of   the   building   will  ^be   faced  SACRAMENTO,      STOCKTON     &  j^,-,T    14    BLK    324    E,   Stockton,      Frame 

w'e'.'l  rnrrgures'lre  brinrtakem  ^""^             NORTHERN  CALIFORNIA.  buHdin.. 

,    "^^^^,1  k^^''co'sT°not"7tIt:d°^^i:"-           Bm.GALOWS^^^RESmENCE^  rchUe^  •.■. -.None.  ""    "'^^• 

mond     Contra    Costa    Co..    Cal.'     Archi-  1  'and   2   story   frame.     Cost   not  stated.  Day's  work.                                  COST.  $3000 

tect.  J.  B.  Ogborn,  611  MacDonald  Ave.,  Stockton,    San    Joaquin    Co.,    Oal.      The 

Richmond        Owner     E     B       Anderson.  following  Day  Labor  jobs  are  reported  LOT    11   BLK   1   W,   Stockton.     Remodel 

The    first   noor   of   the  building   will   be  as  about  to   be  started   in  Stockton:   H.  brick    building. 

arranged     for    stores    and      the      hotel  M-    Harkness,   Stockton,    2    story    frame       Owner Mr.    Watk.n.s. 

lobby        upper    floors    will    be    divided  dwelling,   $3,000;  B.   C.  Cullums,   822   So.  Architect  ..  .None. 

mtofortv  guest  rooms  and   one  house-  Oph"".  Stockton,   1   story  frame  cottage.  Day's   work.                                 CO.ST,   $2400 

keeper's  "suite.      Interior    finish    will   be  ?1.S0»;    L.    Freitas,    505    West    Vine   St.,  

nf    nine        Plans    provide    for    a    steam  Stockton,    addition    to    frame    dwelling,  dot    4    BLK    90    W,    Stockton.       Frame 

heJing' system    and    hot    water    supply.  $2,700;    Carl    Hokholt,    215      East      Fre-  building.                                      .„eov,- 

The    exterior    of    the    building    will    be  "lont.   Stockton,    1   story  frame   cottage.       Owner F.  E.  Cullums,  822  S-Ophir, 

raced    with   .pressed   brick.      A   contract  ^l.e"";    William    E.    Eddy,    Stockton,    1  Stockton. 

for  the  brick   and   steel   work  has  been  story    frame    cottage,    $1,850,      and      A.  Architect  ..  .None. 

awarded    to    James      Cruickshank      for  Goa^^l.   '516    West      Park,      Stockton,      1  Day's   work.                                 COST,   $1800 

$1  120.      Bids   are   now   being   taken   for  ^""-y  f^me  cottage,  $2,000.  

tiier  narts  of  the  work                                             FLOUR  MILL— 5    story   and  base,   re-  LOT  11  BLK  12   West,  Stockton.     Addi- 

inforced    concrete.      Cost      not      stated.  tion   to  frame  building. 

4 .  Sacramento,  Cal.     Architect,   P.   J.  Her-       Owner L.  Freitas,   505   W-Vine  St., 

old,   Forum   Bldg.,   Sacramento.   Owner's  Stockton. 

Completion  Notices.  name    withheld.      The      architect      has  Architect  ..  .None. 

completed    working    drawings    for    the  Day's   work.                                 COST.   $2700 

i.'ONTRA  COSTA   COUNTY.  largest   flour  mill  to   be   erected   in   the  

interior.      The    structure    will    be    Are-  LOT  12  BLK  89  S  M  C.  Stockton.   Erect 

RECORDED                                 ACCEPTED  proof  throughout  and  will   be  equipped  frame  building. 

May   17   ,1913 — LOT  19   BLK   137,   City  with   the  .most  modern  machinery.  Con-       Owner Carl    Hokholt,    215    E-Fre- 

of  Richmond.     C  E   Surles  to  W  H  siderable    steel    will     be      used.      Metal  mont  St.,  Stockton. 

Adams Jan.     9,    1913  window  sash  and  frames  are     specified.  Architect  ..  .None. 

May    17,    1913— PTN  LOTS   29    AND   30  Exterior   of   the    building   will    be    faced  Day's  work.                                    COST,  $1600 

Blk   106,   City   of  Richmond.  Tonnis  with    cement    plaster.      Plans    are    com-  

Meyer  to  O  E  Evans   (as  architect)  plete  and   figures   are   now  being  taken  LOT    15    BLK    10.    The    Oaks,    Stockton. 

May    15,    1913  by   Mr.   Herold.  Frame  building. 

May   19,    1913— LOT   7  AND  E    %    LOT  GRAIN    ELEVATOR- Reinforced  con-       Owner Wm.    E.    Eddy. 

6  Blk  25,  City  of  Richmond.  Milton  crete    construction.      Cost      not      stated.  .\rchitect  . .  .None. 

J   Purman  and   Gladys   Cosgrove  to  Sacramento.   Cal.     Architect,   P.  J.   Her-  Day's  work.                                 COST,   $1850 

Martin    B  Roberts May    14,    1913  old.   Forum   Bldg,,   Sacramento.  Owner's  "                          

• name    withheld.       Bids    are    now    being  e    27    FT.    LOT    3    AND    W    11    FT.    LOT 

FRESNO,     MODESTO,     STANIS-  taken    for   a    reinforced   concrete    grain  5   Blk   472,   Stockton.  Frame  building. 

LAUS  AND  CENTRAL  elevator  which  is  to  be  erected  in  con-       Owner R.   Godsil,   516   W-Park   St., 

fAT  TPrtP'MTA  nection    with    the    flour    mill    described  Stockton, 

l/Alili!  UAJNIA.  above.    This    elevator    will    have    a    ca-  Architect  ..  .None. 

THEATRF     .TTFRiTTONq           Rrick  ^''"^^'    °'     '^'°'"'    b^^hels    and    will    be  Day's    work.                                  COST,    $2000 

THEATRE    ALTERATIONS    —    Brick  fireproof    throughout.    Exterior    will    be  

construction,  $3<),0O0.  Jisalia,  Tulare  f^ced  with  cement  plaster.  Bids  are  LOT  12  BLK  10  East.  Stockton,  Three- 
Co      Ca  .      Architects,    Edelman    &    Bar-  „„^  ^eing  taken.  storv    brick    building, 

nett     Blanehard    Bfdg.,    L.    A.      Owners,  poSTOFFICB^I       story.       mezzanine       Owner Stockton    Ice    &    Fuel    Co,, 

Visalia   Amusement   Co.       The     present  ^„^   ^^^^^   fireproof   construction.     Cost  39  S-Eldorado  St..  Stockton 

imc-khuilding  win   be  altered   so  as   to  „„!   stated.      Grass   Valley,   Nevada   Co.,  Architect  ..  .Walter      King,    309      Elks' 

contain  an  auditorium  seating  800  peo-  Owners,    United      States      Government.  Bldg.     Stockton. 

n  t'fn.     wm'    hT'  "^t?""^  ^"^  T'  O^^^--    Wenderoth,    Washington,    D    C.  Contractor.  .Daniels  &  Green,  N-Edison 

oration    will     be     entirely     new.       New  p,^„^    .^^^    complete    and    bids    will    be  St.,    Stockton. 

plumbing   and    electric    work    will    also  ^   ^^^^   „„   j^„^   3^^,^   j^^  j,,^  construe-  COST,  $25,000 

be   installed.  -  Exterior   work    will   con-  ^.^^  „,  ^,^5^  huilding.     The  building  will  * 

"     .,        f  IT   '"'""^,       ''"          t   .^'^'"^"°'  cover   a  ground   area   of  approximately  T  ■            ="i    ^ 

in    the    lobby.      Plans    are    being    pre-  4,900  square  feet.     Construction  will  be  Liens   J)  Ucd. 

parea.  „               j?      i             ,        ^         -i.,      ^t.  

„      .  .  fireproof    throughout    with     the    excep- 

<.'vr.T,^<PVt^^^%^S.J:^^E^%^-.               .  tion  of  the  roof.     Interior  finish  will  be  SACRAMENTO    COUNTY. 

STORES  AND  OFFICES-2   story  and  „,              ^^^  hardwood.     A  centra]   heat-  

base     torick     $2o  000,    Bakersfield     Kern                 ^    ^^^^^   ^..^^   „^   installed.      Exterior  RECORDED  AMOUNT 

Co,    Cal       Archi  ect,    J    M.    SafEell,    New  ^^     j,^^     building    will    be    faced       with  May  21.   1913-W  20  FT.  LOT  13   AND 

Fish     Bldg.,     Bakersfield.       Owner      Mr.  ^^^^^   ^^^   ^^^^^^       ^      ^„^^j   contract  E    30    ft.    Lot    12    Blk    S,    Town    of 

xaylor.      Contractor,      F.      M.      Grlbb  e,  ^.j,  ^^  ,^j      p,^^^  ^^^^,  ^^  ^^^^^^^  ^^^^  Folsom.      G   W   Nielsen    and    R    F 

Bakersfield.       Contract     price,       $22,621.  ..^      „             ■'  ■          a      1  •.      .      »    i^^      v,-  Kinn    vs    Julia    Malone                         $300 

_,,           ,.jo                      ...                ,  the   Supervising  Architect   at   Washing-  J^'PP    vs    j  una    in<iioiie »ouu 

Othe.r     bidders     on      this     work      were  .  ,  ,f  ,    ,.  ...         .»„ 

George  M.  Wilkins,  $27,929;  M.  F.  Kean,  '°"   <"■   f--^^,  ^e   custodian    of   the   site  ^ 

$26,980;  Busby,   $26,445;  J.   Yancey,   $25,-  at    Grass    \  alley       An    offlcal    proposal  j^OS     ANGELES     AND      SOUTH- 

oc«     T^             o     TT                .n.  nnA    V.  appeaTs    in    another    column      of      this  »,»»»»    .^  •  ,r  Tn^T>,>T,r  • 

884;    Dupes    &    Hansen,    $24,89-9;    Brown          *;";  ERN    CALIFORNIA. 

&  Paynter,  $25,135,  and  F,  Amwig.  $23,- 

OC".  APARTMENT    HOUSE — 4     story    and 

BANK    AND    OFFICES— 2      story      and                        BuildinO'  Oontr&ctS  l^ase.     Class  C.     Cost  not  stated.     Long 

base,     brick,     $15,000.       Fowler,    Fresno                         uwuwiUB  vw    i^-v     .  Beach,  Los  Angeles  Co.,  Cnl,     Architect. 

Co,,    Cal.      Architect's    name    not    given.                                      Leonard   L.  Jones,  I.  W.   Hellman  Bldg.. 

Owners,  Fowler  National  Bank.  Con-  L.  A.  Owner,  Fred  Dennle.  The  build- 
tractors,    Trewhitt   &    Shields,    Hanford.                      SAN  JOAQUIN   COUNTY.  ing   will    cover  an    area    of   50x144    feet 

Contract    price,     $14,800.       Note:       This                                      and     the     interior    has     been     arran.gea 

contract     does     not     include     bank     fix-  LOT  15  BLK  67  S  M  C.  Stockton.     Erect  for  a  total  of  102  rooms.     These  will  be 

tures    or    vaults.                                                              frame    building.  nrrnnged    in    two  and   three   room  suites 

.STORES — 3     story     and     base.       brii  k  Owner E.    E.    Wright,    1730   Bl    Do-  with    private  baths  and   wall   beds.      In- 

and  steel.  $350,000.  Fl-es/no,  Fresno  rado  St.,  Stockton.  terior  finish  will  be  of  pine  and  hard- 
Co.,  Cal.  Architect,  C.  A.  Meussdortfer,  Architect  ..  .None.  wood.  Bath  rooms  will  be  finished  In 
Humboldt    Bank    Bldg.,    S.    F.      Owners.  Days    work.                                  COST,    $800  cement.     There   will     be     steam     heat, 
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uievator  service  und  a  vacuiiin  cleaning 
system.  E.xterlor  of  tlie  liuiltllng-  will 
be  faced  with  pressed  brick.  Plans  are 
nearly  complete  and  figures  are  to  be 
called  for  shorty. 

APARTMKNT  HOUSE— 4  story  and 
base,  bricli.  Cost  not  stated.  I^os  An- 
geles, Cal.  Architect.  Milwaukee  Build- 
ing Co.,  Wright  &  Callender  BIdg.,  L. 
A.  Owner,  G.  A.  afelsing.  The  build- 
ins  will  'be  erected  on  a  corner  site 
and  will  cover  an  area  of  117'xl50  feet. 
Interior  will  contain  a  total  of  125 
rooms,  arranged  in  two  and  three 
room  suites  with  private  baths  and 
wall  beds.  Interior  finish  will  be  of 
pine  and  hardwood.  Tile  wainscot  and 
cement  doors  will  be  u?ed  in  the  bath 
rooms.  Plans  provide  for  steam  heat, 
elevator  service  and  vacuum  cleaning 
system.  Exterior  of  the  building  will 
be  faced  with  pressed  brick  and  arti- 
llcial   stone.      Plans  are  being  prepared. 

APARTMENT  HOUSE— 3  story  and 
■base,  brick.  Co.=t  not  stated.  San 
Pedro,  Los  Angeles  Co.,  Cal.  Architect, 
Thomas  Preston,  Higgins  BIdg.,  L.  A. 
Owner.  J.  J.  Connor.  The  building  has 
been  designed  to  contain  21  suites  of 
two  and  three  rooms  each  with  bath 
and  will  cover  a  lot  50x90  feet.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood. Plans  provide  for  steam  heat 
and  a  vacuu;n  cleaning  system.  Bath 
rooms  will  be  finished  in  tile  and  ce- 
ment plaster.  Wall  beds  will  be  used 
in  all  suites.  The  exterior  of  the 
building  will  he  faced  with  blue 
pressed  brick.  Plans  are  now  being 
prepared. 

APARTMENT  HOUSE— 3  story  and 
base,  brick.  Cost  not  stated.  Los  An- 
geles, Cal.  Architect,  Leonard  L. 
Jones,  I.  W.  Hellman  Bldg.,  L.  A.  Own- 
er, Mrs.  A.  G.  Thompkins.  The  build- 
ing will  cover  an  area  of  50x135  feet, 
and  will  contain  55  rooms  arranged  in 
two  and  three  room  suites  with  pri- 
vate bath  and  wall  beds.  Interior  fin- 
ish will  be  largely  of  pine  with  some 
hardwood  trim  in  the  living  rooms 
and  hardwood  floors.  There  will  be 
steam  heat,  elevator  service  and  a 
vacuum  cleaning  system.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.      Plans    are    being   prepared. 

BANK  AND  OFFICES — 2  story  and 
•base,  reinforced  concrete  and  steel, 
$75,000.  Redlands,  San  Bernardino  Co., 
Cal.  Architects,  Parkinson  &  Berg- 
strom.  Security  Bldg.,  L.  A.  Owners, 
First  National  Bank  of  Redlands.  The 
building  will  cover  an  area  of  40x118 
feet.  The  entire  first  floor  will  be  oc- 
cupied tiy  the  bank.  Upper  floor  will 
be  subdivided  into  a  number  of  mod- 
ern offices.  Interior  of  the  banking 
rooms  will  be  handsomely  finished  in 
pine  and  hardwoods.  Tile  floor  will 
u?ed  in  the  public  room.  There  will  be 
steam  heat.  Special  coin  and  safe  de- 
posit vaults  will  ibe  installed.  The  ex- 
terior of  the  building  will  be  faced 
with  artificial  stone.  Plans  are  being 
prepared. 

SCHOOL — 1  story  and  base,  brick, 
*30,000.  Pullerton.  Orange  C|o.,  Cal. 
Architects,  Tuttle  &  Hopkins,  Delta 
Bldg.,  L.  A.  Owners.  Fullerton  School 
nistrict.  The  Ijuilding  is  designed  in 
the  shape  of  a  letter  T  and  will  cover 
«n  area  of  180x200  feet.  Plans  provide 
for  twelve  class  rooms  and  an  assem- 
I  hly  hall.  Interior  will  be  finished  in 
pine  with  some  maple  floors.  There 
will  be  a  centra!  heating  system.  Ex- 
,  terlor  of  the  building  will  be  faced 
with  cement  plaster.  Bids  are  being 
taken   on   the   general  contract  and   for 


til 


Bids    will 


iting  and  ])Uanli 
be  opened  on  .lune  7th.  Plans  can  he 
secured  from  the  architects  or  from 
the  Cleik  of  the  .School  Board  at  Ful- 
lerton. 

SANITORIUM — a  story  and  base,  re- 
inforced concrete,  $130,000.  Pasadena, 
Los  Angeles  Co.,  Cal.  Architect,  Louis 
Du  P.  Millar,  St.  Louis  Bldg.,  L.  A. 
Owner.  Dr.  Franklin  Balza,r,  11  South 
Euclid  Ave.,  L.  A.  The  building  is  to 
■be  erected,  near  Pasadena,  the  main 
building  being  240x140  feet  with  two 
wings  each  40x70  feet.  The  ground 
floor  will  contain  the  administration 
de])artment,  tile  and  marble  entrance 
lobby,  library  and  parlors.  The  upper 
floors  will  contain  physicians'  quar- 
ters, laboratories,  special  treatment 
roQ.ns  and  seventy  rooms  Wiith  forty 
baths.  The  top  story  will  contain  a 
dining  room,  kitchen,  service  rooms 
and  a  roof  garden,  and  the  two  wings 
will  contain  baths  and  massage  rooms, 
one  for  the  use  of  men  and  the  other 
for  women.  A  heating  plant  and  laun- 
dry will  be  provided  in  a  separate 
building.  Working  drawings  are  be- 
ing   prepared. 

HOTEL, — ^4  story  and  ibase,  brick  and 
steel.  Cost  not  stated.  Los  Angeles, 
Cal.  Architect,  J.  B.  Nicholson,  Wright 
and  Callender  Bldg.,  L.  A.  Owner, 
Henry  Laub.  The  ■building  will  cover 
an  area  of  80x140  feet  with  an  L  32x 
100  feet.  There  will  be  a  total  of  120 
guest  rooms,  nearly  all  of  which  will 
have  connecting  baths.  Plans  provide 
for  steam  heat,  elevator  service  and 
a  vacuum  cleaning  system.  Hot  water 
Eupiply  will  also  be  installed.  Interior 
finish  will  be  of  pine  and  hardwood. 
Bath  rooms  will  have  cement  floors  and 
tile  waiinscot.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans    are    being    prepared. 

SCHOO^L — 1  story  and  base,  ■brick 
and  concrete,  $25,000.  Huntington  Park, 
Los  Angeles  Co.,  Cal.  Architects.  Train 
&  Williams,  Exchange  Bldg.,  L.  A. 
Owners,  Huntington  Park  School  Dis- 
trict. This  building  has  been  men- 
tioned here  before  when  plans  were 
first  started.  Working  drawings  have 
been  completed  and  bids  will  be  opened 
on  June  7th.  The  building  will  contain 
six  class  rooms  and  an  assembly  hall 
seating  400  people.  A  central  heating 
system  will  be  installed.  Interior  will 
be  finished  in  pine  with  ^ome  maple 
floors.  Exterior  of  the  structure  will 
be  faced  with  cement  plaster.  Plans 
can  be    secured   from    the   architects. 

HOTEL — 4  story  and  base,  brick  and 
steel.  Cost  not  stated.  Los  Angeles, 
Cal.  Architects.  California  Real  Es- 
tate and  Building  Co.,  631  So.  Spring 
.St.,  L.  A.  Owner,  Edwin  W.  Pascol. 
The  building  will  'be  erected  on  Wall 
street  near  9th,  and  will  be  arranged 
with  stores  on  the  first  floor  and  rooms 
above.  A  number  of  baths  will  be  lo- 
cated on  each  of  the  upper  floors.  In- 
terior finish  will  be  of  pine  throughout. 
Plans  provide  for  elevator  service, 
metal  lath  :partitions  and  steam  heat. 
A  hot  water  system  will  also  be  in- 
stalled. Exterior  of  the  building  will 
■be  faced  with  pressed  l>rick.  Plans 
arr    now  being   prepared. 

Contracts  Awarded. 

APARTMENT  HOUSE— 7  story  and 
base.  reinforced  concrete,  $125,000. 
Long  Beach,  Los  Angeles  Co.,  Cal.  Ar- 
chitect. Paul  C.  Pape,  Union  League 
Bldg.,  L.  A.  Owner,  E.  Tisnerat.  Con- 
tractors, Dutro-Wren  Construction  Co.. 
10  American  Ave.,  Long  Beach,  general 
construction.      Contract   price,    $125,000. 


.STORES  AND  LOFTS— 9  story  and 
base.  Class  A  construction,  $275,000. 
Los  Angeles,  Cal.  Architects,  Piurkln- 
son  &  Bergstrom,  Security  Bldg.,  L.  A. 
Owners,  .Metropolitan  Fireproof  Build- 
ing Co.  Contractors.  F.  O.  Engstrom 
Co.,  5th  and  Seaton  Sts.,  L.  A.,  general 
construction.     Contract    price.    $275,000. 

STORES  AND  LOFTS — 8  story  and 
ba^e.  Class  A  construction,  $22'3,0OO. 
Los  Angeles,  Cal.  Architect,  none. 
Owners,  Isaac  Bros.  Contractors,  Rich- 
ards-Neustadt  Construction  Co.,  Wright 
and  Callender  Bldg.,  L.  A.,  general  con- 
struction. Contract  price,  $225,000. 
Note:  Subcontracts  are  now  being  let 
on  all  parts  of  the  work. 

LIBRARY— 1  story  and  base.  Class 
.'\.  construction,  $30,000.  Los  Angeles, 
Cal.  Architects,  Train  &  Williams,  as- 
sociated with  P.  M.  Ashley,  Exchange 
Bldg.,  L.  A.  Ownei's.  City  of  Los  An- 
geles. Contractor,  C.  Karseboom,  1445 
Dana  St.,  L.  A.     Contract  price,  $29,417. 

HOSPITAL — 1  story  and  base,  rein- 
forced concrete,  $35,000.  Fullerton, 
Orange  Co..  Cal.  Architect,  Charles  B. 
Shattuck,  Mason  Bldg.,  L.  A.  Owners, 
Fullerton  Hospital  Association.  Con- 
tractors Kling  Company,  Union  League 
Bldg.,  L.  A.,  general  construction,  $24,- 
000.  W.  P.  McArthur.  731  West  3rd 
St.,  L.  A.,  steam  heat.  $7,000. 

SCHOOL — il  story  and  base,  frame, 
$27,000.  Venice,  Los  Angeles  Co.,  Cal. 
Architects,  Eager  &  Eager.  Story  Bldg., 
L.  A.  Owners.  Venice  School  District. 
Contractors,  Bay  Wrecking  and  Im- 
provement Co.,  1500  Trolley  Way,  Ven- 
ice, general  construction,  $25,000.  C. 
McNeil,  Stimson  Bldg.,  I.,.  A.,  heating, 
$2,300. 


PORTLAND  AND  OREGON. 


Contracts  Awarded. 

APARTMENT  HOUSE — 4  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  Portland.  Ore.  Architect,  J.  S. 
Atkins,  Henry  Bldg..  Portland.  Owner, 
W.  A.  Buell.  Contractors,  Griflath  & 
Boslar,  Hamilton  Bldg..  Portland.  Con- 
tract  price   not  stated. 

STORES  AND  OFFICES— 3  story  and 
base,  brick.  Cost  not  stated.  La 
Grande,  Ore.  Architects,  Whidden  & 
Lewis,  Lewis  Bldg..  Portland.  Owner, 
C.  S.  Jacobsen.  Contractor,  A.  E. 
Sykes,  Hillsboiro,  Ore.  Contract  price 
not   stated. 


SEATTLE  AND  WASHINGTON. 


HOSPITAL — 2  story  and  base,  brick 
and  concrete.  Cost  not  stated.  Seattle, 
Wash.  Architect,  Daniel  Huntington, 
Colman  Bldg.,  Seattle.  Owners,  City 
of  Seattle.  The  building  is  to  be  erect- 
ed in  Richmond  Heights  and  will  cover 
a  ground  area  of  160x190  feet.  The  in- 
stitution will  Ibe  one  of  the  most  mod- 
ern and  completely  equipped  municipal 
institutions  in  the  west.  Plans  and 
specifications  are  cof.nplete  and  bids 
will  be  called  for  in  the  near  future. 
Nine  alternate  propositions  are  to  be 
submitted  to  the  bidders  as  follows: 
Interlocking  tile  walls,  brick  walls  or 
concrete  walls,  slate,  terra  cotta, 
shingle  or  asbestos  shingle  roof.  Plans 
can   be  .■'ecured    from   the   architect. 

RESIDENCE  —  2  story  and  base, 
lirick,  $50,000.  Seattle,  Wash.  Archi- 
tect. Julian  Everett,  Walker  Bldg.,  Se- 
attle. Owner.  Jules  Redelsheimer.  This 
dwelling  has  been  out  for  figures  be- 
fore but  all  bids  ran  too  high  and  were 
rejected.     The  house  will  contain  in  the 
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Veneered  Panels  of 
unexcelled  quality — 
Sold  only  at 


Quality  ?  WYBRO 
Service?  WYBRO 
Price      ?    WYBRO 

Take  it  either  way--You  simply  cannot 
buy  a  better  made  Veneered  panel  at  any 
price. 

Couple  the  "Wybro"  quality  with  the 
"WHITE  BROS."  service  and  you  have  an 
unbeatable  combination. 


Wliite  Brothers 


Sth  and  Brannan  Streets 


San  Francisco 


ncij^'liborhood  of  sixteen  rooms,  five 
Ij.ilhs  and  a  laundry.  A  garage  will 
also  be  erected  on  the  lot.  Interior 
trim  will  be  of  ipine  and  hardwoods. 
Hardwood  floors  will  be  used  through- 
out. There  will  be  steam  heat  and 
open  fire  places.  Mantels  will  he  of 
brick  and  tile.  Tile  will  be  used  in  all 
bath  rooms.  Exterior  of  the  dwelling 
will  be  faced  with  veneered  brick. 
Plans  are  now  being  figured. 

RESIDENiCE  —  2  story  and  base, 
frame,  $.10,000.  Seattle,  Wash.  Archi- 
tects, Saunders  &  Lawton,.  Alaska  Bldg., 
Seattle.  Owner,  A.  Kambach.  This 
dwelling  will  contain  eight  roo.ns, 
bath  and  sleeping  porch.  Interior  fln- 
isih  will  be  of  pine  and  hardwood  ve- 
neer with  hardwood  and  tile  floors 
used  'in  the  principal  rooms  and  bath 
rooms.  There  will  be  furnace  heat  and 
open  fire  -places.  Mantels  will  be  of 
brick.  The  exterior  of  'the  house  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  will  be  ready  for 
figures  at)0Ut  July   1st. 

BANK — 1  story  and  base,  reinforced 
concrete.  Cost  not  stated.  KaJama, 
Wash.  Architects,  Beezer  Bros.,  North- 
ern Bank  Bldg.,  Seattle.  Owners, 
Kalama  Bank.  The  building  will  'be 
designed  in  the  classic  style  and  will 
cover  an  area  of  25x65  feet.  There  will 
t)e  a  large  public  space,  private  ofKces 
and  work  rooms.  Interior  partitions 
will  be  of  hollow  tile.  Interior  finish 
will  be  of  pine  and  hardwood  with  or- 
nament'al  plaster.  Considerable  orna- 
mental iron-  will  also  be  used.  There 
will  be  a  central  heating  system  and 
coin  and  safe  deposit  vaults.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
figures  will  be  called   for  at  once. 

HOTEL — 10  story  and  base,  rein- 
forced concrete,  $200,000.  Vancouver, 
B.  C.  Architect,  Emil  Guen'ther,  North- 
west Trust  Bldg.,  Vancouver.  Owner's 
name  withheld.  This  building  is  to  be 
erected  on  Hastings  street  and  will  be 
absolutely  fireproof  throughout.  Upper 
floors  will  contain  In  the  neighborhood 
of  .300  guest  roO'.iis,  nearly  ell  of  which 
will  have  connecting  baths.  There 
will  be  steam,  heat,  elevator  service, 
a  vacuum  cleaning  system  and  all 
other  ihodern  conveniences.  Interior 
trim  will  be  of  metal,  hardwoods  and 
marble.  Entrance,  lob'by,  offices  and 
parlors  will  'be  elaborately  finished. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  figures  will  be  called  for  at 
once. 

HOTEIj — C  story  and  Ijase,  reinforced 
concrete,  $100,000.  Vancouver,  B.  C. 
Arcliilect,  Emil  Guenther,  Northwest 
Trust  Bldg.,  Vancouver.  Owner's  name 
withheld.      The   building    has    been    de- 


signed for  a  commercial  hotel  and  will 
cover  a  large  ground  area.  There  will 
be  a  total  of  some  160  guest  roo..iis, 
besides  tlie  main  lob'by,  offices  and  par- 
lors. Plans  include  steam  heat,  eleva- 
tor service,  a  vacuum  cleaning  system 
and  hot  water  supply.  Interior  will  be 
finished  in  pine  and  hardwood.  The 
exterior  of  the  building  will  be  faced 
with  tile  and  pressed  brick.  Plans  are 
comiplete  and  figures  will  be  called  for 
shortly. 

SCHOOL — 2  story  and  base,  brick, 
$3'5,000.  Camas,  Wash.  Architects, 
Fred  A.  Legg  and  George  L.  Kings- 
berry,  Ainsworth  Bldg.,  Portland. 
Owners,  Camas  School  District.  The 
building  has  been  designed  to  contain 
twelve  class  rooms  and  an  auditoriu.n. 
Tlie  interior  will  be  finislied  in  pine 
with  some  maple  floors.  Plans  provide 
for  a  central  heating  system  and  vac- 
uum cleaning.  The  exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  bids 
will  be  opened  on  June  2nd.  Plans  can 
be  secured  from  the  architects  or  from 
the  Clerk   of  the  Board  of  Education. 


FORKIGN     TRADE     OPPORTUNITIES. 


[Inquiries  in  which  addresses  are 
omitted'  are  on  file  at  Bureau  of 
Foreign  and  Domestic  Commerce.  In 
applying  for  addresses  refer  to  file 
number.] 

Consuls  are  requested  to  contribute  to 
this  department,  and  in  ■doing'  so 
should  in  each  instance  state  in  what 
language  correspondence  should  be 
conducted. 


No.  10932..    Sulphuric  add  plant. — An 

American  consul  has  forwarded  speci- 
fications and  blue  prints  for  a  sulphuric 
acid  plant  complete  required  at  a 
sewage  disposal  plant  of  a  municipality 
in  his  district.  Tenders  are  not  to  be 
submitted  until  instruction  giving  the 
date  have  been  issued  by  the  local 
municipal  engineer.  Copy  of  the  com- 
plete instructions  and  blue  prints  can 
be  obtained  from  the  Bureau  of  For- 
eign   and   Domestic    Commerce. 

No.  1003i>.  Automobile  chassis. — A 
number  of  foreign  dealers  in  motor 
cars,  anticipating  an  increase  in  the 
customs  tariff,  desiire  to  form  prompt 
connections  with  manufacturers  who 
.•are  prepared  to  supply  tlie  chassis  only. 
They  propose  to  build  the  bodies  and 
assemble  the  parts  locally.  Manufac- 
turers of  motor-car  chassis,  as  well  as 
of  accessories,  are  requested  to  supply 
aa  American  consular  officer  with  about 
1  dozen  catalogues  each,  which  will  be 
turned  over  to  the  proper  persons.  In 
each  case  the  prices  f.  o.  b.  New  York, 
together  with  trade  and  cash  discounts 


E.  H.  Williams 


Chalmer  Munday 


Monday  &  Williams 

Atlorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

615  Phelan  Building,        San  Francisco 


Pacific  lyiantel  and  Tile  Co. 

F.  W.  CRINNION,  Manager 

Mantels,  Grates  and  Tiles.   Fire  .Sets,  Andirons 

Portable  Baskets  and  Grates,     Floor  and 

Wall  Tiling  in  Origional  Designs. 

1727    TEL.BGRAPH    AVE. 

OAKLAND,    CAL. 

Phone  Oakland   121 

Resldeuaa   Phone>    Oakland   8632 


OVER   65   YEARS- 
EXPERIENCE 


Trade  Marks 

Desigim!; 
Copyrights  &c. 

ding  a  BkGt^h  find  doscrt'itlnn  may 

^ tiiiii  our  opiiiit'ii  free  wlio'.licr  au 

cntlon  18  probably  patentable.  Conn.Tunica- 
li.insatrictlyconlldeiillal.  HANDBOOK  on  fatonts 
L.'.  It  free.  Ctidest  apcncv  for  pccuniip  patents, 

I'liipiiis  taken  tlirnimh  Muiin  &  Co.  receive 
spfciat  notice.,  without  cbarce,  in  the 

Scientific  Jinierican. 

A  handsomely  Illustrated  weekly.  I.nrcest  olr- 
ciilalion  of  any  s.-ienHtio  Journal.  '1 .  riiis,  f3  a 
ro:,r;  four  months,  tL  Sold  by  all  newsdealers. 

l35UNN&Co.36'Br.adwa,.N(5vyYork 

Branch  OfHce.  625  F  St..  WashlPB.on.  D.  C. 


to  dealers,  and  approximate  weights 
and  measure. nents,  should  accompany 
catalogues. 

JVo.  10S57.  Fie  eu^nes  and  other  ap- 
iiaratuM.—  A  report  from  an  American 
consular  officer  in  the  Far  East  states 
that  a  local  municipal  council  has  de- 
cided to  purcliase  Ave  fire  engines  and 
otiier  apparatus,  the  e.xpenditure  to  be 
about  $31,»00.  It  is  proposcii  to  have 
tlie  new  engines  of  a  type  suitable  for 
liandling  by  utilizing  horses  and  a  num- 
i>er  of  trained  firemen.  Catalogues  and 
letters  in  English  sliould  be  addressed 
to  an  ofllclal  named  in   the  report. 
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Write  for  Catalofiues  and  Prices. 


Pruden  System 

Portable  Steel  Buildings 

Workshops 

Contractors'  Office 

Stores,  Garages,  Cottages 

Warehouses,    Cement  Sheds 

Any  Size  Building  for  Any  Purpose 

Metal  Shelter  Co,  ot  Calitornia 

407  Golden  Gate  Ave.,     San  Francisco 


"It  Is  Almo^^  Human" 


Phone  Kearny  740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly   An   Air  Cushion  Check,  working   automatically. 

Simplicity  and   Durability  combined.     Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projedion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

San  Francisco 


278  Natoma  Street,  near  4ih 


JAMES  CAHILL  &  CO. 

Incorporatad 

DEALERS   IN  

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

Bet.  Rroadway  and  Franklin.                             Tel.  Oakland  1113 

Combination 
Boiler  and  Gas 
Water  Healer 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 


Gives  an  inexhaustible  supply 
of  hot  water  to  any  part  of  the 
home,  with  30  per  cent  less  gas 
than  any  system  ever  produced. 
JOHN  WOOD  MAN'F'G  CO. 


218-21  Pacific  BIdg    536  So.  Main  St. 
SAN  FRANCISCO  LOS  ANCELES 


741-47  Cyprsss  St. 
OAKLAND 


Standatrd  Fence    Co. 

lU'Il.llERS  ANIi  DEALER.S  I.V 

Ornamental    and    Farm    Fencing 

Cheaper 

and 

Stronger 

than 

Wooden 

Fences 

Send  for  Catalogues.     Phones  Oakland  573 1 
310  Twelfth  Street        •        -  Oaklanil,  Cal. 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 


San    Francis  o 

As  a  carpente-  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  bus  ness  in  all  its  details  and  has  establi- 
shed an  e.xcellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr  Neidick  has  brought  to  a  successful  issue 
mxny  contracts  throughout  this  ci  y,  which  stand  as  a 
testifying  demonstraiion  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER^S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHNULLER 

3442  19th  Street  San  Francisco 


Ptione    Oakland    175S 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND   TILES=^ 

Fire    Sets,    A.ndirons, 
Fender   Portable   Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street,  Cor.  Brush 


Free  E^imating  Bureau 

If  you  want  climates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  boitom  of  this  page  and  send  your  plans  to  us.      We  will 
save  money  for  you.    No  charge  for  our  services. 


To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Name Address 

Business Date 
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Hart  -  Wood 
Lumber  Co. 

Manufadurers  and  Dealers  iu 

Building  Lumber 

Quality 
Service 
Price 


Yards,  Cor.    Fifth  and  Berry  Sts. 

San  Francisco 

Phones  Kearny  3560  Sutter  2321 

Wholesale  Office 

807  Fife  Building 


Sacramento 
Sandstone  Brick 


A  perfectly  smooth  high  grade 
FACING  BRICK. 

Unlike  any  Sand^one  brick  here- 
tofore used  in  San  Francisco 

Favorable  reports  from  highest 
authorities  in  the  U.  S. 

F  ctorj: 

Sacramento,  Cal. 

Geo.  Bostwick,  Manager. 

S.  F.  Office:  235  First  Stre  t 

Plione  Sutter  2192 

J.  P.  Byrne,  Agent 

Ncare^  thing  to  enamelled  Brick  at  one-third  t'-e  price 
See  the  Sille'  Build'ng,  9ih  and  L  Sts., Sacramento,  Cal. 

Sacramento  Sandstone  Brick  Co. 


p.  W   DREUSIKE  O  B.  DREUSIKE 

OLD  MISSION  AND  S.  SPANISH  TILE 

Simplex 

Automatic  and  Standard 

Sheet  Metal  Windows 


Architectural  Sheet  Metal  Work 

Office 

BRYANT  ST.,  Bet.  9th  &  10th 

Telephone  Market  249 

Factory,  14th  &  FLORIDA  STS.  San  Francisco 


The  Original 
Metal  Store  Front 

Kawneer  Patents 

Sustained  by  United  States  Court 


\)t 


W 


Now 
Made  in  San  Francisco 

KAWNEER  MFG.  COMPANY 
420-422  TURK  STREET 
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JOEL 

JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

Saa  Francisco 


Wiring 

Supplies 

Contradts 

Jobs 

Engineering 

SERVICE 


Levy  Elecftric  Co. 

Live  Wires 

539  Market  Street,  S.  F. 

Phone  Douglas  1185 


We 

Want 

Business 

Give 

Us 

A 

Chance 
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G.  M.  Anderson's  New  Theatre  Building 
Now  Under  Construdtion  In  San  Francisco. 
Designed  by  O'Brien  &  Werner,  Architects, 
San  Francisco. 

New  Hospital  Building  To  Be  Erected  At 
Stockton  For  St.  Joseph's  Hospital.  De- 
signed by  Walter  King,  Architect,  Stock- 
ton, California. 
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Concrete  Mixers 
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Elevators 

Road  Graders 

Derricks 
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Buckets 

Concrete  Carts 
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nsley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Beit 


We  are  also  West  Coast  Distributors  for 
Laufti-cJurgens 

1,  2,  3  and  5  Ton 

IVIotor  Truck 

Equipped  with  any  style  bodies  including 
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Immediate  Deliveries 


Lautli-Juergens 
1  Ton  Trucic 


All  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 


INCORPORATED 


Salesrooms  215-217-219  Rpalto  Building 


SAN     FRANCISCO,    CAL. 
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Economy  and  efficiency  are  corelative 
terms.  Efficiency  means  economy  of 
labor  and  maximum  results  from  a 
given  expenditure  of  time  and  labor. 
So  that  the  ordinary  use  of  the  word 
economy  as  to  the  matter  of  saving 
money  is  in  reality  only  the  net  result 
in  a  business  way  of  what  the  word 
means.  As  to  what  the  word  really 
means  Ruskin  tells  in  The  Art  of 
Economy: 

"All  economy,  whether  of  state, 
households,  or  individuals,  may  be  de- 
fined to  'be  the  art  of  managing  labor. 
*  *  *  Now,  we  have  warped  the 
word  "economy"  in  our  Englis'li 
language  into  a  meaning  which  it  has 
no  business  whatever  to  bear.  In  our 
use  of  it,  it  constantly  signifies  merely 
sparing  or  saving:  economy  of  money 
means  saving  money — economy  of 
time,  sparing  time,  and  so  on.  But  that 
is  a  wholly  barbarous  use  of  the  word 
— barbarous  in  a  double  sense,  for  it 
is  not  English  and  it  is  bad  Greek: 
barbarous  in  a  treble  sense,  for  it  is 
not  English,  it  is  bad  Greek,  and  it  is 
worse  sense. 

EconornjT  no  more  means  saving 
money  than  it  means  spending  money. 
It  means  the  administration  of  a  liouse: 
Us  ste\vara.?hip:  spending  or  saving, 
tliat  is,  whether  money  or  time,  or 
anything  else,  to  the  best  possible  ad- 
vantage." 


Tlie  strike  of  the  gas  and  electric 
workers  is  beginning  to  be  noticeable 
in  the  failure  to  light  the  streets  of 
San  Francisco  at  nig.ht  time.  For  one 
to  be  out  at  night  in  a  city  the  size  of 
this  and  see  the  main  thoroughfares 
dark  as  a  country  villagel  certainly 
emphasizes  the  fact  that  the  public  is 
being  imposed  upon.  For  those  who 
must  be  out  after  9  or  10  o'clock  the 
dark  streets  are  certainly  not  pleasant 
tti'ngs  to  walk  home  in. 

And  the  public  is  tlie  one  who  must 
suffer.  The  people  are  the  ones  who 
must  pay  the  piper,  the  expense  of  the 
struggle  must  be  borne  by  the  public 
as  well  as  all  the  inconveniences  of  the 
contest.  Wlien  the  struggle  Is  over 
tlie  gas  and  electric  company  will  have 
to  recoup  its  losses.  The  public  will 
have  to  pay  And  in  this  contest  the 
public  has  nothing  to  say.  Certainly 
with  all  the  other  laws  that  have  been 
passed  there  ought  to  be  some  law 
compelling  the  belligerent  parties  to 
arbitrate  their  differences  and!  some 
means  provided  whereby  the  public 
would  receive  some  protection.  Tliere 
is  no  stronger  argument  for  nmnicipal 
ownership  of  public  utilities  than  tliis 
same  warfare  which  saddles  onto  the 
public  su'  a  inconvenience  and  expense. 


I"EKSON.\L  I^RROR   AND  EFFICIENCY 
^NGINEERIX;. 


It  is  tlie  pirt  of  the  scientific  man  to 
uiscover  tije  truths  of  nature.  But  as 
there  is  notliing  a/bsolute,  all  his  ob- 
servations are  necessarily  more  or  less 
vitiated  by  errors.  It  is  not  enougih 
for  him  to  reduce  tliese  errors  to  a 
minimum.  He  must  assure  himself 
tiiat  lie  knows  their  nature,  the  order 
of  their  magnitude,  and  theif  in- 
fluence upon  the  conclusions  and  oper- 
ations wliich  he  bases  upon  his  ob- 
servations. All  these  points  have  re- 
ceived due  attention,  and  a  fairly  com- 
plete "theory  of  errors"  tlius  developed 
forms  part  of  the  stock-in-trade  of 
every   worker  in  the  e.xact   sciences. 

But  scientific  observation  and  manip- 
ulation is  merely  a  refinement  of  com- 
mon every-day  practice,  and  errors  of 
observation  and  of  operation  play  an 
important  role  irt  our  dally  pursuits 
also.  How  much  a  man's  earning 
capacity  and  even  life  depends  upon 
the  perfect  working  of  his  senses  and 
limbs  is  often  not  realized  by  him  until 
age,  illness  or  accident  has  impaired  it. 
Not  only  is  tliere  such  a  qualitative 
relation  between  a  man's  physical  and 
mental  well-being  and)  his  earning 
power,  but  accident  and  life  insurance 
compa'uies,  as  well  as  courts  in  de- 
ciding actions  for  personal  injury,  find 
Ihenselves  confronted  with  the  prob- 
lem of  establishing  some  quantitative 
estimate,  however  crude,  of  the  value 
of  a  man's  organs,  their  inlluence  upon 
Ills   earning  capacity   or   "efficiency." 

It  would  ibe  a  poor  policy  that  should 
take  note  only  of  the  value  of  lost 
faculties.  To  the  efficiency  engineer 
more  than  to  any  other  person  we  owe 
it  that  our  attention  has  been  drawn  to 
wliat  might  be  termed  "false  motions," 
i.  e..  errors  of  operations,  and  their 
influence  upon  the  efficiency  of  the  in- 
dustrial worker  under  normal  condi- 
tions. And  not  merel.v  qualitative,  but 
quantitative  studies,  made  witli  watch 
and  camera,  have  furnished  us  a  truly 
scientific  groundwork  on  which  to  base 
improved  manufacturing  methods,  to 
secure  greatly  increased  efficiency.  It 
is  sonetimes  falsely  supposed  that  the 
additional  output  thus  harvested'  is  the 
result  of  increased  pressure  placed 
upon  the  worker.  If  instances  of  this 
kind  liave  occurred,  they  are  contarary 
to  the  purpose  which  the  originators 
of  the  movement  for  increased  ef- 
ficiency had  in  view:  the  output  is  to 
be  increased,  not  by  increasing  the 
pressure  of  work,  but  by  decreasing  the 
resistance,  by  eliminating  waste  in  lost 
motion  and  misplaced  energy.  Such  in- 
ciease  in  the  output  must  result  on  the 
whole  in  a  gain  to  the  entire  com- 
munity: nerhaps  not  always  in  a  gain 
evenly  distributed  among  .all  members 
of  a  community,  but  nevertheless,  in  a 
gain  to  all. — Scientific  .^mericiin. 
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HOW  TO  BUILD  WELL. 

A  Timely  Article  On  Con^rudtion  From 
The  English  View-Point. 


Scientilic  Ijuilding-  construction  is 
based  on  mechanical  laws,  which,  to 
Insure  the  stability  of  structures  raised 
by  them,  should  be  well  understood  by 
architects,  although  there  are  some  of 
the  advanced  Aesthetic  school  who 
deny  that  architectural  form  has  any- 
thing to  do  with  construction.  An  un- 
prejudiced observer  will,  however,  ad- 
mit that  the  growth  of  Mediaeval  ar- 
chitecture from  the  Norman  to  Pedpen- 
d'icular  was  Teally  progress  in  ad- 
vanced methods  of  building  discovered 
as  the  works  were  carried  on.  Tlie 
fact,  however,  re.mains  that,  although 
in  the  golden  age  of  building  the  ar- 
chitect was  ch.ief  workman,  at  present 
his  function  is  to  decorate  a  structure 
the  framework  of  which  has  been  put 
together  for  him  by  a  quantity  sur- 
veyor, or  possibly  an  expert  in  steel- 
frame  construction.  Decoration  now 
consists  in  the  selection  and  combina- 
tion of  pretty  bits  from  the  works  of 
architects  long  since  deceased.  These 
bits  were  originally  construction  dec- 
orated; but  in  taking  them  from  their 
surroundings  they  are  no  longer  con- 
structive elements  in  any  sense  of  the 
wor^J. 

To  take  the  simplest  case,  in  the 
Parthenon  and  such  buildings  columns 
and  entablatures  were  structural  ne- 
cessities— there  would  he  no  building 
without  them;  but  now-  such  columns 
and  entablatures  are  copied  and  stuck 
wp  against  walls  because  they  look 
pretty,  and  as  they  have  no  structural 
function  whatever  to  perform,  they 
are  useless  and  expensive  excrecenses 
wiuch  the  building  would  be  better 
without.  Colui-Tins  and  entablatures 
were  something  .  to  the  ancient 
Greeks;  but  now  they  have  ceased  to 
be  constructive  elements,  they  should 
be  eschewed,  and  home  attempt  made 
to  create  an  architecture  which  shall 
be  really  an  art.  and  not  a  fashion.  It 
is  positively  grotesque  to  see  men  in 
this  20th  century  turning  over  the  re- 
mains of  Vitruvius,  Palladio,  and  others 
with  a  view  to  the  selection  and  com- 
bination of  such  portions  of  their 
works  as  they  may  consider  aesthetic. 
These  supreme  efforts  at  manufactur- 
ing s-Iiams  are  successful  for  a  time — 
the  public  is  so  woefully  ignorant  of 
all  that  pertains  to  architecture;  but 
after  a  imomentary  success!  these 
swindles  are  consigned  to  everlasting 
contempt.  To  build  well,  it  Is  there- 
fore necessary  that  the  architect 
should  honestly  acknowledge  the  con- 
structural  requirements  of  the  ele- 
ments with  which  he  has  to  deal,  and 
endeavor  to  satisfy  them.  carefully 
eschewing  columns,  cornices,  pedi- 
ments, and  all  such  second-hand  prop- 
erties gathered  from  the  exuviae  of 
buildings  in  other  latitudes  and  of 
other    times. 

The  first  problem  tliat  confronts  the 
man  who  would  build  is,  Of  what  shall 
the  walls  be — stone  or  brick?  This 
must  he  s-olved  by  considering  what 
materials  are  found  in  that  locality, 
and  deciding  whether  they  shall  be 
used,  or  others  of  a  more  suitable,  and 
perhajps  cheaper,  kind  be  l.nported.  In 
older  times  houses  were  Tjuilt  with 
local  materials,  for  there  we  no  others 


to  be  obtained  at  a  reasonable  rate. 
Hence,  in  a  stone  country  stone  was 
used,  in  a  clay  country  brick,  and  in 
a  wooded  district  oak;  and  these  ma- 
te.ials  necessitated  modes  of  construc- 
tion and  architectural  forms  peculiar 
to  themselves;  but  now  that  steamers 
■and  railways  have  annihilated  dis- 
tance, we  are  privileged  to  see  oolite 
cottages  in  sandstone  countrie^s,  "rag" 
cottages  on  clay,  and  oak-framed 
structures   where   oak   is   not  grown. 

If  stone  is  used  some  knowledge  of 
its  properties  is  necessary.  It  may  be 
quarried  in  an  igneous,  or  aqueous 
formation,  the  first  being  fire-formed, 
and  the  last  sedimentary  deposit  in 
water.  As  this  is  not  a  geological 
treatise,  it  must  suffice  to  refer  briefly 
to  the  stones  generally  used  in  build- 
ing. The  fire-fonmed  rocks  are  gran- 
ite and  baralt,  sometimes  called  whin- 
stone;  land  the  wuter-formed  Isan-d- 
stones   and   limestones. 

What  is  a  sure  guide  to  the  value 
of  a  building  stone?  An  inspection  of 
some  building  in  which  the  stone  has 
been  exposed  for  centuries  is  the  only 
infallible  guide  to  its  weathering  prop- 
erties, and  all  expert  reports,  diagno- 
sis, analysis,  and  what  not  must  be  set 
aside  for  the  knowledge  gained  in 
this  way.  This  ibecomes  obvious  when 
it  is  known  that  the  chemical  analysis 
of  chalk  and  carboniferous  limestones 
are  exactly  alike.  Yet  chalk  will  burst 
to  pieces  if  exposed  to  one  winter's 
frost,  while  carboniferous  limestone 
will  show  tool  marks  after  the  lapste 
of  600  and  700  years  as  fresh  as  the 
day  they  were  worked.  If  a  stone  is 
impermeable  by  water,  it  is  clear  that 
it  is  a  good  weather  stone;  but  if  it 
adsorbs  any,  its  durability  cannot  be 
inferred  form  its  properties  in  this  re- 
spect, as  coTipared  with  other  stones, 
which  are  more  or  less  absorbent.  The 
capacity  of  stones  for  absorbing  water 
may  be  judged  from  the  fact  that  one 
limestone  will  take  up  no  water  after 
twenty-four  hours'  immersion.  when 
another,  from  a  different  formation, 
w^iU  absorb  no  less  than  eleven  pints 
to  the  cubic  foot,  both  stones  being 
"bone  dry"  when  tested  in  the  first  in- 
:  tance.  The  weathering  properties  of 
a  stone  are  not,  however,  everytliing; 
its  suitability  for  any  building  in  the 
matter  of  sound  construction  and  cost 
in  working  also  press  for  considera- 
tion. Some  quarries  show  a  face  as 
if  built  up  with  regular  courses  for 
a  few  inches  to  nearly  a  foot  thick. 
These  are  ideal  stones  for  building,  as 
they  can  be  quarried  and  laid  in  walls 
with  a  miriimum  of  labor,  and  the  bond 
secured  with  little  trouble.  Where  the 
cost  of  working  a  stone  is  excessive, 
brick  quoins  and  dressings  are  fre- 
quently used  with  rubble-walling;  but 
this  never  looks  well,  for  brick  is 
softer  than  stone, '  and  the  dressings 
should  convey  the  idea  of  being  of  a 
ITarder  material  than  the  walling,  the 
anglt,;:  of  which  they  are  meant  to  pro- 
tect. Cut  stone  quoins,  and  door  and 
window  jambs  of  the  same  material, 
with  brick  walling  always  look  well.  A 
cavity,  or  a  coat  of  cement  on  the  out- 
side,   will    make    the    Inside    of   a    wall 


proof  against  rain;  but  nothing  will 
stop  the  deposit  of  moisture  on  the  in- 
side of  a  wall  if  it  is  faced  with  non- 
porous  material.  Hence,  when  a  wall 
is  of  stone  outside,  it  should  be  faced 
with  aihsorbant  brick  inside,  or  an 
"unaccountable"  dampness,  or  "sweat- 
ing" of  the  wall  will  be  the  result. 
Dampness  rising  from  the  foundation 
is,  of  course,  best  dealt  with  by  using 
natural  asphalt;  and  if  the  building  is 
a  mansion,  the  whole  space  inside  the 
walls  should  be  covered  with  asiphalt 
too.  for  cement  concrete  is  not  damp- 
proof.  Should  it  be  decided  to  build 
perfect  bonding,  and  they  must  be 
"facings"  and  "ibackings";  both  should 
be  of  the  same  tliickness,  to  insure 
perfect  bonding,  and  they  musit  ibe 
well  shaped,  hard,  and  well  burned. 
Bats,  except  as  closers,  should  be 
avoided.  The  practice  of  grouting 
brick  walls  at  every  fourth  course 
should  be  avoided,  for  it  encourages 
careless  bricklaying;  it  is  evident  that 
if  the  courses  are  well  flushed  with 
mortar,  as  they  should  be,  there  will 
be  no  room  for  grout. 

Keeping  the  courses  level,  the  faces 
plumb,  and  the  angles  properly  bound- 
ed with  the  correct  closers,  are  all 
prime  necessities  to  good  brickwork. 
Some  bricks  are  so  sandy  that  they 
will  not  keep  out  rain;  others  so  clayey 
that  they  cannot  stand  frost.  The 
lirst  must  be  cemented,  or  weather- 
slated,  and  tliere  is  no  help  for  the 
latter  but  to  cut  them  out  and  replace 
them  with  others.  The  goodness  of  a 
in-ick  is  tested  by  striking  it  sharply 
against  another.  If  it  gives  a  clear 
metallic  ring,  it  is  sound  and  well 
inirned;  if  it  does  not  it  should  be  re- 
jected. Bricks  are  generally  dry  when 
tested  in  this  way;  but  if  they  are 
tested  after  being  soaked  for  twelve 
hours  in  water,  unsuspected  weak- 
nesses may  be  discovered  in  them,  and 
this  applies  especially  to  moulded  and 
ornamental  bricks.  An  important 
question  in  the  building  of  walls  still 
remains  to'  be  settled — namely,  the 
kind  of  lime  that  shall  be  used  for 
making  mortar.  That  the  sand  shall 
be  sharp  and  clean  goes  without  say- 
ing; but  that,  for  brickwork,  it  shall 
pa=s  through  a  30  and  be  caught  in  a 
40  sieve  is  not  so  well  known.  For 
stonework   coarser  sands   may   be   used. 

Sand  may  be  pure  silica,  pure  lime- 
stone, or  mixtures  of  either  with  other 
substances.  In  a  mill,  continued  grind- 
ing wears  the  angles  of  the  grains 
down,  so  that  the  sharpness  specified 
for  by  the  architect  is  frequently 
ground  away  during  the  process  of 
mortar  making.  The  lime  used  may 
be  pure  or  clayey.  The  former  is 
made  from  chalk  and  the  pure  lime- 
stones; the  latter  from  limestones  con- 
taining up  to  2'5  per  cent  of  clay.  The 
behavior  of  these  limes  when  treated 
with  water  is  very  different.  The  pure 
lime  swells  up  at  once,  gets  intensely 
hot,  and  falls  to  a  wliite  powder  rap- 
idly; it  also  increases  in  bulk  to  noMtly 
twice  tliat  of  the  unslacked  lime.  lis 
color  is  always  pure  white.  A  lieap 
of  pure  lime-mortar  may  be  left  for 
months  without  change  through  Its 
mass,  a  skin  only  of  carbonate  forming 
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n  till'  outside.  Tlie  next  point  to  be 
onslJered  is,  Sliull  concrete  be  used 
II  tlie  foundations  or  not?  If  tlie 
Dttom  Is  stiff  clay,  gravel,  or  sand 
liat  will  not  sliift,  tiie  wall  wlietlier 
f  ibriok  or  stone,  may  be  carried  up 
irecliy   from   it,   provided   tliere   is   not 

itliin  tbrce  feet  of  tbe  surface — a 
iepth  necessary  to  place  it  below  the 
jjach  of  meteorological  influences.  It 
f  usual  to  put  footings  to  a  wall,  and 
he  lowest  course  of  these  is  generally 
ivice  tbe  widtli  of  the  wall  at  the 
lound  level,  the  object  of  this  being 
;i  spread  the  weight  of  the  suiper- 
iructure  over  a  larger  area,  and  re- 
|ice  tlie  tpressure  on  each  square  foo: 
f  the  foundation  by  one-half.  In 
jime  cases  a  good  foundation  can  only 
\;  obtained  by  going  down;  in  others, 
'  widening  of  comparatively  shallow 
'undations  will  he  a  better  plan.  The 
iillders  in  any  locality  are  generally 
lliaible  guides  as  to  the  safety  of  the 
found  on  which  it  is  intended  to 
iMld.  Building  on  made  ground,  or 
*  virgin  soil  and  made  ground,  is 
cnigerous.  In  this  case  the  founda- 
^>aa  should  be  entrusted  to  men  of 
(iperience  in  such  work,  and  all  theo- 
t'ical  opinions  carefully  eschewed, 
fy  a  slight  lapse  in  this  case  may  lead 
I'  ruin. 

|When  there  is  a  hard  bottom  to 
Ijild  on.  concrete  is  not  necessary,  and 
!|  need  not  be  used  unless  it  proves 
t^  be  a  cheaper  material  tlian  brick 
d  stonework  to  flU  the  tienche?.  For- 
rtrly  it  was  com  non  to  build  wood 
b;id-timibers  into  walls;  but  if  tbe 
wils  are  damp,  these  timbers  will  rot 
ii'a  few  years.  Hoop-iron  bond  Is  also 
Uf'd,  and  in  a  damp  wall  it  will  soon 
Pilsh,  while  in  a  dry  wall  it  will  be 
f'nd  i'ound  and  bright  even  after 
fljy  years.  This  'bond  ties  the  walls 
Itjgltudinally:  but  if  several  rows  are 
pi  on  the  same  course  they  damage  the  . 
wH  In  this  way — if  it  falls  over,  it 
bjuks  up  into  sections  along  the  lines 
Ojtlie  hoop-iron  bond,  but  it  is  no  part 
oitbe  duty  of  a  wall  to  fall  over  in 
IK:  way,  the  bond,  after  all,  does  the 
Wil  no  harm.  Hoop-iron  is  specially 
v;'iiable  for  tying  cross  partitions  to  a 
niin  wall.  The  "wastes"  from  a  house 
cc.-ilst  of  the  difcl.'irge  from  water 
cl;ites,  bath,  lavatory,  housemaid's 
si.cs,  and  scullery  sinks,  and  the  &h- 
je  at  the  builder  should  be  to  get  rid 
oflhese  wastes,  or  any  gases  arising 
fr.ii  them  as  soon  as  possiJjle.  Tbe 
pr{>er  way  to  fix  earthenware  drains, 
le'l  or  other  pipes,  to  effect  this  oib- 
.ie .  has  been  treated  so  exhaustively 
li>  writers  who  understood  the  suh- 
je;.  as  well  as  by  thore  who  did  not, 
it  i  worn  threadbare,  and  a  reference 
to  t  is  even  a  greater  nuisance  than 
til  sewage  itself.  A.iiateur  builders 
of'tU  kinds,  sanitary  engineers  with 
cu,ous  qu.^iifications,  and  fome  doc- 
to',  with  none,  have  done  their  best, 
Hnj  with  success,  to  harrow  the  feel- 
inf  of  the  public,  create  a  scare,  and 
ni;je  life  miserable,  about  the  dispo.sal 
oflnatter  declared  to  be  a  "deadly 
Poon,"  though  a  few  minutes  before 
it.  ind  Its  "gases,"  were  carried  about 
in  iie  human  body  for  hours,  if  not 
daj,  without  ill-effects.  Clearing,  this 
suliect  of  cant  and  humbug,  it  is  ob- 
vlos  that  as  no  one  ever  comes  in 
coijict  with  the  rolids  or  liquids  of 
!^e\fKe.  the  only  way  tliey  can  effect 
thel.ody  is  through  the  lungs,  and  as 
woimen  spend  hours,  and  sometimes 
"'ai  in  sewers  without  experiencing 
an:]  lll-«(l«cts,    breathing    sewer-gases 


catinot,  after  all,  be  .=io  ilangerons  to 
liealUi  as  many  are  led  to  believe.  Men 
have  been  suffocated  in  sewers 
through  want  of  oxygen;  'but  wlien 
there  was  enourgh  of  it  to  maintain  a 
candle  lighting,  the  sewer-gas  so  di- 
luted might  be  breathed  with  impunity. 
A  private  house  is  not  a  public  sewer, 
and  it  would  be  impossible  to  conceive 
of  a  water  closet  or  bathroom  witli  an 
atmoE'phere  so  completely  exhaused  of 
its  oxygen  as  to  be  dangerous.  Un- 
pleasant smells  are  not  necessarily 
poisonous.  There  is  no  mystery  about 
them,  or  about  the  gases  which  give 
ri.se  to  them;  they  are  all  well  known 
to  chemists,  and  they  may  he  breathed 
with  impunity  when  diluted  with  oxy- 
gen. There  are  two  very  important 
points  in  house  drainage  which  are 
usually  overlooked  in  hunting  after 
gases — namely,  the  necessity  for  a 
periodical  cleaning  of  the  insUles  of 
soil  and  waste  pipes,  the  scraping  of 
fireclay  drains,  and  their  automatic 
flushing  at  least  once  every  twelve 
hours.  If  soil  pipes,  waste  pipes,  and 
drains  are  kept  clean  inside,  and  they 
are  efflciently  disconnected  from  any 
main  sewer,  it  is  obvious  that,  with 
traps  or  without  them,  no  sewage 
gases  can  ever  get  into  the  house. 


BUIL.DI1VG     MORE    FIREPROOF 
HOMES. 


D.    Vnn    Vliet    in    Keith's    Mnga. 
zine. 


Is  it  not  tie  that  the  fireproof  house 
receive  greater  consideration  on  the 
part  of  architects  and  owners?  It  so 
hapipens  that  a  fireproof  house  is  also 
one  practically  free  from  deterioration. 
There  are  no  rotting  timbers,  and  coal 
'billa  are  generally  lower  than  with 
cheap,    inflammable    construction. 

But  it  Is  generally  thought  that  fire- 
proofing  entails  great  expense,  that 
any  of  the  accepted  safe  materials  are 
beyond  the  purse  of  the  average  home 
huilder.  That  this  is  not  the  case  is 
being  proven  :by  numberless  example's 
of  fireproof  construction  now  under 
way.  after  designs  of  architects  who 
understand  how   to  keep  costs  down. 

At  the  Chicago  cement  show  held 
last  January,  one  of  the  most  interest- 
ing exhibits  was  that  showing  a  typi- 
cal .subur<ban  home  in  full  size  and 
built  entirely  of  fireproof  materials.  It 
was  a  true  concrete  house,  concrete 
hollo-w  tile  having  been  used  for  wall 
and  floor  mo-terial,  and  a  stucco  coat 
having  been  applied  for  the  finished 
surface. 

It  is  commonly  believed  that  a  coat- 
ing of  stucco  on  a  good  ifi>ame  renders 
a  liouse  fireproof.  This  is  not  the  case. 
The  thin  protecting  shell  is  no  protec- 
tion from  fire  within  and  its  life  is 
limited.  But  true  fireproof  construc- 
tion w'itli  approved  materials  gives 
perfect  security.  Stucco  on  such  a 
foundation  is  ideal 

As  a  matter  of  fact  the  house  at  the 
cement  show  was  necessarily  built 
only  in  part.  The  depth  of  the  booth 
■being  14  feet,  the  porch,  porch  roof  and 
the  front  wall  of  the  house,  including 
a  bay  with  casement  windows  off  the 
living  room,  a  casement  window  off  the 
hall  and  the  entrance  were  all  that 
could  he  actually  constructed.  The 
ibalanoe  was  painted  on  canvas  hy  one 
of  Chicago's  theatrical  scene  painters 
and  gave  in  prospective,  not  only  the 
house,    but   a    typical    suhurban    setting. 

The  roof  of  the  home  Is  an  i  uportant 


feature  that  is  seldom  given  sufficient 
consideration.  Where  houses  are 
built  close  together  the  danger  of  fire 
Ibeing  comiuuniijated  from  house  to 
house  is  great  where  wood  sihingles 
are  used.  There  is  perhaps  nothing 
cheaper  nor  better  than  the  wood 
shingle,  if  we  disregard  entirely  the 
danger  from  fire,  and  yet  this  danger 
is  so  real  today  with  ou-  crowded  city 
conditions  that  the  makers  of  fireproof 
shingles,  of  cement-asbestos  or  tiles  of 
clay  or  cement,  are  finding  a  ready 
market. 

In  order  to  carry  out  in  every  de- 
tail the  purpose  of  the  hou^e  a  fire- 
proof roof  of  as'hestos  shingles  was 
used,  and  while  its  cost  was  found  to 
be  practically  double  that  of  wood 
shingles,  yet  this  additional  cost  must 
ibe  reckoned  as  a  pure  investment, 
there  being  no  depreciation  and  the 
greater  safety  bringing  a  real  reduc- 
tion in  tbe  annual  fire  insurance  costs. 

The  home  owner  should  look  well  to 
the  materials  specified  by  his  architect 
and  used  by  his  contractor  when  'huild- 
ing  his  house.  He  should  be  sure  that 
the  walls  are  well  insulated  and  pre- 
ferably that  they  have  a  douhle  air 
space,  for  this  means  a  considerable 
savirig  In  coal  and  a  more  comfortable 
house  through  a  hot  summer. 


DEVELOPMENT     IN     CEMENT    MANU- 
FACTURE— AVHITE    CEMENT. 


By   B   .B.    Scott. 


It  is  difficult  to  realize  how  large  a 
place  cement  occupies  today  in  all  our 
idC'as  of  construction  and  how  rapid 
this  development  has  been.  So  accus- 
tomed have  we  ibecome  to  concrete  con- 
sitruction  that  we  no  longer  look  for  it 
to  represent  something  else,  but  ac- 
cept it  for  Itself.  Everyone  now  real- 
izes how  horriible  are  the  cement  blocks 
shaped  in  imitation  of  ashlar-cut  stone 
or  concrete  wralls  marked  off  Into  rec- 
tanglea  to  represent  granite  block  con- 
struction. 

While  concrete  has  thus  made  its  own 
place  among  materials  of  construction, 
and  no  longer  needs  to  'be  used  as  an 
imitation  of  something  else  in  one  re- 
gard it  leaves  something  to  be  de- 
sired from  an  artistic  standpoint,  and 
that   is   the   matter  of  color. 

The  natural  color  of  concrete  in  spite 
of  the  fact  that  we  have  htcome  ac- 
customed to  It,  Is  not  pleasing.  Its 
tone  is  decidedly  cold  and  harsh.  In 
various  ways  arcliitects  have  sought 
to  get  around  this  difliculty  and  a  va- 
niety  of  paints  and  washes  have  been 
resorted  to.  It  is  not  easy,  however,  to 
secure  any  degree  of  durability  in  this 
way.  so  the  attention  of  chemists  and 
cement  manufacturers  has  been  turned 
more  and  more  to  the  problem  of  mak- 
ing a  cement  free  from  this  defect,  or 
as  far  as  possible  clear  white. 

As  a  matter  of  analysis  all  tlie  ele- 
ments that  compose  a  standard  Port- 
land cenent  can  be  obtained  in  a  per- 
fectly white  state  and  there  Is  no  rea- 
son why  a  Portland  cement  equal  In  all 
respects  of  the  ordinary  gray  cement 
should  not  be  made  from  them.  In 
practice  this  proved  to  be  somewhat 
difficult  and  costly  owing  to  the  care 
required  in  the  selection  and  treatment 
of  the  component  materials,  which  had 
to  be  assemliled  from  widely  fcp.arated 
regions.  Several  foreign  and  eastern 
companies  succeeiied  in  solvln.g  the 
problem,  however,  and  when  their  prod- 
ucts were  put  on  the  market  they  were 
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welco.ned,  for  tliey  rnaile  possible 
splendid  decorative  work  in  concrete 
wliich  before  liad  not  been  attempted. 

The  cost  of  making  white  cement 
was  of  course  considerably  higher  than 
that  of  ordinary  gray  cement,  but  its 
advantages  were  so  manifest  for  a 
number  of  uses  that  it  soon  had  a  large 
niarket  throughout  the  Eastern  States. 
Among  its  important  aipplicatlons  were 
the  facing  of  concrete  buildings,  mor- 
tar of  laying  face  bricks  and  tile,  in- 
terior decoration,  bathrooms  lerazzo 
work  and  so  forth,  as  well  as  for  per- 
golas, statuary,  and  ornamental  work 
generally. 

The  use  of  white  cement  on  the  Pa- 
cilic  Coast  has  ibeen  very  limited.  The 
ICai-tern  price  was  reasona'ble  enough, 
but  when  over  $2.00  per  barrel  was 
added  for  freight  charges,  white  ce- 
ment became  too  much  of  a  luxury  for 
everyday  use.  Meanwhile,  however, 
a  careful  reconnaissance  was  made 
throughout  California  in  search  of  ma- 
terials out  of  w.hich  to  make  white  ce- 
ment, and  this  painstaking  search  was 
crowned  with  success.  So  now  it  ap- 
pears that  we  have  right  here  on  the 
Coast  the  necessarj'f  ingredients  to 
make  a  cement  that  stands  all  the 
tests  of  a  standard  Portland  cement 
and  is  as  w.hite  and  stainless  as  any 
the  Eastern  brands.  This  result  has 
Ijeen  ibrought  about  by  the  Santa  Cruz 
Portland  Cement  Co.  at  their  Davenport 
mill,  and  great  credit  is  due  them  for 
their  enterprise  in  accomplishing  it,  as 
it  will  have  an  i.Tiportant  bearing  on 
the  Pacific  Coast  architecture. — The 
Architect  and  Builder. 


IIVCHEASE      IN      SAND-MME      BRICK. 


Inuiifnefiire  of  Nearly  1T5,0<K>,000 
Brii-ks  rteportert  by  Uuiteil  States 
Geological    Survey, 


Nineteen  twelve  was  a  good  year  for 
the   sand-lime   brick   industry. 

The  value  of  the  output  of  sand-lime 
'brick  in  the  Urtlted  States  last  year,  ac- 
cording to  figures  compiled  by  the 
United  States  Geological  Survey,  was 
$1,170,884,  compared  with  $897,664  in 
1911,  an  increase  of  $273,220.  The  1912 
production     was    .-sligiitly     greater    than 


lliat  of  i;ilO,  which  was  valued  at  $1.- 
169,1'53,  and  only  4.48  per  cent  less  than 
that  of  1907,  the  banner  year  in  tlie  in- 
dustry. 

The  total  number  of  this  compara- 
tively new  kind  of  brick  manufactured 
in  1912  was  174,361,000,  of  which  164,- 
140,000  were  common  brick  and  10,221,- 
000  front  brick.  Michigan  continued  in 
1912  to  'be  the  leading  State  in  value 
of  output,  its  product  constituting 
24.54  per  cent  of  tlie  total  value  of  all 
sand-lime  products  in  1912.  New  York 
was   second    in   value   of   product,   as   in 

1911.  reporting  10.99  per  cent  of  the 
total.  Florida  was  third,  displacing 
Minnesota,  which  fell  to  fourth  place. 
Bight)  States  —  California,  Florida, 
Ida.lio,  Indiana,  Michigan,  Minnesota, 
New  York  and  Wisconsin — showed  an 
increase  in  1912,  and  three — New  Jer- 
sey, Pennsylvania  and  South  Dakota — 
showed  a  decrease.  Michigan  showed 
the  largest  increase,  $77,392;  Florida 
the  second  and  New  York  the  third.  In 
1911  only  two  States — ^New  York  and 
Wisconsin  showed  an  increase. 

The  average  price  per  thousand  for 
common    sand-lime   brick    was    $6.45    in 

1912,  compared  with  $6.09  in  1911  and 
$6.3'6  in  1910;  for  front  brick  it  was 
$10.41  in  1912,  against  $9,53  in  1911  and 
$10.90    in    1910. 

Outlook  for  Industry  Considered  Bright. 

The  sand-li:ne  brick  indusitry  has 
been  estaiblished  in  the  United  States 
only  a  little  over  10  years  and  during 
that  time  has  passed  tiirough  many 
vicissitudes.  Many  plants  have  been 
erected  where  market  conditions  were 
not  propitious  and  others  where  suit- 
a.ble  materials  were  not  available; 
others,  although  conditions  and  mate- 
rials were  satisfactory,  failed  for  want 
of  technical  skill  or  because  of  poor 
management.  During  1912  some  of  the 
abandoned  plants  were  taken  over  'by 
skilled  men,  were  remodeled  in  accord- 
ance with  the  latest  developments,  and 
are  now  being  operated  successfully. 
The  prospects  for  1913  are  considered 
bright,  the  future  of  tlie  industry 
seems  estaiblished,  and  a  steady  growth 
may   be   expected. 

A  copy  of  the  Survey's  report  on 
Sand-lime  Brick  may  be  obtained  free 
on  application  to  the  Director  of  the 
Geological  Sur\ey  at  Washington,  D.  C. 
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APARTMENT  HOUSES. 

SAN  FltANClSCO — Ap.irt  iient  house, 
3  story  and  base,  frame,  $23,000.  Archi- 
"tect,  none.  Owners,  Kern-McKillop 
Bros,  331  Pine  St..  S.  F.  The  building  is 
to  be  erected  on  the  property  on  Taylor 
street  adjoining  another  similar  struc- 
ture now  under  construction  and  owned 
by  the  s-ame  parties.  This  building  will 
have  a  frontage  of  30  feet  and  a  depth 
of  165  feet.  Plans  provide  for  15  suites 
of  two  and  three  rooms  each  with  pri- 
vate baths:  All  suites  will  have  wall 
beds.  There  will  be  stea  heat,  vacuum 
cleaning  system  -ind  an  automatic  ele- 
vator. Interior  linisl)  will  'be  of  pine^ 
with  hardwood  doors  and  some  elm 
panels.  Hath  rooms  will  be  finished  In 
cement  plaster.  Exterior  of  the  build- 
ing will  'be  faced  with  red  brick  veneer. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor. 


SAN  FIlAiNClSCO— Apartment  iiouse, 
3  story  and  base,  frame,  $12,000.  Archi- 
tect, Edward  E.  Young,  251  Kearny  St., 
S.  F.  Owner.  Herman  Hogrete,  1960 
Hyde  St.,  S.  P.  The  building  will  be 
erected  on  Taylor  street  north  of  Sut- 
ter, and  has  been  designed  to  contain 
seven  apartment  flats.  Interior  finish 
will  be  of  pine  with  elm  panels  and 
hardwood  floors.  A  central  heating 
system  will  be  installed.  Bath  rooms 
will  have  cement  floors  and  tile  wain 
scot.  All  suites  will  have  private  bath 
rooms  and  will  be  equipped  with  wall 
beds.  Exterior  of  the  structure  will  be 
covered  wltli  white  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  w>ho  will  do  the 
work  by  T>ay  I^aJbor. 

SAN  PRANCrSOO— Aparlmcnt  house, 
3  story  and  base,  frame,  $10,500.  Archi- 
tect, Charles  J.  Rousseau,  Phelan  BIdg., 
S.  F.    Owner,  John  Fletcher.    The  build- 


ing has  been  mentioned  in  these  col- 
umns before  when  plans  were  first 
started.  Working  drawings  have  been 
completed  and  placed  in  the  hands  of 
the  owner  who  has  started  excavating 
under  the  Day  Labor  syste.n.  The 
Ijullding  has  been  arranged  for  six 
suites  of  four  rooms  and  bath  each.  All 
opartments  will  have  connecting  liatlis 
and  will  be  equipped  with  wall  beds. 
Interiors  will  be  finished  in  pine.  The 
exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal  lath 
and  klinker  brick  veneer. 

SAN    FRANCISCO— Apartment    house, 
4   story  and  base,   brick  and  steel.   Cost 
not    stated.      Architect,    C.    O.    Clausen, 
Plielan  Bldg.,  S.  F.     Owner,  M.  S.  Show. 
Preliminary    sketches    .have    'been    pre- 
pared for  this   building,   which  is   to  be 
erected  on  property  recently  purcliased 
by    Mr.    Show    on   'Bush    street   west   of  1 
Hyde.      The    lot    iias    a    frontage    of    68  I 
feet  9  inches  and  a  depth  of  137 U   feet.  ] 
Plans  provide  for  a   total   of  about   100  | 
guest  rooms  arranged  in  two  and  three  i 
room  suites.     All   suites   will   have   pri- 
V'ate   bath   rooms   and   wall   beds.     Inte-  | 
rior   finish   will   be   of   pine,   elm   panels  | 
and     hardwood     or     tile     floors.     Bath 
rooms   will   have  cement  floors  and  tile 
wainscot.      There    will    ibe    steam    heat,  ( 
elevator  service  and  a  vacuum  cleaning  | 
syste.-n.     Hot  and  cold  water  plant  will  i 
be   insitalled.      Exterior   of   the   building  I 
will    be      faced      with      pressed      brick.  I 
will   be   completed  at   once.  | 

SAN  FRANCISCO— Apartment  house,.) 
3  story  and  base,  frame,  $10,000.  Archi-! 
tect,  C.  O  Clausen,  Phelan  Bldg.,  S.  F.j 
Owners,  Rege  Bros.  The  building  willj 
he  erected  on  Filbert  street  179  feet'| 
east  of  Gough  and  has  'been  arranged  tO' 
contain  six  apartments  of  four  room? 
and  'bath  each.  Interiors  will  be  fin- 
islied  with  some  hardwood  floors  andi 
eim  panels.  There  will  be  open  flre'i 
place  and  tile  mantel  in  each  sulte.J 
Bath  rooms  will  'be  finished  in  cementij 
plaster.  Some  wall  'beds  will  be  In-' 
stalled.  'Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  a. 
contract  will  be  let  within  a  few  days.j 

OAKLAND,  CAL. — Apart.nent  house. 
3  story  and  base,  frae,  $18,000.  .'Archi- 
tect, J.  Henry  Boehrer,  Delger  Bldg 
Oakland.  Owner,  .Mrs.  Remillard.  Tin 
building  will  be  erected  on  22nd  streti 
between  Grove  and  Telegraph  and  ha- 
lieen  arranged  to  contain  18  suites  oi 
I  wo  rooms  and  bath  each.  Interior  fin 
ish  will  'be  of  pine,  eim  panels  am 
hardwood  floorsi  All  suites  Avill  tn 
equipped  with  wall  beds.  Bath  room; 
will  have  tile  wainscot.  Plans  pro 
vide  for  steam  lieat  and  a  hot  watei 
supply.  The  exterior  of  the  buildiiu 
will  be  faced  with  veneer  pressed  brick 
Sub-bids  are  now  being  taken  by  AI 
fred  Legault  who  can  be  found  at  tl" 
site. 

BERKELEY,  ALAMED.A.  CO.,  CAL.-^ 
Apartment  house.  4  story  and  base| 
frame.  Cost  not  stated.  Arciiltectj 
John  Galen  Howard.  602  Mission  St,  Sj 
F.  Owner's  name  withheld.  ThlS'buiW^ 
ing  will  'be  erected  at  the  corner  o, 
Euclid  and  Hearst  avenues,  and  wheil 
conpleted  will  be  one  of  the  most  modi 
crn  and  up-to-date  apartment  house 
in  Berkeley.  Interior  has  been  sr 
ranged  for  suites  ranging  from  tW*  '' 
eight  rooms  and  baths.  Hardwood  W 
liine  wll  be  used  in  interior  finish  wit 
hardwood  floors  In  tlie  principal  room* 
There  will  be  steam  beat,  elevato 
service  and  a  vaciiuiu  clennlns  sys 
tem.      Wall    beds    are    specified.     Batlj 


BUILDING  AND  INDUSTRIAL  NEWS. 


rooms  win  be  lliiislied  in  tile  ami  ce- 
ment plaster.  The  exterior  of  tlic  liuild- 
Ing  will  l)e  covered  witli  cement  plas- 
ter.    Plan.s  are  being  prepared. 

OAKL.AN'D,  CAU — Apartment  liouse 
alterations,  2  story  and  l)ase,  frame. 
$4,000.  Architect,  C.  H.  Miller,  Foxcroft 
Bids.,  S.  F.  Owner,  P.  N.  Trltt.  Tlie 
work  will  consist  of  remodeling  tlie 
present  two-story  frame  residence  into 
two  and  tliree  room  apartments  v/itli 
private  ilatlis  Tliere  will  'be  new  in- 
terior tri.n,  new  electric  work,  plumb- 
nig,  painting:  and  plastering:.  Exterior 
of  tlie  l)uilding  will  also  be  somewhat 
altered  and  will  be  covered  witli  rustic 
and  sliiplap.     Plans  are  'being  prepared. 

LOS  ANGELES,  CAU  —  Apartment 
house,  3  story  and  base,  brick.  Cost  not 
stated.  Architects,  Kay  &  Skidmore, 
Broadway  Central  BIdg.,  L.  A.  Own- 
er's name  withheld.  Tlie  building  will 
cover  an  area  of  50x137  feet,  and  has 
been  arranged  for  30  suites  of  two 
rooms  and  bath  each.  All  apartments 
will  be  equipped  with  wall  beds.  Inte- 
rior finish  win  be  of  pine  with  elm 
panels.  Some  hardwood  floors  will  be 
used.  There  will  be  steam  heat  and  an 
automatic  elevator.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Bath  rooms  will  have  cement 
floors  and  tile  wainscot.  Plans  are 
complete   and    figures   are    being   taken. 

LOS  ANGEILES,  CAL.  —  Apartment 
house,  3  story  and  base,  brick  and  steel. 
Cost  not  stated.  Architects,  R.  B. 
Young  &  Son,  Lankershim  Bldg..  L.  A. 
Owner,  Dr.  E.  'C.  Manning.  The  build- 
ing will  be  erected  on  an  inside  lot 
with  a  street  frontage  of  50  feet  and  a 
depth  of  14'5  feet.  There  will  be  a 
total  of  75  rooms  arranged  in  two  and 
three  room  suites  with  private  baths. 
All  suites  will  have  wall  beds.  Interior 
finish  will  he  of  pine  and  hardwood. 
Beth  rooms  will  be  finished  in  cement 
plaster.  There  will  be  steam  heat,  ele- 
vator service  and  a  vacuum  cleaning 
system.  Exterior  of  the  building  will 
be  faced  with  pressed  brick  triraed 
with  artificial  stone.  Plans  are  now 
being  prepared   for  this   work. 


BANKS. 


BURBANK,  LOS  ANGELES  CO.,  CAL. 
;Bank,  1  story  and  base,  brick.  Cost 
mot  stated.  Architects,  Krempel  & 
jBrkes,  Henne  Bldg.,  L.  A.  Owners, 
jl-'ariners'  and  Merchants'  National  Bank 
jof  Burbank.  The  building  will  cover 
ian  area  of  26x60  feet  and  will  be  oc- 
icupled  by  the  bank  only.  The  plans  in- 
jclude  safe  deposit  and  coin  vaults 
^which  will  be  let  in  a  separate  con- 
jtract.  Construction  will  be  fireproof, 
jlnterior  will  be  arranged  for  large 
public  sipace,  working  space  and  di- 
tt'ectors'  rooms.  There  will  be  hard- 
wood and  marble  trim  and  ornamental 
pilaster.  The  exterior  of  the  building 
iwiU  be  faced  with  pressed  brick  and 
kerra  cotta.  Plans  are  coaiplete  and 
figures   are    beinp*    taken. 


BRIDGES,  DAMS  AND  HARBOR 
WORK. 


\  SEATTLE,  WASH. — Harbor  work. 
Post  not  stated.  Engineers,  Port  of 
i-eattle  Commission,  Central  Bldg.,  Se- 
litlle.  Owners,  City  of  Seattle.  The 
■ieattle  Port  Commission,  Central  Bldg., 
|tt  its  regular  meeting  awarded  con- 
racts   as    follows    for    Port    developent 


work,  all  previously  described  In  these 
columns: 

Harrington,  Peters  Co.,  Oriental  BIk., 
on  their  liid  of  $97,200,  were  awarded 
the  contract  for  tlie  construction  of 
warehouses,  etc.,  at  tlie  East  Water- 
way improvement,  and  on  their  bid  of 
$18,5OT.2o  for  net  warehouse,  etc.,  at 
Salmon   Bay, 

Hans  Pederson,  Madison  Blk.,  on  liis 
bid  of  $242,94-1  was  awarded  tlie  con- 
tract for  the  substructures  on  the 
Smitli's    Cove    improvement. 

The  Puget  Sound  Bridge  &  Dredging 
Co.,  Central  Bldg.,  on  its  bid  of  $252,- 
308.50  was  awvarded  the  contract  for  ex- 
cavation and  dredging  the  Smith's  Cove 
Improvement. 

The  Seattle  Prog  &  Switch  Co.,  Low- 
man  Bldg.,  on  its  bids  of  $22,1'68.10  and 
$6,792.40  was  awarded  the  contracts  for 
rails  and  appurtenances  on  tlie  Smith's 
Cove  and  Central  Waterfront  improve- 
ments respectively. 

Total   of  above,    $639,920.25. 


FACTORIES  &  WAREHOUSES. 


SAN  FRANCISCO — Warehouse  and 
factory,  3  story  and  base,  brick  and 
steel,  $50,000.  Architect,  Smith  O'Brien, 
Humboldt  Bank  Bldg.,  S.  P.  Owners, 
Workman  Packing  Co.  This  building 
will  be  erected  on  Harrison  street  be- 
tween 4th  and  5th  streets,  and  will 
cover  an  area  of  50x100  feet.  The  first 
floor  Is  to  be  arranged  for  the  offices 
of  the  company  and  shipping  depart- 
ment. Upper  floors  will  contain  the 
storerooms  and  factory  of  the  meat 
packers.  Third  floor  is  to  tie  wain- 
.=coted  with  tile.  A  co.iiplete  refriger- 
ating plant  will  be  Installed.  Con- 
struction will  be  of  the  mill  type. 
Metal  window  frames  and  sash  are 
specified.  There  will  be  a  large  freight 
elevator.  Exterior  of  the  tiuilding  will 
be  faced  with  pressed  brick.  Plans  are 
being  prepared  and  figures  will  shortly 
be    called. 

SAN  FERNANDO,  LOS  ANGELES 
CO.,  CAL. — Ice  plant,  2  story  and  base, 
reinforced  concrete.  Cost  not  stated. 
Architect,  none.  Owners,  Pacific  Fruit 
Express  Co.,  Pacific  Electric  Bldg.,  L.  A. 
The  plant  proper  will  cover  an  area  of 
62x140  feet  with  a  storage  wing,  one 
story  high  45x100  feet.  Construction 
will  be  fireproof  throughout.  Floors 
and  roof  will  be  of  reinforced  concrete. 
A  large  amount  of  special  machinery 
will  be  installed,  which  Is  to  be  let 
under  a  separate  contract.  The  plans 
call  for  fireproof  doors  and  metal  win- 
dow sash  and  frames.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  being  taken  by   the  owners. 

Contracts  Awarded. 

VANCOUVER,  B.  C— Factory,  6  story 
and  base,  reinforced  concrete.  Cost  not 
stated.  Architect.  H.  S.  Grifllth,  Do- 
minion Trust  Bldg.,  Vancouver.  Own- 
ers, National  Drug  and  Chemical  Co. 
Contractors  George  Snider  &  Brethour, 
207  Hastings,  West  Vancouver.  Con- 
tract   price    not    stated. 


FLATS. 

SAN  FRANCISCO— Plats,  3  story  and 
base,  frame.  $4,000.  Architect,  none. 
(Twner,  H.  Sholten,  1522  Santa  Clara 
Ave.,  Alameda.  The  building  has  been 
arranged  for  three,  small  flats  and  will 
be  erected  on  14th  street  south  of  Fol- 
som.  Interior  flnish  will  be  of  pine 
throughout.     There   will   be   gas   grates 


and  tile  mantel.s.  Each  Hat  will  have 
a  bath  with  tile  wainscoting.  Tlilrty- 
gallon  lioUers  will  be  installed.  Ex- 
terior of  the  building  will  be  covered 
with  rustic.  Plans  are  complete  and 
ill  the  hands  of  the  owner  who  is  now 
liurchasing  all  materials.  \\'ork  will 
he   done   by  Day   Labor. 

.SAN  PRANCIiSCO— Flats,  2,  2  story 
and  base,  frame,  $15,000  each.  Archi- 
tect none.  Owner,  C.  A,  Uushton,  714 
9tli  Ave.,  S.  P.  Tliese  buildings  will 
be  erected  on  9th  avenue  south  of  C 
street.  Each  will  have  a  frontage  ot 
25  feet  and  a  depth  of  60  feet.  Inte- 
riors will  be  arranged  for  two  modern 
five  and  six  roo.ii  flats  with  bath.  In- 
terior finish  will  be  of  pine  with  some 
elm  panels.  Hardwood  floors  will  be 
used  In  the  principal  rooms.  There 
will  be  open  flre  places  and  tile  or 
brick  mantels.  Tile  will  also  .be  used 
In  the  bath  rooms  and  kitchens.  Exte- 
rior of  the  buildings  will  be  covered 
with  'brick  veneer  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 
The  owner  is  now  purchasing  all  mate- 
rials. 

SAN  FRANCISCO — Flats,  2  story  and 
■base,  frame,  $6,500.  Architect,  C.  O. 
Clausen,  Plielan  Bldg.,  S.  F.  Owner,  N. 
J.  Baglatetto.  The  building  will  be 
erected  on  Greenwich  street  west  of 
Larkin,  and  has  been  designed  to  con- 
tain two  residential  flats,  one  of  five 
rooms  and  the  other  of  six  rooms.  In- 
terior will  be  finished  in  pine  with 
hardwood  floors  In  the  principal  rooms. 
There  will  be  large  open  flre  places 
with  brick  mantels.  Bath  roo.us  will 
have  tile  wainscot  and  tile  will  also 
be  used  in  the  kitchen.  Exterior  of 
the  building-  will  be  covered  with  ee- 
ent  plaster  on  metal  lath.  A  contract 
is  to  'be  awarded  within  a  few  days. 


GARAGES. 


OAKLAND,  CAL.— Garage,  1  story, 
frame.  Cost  not  stated."  Architect, 
John  Hudson  Thomas,  First  National 
Bank  Bldg.,  Berkeley.  Owner,  W.  L. 
Locke.  The  garage  will  be  erected  on 
Wadsworth  and  Bayou  Vista  stretts. 
The  plans  provide  tor  an  automatic 
turntable.  A  cement  floor  will  be  used. 
Interior  flnish  will  be  of  pine.  Exte- 
rior of  the  building  will  lie  covered 
with  cement  plaster  on  metal  lath. 
Plans   are   being  prepared. 

LOS  ANGELES,  CAL.— Garage,  1 
story  and  base,  brick.  Cost  not  stated. 
Architect,  A.  W.  Angel,  355'5  Princeton 
St.,  L.  A.  Owner.  E.  T.  Riley.  The 
building  has  been  designed  for  a  com- 
mercial garage  and  will  contain  of- 
fice in  the  front  portion  of  the  build- 
ing, repair  and  storage  space  in  the 
rear.  There  will  be  a  cement  floor, 
metal  window  sasli  and  frames  and 
special  storage  tanks.  Interior  flnish 
will  be  of  pine.  The  exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are   now   being  taken. 


GOVERNMENT  WORK  AND 
SUPPLIES, 


Prosoective    Bidders. 

The  following  firms  have  received 
plans  and  specifications  from  the  Su- 
pervising Arcliitect's  office  for  work 
to  be  performed  at  Honolulu.  Bids 
will   lie   opened   on   June    20tli: 

King  Lumiber  Co.,  Charlottesville,  Va. 

Wm.  H.  Maxwell,  Auburn,  Ind. 
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P.  J.  Carllii  Construction  Co..  1  Mad- 
ison avenue.  New  York  city. 

J.  B.  and  A.  L.  Pennock.  Land  Title 
Building,   Pliiladelplila,   Pa. 

Grant   Veo,   San    Francisco.    Cal. 


Tiillnllp   In<Uan   Soliool, 

All  bids  received  on  April  7  for  con- 
structing- an  a,dd,ltlon  to  the  frame 
house  and  the  extension  of  water  sys- 
tem at  the  Tullalip  Indian  School, 
Wash.,  have  been  rejected  and  supple- 
mental bids  will  be  asked  from  the 
original    bidders. 


BUILDING  AND  INDUSTRIAL  NEWS. 

Market  street,  San  Francisco,  Cal..  reg- 
ular. $1,S9S;  A,  $1,654;  B,  $2,127;  C, 
$1,SS!3. 

J.  Pringrle.  3*8  Pine  street,  San  Fran- 
cisco. Cal..  regular,  $1,9'50;  A,  $1,6&0';  B. 
$2,290;   C,   $1,860. 

James  Stanley,  Sausalito,  Cal.,  regu- 
lar, $3.30  rod;  A.  $3.02;  B,  $3,12;  C,  $3.07. 

Ed.  Stalil.  Sausalito.  Cal..  regular, 
$1,SS5;    A,    $1,720. 


HOTELS. 


Canal  Requisitions. 

Requisitions  have  been  received  at 
tive  office  of  the  Is'tbmian  Canal  Com- 
mission calling  for  the  furnishing  of 
the  following  supplies  and  material: 

300.000  ft,  B.  M..  2x12  in  16  to  24  ft 
S.  I  E.  long  leaf  yellow  pine  or  Douglas 
fir. 

4  0.000  cross  ties,  No.  1.  to  be  of  cy- 
press, redwood,  Douglas  fir,  or  long  leaf 
yeilow   pine. 

S2,000  sq  ft  paving  brick  or  paving 
t>locks. 

3,400    lin    ft    special    brick    or   block. 


PeaTi    Harbor,    Coal    Towers. 

The  contract  for  constructing  coal 
towers  at  tlie  U.  S.  naval  station.  Pearl 
Hapbor,  H.  T..  bids  for  which  were 
opened  on  May  3.  has  ibeen  awarded  to 

C.  W.  Hunt  Co.,  New  York  city,  at  $70,- 
500. 

Metal   Weather   Strips. 
Bids    for    metal    weather    strips    were 
opened   by    the    quartermaster   at    Fort 

D.  A.  Russell,  Wyo.,  as  follows: 

A.  De  Armon,  Cheyenne,  Wyo., 
"Chartiberlain,"  corrugated,  $1,987  .'50; 
do.    plain,    $1,820';    "Columbia."    $1,4'5'6.33. 

John  B.  Harker,  Minneapolis,  Minn., 
"National.'  single,        $2,134.55;        do, 

double,    $2,332.65. 

McRee  Green  Mfg.,  Co.,  St.  Louis,  Mo., 
$1,850. 

Denver  Metal  Weather  Strip  Co., 
Denver,   Colo.,    $1,092.13. 

J.  F.  Bills,  Laramie,  Wyo.,  plain,  $1.- 
756.31;   cloth   lined,    $2,334.72. 


Marine   Barracks,  Mare  Island,   Cal. 

The  following  bids  were  received  by 
the  assistant  quartermaster,  U.  S.  Ma- 
rine Corps  .headquarters,  Washington. 
D.  C,  for  furnishing  8  -steel  cells,  1 
door  and  4  window  grills  at  the  marine 
barracks,  navy  yard.  Mare  Island,  Cal.: 

Pauly  Jail  Building  Co.,  St.  Louis, 
Mo..    $2,070. 

Chamipion  Iron  Co.,  Kenton,  Ohio, 
$1,750;   100   days. 

Mesker  Bros.  Iron  Co.,  St.  Louis,  Mo., 
$1,8918;   60   days. 

Stewart  Iron  Co.,  Cincinnati,  Ohio, 
$'1,758;   120  days. 

Van  Dorn  Iron  Works.  Cleveland, 
"  Ohio,  $i,l'56;  90  days. 


Fence,  Port  Baker,  Cal. 

Bids  for  8,000  feet  woven  wire  fence 
were  received  by  R,  W.  Pinger,  Lieut. 
C.  A.  C,  Q.  M.,  Fort  Baker,  Cal.,  as  fol- 
lows: 

Max  Geist  Construction  Co.,  163  Sut- 
ter street,  San  Francisco,  Cal.,  regular, 
$1,550;  alternate  A,   $l,47i5;   B,   $1,675. 

The  Standard  Fence  Co..  310  l^tb 
street,  Oakland,  C^l.,  regular,  24c  foot; 
A,   22c;   B,   26c;   C,   24c. 

Francis  Szoke,  110  Jessie  street,  San 
Francisco,  Cal.,  regular.  $1,915;  A,  $1,- 
875;  B,  $2,115;  C,  $'2,045. 

Pacific    Fence     Construction    Co.,    423 


HALLS  AND  SOCIETY  BUILD- 
INGS. 


RIVERSIDE,  RIVERSITDE  CO..  CAL. 
— Lodge  hall,  3  story  and  'base,  rein- 
forced concrete,  $80,000.  Architect, 
George  D.  Barnett,  Wright  and  Callen- 
der  Bldg.,  L.  A.  Own.'-rs,  Riverside 
■Elks'  Hall  Association.  This  building 
will  be  erected  at  the  corner  of  Market 
'ind  Whittier  streets  and  will  cover  a 
large  area.  The  first  floor  will  be  ar- 
ranged for  the  lobby,  parlors,  ofBces 
and  a  library.  An  auditorium  seating 
'500  people  will  occupy  the  second  floor 
and  third  floor  will  be  arranged  for 
•apartments.  Interior  finish  will  be  of 
pine,  hardwoods  and  marble  and  tile. 
There  will  be  elevator  service,  steam 
heat  and  a  vacuum  cleaning  system. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  nearly 
complete  and  figures  will  be  called  for 
f.hortly. 

BREMERTON,  W.ASIH. — Lodge  hall,  3 
story  and  base.  reinforced  concrete, 
$2i5.000.  Architect's  name  not  given. 
Owners,  Bremtrton  Eagles'  Hall  Asso- 
ciation. This  work  has  been  mentioned 
here  before  when  the  architect  was 
first  commissioned  to  prepare  the 
plans.  Working  drawings  have  been 
turned  over  to  Edward  S.  Walker, 
chairman  of  the  Building  Committee, 
and  he  is  now  taking  figures  for  the 
construction.  "Dhe  buildiing  will  be 
arranged  for  stores  on  the  first  floor 
and  lodge  rooms,  offices  and  sleeping 
apartments  on  the  second  and  third 
floors.  Plans  provide  for  steam  heat, 
elevator  service  and  a  vacuum  clean- 
ing system.  Interior  will  be  finished 
in  pine  and  hardwoods.  Marble  and  tile 
will  be  used  extensively.  There  will 
be  patent  store  fronts.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  can  be  secured  from 
the  chairman  of  the  Building  Commit- 
tee. Bids  will  be  opened  about  the 
middle   of  June. 


HOSPITALS. 


PRESIDIO  OiF  iSAN  FRA;NCISCO — 
Power  plant  equipment.  Cost  not  stat- 
ed. Architects,  Constructing  Quarter- 
master Dept.,  Fort  Mason.  Owners, 
United  States  Government.  Plans  for 
the  furnishing  and  installation  of  ad- 
ditional power  plant  equipn^ent  at  the 
Letterm-an  General  Hospital  at  the  Pre- 
sidio have  been  completed.  Bids  are 
now  being  taken  for  this  work  and 
will  be  opened  on  June  12th.  Plans 
can  be  secured'  from  the  Constructing 
Quartermaster's  office  at  Fort  Mason. 
The  official  proposal  appears  in  an- 
other column   of  this  Issue. 

Contracts  Awarded. 

OXNARD,  VENTURA  CO.,  CAL.— 
Hospital,  2  story  and  base,  bricli  and 
steel,  $35,000  Architect,  A.  C.  Martin, 
Higgins  Bldg.,  L.  A.  Owners,  Sisters  of 
Mercy.  Contractor,  Thomas  Carroll, 
Oxnard.     Contr         price,  $35,000. 


SAN    FRANCISCO— Hotel,       12      storj 
and   liase.     Class  A   construction,   $110." 
000.       Arohitect,    Cliarles    J.    Rousseiv 
Phelan  Bldg.,  S.  F.  Owner's  name  wit 
held.     This  building  will  be  erected  < 
Geary   street   near   Jones.     The   lot  li 
a    large    street    frontage    and    conside. 
able    depth.      Plans    will    provide   for 
total   of   132   guest  roonis  and  77   batl. 
Interior    will    be    finished    in    pine   an 
hardwoods      with      ornamental      plasti 
in    the   lobby   and   office.      There   will  b| 
a    complete    steel    frame    and    exteric] 
walls   faced   with   at   glazed   terra  cott 
and   pressed   brick.     Steam   heat,   eleve 
tor  service  and  a  vacuum  cleaning  sy; 
tem      will      complete      the      mechanicq 
equipment.       All    window     frames    an 
sash   will  be  of  nietal.     Plans  are  bein  I 
prepared    and      construction      will      1  1 
started    as    soon    as   arrangements   no 
pending  with  the  tenant  can  be  settle 

S'AN  FRANCISCO — ^Hotel.  3  stn 
and  base,  frame,  $22,00'O.  Archite 
August  Nordin.  Mills  Bldg.,  S.  F.  Owi 
er,  B.  Josephine  O'Nell.  The  buiidin  I 
is  to  be  erected  on  Harrison  stree! 
near  Third.  The  first  floor  will  be  ar| 
ranged  for  stores  and  upper  floors  fc' 
a  number  of  modern  hotel  roons.  Ther| 
will  be  a  hot  water  system.  Interio 
finish  will  be  of  pine  throughout.  Ex 
terior  of  the  building  will  he  covere' 
with  rustic  and  cement  plaster  ol 
etal  lath.  Bids  have  'been  taken  ol 
the  work  and  are  now  under  advise 
ent  in  the  office  of  the  architect,  . 
contract   will  be  let   in  a  few  daysi      | 

LOS  ANGELES,  CAL,  —  Hotel,  | 
story  and  base.  Class  A  constructloi| 
Cost  not  stated.  Architect,  E.  J.  Borg| 
meyer,  Stimson  Bldg.,  L.  A.  Owner.  IJ 
Rabin.  The  building  will  be  erecte' 
on  Coronado  street  and  will  cover  a| 
area  of  75x120  feet.  Plans  provide  fo 
a  total  of  150  guest  rooms  and  70  bathij 
Interior  will  be  finished  in  pine  anl 
hardwoods  with  ornamental  plastei 
marble  and  tile  used  in  the  lobby.  Bat. 
rooms  will  have  cement  floors  and  til| 
wainscot.  There  will  be  steam  hca  | 
elevator  service,  a  vacuum  cleaning  sysj 
tem  and  hot  water  supply.  Metal  wlni 
dow  frames  and  sa-sh  are  specified.  Ex 
terior  of  the  building  will  be  face 
with  glazed  brick  and  terra  cotta.  In 
terior  partitions  will  be  of  hollow  W'\ 
Plans  are  being  prepared.  j 

LOS  ANGELES.  CAL. — Hotel,  5  atori 
and  base.  Clasts  A  construction.  Cos] 
not  stated.  Architect.  Albert  C.  Mai; 
tin.  Higgins  Bldg..  L.  A.  Owners,  Monj 
arch  Investment  Co.  The  building  wi{ 
occupy  a  corner  site  covering  an  are 
of  272x195  feet,  and  will  be  built  aro": 
a  court  140x150  feet.  There  will  In' 
total  of  200  guest  rooms  and  150  bni 
Construction  will  he  fireproof  throne 
out,  with  hollow  tile  partitions  :i 
concrete  floors.  Interior  will  he  li' 
ished  in  pine  and  hardwood.  Batli| 
will  have  cement  floors  and  tile  walnj 
scot.  Plans  provide  for  both  frelgl'l 
and  passenger  elevators,  steam  .hea 
vacuum  cleaning  and  a  hot  wate| 
plant.  Metal  window  sash  and  framei 
are  to  be  used.  Exterior  of  the  bull' 
ing  will  be  faced  with  cement  plasir 
Plans  are  now  'being  prepared. 

LOS  ANGELES,  CAL— Hotel,  3  St"' 
and  base,  brick.  Cost  not  stated.  •^' 
chitect,  A.  C.  Martin,  Higgins  Bldg..  ' 
A.  Owner,  Mrs.  Mathlkle  MiiLauglili' 
This  building  will  be  erected  at  'l' 
corner   nf   Union    and    Pico   streets     :>" 
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will  cover  nn  -.n-cn  ut  100x125  feet. 
Preliminary  plans  for  a  huilding  con- 
tainingr  stores  on  the  first  noor  and 
modern  liotel  rooms  aliove  have  been 
prepared.  Tlie  proposed  building-  will 
have  about  12.5  guest  rooms  and  three 
stores.  A  lease  is  now  pending  be- 
tween the  owner  and  a  lessee.  Interior 
finish  will  be  of  pine  throughout. 
Plans  provide  for  steam  heat  and  ele- 
vator service.  Exterior  will  be  faced 
with  pressed  briclt.  If  a  lease  is 
sig-npd  consi  ruction  will  he  started  at 
once. 

Contrnct.s  Awarded. 

LOS  ANGEI.KS.  CAI..— Hotel.  4  story 
and  base,  brick  and  steel,  $45,000.  Ar- 
chitects, Morg-an,  Walls  &  Morgan,  Van 
Nuys  Rldg.,  I..  A.  Owner,  Mrs.  F.  W. 
Sabichi.  Contractors,  Alpeter,  Hall  & 
Alpeter.  Ferguson  Bldg.,  L.  A.  Contract 
price,    $45,000. 

LOS  AXGELBS  CAL.— Hotel  and  the- 
atre, 3  story  and  base,  brick,  $70,000. 
Architect,  John  F.  Blee.  Union  League 
BI<Jg'.,  L.  A.  Owners,  Eniil  Olcovich, 
Carl  Stern,  Ben  Meyer  and  associates. 
Contractors.  Barker-Bradley  Construc- 
tion Co.,  1S24  East  ISth  St.,  L.  A.  Con- 
tract  price,    $70,000. 


LIBRARIES. 
Contracts  Awarded. 

LOS  ANGELE-S.  CAL.  —  Library,  1 
story  and  base.  Class  A  construction, 
$30,000.  Architects,  Train  &  Williams 
associated  with  F.  M.  Ashley.  Exchange 
Bldg.,  L.  A.  Owners,  City  of  Los  An- 
.e-eles.  Contractor,  C.  Karseboom,  1445 
Dana  St.,  L.   A.     Contra.ct  price,   $29,417. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAN  FRANCISCO  —  Structural  steel 
work  on  auditorium.  Cost  not  stated. 
Architect,  Director  of  Works,  Service 
Bldg.,  S.  F.  Owners,  Panama-Pacific 
International  Exposition  Co.  Bids  for 
furnishing,  fabricating  and  erecting 
the  structural  steel  and  cast  iron  work 
of  the  Exposition  Auditorium  were  re- 
ceived Thursday  morning  by  the  Com- 
mittee on  Buildings  and  Grounds.  Tlie 
Exposition  Company  set  aside  a  million 
dollars  for  the  structure,  and  it  is  to 
be  located  on  the  lot  formerly  occupied 
by  the  old  Jfeclianics'  Pavilion  and  for 
which  the  City  and  County  of  San 
Francisco  paid  $701,437.  The  Bids  re- 
ceived were  as  follows:  J.  G.  Will- 
iams Construction  Co.,  on  proposal  C, 
receiving  f.  o.  b  S-an  Francisco,  unload- 
ing-, storing,  hauling  and  erecting  the 
steel  and  cast  iron,  $S3,500.  Smith-Rice 
Co.,  proposal  C,  for  receiving,  unload- 
ing, storing  and  erecting,  etc,  $59,500. 
United  States  Steel  Products  Co.,  pro- 
posal A  for  furnisliing,  fabricating  and 
delivering  f.  o.  h.  San  Francisco,  $217.- 
23-8;  for  furnishing,  fatiricating  and  de- 
livering Eastern  terminal,  $164,835. 
California  Construction  Co.,  proposal  A, 
for  furnishing,  erecting,  riveting  all 
steel  and  cast  iron,  $314,060;  proposal 
B.  for  furnisibing,  fabricating  and  de- 
livering, San  Francisco,  $257,9-40;  for 
furnishing,  fabricating  and  delivering 
Eastern  terminal,  $204,940:  proposal  C, 
for  receiving,  f.  o.  b.  San  Francisco,  un- 
loading, storing,  hauling  and  erecting 
the  steel  and  east  iron,  $59,120.  Blume 
Construction  Co.,  for  receiving  t.  o.  b. 
San  Francisco.  unloading.  storing. 
hauling  and    erecting,    $39,000. 

SAN  FRANCISCO  —  Transportation 
Building,  frame  construction.  Cost  not 
stated.      Architect,    Director    of    Works, 


Service  Hldg.,  S.  F.  Owners,  Panama- 
Pacific  International  Exposition  Co. 
Tlie  Buildings  and  Grounds  Committee 
of  the  Panama-Pacific  International 
10x|)osltion  Co.  opened  bids  on  Tuesday, 
.May  27th,  for  the  construction  of  the 
Transportation  Building  and  for  the 
plumJjing  on  the  same.  Bids  on  the 
general  construction  were  taken  as 
follows:  (a)  Exposition  Co.  to  furnish 
lumber  and  (h)  contractor  to  furnisli 
luuber.  Lange  &  Bergstrom  were  low' 
on  both  propositions.  John  G.  Sutton 
Co.  was  low  on  the  plumbing  at  $19,300 
with  two  6ompetitor.s — The  Turner  Co., 
$19,490,  and  Wittman-Lyman  Co.,  $19,- 
441 — very  close.  Contracts  have  not 
been  awarded.  A  complete  list  of  these 
figures  will  be  found  under  the  heading 
of  San  Francisco  in  this  issue. 

SAN  FRANCISCO— Varied  Industries 
Building,  frame  construction.  Cosit  not 
stated.  Architect,  Director  of  Works, 
Service  Bldg.,  S.  F.  Owners,  Panama- 
Pacific  International  Exposition  Co. 
Bids  will  :be  opened  on  June  4th  by  the 
Buildings  and  Grounds  Committee  of 
the  Exposition  Co.  for  the  general  con- 
struction of  the  above  mentioned  'build- 
ing and  also  for  the  plumibing  and  in- 
stallation of  sewer  and  water  pipes  in 
the  same.  Plans  and  specifications  can 
be  secured  from  the  Director  of  Works. 
An  official  proposal  appears  in  another 
column   of  this  issue. 

SAN  FRANCISCO  —  Outfall  sewer. 
Cost  not  stated.  Engineer,  Director  of 
Works,  Service  Bldg.,  S.  F.  Owners, 
Panama-Pacific  International  Exposi- 
tion Co.  Bids  will  be  opened  on  June 
4th  for  the  construction  of  an  outfall 
sewer  in  the  Presidio  section  of  the 
Exposition  grounds.  Plans  can  be  se- 
cured from  the  office  of  the  Director  of 
Works.  An  official  proposal  appears 
in  another  column   of  this   issue. 


RAILROi!iD  CONST.,  STATIONS 
AND  EQUIPMENT. 

SAN  FRANCISCO— Metay  lockers  for 
car  barns.  Cost  not  stated.  Architect. 
City  Departm.ent  of  Architecture,  Tem- 
porary City  Hall,  S.  F.  Owners,  City 
and  County  of  San  Francisco.  Bids 
will  be  opened  on  June  4th  by  the 
Board  of  Public  Works  for  furnishing 
and  installing  metal  lockers  in  the 
Municipal  Car  Barns.  Geary  street. 
Plans  can  be  secured  from  the  Depart- 
ment   of   Architecture. 

PORTERVILLE,  TULARE  CO.,  CAL. 
— Railroad  station.  1  story  and  base 
brick  and  steel,  $20,000.  Architect,  En- 
gineering Department  Southern  Pacific 
Co.,  Flood  Bldg.,  S.  F.  Owners,  South- 
ern Pacific  Co.  Plans  for  a  new  pas- 
senger station  have  been  forwarded  to 
H.  V.  Piatt  at  Porterville,  and  he  is 
now  t-aking  figures  for  the  work.  The 
building  will  contain  two  waiting 
rooms,  station  offices  and  haggage  and 
express  rooms.  Interior  ifinish  will  be 
of  pine  with  some  hardwood.  A  cen- 
tral heating  system  will  be  installed- 
Exterior  of  the  station  will  be  faced 
with  pressed  brick.  A  clay  tile  roof 
will  be  used.  Plans  can  be  obtained 
from  H.  V.  Piatt  at  Porterville. 


RESIDENCES. 

SAN  FR.\NCTSCO— Residence  alter- 
ations, frame  construction,  $2,000.  Ar- 
chitect, Norman  R.  Coulter.  46  Kearny 
St.,  S.  F.  Owner,  L.  Gilpin.  Plans  for 
this  work  provide  for  the  raising  of 
the   present      two-story     dwelling    and 
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constructing  a  large  entry  hall  and  ad- 
ditional rooms  on  the  street  level.  New 
plastering,  plumbing,  painting  and 
electric  work  will  also  be  installed.  In- 
terior finish  will  be  of  pine  and  hard- 
ivnnd.  Exterior  of  tlie  'building  will 
lie  covered  with  cement  plaster  on 
etal  lath.  Plans  are  complete  and 
work  has  been  started  by  Day  Labor. 
SAN  FRANCISCO— Residences,  2,  2 
story  and  hase,  frame,  $3,000  each.  Ar- 
chitect.  Edward  E.  Young,  251  Kearny 
St.,  S.  F.  Owner,  E.  Ginley,  131  5th 
Ave.,  S.  F.  These  houses  will  be  erect- 
ed on  9th  avenue  north  of  Clement 
street.  Each  will  contain  seven  rooms 
and  hath.  Interiors  will  be  finished  in 
pine  and  liardwood  with  hardwood 
lloors  in  the  dining  rooms,  liviog 
rooms  and  reception  halls.  There  will 
ibe  open  fire  places  witli  brick  mantels. 
Tile  wainscoting-  will  .be  used  In  the 
bath  rooms  and  kitcliens.  Exteriors 
will  he  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
work  will  he  done  by  Dav  Labor. 

SAN  FRANCISCO— Residence.  2  story 
attic  and  ibase.  frame,  $12,000.  Archi- 
tects, Havens  &  Toepke,  46  Kearny  St., 
S.  F.  Owners,  S.  A.  Born  Building  Co., 
660  Market  St..  S.  F,  The  dwelling  will 
be  erected  in  the  West  Clay  Park 
Tract,  and  is  to  toe  similar  in  design  to 
several  other  very  attractive  homes 
recently  erected  in  that  tract  by  the 
same  firm.  Interior  finish  will  be 
largely  of  hardwoods  with  hardwood 
floors  used  in  all  principal  rooms. 
There  will  be  twelve  rooms,  three  baths 
and  a  sleeping  porch.  Plans  provide 
for  a  central  heating  system,  prohably 
hot  water,  open  fire  places  and  an  auto- 
matic water  heater.  Bath  rooms  will 
have  tile  floors  and  wainscot.  Mantels 
will  be  of  hrick  and  tile.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  work  will  Ije  done  by 
Day  Labor.  Mr.  Born  is  now  purchas- 
ing  all   materials. 

PIEDMONT,  ALAMEDA  CO..  CAL.— 
Residence,  2  story  and  'base,  frame, 
$2,500.  Architect,  none.  Owner,  J.  A. 
Gilmour,  4214  Howe  St.,  Oakland.  The 
dwelling  has  been  designed  to  contain 
six  rooms'  and  bath.  Interior  will  be 
finished  in  pine  with  hardwood  floors 
in  the  living  room,  dining  room  and 
reception  hall.  There  will  be  a  large 
open  fire  place  in  the  living  room  with 
■a  brick  mantel.  Tile  will  he  used  in 
the  bath  room  and  kitchen.  E.xterlor 
of  the  dwelling  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Lab  or. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence.  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  John  Hud- 
son Thomas.  First  National  Bank  Bldg., 
Berkeley.  Owner,  V.  S.  Kid.  The 
dwelling  will  be  erected  in  the  Clare- 
mont  Tract  and  has  been  designed  for 
an  eight  room  house  witli  baths  and 
sleeping  porches.  Interior  will  be  fin- 
ished in  pine  and  redwood  with  .hard- 
wood floors  in  the  principal  roo us. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  brick 
and  tile.  Tile  will  also  toe  used  in  the 
hath  room  and  kitchen.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  dwelling  will  be  cocred  with 
cement  plaster  on  metal  lath.  Plans 
arc   now  being  prepared. 

PIEDM'ONT,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame, 
$4,500      Architect,    Julia    Morgan,    Mer- 
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c.iiaiits'  Kxelmnge  Hldg-..  S.  F.  Owner. 
.Miss  Nellie  Conners.  Tlie  dvvtlling  lias 
been  designed  for  a  seven-room  house 
with  l.«tli  and  sleeping  porch.  Interior 
flnlsli  will  he  of  jiine  with  some  liard- 
wood  veneer.  Hardwood  doors  will  be 
used  in  the  principal  rooms.  There  will 
be  furnace  heat  and  open  fire  places, 
ilantels  will  be  of  brick.  Tile  will  be 
used  in  the  bath  room  and  kitchen.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
ligures  are  being  taken. 

O.^KL..\ND,  CAL. — Residence.  2  story 
and  base,  frame.  $4.00«.  Architect.  C. 
H  .Miller,  Foxcroft  Bldg..  S.  F.  Owner, 
U.  T.  Soutberland.  The  dwelling  has 
been  designed  for  a  six-roo.n  house 
with  b«th  and  sleeping  porch.  Interior 
finish  will  'be  of  pine  a»d  hardwood. 
Hardwood  floors  will  be  used  in  the 
dining  room,  living  room  and  reception 
hall.  There  will  toe  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
brick.  An  automatic  water  heater  will 
be  installed.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done 
by  Day  Labor. 

OAKLAND,  CAL. — Residence.  2  story 
and  base,  frame,  $5,500.  Architect, 
Claude  B.  Barton.  Security  Bldg..  Oak- 
land. Owner,  Claude  B.  Barton.  The 
dwelling,  which  has  been  designed  tor 
an  eight-room  house,  will  be  erected  at 
Adams  Point.  Interior  finish  will  be 
of  pine  and  hardwood  with  hardwood 
floors  In  the  principal  rooms.  There 
will  be  furnace  heat  and  open  Are 
places.  Mantels  will  be  of  brick.  Bath 
room  will  have  tile  wainscot.  Tile  will 
also  be  used  in  the  kitchen.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  building  will  he  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  subflgures  are 
being  taken. 

OAKLAND,  OAL.— Residence,  2  story 
and  base,  frame,  '  $5,500.  Architects, 
Milwain  Bros.,  Delger  Bldg.,  Oakland. 
Owner,  A.  H.  Dana.  The  house  has 
been  designed  to  contain  eight  rooms, 
hath  and  sleeping  porch  and  will  be 
erected  in  Rockridge  Park.  Interior 
will  be  finished  in  pine,  white  enamel 
and  hardwood.  Hardwood  floors  will 
be  used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  open 
Are  places  and  tile  or  brick  mantels. 
Tile  will  be  uired  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the  house 
will  he  covered  with  shingles.  Plans 
are   being  prepared   for   the  'work. 

OAKLAND,  CAL. — Residence,  2  story, 
attic  and  basement,  frame,  $30,000.  Ar- 
chitects, Milwain  Bros.,  Delger  Bldg.. 
Oakland.  Ofwner,  Mrsi  A.  J.  Larkey. 
The  house  will  be  erected  in  Crocker 
Highlands  and  will  contain  a  large 
number  of  rooms,  several  haths  and 
sleeping  porch.  A  garage  will  he 
erected  on  the  rear  of  the  lot.  Interior 
of  the  dwelling  will  be  finished  in  pine 
and  hardwood  with  hardwood  floors  in 
the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  brick  and  tile.  Tile  will 
he  used  in  the  bath  rooms  and  kitchen. 
.■\n  automatic  water  heater  will  be  in- 
stalled. The  exterior  of  the  residence 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  for  this  work 
are  being  prepared. 


iiAKI.AND,  CAU— Rcsidcnic,  2  story 
ami  base,  frame,  $i5,000.  Architect,  C. 
O.  Clausen,  Phelan  Bldg.,  S.  F.  Own- 
ers, George  Friend  Co.  The  dwelling 
will  be  erected  in  the  Thousand  Oaks 
Tract,  and  has  been  designed  to  con- 
tain seven  rooms,  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
throughout  with  hardwood  floors  in  the 
dining  room,  living  room  and  recep- 
tion hall.  There  will  be  open  fire 
places  and  tile  or  ibrick  mantels.  An 
automatic  water  .heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
etal  lath.  Plans  are  being  prepared 
and  when  complete  work  will  be  done 
by    Day   Labor. 

WOODSIDE,  SAN  MATEO  CO.,  CAL. 
— Residence,  2  story  and  base,  frame, 
$i5.000.  Architect,  Henry  C.  Smith, 
Hunboldt  Bank  Bldg.,  S.  F.  Owner, 
J.  J.  Graves.  Mr.  Graves  owns  a  large 
ranch  in  the  Moore  Tract  near  Wood- 
side  and  will  build  a  house  containing 
twenty  rooms,  six  baths  and  sleeping 
porches.  A  two-story  garage  with 
coniipletely  equipped  machine  shop  aiid 
storage  space  for  ten  machines  will 
also  be  erected  on  the  site.  Interior 
trim  for  the  residence  will  be  of  pine 
and  hardwoods.  Hardwood  floors  will 
be  used  in  all  of  the  principal  rooms. 
Bath  rooms  will  be  flnished  in  tile.  A 
central  heating  system,  probably  hot 
water,  will  be  installed.  The  e.xterior 
of  the  buildings  will  be  covered  with 
cement  plaster  on  metal  lath.  Roofs 
will  be  of  red  clay  tile.  Plans  pro- 
vide for  extensive  landscape  gardening, 
a  large  concrete  swimming  tank  and 
sunken  gardens.  Excavating  has  been 
started  and  subcontracts  for  the  bal- 
ance of  the  work  will   be  let  shortly. 

SAN  JOSE,  SANTA  CL.'^RA  CO.,  CAL. 
— Residence,  2  story  and  base,  frame, 
$3,500.  Architect.  F.  D.  Wolfe,  First 
National  Bank  Bldg..  San  Jose.  Own- 
er, J.  Murphy.  The  dwelling  has  been 
designed  for  v.  seven-room  house  with 
bath.  Interior  finish  will  he  of  pine 
with  so.Tie  hardwood  veneer.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms  and  reception  hall. 
There  will  be  a  large  open  fire  place 
in  the  living  room  with  a  brick  man- 
tel. Tile  will  be  used  in  the  bath  room 
and  kitchen.  Exterior  of  the  house 
will  be  covered  with  cement  plaster. 
Plans  are  complete  and  the  work  will 
be   done   by   Day  Labor. 

PASADENA,  LOS  ANGELES  CO.,  CAL 
— Residence, 2  story  and  base,  frame. 
Cost  not  stated.  Architects,  Parkinson 
&  Bergstrom,  Security  Bank  Bldg.,  L. . 
A.  Owner.  H.  O.  Ayer,  The  dwelling 
will  contain  sixteen  rooms,  several 
baths  and  sleeping  porches.  Interior 
finish  will  be  of  pine  and  hardwoods 
with  hardwood  floors  used  in  the  prin- 
cipal rooms.  There  will  be  furnace 
heat  and  open  Are  places.  Mantels 
will  be  of  tile.  Bath  rooms  will  have 
tile  floors  and  wainiscot.  An  auto- 
matic water  heater  will  be  Installed. 
The  exterior  of  the  house  will  be  cov- 
ered with  cement  plaster  on  metal 
lath  and  shakes.  PJans  have  been  re- 
vised and  new  figures  are  now  being 
taken. 

LOS  ANGE'LES,  CAL.— Residence,  2 
story  and  base,  frame.  Cost  not  stated. 
Architects,  Hunt  &  Burns.  Laughlin 
Bldg.,  L.  A.  Owner,  Milton  E.  Getz. 
The  dwelling  will  occupy  a  corner  site 
and  has  been  designed  for  an  eighteen 
room  house  with  all  modern  conven- 
iences. There  will  be  furnace  heat  and 
open   fire   places.      Interior   will    be    fln- 


ished in  pine,  hardwood  and  white 
enamel.  Hardwood  floors  will  be  used 
in  all  principal  rooms.  Mantels  will  he 
of  brick  and  tile.  Bath  rooms  will  have 
tile  floors  and  wainscot.  An  automatic 
water  heater  will  he  installed.  The 
exterior  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and   figures  are  being   taken. 

Contracts  Awarded. 

PORTLAND,  ORE.  —  Residence,  2 
story  and  hase,  frame,  $10,000.  Archi- 
tect, none.  Owner,  M.  A.  Ashley.  Con- 
tractors, H.  E.  Wood  &  Co,  S60  Will- 
iams Ave.,  Portland.  Contract  price, 
$10,000. 

PASADENA,  LOS  ANGELES  CO.,  CAL 
— Residence,  2  story  and  base,  frame, 
$10,000.  Architect,  Foss  Designing  and 
Building  Co..  100  East  Colorado  St., 
Pasadena.  Owner,  W.  C.  Leistikow. 
Contractors.  Foss  Designing  and  Build- 
ing Co.,  100  East  Colorado  St.,  Pasa- 
dena.    Contract   price,   $40,000. 


SCHOOLS. 


MENLO  PARK.  SAN  MATEO  CO.. 
CAL. — School,  1  story  and  base,  frame 
and  concrete.  $15,000.  Architect,  J.  W. 
Dolliver,  Royal  Insurance  Bldg..  S.  F. 
Owners,  Menlo  Park  School  District. 
Plans  for  a  four-room  building  as  de- 
signed by  Architect  Dolliver  have 
been  accepted  hy  the  Board  of  School 
Trustees.  The  building  is  so  arranged 
that  additions  may  easily  he  made  at  a 
later  date.  This;  structure  will  re- 
place the  building  destroyed  hy  fire 
some  months  ago.  Interior  will  he 
flnished  in  pine.  Exterior  will  probably 
■be  faced  with  cement  plaster.  Work- 
ing drawings  are  being  prepared  and 
bids  will  be  called  for  shortly. 

SAN  FRANCISCO  —  School,  2  story 
and  base,  frame  and  concrete.  Cost 
not  stated.  Architect.  City  Department 
of  Architecture.  Te.nporary  City  Hall. 
S.  F.  Owners,  City  and  County  of  San 
Francisco.  Eight  sets  of  hids  weie 
opened  at  Wednesday's  meeting  of  the 
Board  of  Public  Works  for  the  general 
construction  of  the  Edison  School.  Mon- 
son  Bros,  were  low  at  $42,677,  but  no 
contract  was  awarded.  A  complete  list 
of  these  bids  will  be  found  under  tlie 
heading  of  San  Francisco  in  this  issue. 
HUNTINGTON  PARK,  LOS  ANGELES 
CO..  CAL. — ^School,  2  story  and  base, 
brick.  Cost  not  stated.  Architect. 
George  W.  Eldredge.  Los  Angeles  In- 
vestment Bldg..  L.  A.  Owners,  Hunting- 
ton Park  School  District.  The  build- 
ing will  cover  an  area  of  119x120  feet, 
and  has  been  designed  in  the  Italian 
Renaissance  style.  Construction  will 
be  practically  fireproof.  There  will 
be  steam  heat  and  a  modern  system  of 
ventilation.  Exterior  of  tlie  building 
will  be  faced  with  pressed  brick.  Bonds 
to  the  amount  of  $S0,000  have  been 
voted.  Plans  are  now  being  prepared 
and   bids   will   be   called   for   shortly. 

LOS  ANGELES,  CAL.— School.  2  story 
and  base,  brick,  $30,000.  Architect,  H. 
M.  Patterson,  O.  T.  Johnson  Bldg..  L. 
A.  Owners.  Woman's  Board  of  Home 
Missions  of  the  Presbyterian  Church. 
The  building  will  cover  an  area  of  90x 
90  feet.  The  first  floor  is  to  be  ar- 
ranged for  class  rooms,  olBces  and  a 
I-.irge  dining  room.  Upper  floors  will 
be  divided  into  apartments.  Interior 
finish  will  be  of  pine  with  some  hard- 
wood floors.  Plans  provide  for  six 
baths  which  will  have  cement  floors 
and  tile  wainscot.  There  will  be  ste.im 
heat.     Exterior  of  the   building  will  be 
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fat-eii  \vitli  cetneul  plaster.  Plans  are 
i'oin|>Iete   'and    figures    are    being    taken. 

SAN  JO«E,  SANTA  CL^RA  CO.,  CAL. 
— School,  1  story  and  base,  reinforced 
concrete,  $Gn.OI)0.  Architect.  Norman  F. 
-Marsh,  Broadway  Central  Bldg.,  L,.  A. 
Owners,  Hester  School  District.  This 
work  .has  been  mentioned  here  a  num- 
ber of  times  before  when  plans  were 
forjnerly  out  for  figures.  Tlie  revised 
drawings  are  now  being  figured  and 
bids  will  be  opened  by  the  School  Trus- 
tees on  June  "tli.  The  building  will 
contain  14  class  rooms  and  an  assem- 
lily  hall.  Construction  will  be  as  near 
fireproof  as  the  funds  available  will  al- 
low. Plans  may  be  secured  from  the 
architect  or  from  the  Clerk  of  the  Hes- 
ter School  District,  Herbert  C.  Jones, 
Knox   Bldg.,   San  Jose. 

LAGUNA  SCHJOOI^  DISTRICT,  FRES- 
NO CO..  CAL.. — School,  1  story  and  base, 
brick..  $10,000.  Architects,  Swartz, 
Hotchkin  &  Swartz,  Fresno.  Owners, 
Laguna  Sc-hool  District.  The  building 
lias  been  designed  for  a  district  school 
and  will  contain  four  class  rooms.  In- 
terior will  be  finished  in  pine  with 
some  maple  floors.  There  will  be  a 
central  heating  system.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  now  being  prepared 
and   bids  will  be  called   for  shortly. 

FRESNO,   FRESNO  CO.,  CAL— School, 

1  story  and  base,  brick.  Cost  not  stat- 
ed. Architects,  Swartz,  Hotchkin  & 
Swartz,  Fresno.  Owners,  Walnut 
School  District.  The  building  will  con- 
tain three  class  rooms,  offices  and  toi- 
lets. Interior  will  be  finished  in  pine 
throughout.  There  will  be  a  central 
heating  system.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Design  is  in  the  classic  stj'le.  Plans 
are  being  prepared  and  figures  will  be 
called   for   s.hortly. 

SEATTLE.    WASH. — School  additions, 

2  story  and  base,  brick,  $50,000.  Archi- 
tect not  stated.  Owners,  City  of  Seat- 
tle. Bids  for  this  work  were  opened 
on  Tuesday  last  and  show  Ditlefsen  & 
Gehring,  Epler  Bldg.,  low  at  $45,875  on 
proposition  A  and  $45,875  on  proiposi- 
tion  B.  This  firm  will  probably  be 
awarded    the    contract. 

SEATTLE,  WASH. — School.  2  story 
and  base,  reinforced  concrete,  $80,000. 
Architect's  name  not  given.  Owners, 
City  of  Seattle.  Bids  for  the  construc- 
tion of  the  Lake  School  as  opened  at 
the  last  meeting  of  the  Board  of  Educa- 
tion show  Pinne  &  Gjarde  low  at  $7S,- 
614  on  proposition  A  and  $79,159  for 
proposition  B.  A  conti-act  will  prob- 
ably be  awarded  at  the  next  meeting 
of  the  Beard  of  Education.  These  fig- 
ures include  lieating  and  plumbing. 
♦ 

STORE. 

SAN  FRANCISCO — Stores  and  offices 
alterations,  3  story  and  base.  Class  C. 
Cost  not  stated.  Architect,  Henry  Sher- 
mund.  Mills  Bldg.,  S.  F.  Owner,  Bar- 
bara Suter.  The  building,  which  is  to 
undergo  repairs  is  located  at  325  Bush 
street.  Plans  will  proirte  for  the  com- 
r)lete  alteration  of  the  first  floor  and 
basement  which  are  to  be  occupied  by 
a  large  restaurant.  Tliere  will  be  new 
painting,  plastering,  electric  work  and 
plumbing.  Upper  floors  will  not  be  al- 
''led.  Plans  are  complete  and  figures 
I    c    being   taken. 

SEATTLE,  WASH. — Stores  and  lofts, 
4  story  and  base,  steel  and  concrete, 
1150,000.  Architect.  Saunders  &  Law- 
ton.    Alaska       Bldg-.      Seattle.      Owner's 


iia.iK'  withlield.  I'rcliminary  plans 
Iku'c  been  prepxircd  for  a  large  com- 
mercial structure  which  is  to  be  erect- 
ed in  tlie  wholesale  district.  There 
will  be  several  stores  on  the  first  floor 
and  upper  floors  will  be  arranged  for 
lofts  for  storage  purposes.  Founda- 
tions and  bearing  walls  will  be  de- 
signed to  carry  four  additional  stories. 
Construction  will  be  fireproof.  Metal 
window  frame.s  and  sash  are  to  be  spe- 
cified. Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
being  prepared.  Further  mention  will 
be  made  of  tiie  work  when  plans  are 
ready  for  figures. 

VANCOUVER,  B.  C— Stores  and  of- 
fices, 15  story  and  base,  reinforced  con- 
crete. Cost  not  stated.  Architect, 
Thomas  Hooper,  Winch  Bldg.,  Vancou- 
ver. Owner's  name  withheld.  This 
building  is  proposed  for  the  corner  of 
Granville  and  Dunsmuir  streets.  The 
building  will  be  120x120  with  a  tower 
of  five  additional  stories.  It  will  be 
erected  for  stores  on  the  ground  floor 
and  offices  above.  The  specifications 
call  for  high-speed  elevators  and  an 
entire  modern  equipment  usually  found 
in  such  structures.  It  is  possible  that 
contract  tenders  will  be  invited  within 
the  next  six  weeks.  Exterior  will  be 
covered  with   pressed  brick  and  tile. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL. 
— Stores  and  offices,  alteration,  4  story 
brick  and  steel.  $70,000.  Architect, 
Henry  H.  Meyers,  Kohl  Bldg.,  S.  F. 
Owners,  Kile,  Wll.hoit  &  Mough.  The 
Yose.iiite  Theatre  Building,  one  of  the 
best  known  office  structures  in  Stock- 
ton, is  to  undergo  thorough  remodeling. 
A  new  steam  heating  system  will  be 
installed,  new  interior  trim,  plumbing, 
electric  work  and  elevators.  Additions 
will  be  made  in  portions  of  the  build- 
ing. Exterior  will  be  faced  with 
pressed  brick  and  terra  cotta.  Plans 
are  complete  and  bids  are  now  being 
taken. 

LOS  ANGELES,  CAL. — ^Stores  and 
lofts,  0  story  and  base,  brick  and 
steel.  Cost  not  stated.  Architect,  A. 
F.  Rosenheim,  H.  W.  Hellman  Bldg.,  L. 
A.  Owners,  Besinger  Estate.  The 
building  will  be  erected  on  Los  Ange- 
les street,  near  9th,  and  will  cover  an 
area  of  88x146  feet.  The  first  floor  will 
be  arranged  for  stores  and  upper  floors 
for  light  lofts.  There  will  be  steam 
heat,  elevator  service,  metal  window 
sash  and  frames  and  fireproof  doors. 
Interior  finish  will  be  of  pine  through- 
out. Patent  store  fronts  are  specified. 
Exterior  of  the  building  will  be  faced 
with  terra  cotta.  Plans  will  be  com- 
plete and  ready  for  figures  within  a 
week    or    ten    days: 

LOS  ANGELES,  CAL. — Stores  and  of- 
fices, 13  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  Architect. 
Thornton  Fitzhugh,  Pacific  Electric 
Bldg.,  L.  A.  Owners,  Building  Owners 
Co.  This  building  has  been  mentioned 
here  before  when  the  architect  was 
first  commissioned  to  prepare  plans. 
A  site  on  6th  street  between  Hill  and 
Olive  streets  has  been  secured,  and 
construction  will  be  started  as  soon 
as  the  temporary  buildings  now  occu- 
pying the  site  can  be  wrecked.  Con- 
struction will  be  fireproof  throughout 
with  reinforced  concrete  walls,  concrete 
floors  and  roof  and  hollow  tile  interior 
partitions.  Interior  will  be  finished  in 
metal  trim,  marble  and  hardwoods. 
There  will  be  elevator  service,  steam 
heat,  a  vacuum  cleaning  system  and 
•  •>)'    ".hptes.     Metal   window   sash   and 


frames  are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  and  terra  cotta.  Bids  will  be 
called  for  within  a  week  or  ten  days. 
Contracts  Awarded. 

PORTLANI>.  ORE — Stores  and  offices, 
.  .  stories,  reinforced  concrete  or  steel 
frame.  Cost  not  given.  Architects, 
Doyle  .S:  Pvitterson,  Worcester  Bldg., 
Portland.  Owners,  H.  L.  Pittock  et  al. 
Contractors,  Brayton  Engineering  Co., 
Lumberman's  Bldg.,  Portland.  Con- 
tract price  cannot  be  given  as  the 
height  of  the  structure  has  not  been 
decided  upon.  The  contract  lias  prob- 
ably been  awarded  on  a  percentage 
basis. 

LOS  ANGELES,  CAL.  —  Stores  and 
lofts,  5  story  and  base,  reinforced  con- 
crete, $120,000.  Architects,  Morgan. 
Walls  &  Morgan,  Van  Nuys  Bldg.,  L.  A. 
Owner,  Mrs.  F.  W.  Sabichi.  Contrac- 
tors, Richards-Neustadt  Construction 
Co.,  Wright  and  Callender  Bldg.,  L.  A. 
Contract    price,    $120,000. 

LOS  ANGELES,  CAL.  —  Store  and 
lofts,  3  story  and  base.  Class  A  con- 
struction, $37,000.  Architect,  Frederick 
Noonan,  Wright  and  Callender  Bldg., 
L,  A.  Owner,  Frank  H.  Shafer.  Con- 
tractors, Hardeline-Breunie  Wood- 
working Co.,  Central  Bldg.,  L.  A.  Con- 
tract  price,    $37,000. 


SEALED  PROPOSALS. 


PHOk»OSALS     FOR     C.\1VAI,     SUPPI,IBS. 

CANAL  CIRCULAR  778— Proposals 
for  Two  Lock  Entrance  Floating  Cais- 
sons and  Their  Equipment. — Sealed  pro- 
posals will  be  received  at  the  office  of 
the  general  purchasing  officer.  Isthmian 
Canal  Commission.  Washington,  D.  C, 
until  10:.'10  a.  m.,  July  21,  liH.-*,  at  which 
time  they  will  be  opened  in  public  for 
furnishing  the  above  mentioned  arti- 
cles. Blanks  and  general  information 
relating  to  this  circular  (No.  778)  may 
lie  o<btained  from  this  office  or  the  office 
of  the  assistant  purchasing  agent,  1086 
North  Point  street,  San  Francisco,  Cal.; 
also  from  the  U.  S.  engineer  offices  in 
tlie  following  cities:  Seattle.  Wash.; 
Los  Angeles,  Cal.  F.  C.  BOGGS,  major, 
corps  engineers,  U.  S.  A.,  general  pur- 
chasing  officer. 

♦ 

PROPOSALS     FOR     MET.*L     LOCKERS. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San   Franoisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
oVluok  p.  111.  unci  3  o*(-lork  p.  iii.  ou 
>VeiIiieHiIay,  the  4tli  iliiy  of  June,  19l:<, 
for  doing  tlie  following  work,  includ- 
ing the  furnishing  of  tlie  necessary 
labor  and   materials   therefor,   to   wit: 

The  furnisliing  and  installing  of 
metal  lockers  in  the  car  barn  of  tlie 
Geary   Street   Municipal   Railway. 

Said  work  must  be  done  in  accord- 
ance with  the  plans  and  specifications 
therefor  on  file  in  tlie  office  of  the 
Board  of  Public  Works,  to  which  ref- 
erence is  hereby  made,  and  must  be 
commenced  within  forty-five  (45)  days 
and  completed  within  sixty  (60)  days 
from  the  date  of  the  contract  to  be 
made   and    entered    therefor. 

The  amount  of  bond  for  failthful  per- 
formance  has   been    fixed   at   $200.00. 

All  proposals  offered  shall  be  accom- 
panied -by  a  check  certified  by  a  re- 
sponsible l).ank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors  of  said 
City    and    County,    for   an    aniount    not 
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less  than  ten  per  centum  of  the  aggre- 
gate of  the  proposal,  and  no  proposal 
will  be  considered  unless  accompanied 
liy   such   check. 

Printed  proposal  forms  Tvill  be  fur- 
iiislied  gratuitously  upon  application  at 
the  office  of  tlie  City  HIngineer,  and  all 
i])roposals  must  be  made  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
the   right   to   reject  any   and   all  bids. 

By  order  of  the  Board  of  Public 
Works.  F.  J.  CHURCHILL, 

Secretary. 


PKOI'OSALS     FOB     ROCK     CRUSHER. 

ROiCIi  ORllSmNG  PLANT — Fort  Mc- 
Dowell, Cal. — Sealed  proposals,  in  trip- 
licate, will  be  received  here  until  11 
a.  111.,  June  4,  1913,  for  installing  rock 
crushing  plant.  Information  furnished 
on  application.  U.  S.  reserves  the  right 
to  reject  any  or  all  bids.  Envelopes 
containing  proposals  should  be  in- 
dorsed "Proposals  for  Rock-Crushing 
Plant."  addressed  to  Captain  JAMES 
LONGSTHEET.  constructing  quarter- 
master. 


PROPOSALS   FOR   SLIIICE  GATES. 

SLUICE  GATES — Department  of  the 
Interior.  U.  S.  Reclamation  Service, 
Washington,  D.  <C. — ^Sealed  proposals 
will  be  received  at  the  office  of  the  U. 
S.  reclamation  service,  Boise,  Idaho, 
until  2  p.  m.,  June  IG,  1013,  for  furnish- 
ing sluice  gates  for  the  new  Jackson 
Lake  dam.  Snake  River  storage  project, 
Idalio-Wyoming.  For  particulars  ad- 
dress U.  S.  reclamation  service,  Biose, 
Idaho,  or  Washington,  D.  C.  A.  P. 
DAVIS,   acting  director. 


PROPOSALS     FOR     PUMPING     UNITS. 

PUMPING  UNITS  AND  FRAME- 
WORK— Department  of  the  Interior,  U. 
S.  Reclamation  Service,  Los  Angeles. 
Cal. — Sealed  proposals  will  be  received 
at  this  office  until  S  p.  m.,  June  3,  1913, 
for  furnishing  and  delivering,  f.  o.  b. 
cars  shipping  point,  trtree  2,250-gallons- 
per-minute  vertical  direct-connected 
pumping  unit  and  additional  sections 
of  steel  franework  for  above  pumping 
units;  also  for  one  900-gailons-per- 
inute  horizontal  direct-connected 

pum'ping  unit.     O.  H.  ENSIGN,  consult- 
ing engineer. 


PROPOSALS    FOR    BUILDING. 

BUILDING — Department  of  the  Inte- 
rior. Office  of  Indian  Affairs,  Washing- 
ton, D.  C. — •Sealed  proposals,  plainly 
marked  on  the  outside  of  the  sealed 
envelope  "Proposals  for  Brick  Hospital 
and  additions  to  Brick  Buildings,  Pine 
Ridge  Indian  School.  South  I>akota," 
and  addressed  to  the  commissioner  of 
Indian  Affairs,  Washington.  D.  C,  will 
be  received  at  the  Indian  Office  until  2 
o'riork  p.  in.  of  Jnne  IS.  1913,  for  furn- 
ishing materials  and  labor  for  the  erec- 
tion of  a  brick  hospital,  addition  to 
brick  laundry,  addition  to  ibrick  mess 
•hall  and  additions  to  two  brick  dormi- 
tories at  the  Pine  Ridge  Indian  School. 
South  Dakota,  in  strict  accordance  witli 
the  plans,  specifications  and  instruc- 
tions to  'bidders,  -which  may  be  exam- 
ined at  this  office,  the  office  of  the  su- 
pervisor of  construction,  Denver.  Colo., 
and  at  the  school.  For  further  infor- 
mation apply  to  tlie  superintendent  of 
the  Pine  Ridge  Indian  School.  Pine 
Ridge,.  S.  D,  C.  F.  KAUKE.  acting  com- 
missioner. 


PROPOSALS    FOR    BUILDING. 

BRICK  KO'SPITAL — Department  of 
the  Interior,  Office  of  Indian  Affairs, 
Washington,  D.  C. — ^Sealed  proposals 
plainly  marked  on  the  outside  of  the 
sealed  envelope  "Proposals  for  Brick 
Hospital,  Canton  Indian  Insane  Asy- 
lum, S.  Dak.,"  and  addressed  to  the  com- 
missioner of  Indian  Affairs,  Wasliing- 
ton,  D.  C,  will  be  received  at  the  In- 
dian office  until  3  o'clock  p.  in.,  June  34, 
1913,  for  furnishing  materials  and  labor 
for  the  erection  of  a  ibrick  hospital  at 
the  Canton  Indian  Insane  Asylum,  S. 
Dak.,  in  strict  accordance  with  the 
plans  and  specifications,  and  instruc- 
tions to  biddeis,  which  may  be  exam- 
ined at  this  office,  the  office  of  the  su- 
pervisor of  construction,  Denver,  Colo., 
and  at  the  asylum.  For  additional  in- 
formation a>piply  to  the  superintendent 
of  the  Canton  Indian  Insane  Asylum, 
Canton,  S.  Dak.  C.  F.  HAUKE,  acting 
commissioner. 


NOTICE  TO   CONTRACTORS. 


TREASURY  DEPARTMENT,  Office  of 
the  Supervising  Architect,  Washington, 
D.  C.  Mav  5,  1913.  — SEALED  PRO- 
POSALS will  be  received  at  this  office 
until  3  o'clock  P.  M.  on  the  »th  day  of 
June,  1913,  and  then  opened,  for  a  con- 
duit and  wiring  system  in  the  United 
States  Marine  Hospital.  San  Francisco, 
Oal.,  in  accordance  with  drawing  and 
specification,  copies  of  which  may  be 
had  at  this  office  or  at  the  office  of  the 
Supervising  Superintendent  of  Con- 
struction. tJ.  S.  Post  Office.  San  Fran- 
cisco. Ca!..  at  the  dis<?retion  of  the  Su- 
pervising  Architect. 

O.   WENDEROTH. 
Supervising  Architect.    (*) 


PROPOSALS  FOR  BOAT  HOUSE. 

SEALED  bids  or  proposals  are  in- 
vited to  be  delivered  to  the  Board  of 
Park  Directors  of  the  City  of  Oakland, 
at  its  office  in  the  City  Hall  Annex,  1728 
Broadway.  Oakland.  California.  on 
AVeane!idny,  the  11th  dny  of  June,  1913, 
het«veen  the  hours  of  2  o'clock  and  3 
o'clock  p.  ni.,  for  furnishing  necessary 
labor  and  materials  for  and  in  the  con- 
struction of  a  reinforced  concrete  Boat 
House  on  the  west  shore  of  Lake  Mer- 
ritt  for  the  Board  of  Park  Directors  of 
the  City  of  Oakland,  Alameda  County, 
California,  in  accordance  with  the  spe- 
cifications therefor  on  file  in  the  office 
of  said  Board  of  Park  Directors,  to 
which  specifications  reference  is  here- 
by made  for  full  particulars.  Propo- 
sals shall  be  made  upon  blank  forms, 
which  will  he  furnished  by  the  secre- 
tary of  the  Board  of  Park  Directors 
upon   application. 

All  work  done  and  materials  furn- 
ished shall  be  to  the  approval  of  Wal- 
ter D.  Reed,  architect  for  the  Board  of 
Park  Directors,  and  to  the  acceptance 
of  the   Board   of  Park   Directors. 

To  secure  faithful  performance  of 
contract  a  bond  in  the  sum  of  Fifteen 
Thousand  Dollars  ($15,000)  with  sure- 
ties approved  by  the  Board  of  Park  Di- 
rectors, shall  be  required,  or  successful 
bidder  shall  deposit  with  the  Auditor  a 
certified  check  upon  some  solvent  bank 
for  said  .amount  for  the  faithful  per- 
formance of  said  contract,  and  a  bond 
of  ififty  (50)  per  cent  of  the  contract 
price,  with  sureties  approved  by  the 
City  Attorney  and  the  Board  of  Park 
Directors  for  the  protection  of  persons 
furn4s.hing  labor  and  material  shall 
also  be   required. 

Work  shall  be  commenced  within 
thirty  (30  days  and  shall  be  completed 
within  one  hundred  and  fifty  (150) 
days   from   date   of  contract. 


Each  bid  shall  bear  the  affidavit  of 
liidder  as  required  by  Section  126  of  the 
Charter  of  the  City  of  Oakland. 

Each  bid  must  be  accompanied  by  a 
check  of  ten  per  cent  of  amount  of  bid, 
payable  to  "Frank  M.  Smith,  City 
Clerk,"  certified  by  a  responsible  bank, 
which  check  shall  be  forfeited  to  the 
City  of  (;)akland  should  the  bidder  re- 
ceiving an  award  fail  within  ten  (10) 
days  after  acceptance  of  bid  to  enter 
into  •a  contract  and  furnish  the  bond 
required   as   set   forth    in   this   notice. 

The  Board  of  Park  Directors  reserves 
the  right  to  reject  any  or  all  bids  or 
any  bid  or  any  separate  item  mentioned 
in  tills  proposal. 

By  order  of  the  Board  of  Park  Direc- 
tors. HENRY  F.  VOGT, 

Secretary. 

• ■ 

NOTICE   TO    CONTRACTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Company,  in  Room 
•lis  Exposition  Building,  Pine  and 
Battery  Streets,  San  Francisco.  Cali- 
fornia, at  11  o'clock  A.  M.,  Wednesday, 
June  4th,  1913  for  the  Construction  and 
Erection  of  Presidio  Storm  Sewer  Out- 
fall in  accordance  with  the  plans  and 
specifications  on  file  in  the  office  of 
Director   of   Works. 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  tlif 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  or  cash  in 
the  sum  of  ten  (10)  per  cent  of  the 
amount  bid,  or  the  same  will  not  be 
considered.  \\nien  the  award  of  con- 
tract is  made  all  checks  will  be  re- 
turned to  the  respective  bidders,  excei^i 
tliat  filed  with  the  accepted  proposal  or 
hid,  which  check  will  be  returned  upon 
the  successful  bidder  signing  the  con- 
tract and  filing  the  required  bond.  A 
bond  in  the  sum  of  fifty  (50)  per  cent 
of  the  contract  price  will  be  required 
for  the  faithful  performance  of  the 
contract;  the  sureties  thereon  must  be 
satisfactory  to  tlie  Buildings  and 
Grounds  Committed  of  the  Panama- 
Pacific  International  Exposition  Com- 
pany. 

Progressive    payments   will    he    made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion  Company. 

Plans  and  specifications  for  the  work 
may  he  obtained  from  the  Director  of 
Works,  at  Room  207  Service  Buildinc 
Fillmore  and  Chestnut  Streets.  S-ui 
Francisco,  by  depositing  $5.00.  whi^ 
will  be  refunded  upon  the  return  of 
the  nlans  and  specififations  in  good 
condition. 

By  order  of  the  Buildings  and 
(■Jrounds  Comiiittee. 

WILLIAM    H     CROCKER. 

Chairman.      (* ' 

— ♦ 

NOTICE     TO     CONTB  ACTORS. 

P.^\NAMA-PACIFIC       INTF-llN  ATIONAI. 

EXPOSITION. 

SEALED  PROPOSALS  will  be  receiv- 
ed bv  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternntional  Exposition  Comnanv  at 
noom  415.  in  the  Exposition  Building. 
Pine  and  Battery  Streets.  Sui  Fran- 
cisco. California,  at  10::t«  A.  M.  Tuesday 
June  9«h,  1913.  for  tl'e  Excnvntlon  anil 
Concrete  and  Cement  Wiirk  for  Foun- 
dation and  bnseiiient  of  The  Exiiosltlou 
Auditorium,  in  accord^-Jnce  with  the 
plans  and  specifications  nn  file  in  the 
ofticp  of  the  Director  of  Works. 

Each  proposal  must  be  accompanied 
!iy  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the 
su  n  of  ten  (10)  per  cent  of  the  amount 
hid.  or  the  same  will  not  he  considered. 
When  the  award  of  contract  is  made 
all  checks  will  h?  returned  to  the  re- 
spective nidders.  except  that  filed  with 
the  accented  proposal  or  bid.  which 
chock  will  be  returned  upoy  .the  suc- 
cessful bidder  signing  the  contract 
and  tiling  the  required  Bond. 
In  the  sum  of  fifty   (50)   per  c 
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contract  price  will  be  requii-ed  for  tlie 
faithful  performance  of  the  contract; 
the  sureties  thereon  must  be  satisfac- 
tory to  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
termitlonal    E'X])Osition    Company. 

ProgreFsive    payments    will    be    made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion Company. 

Plans  and  specifications  for  the 
work  may  be  obtained  from  the  Di- 
rector of"  Works,  Itoom  Ii07  Service 
Building.  Fillmore  and  Cliestnut 
Streets,  San  Francisco,  by  depositing 
$10,00,  which  will  be  refunded  upon  the 
return  of  tlie  plans  and  specifications  in 
good   condition. 

By  order  of  the  Buildings  and 
Grounds  Committee. 

WlbLiIAJVI  H,   CROCKER, 

Chairman.    (*) 


NOTICE   TO   CONTRACTORS. 


SEALED  BIDS  will  be  received  at 
the  ofBce  of  tlie  Comptroller,  Univer- 
tJty  of  California,  Berkeley,  at  10  A.  M., 
Thuraday,  June  liHIi,  on  Bxenvatlon 
iiud  Concrete,  Structural  Steel  and 
Steel  Erection,  Granite  AVork,  Marble 
Work,  Elevator,  and  Ornamental  Metal 
Work,  for  tbe  Satber  Campanile  on  the 
gi'ounds  of  the  University  of  Ca.lifor- 
nfa,  Berkeley, 

Flans'  and  specifications  axe  on  file  in 
9;iidp  office  and  may  be  obtained  upon 
payment  of  a  deposit  of  $5.00. 

N'O  bids  will  be  received  unles's  ac- 
coinipanied  by  a  certified  check  or 
bond,  equail  to  10%  of  the  bid,  to  secure 
execution  of  tlie  contract  by  the  suc- 
cessful bidder.  The  right  is  reserved 
to  reject  «nv  or  all  bi'ds. 
THE  REGENTS  OF  THE  UNIVERSITY 

OF  CALIFORNIA.  (•) 


NOTICE   TO   CONTRACTORS. 


Oflice  Constructing  Quartermaster, 
Fort  .Ma?on.  Cal.,  May  2S,  1913. — 
SEALED  PROPO.SALS.  in  triplicate,  for 
furnlNhln^  and  instnllinj?  certain  addi- 
tional power  plant  apparatus  at  Letter- 
man  General  Hoxpltnl,  Presidio  of  San 
Francisco,  Cal.,  will  be  received  iiere 
until  11  A.  M.  12tb  June,  lOlS,  and  then 
oipened.  Plans,  specifications  ,  iblank 
foi-ms  and  necessary  information  can  be 
Obtained  here.  Deposit  of  $10.00  re- 
quired to  insure  return  of  plans,  etc. 
Envelopes  containing  proposp-ls  to  be 
en'dorsed  "Proyosals  for  power  plant 
apparatus"  and  addressed  to  CAPT.  E. 
S.  WALTON,  Q.  M.  C.  (*) 


Panama-Pacific  Co. 

Opens  Bids  On 

Big  Jobs. 

Lnnp;e  A  Bergstroni  Low  3len  For  Con- 
struction   of    Transportation    Build- 
in^..    No   A^vard   Made. 


The  Buildings  &  Grounds  Committee 
of  the  Panama-Pacific  International 
Exposition  Company  opened  bids  on 
Tuesday,  May  27th,  for  the  construction 
of  the  Transportation  Building,  another 
of  the  large  exhibit  palaces  which  is  to 
toe  erected  in  the  Exhibit  Section  of  the 
Harbor  View  site.  Bids  for  the  plumb- 
ing on  the  same  were  also  opened.  Bids 
on  the  general  construction  were  taken 
as  follows:  (a)  Exposition  Company  to 
furnish  lumber  and  (b)  contractor  to 
furnish  lumber.  Lange  &  Bergstrom 
were  low  on  both  propositions,  (a) 
$252,065;  (b)  $35S,51S.  John  G.  Sutton 
was  low  on  the  plumbing  at  $19,300 
with  two  competitors,  The  Turner  Co., 
$19,490  and  Wittman-Lyman  Co.,  $19,- 
411,  very  close.  Contracts  have  not  been 
awarded.  The  following  is  a  complete 
list  of  the  bids  as  presented: 


General      Construction      'I'rnnsportallon 
Bulldlns. 

Lange  &  Bergstrom,   (a)   $252,065;   (b) 

$358, 51S. 

Streshlow,    Freeze      &    Peterson      (a) 

$261,000;    (b)    $363,500. 
J.   Monk,    (a)   $279,975. 
Commary-Peterson    Co.    (a)    $296,500. 
F.  Rolandi   (a)   $306,900;   lb)   $430,000, 
PlHuiliiits   TrnnsiKtrtation    Building. 

Lettich    Bros $20,529 

Kiernan  &  O'Brien 23,116 

F,   W.  Snook   &  Co 20,600 

J.  G.  Sutton 19,300 

Burnham    Plumbing    Co 19,692 

Robert    Dalziel    Jr,    Co 21,987 

F.    W.    Wilson 19,875 

Peterson-James    Co 23,760 

The   Turner   Co 19,490 

Wittman-Lyman     Co 19,441 


Auditorium  Steel 
Bids  Are  Opened. 


Exposition    Company    Open    Figrures    for 

Structural    Steel    and    Iron    AVork 

For    Tbe    Auditorium. 


Smith  Rice  Company,  Proposal  "C" 
for  receiving,  unloading,  storing  and 
erecting,    etc.,   $59,500. 

United  States  Steel  Products  Com- 
pany, Proposal  "B"  for  furnishlngj 
fabricating  and  delivering  f,  o.  b.  San 
Francisco,  $217,238;  for  furnishing,  fab- 
ricating and  delivering  Eastern  ter- 
minal,   $104,835, 

California  Construction  Company, 
Proposal  "A"  for  furnishing,  fabricat- 
ing, erecting,  riveting  all  steel  and  cast 
iron,  $314,060;  Proposal  "B"  foP  fur- 
nishing, fabricating  and  delivering, 
San  Francisco,  $257,940;  For  furnish- 
ing, fabricating  and  delivering  Eastern 
terminal,  $204,940;  Proposal  "C"  for  re- 
ceiving, f.  o.  lb.  San  Francisco,  un- 
loading, storing,  hauling  and  erecting 
the  steel  and  cast  iron,  $59,120, 

Blu.iie  Construction  Company:  For 
receiving  f,  o.  b.  San  Francisco,  un- 
loading, storing,  liauling  and  erecting, 
$39,900, 


Bids  for  furnishing,  fabricating  and 
erecting  the  structural  steel  and  cast 
iron  work  of  the  Exposition  Auditorium 
were  received  Thursday  morning  by  the 
Committee  on  Buildings  and  Grounds. 

The  Exposition  set  aside  a  million 
dollars  for  this  structure  and  it  is  to  be 
located  on  the  lot  formerly  occupied  Tiy 
the  old  Mechanics  Pavilion  and  for 
which  the  City  and  County  of  San 
Francisco    paid    $701,43'7.08. 

The  bids  received  are  as  follows: 

J.  G.  Williams  Construction  Com- 
pany, on  Proposal  "C"  receiving  f.  o.  b. 
San  Francisco,  unloading  storing, 
hauling,  and  erecting  the  steel  and  cast 
iron,   $S3,500. 


City  Bids  Opened. 

Board    of    Public    ^Vork    Considers    Bids 

For  General  Construction  of  Edison 

School. 


Eight  sets  of  bids  were  opened  at 
Wednesday's  meeting  of  the  Board  of 
Pulilic  Works  for  the  general  construc- 
tion of  tlie  Edison  School.  Monffon 
Bros,  were  low  at  $12,677,  tiut  no  con- 
tract was  awarded  Following  is  a 
complete  list  of  all  figures  submitted: 
General     Construction     EdJson     School 

Heckenroth    &    Schell $19,580 

Monson    Bros 42,677 

Newsom,  Wold  &  Kohn 44,820 

Carnahan   &   Mulford 46,289 

J.    W.    Carr 

McSheehy    Bros 49.942 

Thomas    Miller    46,674 

F.  H.  Born 59,837 


Firms  desiring  nen-s  from  certain  localities  like  San  Francisco,  Los  .Angeles, 
Portland,  Seattle,  etc.,  will  find  all  such  Items,  commencing:  f>n  this  page,  al 
carefully  classified  as  to  location.  These  same  Items  a.re  repeated  In  the 
fore  part  of  the  news  department,  under  distinct  headings,  such  as  Banks, 
Churches,   Hotels,   etc. 


SAN  FRANCISCO, 


AJ>ARTMENT  HOUSE— 3  story  and 
base,  frame,  $23,000.  San  Francisco. 
Architect,  none.  Dwners,  Kern-Mc- 
Killop  Bros.,  331  Pine  St.,  S.  F.  Tlie 
building  is  to  be  erected  on  the  prop- 
erty on  T-aylor  street  adjoining  an- 
other sini'ilar  structure  now  under  con- 
struction and  owned  by  the  same  par- 
ties. This  building  will  have  a  front- 
age of  30  feet  and  a  depth  of  165  feet. 
Plans  provide  for  fifteen  suites  of  two 
and  three  rooms  each  with  private 
baths.  All  suites  will  liave  wall  beds. 
Tliere  will  'be  steam  heat,  vacuum 
cleaning  system  and  an  automatic  ele- 
vator. Interior  finish  will  be  of  pine 
with  hardwood  doors  and  some  elm 
panels.  Bath  roo.ns  will  be  finished 
in  cement  plaster.  Exterior  of  the 
building  will  be  faced  with  red  torick 
veneer.  Plans  are  coinplete  and  the 
work   will  be   done  by    Day   Labor. 

APARTilENT  HOUSE — 3  story  and 
base,  frame,  $12,000.  San  Francisco. 
.\rchltect.  Edward  E.  Young.  251  Kear- 
ny .St.,  S.  F.  Owner,  Herman  Hogrefe. 
1960  Hyde  St..  S.  F.  The  building  will 
he  erected  on  Haylor  street  north  of 
Sutter,  and  li.as  been  designed  to  con- 
tain   seven    apartment    flats.      Interior 


finish  will  Ije  of  iiine  with  elm  panels 
and  hardwood  floors.  A  central  heat- 
ing system  will  ibe  installed.  Bath 
rooms  will  have  cement  floors  and  tile 
kainscot.  All  suites  will  have  private 
bath  rooms  and  will  be  equipped  with 
wall  'beds.  Exterior  of  the  structure 
will  be  covered  with  white  ceent  plas- 
ter on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  wlio 
will    do    the   work   by    Day   Labor. 

APART.MENT  HOUSE — 3  story  and 
base,  frame,  $10,500.  San  Francisco. 
Architect,  Charles  J.  Rousseau,  Phelan 
Bldg.,  S.  F.  Owner,  John  Fletcher. 
Tlie  building  has  been  mentioned  in 
theie  colu.iins  before  when  plans  were 
first  started.  Working  drawings  have 
been  completed  and  placed  in  the 
hands  of  the  owner  who  has  started 
excavating  under  the  Day  Labor  sys- 
tem. The  building  has  been  arranged 
for  six  suites  of  four  rooms  and  bath 
each.  All  apartments  will  have  con- 
necting baths  and  will  be  equipped 
with  wall  beds.  Exteriors  will  be  fin- 
ished in  pine.  The  exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath  and  klinker  brick 
veneer. 

APARTMENT  HOUSE — 4  story  and 
base,  lirick  and  steel.     Cost  not  stated. 
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San  Francisco.  Ardiitect,  C.  O.  Clau- 
sen. Plielan  IBldg..  S.  F.  Owner,  M.  S. 
Show.  Preliminary  sketelies  have  been 
prepared  for  tliis  building  wliich  is  to 
be  erected  on  property  recently  pur- 
oluised  by  Mr.  Sliow  on  Bush  street 
west  of  Hyde.  The  lot  has  a  frontage 
of  6S  feet  9  incbes  and  a  depth  of 
137 14  feet.  Plans  provide  for  a  total 
of  about  100  guest  rooms  arranged  in 
two  and  three  room  suites.  All  suites 
will  have  private  batli  rooms  and  wall 
beds.  Interior  finish  will  tie  of  pine, 
elm  panels  and  hardwood  or  tile  floors. 
H-atb  rooms  will  have  cement  floors 
and  tile  wainscot.  There  will  be  steam 
beat,  elevator  service  and  a  vacuum 
cleaning  system.  Hot  and  cold  water 
l)lant  will  be  installed.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick..  Plan's  will  be  completed  at 
once. 

APARTiTENT  HOUSE — 3  story  and 
base,  frame,  $10,00'0.  San  Francisco. 
Architect.  C.  O.  Clausen,  Phelan  Bldg., 
S.  F.  Owners  Rege  Bros.  The  building 
will  be  erected  on  Filbert  street  179 
feet  east  of  Gough,  and  has  been  ar- 
ranged to  contain  six  apart.iients  of 
four  rooms  and  bath  each.  Interiors 
will  Ibe  finished  in  pine  with  some 
hardwood  floors  and  elm  panels.  There 
will  'be  an  open  fire  place  and  tile  man- 
tel in  each  suite.  Bath  rooms  will  be 
finished  in  cement  plaster.  Some  wall 
beds  will  be  installed.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  a  contract  will  be  let  within 
a   few    days. 

METAL,  LOCKERS  FOR  CAR  BARNS 
— Cost  not  stated.  San  Francisco.  Ar- 
chitect. City  Department  of  Architec- 
ture. Temporary  City  Hall,  S.  F.  Own- 
ers. City  and  County  of  San  Francisco. 
Bids  will  be  opened  on  June  4th  by 
the  Board  of  Public  Works  for  furnish- 
ing and  installing  metal  .lockers  in 
the  Municipal  Car  Barns,  Geary  street. 
Plans  can  be  secured  from  the  De- 
artment    of   Architecture. 

RESIDENCE  ALTERATION'S — Frame 
construction.  $2,000.  San  Francisco. 
Architect,  Norman  R.  Coulter,  46  Kear- 
ny St.,  S.  F.  Owner,  L.  GiliJin.  Plans 
for  this  work  provide  for  the  raising  of 
the  present  two-story  . dwelling  and 
constructing  a  large  entry  hall  and 
additional  rooms  on  the  street  level. 
New  plastering,  plumbing.  painting 
and  electric  "work  will  also  be  in- 
stalled. Interior  finish  will  be  of  pine 
and  hardwood.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  work  has  been  started  by  Day 
Labor. 

RESIDENciii'S — i,  2  story  and  base. 
fraaie,  $3,000  each.  San  Francisco.  Ar- 
chitect, Edward  E.  Young,  251  Kearny 
St.,  S.  F.  Owner,  E.  Ginley,  131  5th 
Ave.,  S.  F.  T.he?e  houses  will  be  erect- 
ed on  9th  avenue  north  of  Clement 
street.  Each  will  contain  seven  rooms 
and  'bath.  Interiors  will  be  finished  in 
pine  and  hardwood  with  liardwood 
floors  in  the  dining  rooms,  living 
rooms  and  reception  halls.  There  will 
1.e  open  fire  places  with  brick  mantels. 
Tile  wainscoting  will  he  used  in  the 
Datli  rooms  and  kitcliens.  Exteriors 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
work    will    be   done  by   Day  Labor. 

RESIDENCE— 2  story,  attic  and  base, 
frame,  $r2,000.  San  Francisco.  Archi- 
tects. Havens  &  Toepke,  4  6  Kearny  St., 
S.  F.  Owners,  S.  A.  Born  Building  Co., 
660    Market    St.,    S.    F.      Tlie    dwelling 


will  be  erected  in  the  West  Clay  Park 
Tract,  and  is  to  be  similar  in  design 
to  several  otl)er  very  attractive  homes 
recently  erected  in  that  tract  by  the 
same  firm.  Interior  finish  will  be 
largely  of  hardwoods  with  hardwood 
floors  used  in  all  the  principal  rooms. 
There  will  'be  twelve  rooms,  three 
baths  and  a  sleeping  porch.  Plans  pro- 
vide for  a  central  lieating  system, 
probaTjly  hot  water,  open  fire  places 
and  an  automatic  water  heater.  Bath 
rooms  will  have  tile  floors  and  wain- 
scot. Mantels  will  be  of  brick  and  tile. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  work 
will  be  done  by  Day  Labor.  Mr.  Born  is 
now  purchasing  all   materials. 

WAREHOLTSE  AND  FACTORY — 3 
story  and  base,  brick  and  steel,  $50,000. 
San  Francisco.  Architect,  Smith  O'Brien, 
Humboldt  Bank  Bldg.,  S,  F.  Owners, 
Workman  Packing  Co.  This  building 
will  be  erected  on  Harrison  street  be- 
tween 4th  and  Sth  streets,  and  will 
cover  an  area  of  50x100  feet.  The  flrst 
floor  is  to  be  arranged  for  the  offices 
of  the  company  and  shipping  depart- 
ment. Upper  floors  will  contain  the 
storerooms  and  factory  of  the  meat 
packers.  Third  floor  is  to  be  wain- 
scoted with  tile.  A  complete  refriger- 
ating plant  will  be  installed.  Construc- 
tion will  be  of  the  mill  type.  Metal 
window  frame  and  sash  are  specified. 
There  will  be  a  large  freight  elevator. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared  and  figures  will  shortly  be 
called. 

FLATS — 3  story  and  base,  frame, 
$4,000.  San  Francisco.  Architect,  none. 
Owner,  H.  Sholten,  1522  Santa  Clara 
Ave.,  Alameda.  The  building  has  been 
arranged  for  three  small  flats,  and  will 
be  erected  on  14th  street  south  of  Fol- 
som.  Interior  finis.h  will  he  of  pine 
throughout.  There  will  be  gas  grates 
and  tile  mantels.  Each  flat  will  have 
a  bath  with  tile  wainscoting.  Thirty- 
gallon  boilers  will  be  installed.  Exte- 
rior of  the  building  will  be  covered 
with  rustic.  Plans  are  complete  and 
in  the  bands  of  the  owner  who  is  now 
purchasing  all  materials.  Work  will 
be   done  'by   Day   Labor. 

FLATS — 2,  2  story  ana  uase,  frame. 
$5,000  each.  San  Francisco.  Architect, 
none.  Owner,  C.  A.  Rushton.  714  9th 
Ave.,  S.  F.  These  buildings  will  be 
erected  on  9th  avenue  south  of  C  street. 
Each  will  have  a  frontage  of  25  feet 
and  a  depth  of  60  feet.  Interiors  will 
be  arranged  for  two  modern  five  and 
six  room  flats  with  batli.  Interior  fln- 
is'h  w^ill  be  of  pine  with  some  elm  pan- 
els. Hardwood  floors  will  be  used  in 
tile  principal  rooms.  There  will  be 
open  fire  places  and  tile  or  brick  man- 
tels. Tile  will  also  be  ustd  in  the 
bath  rooms  and  kitchens.  Exterior  of 
the  buildings  will!  be  covered  ith 
brick  veneer  and  eeaient  plaster  on 
riietal  lath.  Plans  are  complete  and  the 
work  will  be  done  by  Day  Labor.  The 
owner  is  now  purchasing  all  materials. 

FLATS — 2  story  ■  and  base,  frame, 
$6,50'0.  'San  Francisco.  Architect.  C. 
O.  Clausen,  Phelan  Bldg..  S.  F.  Owner, 
N.  J.  Baglatetto.  The  building  will  be 
erected  on  Greenwich  street  west  of 
Larkin,  and  has  been  designed  to  con- 
ta-in  two  residential  flats,  one  of  five 
rooms  and  th  eotlier  of  six  rooms.  In- 
terior will  be  flni?1ied  in  pine  with 
hardwood  floors  in  tlie  principal  rooms. 
There  will  be  large  open  fire  places 
with    brick    mantels.      Bath    rooms    will 


have  tile  wainscot  and  tile  will  also 
be  used  in  the  kitchen.  Exterior  of 
the  'building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  A  contract 
is  to  be  awarded  with  a  few  days. 

POWER  PLANT  EQUIPMENT — Cost 
not  stated.  Presidio  of  San  Francisco. 
Architects,  Constructing  Quartermaster 
Deipt.,  Fort  Mason.  Owners,  United 
States  Government.  Plans  for  the 
furnishing  and  installation  of  addi- 
tional power  plant  equipment  at  tlie 
Letterman  General  Hospital  at  the 
Presidio  have  been  completed.  Bids 
are  now  being  taken  for  tliis  work 
and  will  be  opened  on  June  12th.  Plans 
can  be  secured  from  the  Constructing 
Quartermaster's  oflice  at  Fort  Mason, 
The  official  proposal  appears  in  another 
column   of  this  issue. 

HOTEL — 12  story  and  base.  Class  A 
construction,  $110,000.  San  Francisco. 
Architect,  Charles  J.  Rousseau.  Phelan 
Bldg.,  S.  F.  Owner's  name  withheld. 
This  building  will  be  erected  on  Geary 
street  near  Jones.  Tht  lot  has  a  large 
street  frontage  and  considerable  depth. 
Plans  will  provide  for  a  total  of  132 
guest  rooms  and  77  baths.  Interior  will 
be  finished  in  pine  and  hardwoods  with 
ornamental  plaster  in  the  lobby  and 
offlce.  There  will  be  a  complete  steel 
frame  and  exterior  walls  faced  witli 
mat  glazed  terra  cotta  and  pressed 
brick.  'Steam  heat,  elevator  service 
and  a  vacuum  cleaning  system  will 
complete  the  mechanical  equipment. 
All  window  frames  and  sash  will  be  of 
metal.  Plans  are  being  prepared  and 
construction  will  be  started  as  soon  as 
arrangements  now  pending  with  tlie 
tenant   can    be   settled. 

HOTEL — 3  story  and  base,  frame, 
$22,000.  San  Francisco.  Architect. 
August  Nordin,  Mills  Bldg..  S.  F.  Own- 
er, B.  Josephine  O'Neil.  The  building 
is  to  be  erected  on  Harrison  street  near 
Third.  The  first  floor  will  be  ari-anged 
for  stores  and  upper  floors  for  a  num- 
ber of  modern  hotel  rooms.  There  will 
be  a  hot  water  system.  Interior  flnisli 
will  be  of  pine  througliout.  Exterior 
of  the  huilding  will  'be  covered  with 
rustic  and  cement  plaster  on  metal 
latli.  Bids  have  been  taken  on  the 
work  and  are  now  under  advisement  in 
tlie  office  of  the  architect.  A  contract 
will  be  let  in  a  few  days. 

SCHOOL— 2  story  and  base,  fram 
and  concrete.  Cost  ■  not  stated.  San 
Francisco.  Architect,  City  Departnienl 
of  Arcliittcture,  Temporary  City  Hall. 
S.  F.  Owners.  City  and  County  of  San 
Francisco.  Eight  sets  of  bids  were 
opened  at  Wednesday's  meeting  of  the 
Board  of  Public  Works  for  the  general 
construction  of  the  Edison  School.  Hen- 
son  Bros,  were  low  at  $42,677,  but  no 
contract  was  awarded.  A  complete  list 
of  these  hid.s  will  be  found  under  the 
heading  of  San  Francisco  in  tliis  isrue. 

STORES  AND  OFI''ICI3S  ALTKR.-\- 
TIONS — 3  story  and  base.  Class  C.  Cost 
stated.  San  Francisco.  Architect, 
Henry  Shermund,  Mills  Bldg..  S.  F. 
Owner.  Barbara  Suter.  The  building 
wliicli  is  to  undergo  repairs  is  located 
at  325  Bush  street.  Plans  will  pro- 
vide for  the  complete  alteration  of  the 
flrst  door  and  basement,  which  are  to 
'be  occupied  by  a  large  restaurant. 
Tliere  will  be  new  painting,  plastering, 
electric  work  and  plumbing.  Upper 
floors  will  not  be  altered.  Plans  are 
complete  and  figures  are  being  taken. 

STRUCTURAL  ISTERL  WORK  ON 
ALTDITORIUM — Cost  not  stated.  San 
Francisco.        Architect,      Director        of 
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Works,  Service  Bldg-.,  S.  F.  Owners, 
Panama-Pacific  International  Exposi- 
tion Co.  Bids  for  furnislilng,  fabri- 
cating and  erecting  tlie  structura! 
Fteel  and  cast  iron  work  of  tlie  'Expo- 
sition Auditorium  were  received  Tliurs- 
day  morning  iby  tlie  Committee  on 
Buildings  and  Grounds.  Tlie  Exposi- 
tion Coiiipany  set  aside  a  million  dol- 
lars for  the  structure,  and  it  is  to  be 
located  on  tlie  lot  formerly  occupied  by 
the  old  Mechanics'  Pavilion,  and  for 
whic'li  the  City  and  County  of  San 
Francisco  paid  $701,437.00.  The  bids 
received  are  as  follows:  J.  G.  Williams 
Construction  Co:  On  proposal  C,  re- 
ceiving f.  o.  b.  San  Francisco,  unload- 
ing, storing,  hauling  and  erecting  the 
steel  and  cast  iron,  $53,500.  Smith- 
Rice  Co.,  proposal  C  for  receiving,  un- 
loading, storing  and  erecting,  etc,  $59,- 
500.  United  States  Steel  Products  Co., 
porposal  A  for  furnishing,  fabricating 
and  delivering  f.  o.  b.  San  Francisco, 
$217,238:  for  furnishing,  fabricating 
and  delivering  eastern  terminal,  $164,- 
S35.  California  Construction  Co.,  pro- 
posal A  for  furnishing,  fabricating, 
erecting,  riveting  all  steel  and  east 
iron,  $314,060;  proposal  B  for  furnish- 
ing fabricating  and  delivering  San 
Francisco,  $257,940;  for  furnishing,  fab- 
ricating and  delivering  eastern  termi- 
nal, $204,940;  proposal  C  for  receiving, 
f.  o.  b.  San  Francisco,  unloading,  stor- 
ing, hauling  and  erecting  the  steel  and 
cast  iron,  $59,120.  Blue  Constructing 
Co.,  for  receiving,  f.o.  b.  San  Francisco, 
unloading,  storing,  hauling  and  erect- 
ing,  $59,000. 

TRANSPORTATION  BUILDING  ■- 
Frame  construction.  Cost  not  stated, 
tvan  Francisco.  Architect.  Director  of 
Works.  Service  Bldg.,  S.  F.  Owners, 
Panama-Pacific  International  Exposi- 
tion Co.  The  Buildings  and  Grounds 
Committee  of  the  Panama-  Pacific  In- 
ternational Exposition  Co.  opened  bids 
on  Tuesday,  May  27th,  for  the  construc- 
tion of  the  Transportation  Building 
and  for  the  plumbing  on  the  same.  Bids 
on  the  general  construction  were 
taken  as  follows:  (a)  Exposition  Co. 
to  furnish  lumber  and  (b)  contractor 
to  furnisii  lumber,  Lange  &  Bergstrom 
were  low  on  both  propositions.  John 
G.  Sutton  was  low  on  the  plumbing  at 
$19,300.  with  two  competitors — The 
Turner  Co.,  $19,490,  and  Wittman- 
L.yman  Co.,  $.19,441 — very  close.  Con- 
tracts have  not  been  awarded.  A  com- 
plete list  of  these  figures  will  be  found 
under  the  heading  of  San  Francisco  in 
this  issue. 

VARIED  INDUSTRIES  BUILDING — 
Frame  construction.  Cost  not  stated. 
.San  Francisco.  Arcliitect,  Director  of 
Works,  Service  Bldg.,  S.  F.  Owners, 
Panama-Pacific  International  Exposi- 
tion Co.  Bids  will  be  opened  on  June 
4th  by  the  Buildings  and  Grounds 
Committee  of  the  Exposition  Co.,  for 
the  general  construction  of  the  above 
mentioned  building,  and  also  for  the 
plumbing  and  installation  of  sewer 
and  water  pipes  in  the  same.  Plans 
and  specifications  can  be  secured  from 
the  Director  of  Works.  An  ofBcial  pro- 
posal appears  in  another  column  of  this 
issue. 

OUTFALL  .•:,EWER— Cost  not  stated. 
San  Francisco.  Engineer.  Director  of 
Works,  Service  Bldg.,  S.  F.  Owners. 
Panama-Pacific  International  Exposi- 
tion Co.  Bids  will  be  opened  on  June 
4th  for  the  construction  of  an  outfall 
sewer  in  the  Presidio  section  of  the 
Exposition   grounds.     Plans   can  be   se- 


cured from  (lie  oltioe  of  the  Director 
Works.  An  official  proposal  appear: 
another  column  of  this  issue. 


Biiildingf  Contracts  Awarded. 
San  Francisco. 


1975     Hirsch     Meyers  700 

1979     Joseph      Healv  2250 

x977     Gump     Eimanuel  7100 

197S     Crocker    Htl    Campbell  49669 

1979  Same    Clinton  48000 

1980  'Same    Colusa    Stone  52560 

1981  McClure     McClure  1600' 

1982  Anderson     Brumfleld  500 

1983  Mowatt     Mowatl  500 

1984  Lundstrom     ...Store    Eqpt  1000 
19S5      Wellington     Htl.  .Sullivan  600 

1986  Ferrary      Langicomo  1000 

1987  Sholten      Sholten  4000 

11988      Hogrefe      Hogirefe  12000 

1989  Klanim     Klamm  1000 

1990  Gilpin     Gilpin  20O0 

1991  Nason     'Nason  1700 

1992  Heyman      Heyman  1850 

1993  Anderson      Anderson  600 

1994  Didriksen      Didriksen  600 

1995  Smith      Smith  2500 

1996  S:nith      Smith  2500 

1997  Jacotos     Fraiser  2785 

1998  Yates     Yates  3000 

1999  Nelson     Nelson  2500 

2000  Restani      Walter  1800 

2001  Kirby     Herberbe  400 

200'2     Salvarezza     ,.  .  .  Bacigalupi  5600 

2003     Ribbero     Ribibero  400 

200'4      Ratto      Ratto  5'750l 

200^5      Born      Born  12000 

2006  Norman      Mclnnis  4500 

2007  Kelly     Evans  2700 

2008  Invstrs    Rlty     Ward  2100 

2009  Bussie      Petersen  6S25 

2010  Cliff     Peterson  10367 

2011  Neppert     Mager  13650 

2012  Kalloch      Kalloch  400 

2013  Rushton     Rushton  5000 

?0il4      Rushton     Rushton  5000 

^01,5     iNIovello     ..' Novello  500 

20116      Denecka     Savasky  500 

2017  Hanson      Johnson  400 

2018  Losqutoff     Lohqutoft  1000 

2019  Dechaine     Dechaine  800 

20'20     Ginley     Ginlev  3000 

2031      Ginley     Ginlev  3000 

2022  Pissis     Wright  4164 

2023  Yates     Yates  3000 

2024  Westgate     Holt  7791 

202'5      PPIE Snook  18486 

2026  Same     Reese  22an80 

2027  Warehouse     Anderson  8750 

2028  Home     Connolly  450 

2029  Wells    Fargo    Novelty  400 

2030  Lutze      Reirts  600 

2031  Treadwell      Novelty  500 

12032      McDonald      Green  400 

2033  Rogers     Rogers  1500 

2034  Parkside      Parkside  4000 

2035  Taylor     MbKinna  1500 

2036  Smith      Smith  1400 

203i      Olereichs     Jackson  6500 

2038  Batchelder     Owner  2000 

2039  O'Brien      Branch  4300 

2040  Rolkin      Rolkin  3000 

2041  Gautier     Carson  11375 

2042  Perasso     Christiansen  8950 

(1975)    N  BROADWAY  97-6   E  Franklin 

'E    2'7-6xN    137-6.      Painting,    papering, 

etc.,    for      alterations      to      two-story 

frame    flats. 

Owner. ....  .Mrs.     Leopold       or  Emily 

Hirsch,       1668       Broadway, 
San   Francisco. 
Arcliitect  ...Mohr    Bros.,     Bankers'    In- 
vestment  Bldg.,  S.   F. 

Contractor.  .W.    H.    Meyers,    ISO'S  Scott, 

San  Francisco. 
Filed   May   26,   '13.      Dated   May  — ,   '13. 

As  work  progresses 75% 

sual    3'5    days 25% 

TOTAL  COST.  $700 
Bond.  none.  Limit,  30  days.  FCirfeit, 
plans  and  specifications,  none. 


(1976)  SW  WASHINGTON  &  FRONT 
W  68-9xS  60.  Pile  driving,  furnish- 
ing and  cutting  of  116  piles  65  feet 
long  for  building. 

Owner Joseph    Estate  Co.  by   John 

E.   Beck,  435   Cabrillo,  S.   F. 

Architect  . .  .None. 

Contractor.  .Healy-Tibbitts  Constr.  Co., 
9    Main,    San    Francisco. 

Filed  May  26,    '13.     Dated  May  24,  '13. 


Witliiii  2  days  after  completion .$2250 
TOTAL  COST,  $2250 

Bond,  none.     Limit,  as  soon  as  possit)le. 

Forfeit,   Plans   and   specifications,   none. 

NOTE: — Ross  &  Burgren,  3-0  Califor- 
nia St.,  are   tlie  architects. 


(1977)  N  POST,  bet  Grant  Ave  and 
Stockton.  Carpenter,  mill,  window 
frames,  sash,  plaster,  glass,  glazing, 
fire  places,  marble,  composition  orna- 
ment, ceiling,  lights,  rough  hardware 
etc.,  for  alterations  and  additions  to 
store. 

Owner S.  &  G.  Gump  Co.,  208  Post, 

San  Francisco. 
Architect  ..  .Milton      Lichtenstein,      111 

Ellis,  San   Francisco. 
Contractor.  .L.   &   E.   Emanuel   Inc.,    144 

r2th,  San  Francisco. 
Filed  May  26,  '13       Dated  May   24,  '13. 

Wood   work   on  job $2600 

Completed    and    accepted 2700 

Usual    35   days 1800 

TOTAL  COST,  $7100 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

(1978)  SW  POWELL  AND  POST  W 
137-6  S  63-6  E  69-7  N  6-6  E  67-11  N 
57.  Brick  work,  terra  cotta  sills  and 
wall  copings,  flue  lining  and  all  tile 
partitions  for  Class  "A"  steel,  con- 
crete and  stone  addition  to  St.  Fran- 
cis Hotel. 

Owner Crocker  Hotel  Company. 

Architect  ..  .Bliss    &      Faville,      Balboa 

Bldg.,  San  Francisco. 
Contractor.  .Campbell   Bros. 
Filed  May  26,  '13.     Dated  May  26,  '13. 

On  1st  of  each  month 75% 

Usual  35  days 25% 

TOTAL  COST,  $49,669 
Bond,  $24,835.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  as  re- 
quired., Forfeit,  $25.  Plans  and  speci- 
fications  filed. 


(1979)  STEEL  REINFORCING,  CON- 
crete  floors,  side  walk,  roof  slabs, 
basement   slabs,    etc.,    on   above. 

Conti'actor.  .Clintlon     Fireproofing     Co., 
Mutual  Bank  Bldg.,  S.  F. 

Filed  May   26,   '13.      Dated   May   26,   "13. 

Payments    same    as    above 

TOTAL  COST,    $48,000 

Bond,  $24,000.     Surety.  Globe  Indemnity 

Co.     Limit,  40  days.     Forfeit,  $25.   Plans 

and   specifications  filed. 


(1980)      STONE  AJND  GRANITE  WORK 

on  above. 
Contractor.  .Colusa    Sandstone    Co.,    Po- 

trero    and    Division,    S.    F. 
Filed  May   26,  '13.     Dated  Nov.   8,  '12. 

Payments    same    as    above 

TOTAL  COST,  $52,650 
iSond,  none.  Limit,  as  fast  as  re- 
quired. Forfeit,  $50.  Plans  and  speci- 
fications   filed. 


(1981)      NW    BEALE    AiND    BRANNAN. 

One-story  frame  saloon. 
Owner Wm       McClure,    454      Main, 

San  Francisco. 
Arcliitect  ..  .J.   E.   Gunning,    109   Pierce, 

San   Francisco. 
Day's  work.  COST,   $1600 


(1982)      NW      GBARY   AND      KEARNY. 
Electric  sign. 

Owner Dr.  R.  C.  Anderson,  Prem. 

.Architect  . .  .None. 

Contractor.  .Brumfield    Elec     Sign    Co.. 
18    7th,    San   Francisco. 

COST,   $500 


(1983)      E  DE  HARO  191  S  20th.     Raise 
and   repair  residence. 
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Owner Wm.  T.   Mowatt,   1945   20th, 

iSan  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,   $500 


(1984)  NO.  1126  MARKET.  Replace 
windows  with  ICawneer  and  Alaska 
marble  base  and  extend  front. 

Owner Lundstrom   Hat   Wks,    1126 

Market,  San  Francisco. 
Architect  . .  .None. 

Contractor.  .Store    Equipment    Co.,    464 
Jessie,  San  Francisco. 

COST,  $1000 


(19So)     N   GEARY    150    W    Jones.      Un- 
derpin  wall. 

Owner Wellington    Hotel,   Prem. 

Architect  ...Mutual   Constr.  Co. 
Conti'aclor-.  .D.   J.   and  T.   Sulliven,   1942 
Folsoni,    San    Francisco. 

COfST,   $600 


(19S6)      E    NINTH    AVE    254-2    N    Anza. 
One-story  and   basement  frame  dwlg. 

Owner J.   Ferrary.   Preimlses. 

Architect  . .  .None. 

Contractor.  .J.    Langiacomo,      458       9th 
Ave.,    San    Francisco. 

COST,  $1000 


(19S7)      W  FOURTEENTH  75  S  Folsom. 

Three-story  and  basement   frame    (6) 

flats. 

Owner H.      Sholten,      1522       Santa 

Clara  Ave.,   Alameda 
Architect  .  .  .None. 
Day's  work.  COST,  $4000 


(19SS)  E  TAT'LOR  114-7  N  Sutter. 
Three-story  and  basement  brick  flats 

Owner Herman        Hogrefe,        1960 

Hyde,  San  Francisco. 
Architect  ..  .E.    E.    Young,    251    Kearny, 

iSan   Francisco. 
Day's  work.  COST,  $12,000 

(1989)  LOT  328  Cobb  Tract.  One  and 
one-half-story  and  basement  frame 
dwelling. 

Owner Frank   Klamm,   226   Bocana 

Ave.,  San  Francisco. 

Architect  . .  .None. 

Day's   work.  COST,    $.1000 


(1990)      NK    STEINER      AND      HAYES. 

Raise  residence  and  finish  hall  in  first 

story. 

Owner L.   Gilpin,   988   Hayes,   S.   F. 

Architect  . .  .Norman      R.      Coulter,      46 

Kearny,    San    Francisco. 
Day's  work.  COST,   $2000 


(1991)      W    UTAH      50    N    15th.         One- 
story  brick  addition  to  warehouse. 

Owner R.  N.  Nason.  15th  and  Utah 

Slan    Frai.cisi'o. 
Architect  ..  .Charles   P.    Weeks,    Mutual 

Bank  Bldg.,  S.  F.      . 
Day's  work.  COST,    $1700 


(1992)  E  TWENTY-NINTH  AVE  150 
N  Geary.  One-story  and  basement 
dwelling. 

Owner Oscar   Heyman   &   Bro.,   74  2 

Market,    San    Francisco. 

Architect  . .  .None. 

Day's  work.  COST,  $1850 


(1993)  W  TWENTY-SEVENTH)  AVE 
199  N  Geary.  One-story  and  basement 
frame   dwelling. 

Owner John    Anderson,      350      7th 

Ave.,  San  Francisco. 

Arc-W'ect  . .  .None. 

Day's   work.  COST.    $600 


(1994)  N  TWENTY-EIGHTH  109  E 
Noe.  One-story  and  basement  frame 
dwelling. 

Owner N.  W.  Didriksen,  60  Eureka 

Sari    Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $600 


(1995)  W    DELANO    200    N    San    Juan. 
Two-story  and  basement  frame  dwlg. 

Owner F.   Smith,   56   Delano     Ave., 

San   Francisco. 
Architect  .  .  .None. 
Contractor.  .Smith      Bros.,      56      Delano 

Ave.,  San   Francisco. 

COST,   $2600 

(1996)  W    DELANO    225    N    San    Juan. 
Two-story  and  basement  frame  dwlg. 

Owner F.    Smith.    56    Delano      Ave., 

Sar.   Francicco. 
Arcliiteot  . .  .'None. 
Contractor.  .Smith      Bros.,      56      Delano 

Ave.,   San  Francisco. 

tJOST,   $.2600 


(1997)  N  CLAY  26  B  Drumm  N  115x 
E  43-9.  Concrete,  brick,  cementing, 
iron,  tinning,  glalvanized  iron,  car- 
pentry, joinery,  mill,  hardware,  glaz- 
ing, elevator,  skylight,  rooHng.  wir- 
ing, painting  for  alterations  and  ad- 
ditions for  two-story  brick  store  and 
loft    building. 

Owner Jacobs  Malcolm     &     Burtt, 

SW   Drumm   and   Washing- 
ton, San  Francisco. 
Architect  ..  .O'Brien   Bros.,   Clunie   Bldg 

San   Francisco. 
Contractor.  .Fraiser   &   Fraiser. 
Filed  May  27,   '13.     Dated  May   26,   '13. 
Floor  lowered   and  in   place.  .$1088.75 
Iron  work  in  place  and  galvaniz- 
ed   iron   set    '500.00 

Completed     and     accepted....      500.00 

Usual    35    days 696. 2'5 

TOTAL  COST,  $2785.00 
Bond,  $1392.50.  Surety,  The  Aetna  Ac- 
cident &  LiaJbility  Co  Limit,  30  days. 
Forfeit,  $10.  Plans  and  specifications 
filed. 


(199S)  ■W  TWENTY-FIRST  AVE  150 
S  Clement  S  2,5xW  120.  All  work  for 
two-story  five-room  and  bath  frame 
residence. 

Owner Jeanette    Yate«,     310     Lick 

Bldg.,    San    Francisco. 
Architect  ..  .Martin    Schmidlin. 
Contractor.  .William   Yates,   Lick  Bldg., 

San    Franicsco. 
Filed  May  27,  '13.     Dated  May  26,  '13. 

Frame   up   ready   for   roofing $750 

Brown    coated    750 

Completed     7i50 

Usual     35    days 750 

TOTAL  COST,  $3000 
Bond,  none.  Limit,  90  days  from  May 
28.  Forfeit,  none.  Plans  and  specifica- 
tions, none. 


(1999)  E  SIXTEENTH  AVE  2i50  N 
Geary.  Two-story  5-room  frame 
dwelling. 

Owner F.  Nelson,  30  Presidio  Ter- 
race,  San   Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $2500 


(2000)      NW    SAN    JOSE    &.    GUTHRIE. 
Two-story  and  basement  frame  dwlg. 

Owner E.       Restan'i,       626       Front, 

San  Francisco. 
Architect  . .  .None. 

Contractor.  .A.  A.  Sauers,  167  Sadowa, 
and  E.  Walter.  123  Fair- 
lone,  San  Francisco. 

COST,    $1800 


(200,1)      NO.   975   CLAYTON.     Alter  resi- 
dence. 

Owner Mr.   Kinby,  Premises. 

Architect  . .  .None. 

Contractor.  .R.   Herberbe,    1136  iMission, 
San   Francisco. 

COST,   $400 


(2002)  N  NORTH  POINT  43-9  E  Lar- 
kin.  Three-story  and  basement  frame 
(3)   flats. 

Owner Maria      Salvarezza,      3012% 

Larkin,    San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Louis     Bacigalupi,       1302% 
Larkin,  San  Francisco. 

CJOST.    $5'600 


(2003)      NO.    2961    PACIFIC    AVE.      New 
fireplace   and   install   patent   chimney. 

Owner David    Ribibero,    Premises. 

Architect  ..  .P.    J.    Joseph,    60-2    1st    Na- 
tional   Bank    Bldg.,    S.   F. 
Day's  work.  COST,   $400 


(2004)  E  JASPER  PLACE  113-9  S 
Union.  Three-story  and  basement 
frame    (3)    flats. 

Owner E.  Ratto,  Premises. 

ATcJi|tect  . .  .Ij.  Tnavalrso,  854  ,Un;on< 
San  Francisco. 

Day's  work.  COST,   $5750 


(2005)  SE  TWENTY-FOURTH  AVE  fe- 
west Clay.  Two-story  basement  and 
attic  frame  residence. 

Owner S.    A.    Born    Bldg.    Co.,    660 

Market,   San   Francisco. 

Architect  ...Havens  &  Toepke.  46 
Kearny,    San    Francisco. 

Day's    work.  COST,    $12,000 

(2006)  S  JERSEY  114  E  Church.  Two 
story  and  basement  frame   (2)   flats. 

Owner E.    P.    and    Emma    Norman, 

3841   24th,   San  Francisco. 

Architect  . .  .None. 

Contractor.  .J.  T.  Mclnnis,  1034  Noe, 
San    Francisco. 

COST.    $41500 


(2007)  NE  BOSWORTH  &  LIPPARD 
NE  lOOxSE  25.  All  work  for  one- 
story  frame  store  and   living  rooms. 

Owner.  .  . . . . A.   M.   and   Annie   Kelly. 

Architect  . .  .O.   E.   E>vans,   2367   Mission, 
San  Francisco. 

Contractor.  .O.   E.   Evans,   2367   Mission, 
San  Francisco. 

Filed  May  28,  '13.     Dated  May  20,  '13. 

Rafters    on    $400 

Brown    coated    400 

Completed    and     accepted 400 

Usual    315    days 400 

Balance  $1100  in  monthly  install- 
ments     of    $10.55      or    more      per 

month,    7%   Interest    

TOTAL  COST.    $2700 

Bond,    none.      Limit.    75    days.      Forfeit. 

$1.      Plans   and   specifications   filed. 


(2008)  N  FOURTH  AND  JESSIE  NE 
Sl-9xNW  155.  Grading,  concrete, 
brick,  painting,  plaster,  carpenter, 
glazing,  tinning,  roofing,  plumbing, 
heating  and  electric  work  for  one- 
story  store  building. 

Owner Investors'  Realty  Co. 

Architect  ..  .F  r  e  d  e  r  ic  k       H.     Meyer, 
Bankers'  Invst.  Bldg.,  S.  F. 

Contractor.  .Ward       &       Goodwin,       981 
Guerrero,    San    Francisco. 

Filed  May  28,  '13.     Dated  May  2fi.  '13. 
Payments  on  1st  of  each  month      7ri<^ 

Usual    35    days 25<;;. 

TOTAL  COST,    $21,000 

Bond,    $10,500.      Sureties    P.    F.    Uellly   & 


BUILDING  AND  INDUSTRIAL  NEWS 


Julian  Goodwin.  L,iniit,  70  days.  For- 
feit, none.  Plans  «nd  specifications 
filed. 

(2009)  E  CHURCH  51  N  27th  N  2'5xE 
95.  All  work  for  three-story  frame 
store   and  flats. 

Owner Otto  A.  Busse,  7S4  Clemen- 
tina, San  Francisco. 

Architect  . .  .None. 

Contractor.  .Kinar   Petersen,    3530    23rd, 
San   Francisco. 

Filed  Alay  2S,  '13.     Dated  May  2,4,  '13. 

Roof  on    $1700 

Brown    coated    1700 

Completed    17O0 

Usual     35     days 1725 

TOTAL.  COST,   $6825 

Bond.    none.      Limit,    90    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(2010)  SE  TAYLiOR  AND  GEARY  E 
S7-6xS  137-6.  Foundation  walls,  foot- 
ings and  pits,  oil  tank,  retaining 
walls  on  Geary  and  Taylor  streets 
and  dampproofingr,  resetting  of  old 
curt),  etc.,  for  Class  "A"  concrete 
hotel    building. 

Owner Cliff    Estate    Co.,    1st   Nat'l. 

Bank  Bldg..  by  P.  J.  Walk- 
er  Co.,     Monadnock     BIdg., 
San  Francisco. 
.G.      A.      Applegarth, 
Bklg.,    San    Francisco. 
.H.    L.    Petersen 
San  Francisco. 
Filed   May  28,  '13.     Dated  May  27, 
Payments    semi-monthly    of.... 

Usual  35  days 

TOTAL  COST,  $10,367 
Bond,  $5184.  Surety,  New  England 
Casualty  Co.  Limit,  July  19.  Forfeit, 
SlOO.     Plans  and  specifications   filed. 


Arehite 


Contractor. 


Call 
Post, 


75% 

215% 


'2011)      W   STOCKTON    90.  S    Broadway 
S  25xW  80.     All  work  except  gas  and 
electric  fixtures,  hardware,  bake  oven 
and  shades  for  tliree-story  and  base- 
ment   reinforced    concrete    Class    "C" 
stores  and  flats, 
'i.vner Louise   Neppert,   2862   How- 
ard.   San    Francisco. 
Architect  ..  .Edward    A.    Schumacher    & 
WiUiann      Mooser,      Nevada 
Bank    Bldg.,    S.    F. 
i-'ontractor.  .Mager     Bros.,     110     Jessie, 

San  Francisco. 
Filed  May  28,  '13.     Dated  May  27,  '13. 

2nd    floor   joists    set $2560 

Roof   on    2560 

Interior  plaster   completed 2i560 

Completed   and   accepted 25'56 

Usual    3o    days 3414 

TOTAL  COST,  $13,650 
Llond,  $6825.  Sureties,  D.  B.  Macdonald 
and  Elmo  Collins.  Limit,  120  days  from 
filing.  Forfeit,  $5.  Plans  and  specifi- 
cations filed. 


(J012)   NO.   567  THIRTY-FOURTH  AVE 
Minor  additions   to   dwelling. 

"wner R.      Kalloch,      165      Parker 

Ave.,  San  Francisco. 
Architect  . .  .None. 
I  )ay's  work,  COST,   $400 

12013)      W  NINTH   AVE    100   S  Cabrillo. 
Two.-story  and   basement   frame   flats. 

"wner C.  C.  Rushton,  714  9th  Ave., 

San   Francisco. 
Architect  . .  .None. 

I'ontractor.  .C.  C.  Ruthton.  714  9th  Ave., 
San    Francisco. 

COST,  $3000 


t)wner C.  C.  Rushton.  714  9th  Ave., 

San   Francisco. 
.•\rchitect  . .  .None. 
Contractor.  .C.  C.  Rushton,  714  9th  Ave., 

San   Francisco. 

COST,  $5000 


(20115)      E    ARKANSAS    175   N  Mariposa. 
Two-story  and  'basement  frame  dwlg. 
Owner Carlo    Novello,    149    Arkan- 
sas,  San  Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $500 

(2016)      NO.      2il5      DETROIT.        Repair 
front. 

Owner M.  Devecka,  Premises. 

.Architect  . .  .None. 

Contractor,  .p'rank  Savasky,  225  Detroit 
San  Francisco. 

COST,    $500 


(2017')      NO.    S152  CLAYTON.      Gorage    in 
basement. 

Owner H.  .Hanson,  Premises. 

Architect  . .  .None. 

Contractor.  .J.  Harold  Johnson,   732   9th 
A\e.,    San    Francisco. 

COST,  $400 


(2018)      NO.    1027    DEHABO.      Move,    re- 
pair and  alter  dwelling. 

Olwner Wm.    Losqutoff,    Premises. 

.'Vrchitect  .  .  .None 

Day's  work.  COST,  $1000 


(201i9)      W      GATES      2,5   N     Powhattan. 
One-story  and  basement  frame  dwlg. 
Owner L.    A.    Dechaine,    260    Moul- 
trie,  San   Francisco. 
-4rcintect  . .   None. 
Day's    work.  COST.    $800 


(2020)  W  NINTH  AVE  100  N  Clement. 
Two-story  and  basement  frame  resi- 
dence. 

Owner E.      Ginley.      131    5th      Ave., 

San   Francisco. 
ArcMtect  . .  .E.   E.   Young,   251     Kearny, 

San    Francisco. 
Day's  work.  COST,  $3000 


2014)      W  NINTH  AVE   125   S  Cabrillo. 
Two-Story  and  basement  frame  flats. 


(2021)  W  NINTH  AVE  125  N  Clement. 
Two-story  and  basement  frame  resi- 
dence. 

Owner E.     Ginley,      131   5th     Ave., 

San  Francisco. 
Arcliitect  . .  .E.   E.  Young.   251     Kearny. 

San  Francisco. 
Day's  work.  COST.   $3000 

(2022)  SE  PACIFIC  &  MONTGOMERY 
B  35  S  23-3  E  33-9  S  20-3  W  68-9  N 
43-6.  All  work  tor  alterations  and 
addition  to  Class   "C"  building. 

Owner Cora   M.   Pissis. 

Architect  . .  .None. 

Contractor.  .Chas.  Wright.   25   Stockton, 
San   Francisco. 

Filed  May  29,  '13.     Dated  May  28,  "13. 

Brick    completed     % 

Usual    35    days Balance 

TOTAL  COST,    $4164 

Bond.    none.      Limit.    60    days.     Forfeit, 

none.     Plans  and  specifications  filed. 

(2023)  W  TWENTY-FIRST  AVE  1'50 
S  Geary  S  25xW  120  OL  263.  All 
work   for   two-story   frame   residence. 

Owner Jeanette   Yates. 

ArcJiitect  ..  .Martin    A.    Sclimidlin,    Lick 
Bldg.,   San   Francisco. 

Contractor.  .Wm.    F.    Yates.    Lick    Bldg., 
San    Fruncisco. 

Filed  May  29,  '13.     Dated  May  25,  '13. 

Rjady     for     roofing $750 

7:r<.wn    coated    750 

Completed    750 

Usual    3'5    days 750 


TOTAL  COST,  $3000 
Bond,  none.  Limit,  90  days  after  May 
27.  Forfeit,  none.  Plans  and  speci- 
fications, none. 


(2024)  LOT  9  ELK  M  St.  Francis  Wood 
All  work  for  CI«s,s  "C"  frame  and 
plaster    residence. 

Owner Westgate    Park    Company. 

Architect  .  .'.L.  C.  MuUgardt,  CJhronicle 
Bldg.,   San   Francisco. 

Contractor.  .O.  C.  Holt.  369  14th  Ave., 
San   Francisco. 

Filed  May  29.  '13.     Dated  May  26.  '13. 

Frame  completed    V4 

Brown    coated    'A 

Completed  and   accepted % 

30  days  after. % 

TOTAL  COST,   $77-91.50 

Bond,    $3900.     Sureties,   H.   P.   Otten  and 

Oscar   W.   Thunberg.        Limit,    SO      days. 

Forfeit,  none.      Pians  and  specifications 

filed. 

(2025)  EXPOSITION  SITE.  Plumb- 
ing, sewers,  water  and  gas  pipes  for 
Liberal    Arts    Building. 

Owner Panama-Pacific  Interna- 
tional Exposition  Co.,  Ser- 
vice  Bldg.,   S.   P. 

Architect  ..  .Bliss  &  Faville,  Balboa 
Bldg.,   San   Francisco. 

Contractor.  .Frederick  W.  Snook  Co., 
596    Clay,   San   Francisco. 

Filed  May  29,  '13.     Dated  May  19,  '13. 

As  work  progresses 75% 

Usual    35    days Balance 

TOTAL  COST.   $18,486 

Bond,    $10,000.     Surety.   Aetna  Arcident 

&    Liability    Co.      Limit,    200    days    from 

notification.      Forfeit,    $10.      Plans    and 

specifications  filed. 


(2026)      ALL   WORK   FOR   CONSTRUC- 

tion  of  Liberal  Arts  Building. 
Contractor.  .Reese      &      Rountree,      221 

Sansome,  San  Francisco. 
Filed  May  29,  '13.     Dated  May  27,  '13. 

Payments    same    as    above 

TOTAL  COST,  $222,580 
Bond.  $120,000.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  200  days. 
Forfeit.  $100.  Plans  and  specifications 
filed. 


(202'.  >  ISrVV  KING  220-9  SW  Second  SW 
120xNTV  130.  Brick  work  and  iron 
work,  etc.,  for  three-story  Class  "C" 
brick  building. 

Owner Warehouse  In\estment  Co., 

62   Pine,    San    Francisco. 
Engineer  .  .  .'A.   E.   Hornlein.  Pacific   Bid 

San   Francisco. 
Contractor.  .Andersen  &  Rainey. 
Filed  May  29,  '13.     Dated  May  24.  '13. 
1st  floor  up  to  bottom  of  2d  floor     25% 

2d  and   3d   floors  co.nipleted 25% 

.All    work    finished 25% 

Usual  35  days 2I5"% 

TOTAL  COST.  $8750 
Bond,  $4375.  Sureties.  Chas.  Stock- 
holm and  Jos.  J.  Phillips.  Limit,  20 
days  after  commencement  of  'brick 
work.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


(20218)  WO.  ?>30  SAN  BRUNO.  Raise 
dwelling,  cc.rcrete  foundation  and 
underpin. 

Owner Mrs.  B.  Howe,  Premises. 

Architect  . .  .None. 

Contractor.  .Thos.  Connolly,  Premises. 
COST.   $450 


(2029)      NO.    109    O'FARRELL.      Electric 
sign. 

Owner Wells  Fargo  Co..  Premises. 

Architect  ..  .None. 
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Contixictor.  .Novelty  Elec.  Sign  Co.,   165 
Eddy.  San  Francisco. 

COST,   $400 


(2030)     N   BRUNSWICK    100   E   Lowell. 
One-story   and  basement  frame  dwig. 

Owner Peter   Lutze. 

Architect  . .  .None. 

Contractor.  ..I.    F.    Reids,    143G    Mission, 
San  Francisco. 

COST,   $600 


Erect 


(2031)  NO.     1731     FILLMORE. 
awning. 

Owner J.   W.   Treadweli,   Premises. 

Arciiitect  . .  .None. 

Contractor.  .Novelty   Elec   Sign  Co.,   165 
Eddy,   San   Francisco. 

COST,    $u00 

(2032)  SW       LOMBARD       AND       VAN 
Ness   Ave.      Erect   bill    board. 

Owner Hannah    McDonald. 

.Architect  . .  .None. 

Contractor.  .J.   Chas.      Green      Co.,      273 
273  Valencia,   S.   F. 

COST,    $400 


(2033)      E    DELANO      125    S    San      Juan. 
One-story  basement  frame  dwelling. 

Owner W.       Rogers,    3518^4       16th, 

San   Francisco. 
.\rchitect  .  .  .None. 
Day's    work.  COST,    $11500 


(2034)  W  TWENTY-FIRST  AVE  200 
S  Taraval.  Two-story  and  basement 
frame  residence. 

Owner Parkside    Home    Bldg.    Co., 

40S  Crocker  Bldg.,  S.  F. 
Architect  ..  .Jos.     M.     Geary,     23rd     and 

Folsom,    San    Francisco. 
Day's   work.  COST,    $4000 


(2035)      E       PRAGUE     456       S       Russia. 
One-Story   and   basement   dwelling. 

Owner C.    H.   Taylor,    20%    College 

Ave..     San     Francisco. 
Architect  . .  .None. 

Contractor.  .P.   H.   McKinna,    105   Russia 
Ave.,    San    Francisco. 

COST,  $1500 


Owner E.  Rolkin,  Argonaut  Hotel, 

San  Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,   $3000 


(2036)      N   LONDON      200   W      Excelsior. 
One-story  and   basement   frame  dwlg. 

Owner W,    P.      Smith,    109      Brazil 

Ave.,  San  Francisco. 
Architect  ..  .Grant    Smith,    234    London, 

San  Francisco. 
Day's    work.  COST,    $1400 


(2037)      NE   CAlLIFORNIA      &      MASON. 
Erect  marquise. 

Owner Theresa      Alice      Olereichs, 

New  York. 
Architect  ...W.   H.  Jackson,  New  York. 
Contractor.  .W.   H.   Jackson,  New  York. 
COST,   $6500 


(2041)  SE  EIGHTEENTH  AND  COL- 
lingwood  50x75.  All  work  for  two- 
story   frame   stores   and   apartments. 

Owner Dr.      L.      A.      Gautier,      491 

Castro.   San   Francnsco. 

Architect  ...Plans  by  Contractor. 

Contractor.  .E.  A.   F.  Carson,   4323   19th, 
San   Francisco. 

Filed  May  31,  '13.     Dated  May  31,  '13. 

Frame  up    $2843.75 

Brown  coated    2843.75 

Completed  and  accepted 2843. 7S 

Usual  35  days 2843.75 

TOTAL  COST.    $11,375.00 

Bond,   none.     Limit,   120   days.      Forfeit, 

none.     Plans  and  specifications   filed. 


(2038)     NO.       225      jPIRST.         Enclose 
present    building    with    brick    walls, 
and   reinforced    roof    trusses. 
Owner Geo.  A.  Batchelder,  1st  Na- 
tional   Bank    Bldg.,    S.    F. 
Architect  ...John      Ralston      Hamilton, 
Kohl   Bldg.,   San   Francisco. 
Day's    work.  COST,    $2000 


(2042)  N  PACIFIC  45-'5  W  Hyde  23x 
87-6.  All  work  for  three-story  frame 
building  (  3  6-roora  flats.) 

Owner Silvio   Perasso. 

Architect  ..  .Chas.      M.    &      Artluir      F. 
Rousseau,   Monadnock  Bldg 
San   Francisco. 
Contractor.  .Christiansen     &  Smith,   331 

Hugo,   San  Francisco. 
Filed  May  31,  13.     Dated  April  15,  '13. 

Roof    on     $2237.50 

Brown   coated    2237.50 

Completed  and  accepted 2237.50 

Usual   35   days 2237.50 

TOTAL  COST,  $8960.00 
Bond,  none.  Limit,  90  days  from  re- 
ceiving permit.  Forfeit,  none.  Plans 
and   specifications  filed. 


NOTICE    OF    NON-LIABILITY. 

May  28,  1913 — NW  VAN  NESS  AVE 
and  Geary  N  27i5  W  190  S  100  E  3'2-6 
S  175  E  157-6.  S  F  Ladies'  Protec- 
tion &  Relief  Society  as  to  im- 
provements  on   leased   property.... 

NOTICE      OF      NON-RESPONSIBILITY. 

May  26.  1913— W  TAYLOR  72-6  N 
(ilay  N  65  W  165  S  70  E  45  N  5  E 
120.  Frederick  W  Kern  as  to  im- 
provements  OP.  leased   property.... 


NOTICE      OF      NON-RESPONSIBILITY. 


.May  29,  1913— NE  ELEVENTH  200 
SE  Market  SE  100  NE  2*5  NW  105 
SW  67-6  SE  5  SW  137-6.  Sarah  J 
Knox  as  to  improvements  on  lesLsed 
proiperty 


PERMITS'    ISSUED    FROM    MAY    IGTH 
TO    MAY   S3RD,    INCLUSIVE. 


Class 


No.  of  Bldgs. 


Class   "A"    1 

Class  "B"    1 

Class   "C"    5 

Frames     56 

Alterations      76 

Total     139 


45,000 
149,935 
211,150 


COMPLETION  NOTICES. 

San  Francisco. 


(2039)      NO.    59    GRANT    AVE.      Repairs 
and  alterations   to  candy  store. 

Owner O'Brien  &  Loser. 

Architect  .  .  .Earle   Bertz,   68   Post,  S.  F. 

Contractor.  .J.     Brauch,     1080     Sanchez, 

San   Francisco. 

COST,    $4300 


(2040)      NO.     2140       LOMBARD       (rear). 
Two-story  brick   stable. 


May  1,  1913— W  TENTH  AVE  SO  S 
California.  O  E  Anderson  to  whom 
it  may   concern Completed  

May  1,  1913— SE  GEARY  &  POLK  E 
f3-9xS  120.  Jas  P  Sweeney  to 
Ruegg    Bros April    18,    1913 

May  1,  1913— N  GEARY  82-6  W  Polk 
W  27-6xN  120.  Gustave  Lachman 
to    Ruegg    Bros April    23,    1913 


May  1,  1913— SW  SAN  BRUNO  AVE 
68  NW  Silliman  NW  32xSW  120  ptn 
Blk  1  University  Md.  Adeline  D 
DeNell  Williams,  Dora  C  Meherin  », 
Jos  Cereghino  and  Erminia  Lercari 
to   Michael   Brueck April   26,   1913 

May  1,  1913 — S  MARKET  &  BRADY 
SW  75xSE  124.  Sierra  Invst  Co 
to  Forderer  Cornice  Co.. April  30,  '13 

April  30  ,1913— S  MISSION  277-8  E  5th 
E  53-7xS  160.  W  J  Somers  Co  to 
G   P   W   Jensen April    28,    1913 

May  2,  1913— W  TWENTY-FIFTH  AV 
316  N  Lake  N  26xW  120.  Peter 
Kocelj  to  whom  it  may  concern. . .  . 
April   30,   1913 

May  2.  1913 — N  BAY,  bet  Leaven- 
worth and  Hyde  25  ft.  front  N  137-6 
xE  25.  Chris  Hansen  to  Kelly  C 
Gardener May    2,    1913 

May  2,  1913— BLK.  BDED  BY  ARMY, 
Valencia,  Duncan  and  San  Jose  Ave 
St.  Luke's  Hospital  to  J  E  O'Mara 
Completed   

May  2,  1913— N  FILBERT  137-6  W 
Scott  W  41-3x193.  Frank  Anrys  to 
A  H  Wilhelm April  29,  1913 

May  2,  1913— S  PACIFIC  AVE  137-6  W 
Laurel  W  35xS  100.  Mabel  H  Beedy 
to  Collman  &  Collman.  .April  28,   1913 

May  2  ,1913— NE  WASHINGTON  & 
Octavia    E    137-6xN    127-8%.      A    B 

Spreckels  to  C  C  Morehouse 

April  21,  1913 

May  3,  1913 — E  TWELFTH  AVE  100 
S  Anza  —  25  E  120  N  25  W  120. 
Alfred  T  Morris  to  whom  it  may 
concern May   3,    1913 

May  3,  1913— W  SEVENTEENTH  AV 
196-1  S  California  S  25xW  120. 
Thomas  Hamill  to  whom  it  may 
concern May    3,     1913 

May  3,  1913— W  SEVENTEENTH  AV 
221-1  S  California  S  25xW  120. 
Thomas    Hamill    to    whom    it    may 

concern May   3,    1913 

May"  3,  1913 — S  TWENTY-THIRD 
53-4%  W  York  W  46-7%xS  104. 
Ferro   Bros   to  A  De   Benedetti   and 

G    Cuneo May    3,    1913 

May  3,  1913 — E  RAMONA  AVE  53  S 
14th   S  35xB   75.     Henrich   Oellerich 

to  John  J  Binet  Co May  3,  1913 

May  5.  1913— SE  MARKET  &  ECKER 

5  155xE  100.  Crocker  Estate  Co  to 
Peterson,  Nelson  &  Co.... May  1.  1913 

May  5,  1913 — S  WINFIELD  AVE  50 
W  Esmeralda  W  25xS  70.  Otto  and 
Sophia  Reed  to  whom  it  may  con- 
cern  May    2,    1913 

May  5,  1913 — SW  CAL-IFORNIA  AND 
Leidesdorff  s.ite  of  (The  Mer- 
chants' Exchange  Bldg.)  The  In- 
surance  Exchange     Inc   to     Markle 

6  Roberts May    5,    1913 

May     5,     1913— NE     WASHINGTON    & 

Octavia  E  137-6xN  127-8^4.  A  B 
Spreckels  to  Eri  H  Richardson.. 
April    21,    1913 

May  5,  1913— NW  ELLINGTON  AVE 
(Porter  Ave)  107-4  NE  Farragut 
Ave  NE  26xNW  103-6  Lot  8  Blk  18 
West  End  Map  No.  2.  Henry  Lyon 
to  whom  it  may  concern.. May  2,  1913 

May  5,  1913— NE  JORADN  AVE  AND 
Geary  N  lOOxE  60.  F  F  Ralston  to 
F  F  Ralston. May   5,    1913 

May  6,  1913— W  TWENTY-FOURTH 
Ave  200  S  Lake  S  25xW  120.  EC 
White  to  C  O  Bradhoit. .  .May  1,   1913 

May  6,  1913— W  CHENERY,  Lot  31 
Blk  "A"  Glen  Park  Terrace.  Mar- 
garet E  Rogers  to  Michael  Brueck 
April    30,    1913 

May  G.  1913 — W  STONE  57-G  N  Wash- 
ington N  20xW  60.  Chong  Hoy  to 
Brandt  &  Stevens May  3,  1913 

May  6,  1913— W  NINETEENTH  AVE 
300  E  Point  Lobos  Ave  S  2BxW  120. 


NEW  HOME  ABOUT  TO  BE  ERECTED  FOR  ST.  JOSEPH'S  HOSPITAL 
Stockton,  Cal. 


Walter  King,  Architect 
Stockton,  Cal. 
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G.  M.  ANDERSON  THEATRE  NOW  UNDER  CONSTRUCTION 
San  Francisco 


O'Brien  &  Werner,  Architects 
San  Francisco 


liildingand  Industrial  News. 
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August  O  H  Schlundt  to  F  A  Mc- 
Causland  and  W  R  Rea..May  6,  1913 
May  e,  1913— NE  TURK  &  FILLMORE 
N  275  E  130  S  S5-6  W  5S-G  S  104  E 
ns-e  S  85-6  W  130.  Realty  &  Re- 
building Co  to  Macdonald  &  Kahn 
and    Selby   Grading   &   Teaming   Co 

May    5,    1913 

May  6.  1913— N  EUCLID  AVE  (Rich- 
mond Ave)  95  W  Jordan  Ave  W  50 
xN   100.     Clias   P   Cutten   to   Wetzel 

&    Grass April    29,    1913 

May  2,  1913— SW  TWELFTH  262-6 
NW  Folsom  NW  20  SW  140  NW  95 
SW  135  SE  170  NE  135  NW  55  SB 
HO.  La  Grande  Laundry  Co  to 
Butle  Ens-  &  Eiec  Cn  .Aoril  24.  1913 
May  7,  1913 — SW  POWELLL  AND 
Sutter  W  100  S  75  E  100-0^4  N 
76-10.  York  Realty  Co  to  James 
,       S    Fennell,    April    21;    Foster    Vogt 

I        Co May     6,     1913 

May  7,  1913— S  BRYANT  &  ZOE  SW 
125xSE  160.  Shreve  &  Co  to  John 
McGuigan,   April   30;   Healy  Tibbitts 

Constr    Company April     30,    1913 

1  May  7,  1913— NW  HARRISON  145  NE 
■        Eighth     NE     40xNW     SO.       Earl     K 

CoUey  to  Boyd  &  Kerr... May   6,   1913 
I  May    7,    1913— BUSH    NO.    1465    S    line 
I       109  E  Van  Ness  Ave.     Geo  H  Wood- 

I      ward   to  McWhirter   &   Drake 

1       May    3,    1913 

!  May  7,  1913— E  TWELFTH  AVE  250 
I      S  Anza.     A  R  Lapham   to   whom   it 

I      may  concern April  24,   1913 

'May  7,  1913 — N  SUTTER  122-9  W 
i  Sansome  W  along  W  Sutter  122-3x 
'      N    137-6.      Chas   Holbrook    to    W    W 

I      Montague   &   Co May   6,    1913 

I  May  7,  1913— W  MEACHAN  PLACE 
I     74-6    S   Post   S    62-6xW    56.      Pacific 

Gas  &  Eleo  Co  to  N  B  Yuille 

!      May    2,    1913 

iMay  7,  1913 — W  MEACHAM  PLACE 
;  74-6  S  Post  W  56xS  40.  PaciHc  Gas 
&  Elec  Co  to  Dyer  Bros  Golden 
'  West  Iron  Works,  Inc.. May  1,  1913 
-May  7,  1913- E  SANCHEZ  24  S  Hill 
E    76-5xS     90.       John     T     Miller     to 

Kenneth    McLeod May   6,    1913 

May  7,  1913— LOT  15  BLK  "N"  Mis- 
sion  Terrace.      E   J    Peri    to   E<Iw   M 

McGIynn    Feb.    1.    1913 

;May  7,  1913— NE  NINTH  250  NW 
Folsom  NW  25xSE    75.      E   V  Lacey 

;     to   Ratto   &   Gianninl May   5,    1913 

May  7,  1913 — E  TWENTY-FOURTH 
'  Ave  195  N  Lake  N  35xE  90;  Lot  20 
'    West  Clay  Park.     Rose  and   Henry 

Mau-ser  to  O  B  Arthur.  ..  .May  3,   1913 
May    8,    1913— E    TENTH    AVE    75    S 
Lawton   (L)  S  25xE  95.  Emil  Nelson 
to  whom  it  may  concern.. May  3.  1913 
May   8,   1913— LOT   50  Gift  Map   No.   2. 
Karl   Eli   Haglund   to   whom   it  may 

concern May   8,   1913 

May  8,  1913— W  HYDE  112-6  N  Cali- 
fornia N  25xW  112-6.  Badge  J 
Wvman   to  whom  it  may  concern.. 

May    8,    1913 

•lay  9,  1913— NW  BUSH  &  SANSOME 
N  137-GxW  67-6.      The  Standard  Oil 

I   Co  to  Forderer  Cornice  Works 

j    May  8,  1913 

',Iay  9,  1913 — SE  MARKET  &  ECKER 

'   S  155xE  100.     Crocker  Estate  Co  to 

Waterhouse  &  Price  Co.. May  7,   1913 

lay   9,    1913 — BLK    BDED   BY   ARMY, 

Valencia,     D'uncan     and    San    Jose 

Ave,      St.    Luke's    Hospital    to    Alex 

Haus May    8,    1913 

lay   9,   1913- S  FOLSOM   at  intersec- 
tion  of    nth   S   335    E    to   Juniper   N 
175   W   70   N   66   W    20   N   84    W    100. 
1  The  Jackson  Brewing  Co  to  Vulcan 
Iron    Works,    May     1;     Kaufman    & 

Ednardra    May    6,    1913 

lay    9,    1913 — N  OOLE    178    S    Oarmel 


S  25xW   100.     A  R  Larson   to  wliom 

it    may    concern M.iy    9,    1913 

May  9,  1913— S  NINETEENTH  run- 
ning from  Harrison  to  Treat  Ave. 
American  Can  Co  to  The  Clinton 
Fireprooflng    Co      and     Murray      & 

Mombray May    7,    1913 

May  9,  1913— N  FILBERT  137-6  W 
Scott  W  41-3X  a  uniform  depth  193. 
Frank  Anrys  to  F  E  Kar'.L.May  7,  '13 
May  10,  1913 — N  GEARY  137-6  W 
Mason  N  137-6xW  68-9.  Eve  and 
George  Metcalfe  to  Mutual  Con- 
struction Co May  1,  1913 

May  10,  1913— NW  MONTGOMERY  & 
Clay  N  68-9xW  75,  Lot  6  Blk  69. 
Behiow    Estate    Co    to    The    Mutual 

Construction  Co May   10,   1913 

May  10,  1913— N  LOMBARD,  bet  Polk 
and  Larkin;  No.  1246-1248  Lombard 
F    A    Nutter    to    Marvin    G    Lemons 

May  6,  1913 

May  10,  1913— S  TEHAMA  73  W  Sth  W 
27  S  80  E  25  N  25  E  2  feet  N  55.     G 

De   Paoli   to   Segurson   Bros 

April    19,    1913 

May  10,  1913— NW  PACIFIC  &  JONES 

W  38-6xN  60.     Jas  F  W  McEvoy  to 

whom  it  may  concern.  ..  .May  1,   1913 

May  10,  1913— SE  MARKET  &  ECKER 

Crocker  Estate  Co   to  George   Mac- 

Gruer May  9,   1913 

May  10,  1913— N  SIXTEENTH,  bet 
Rhode  Island  and  Dc  Haro.  The 
West  Coast  Iron  Co  to  Dyer  Bros, 
May  7,  '13;  The  Iron  &  Steel  Con- 
struction Co May  7,  1913 

May  12,  1913— NE  LAGUNA  &  FELL 
N  120xE  27-6.    ;  Katharina  Seipel  to 

Ruegg  Bros    May   12,   1913 

May  12,  1913 — NE  SEVENTEENTH  & 
Hampshire  E  .200xN  133-4.  Lux 
School  of  Industrial  Training  or  The 
Lux  School  of  Industrial  Training 
to   Continental   Fireprooflng   Co.... 

May  10,  1913 

May  12,  1913 — ^NE  WASHINGTON  & 
Octavia  E  137-6xN  127-8^4.  A  B 
Spreckels  to  Munich  Art  Glass  Co.  . 

May  8.  1913 

May  12,  1913 — E  NINETEENTH  AVE 
114-9  S  Ulloa  S  25xE  120.  Bernard 
Wurthman  to  whom  it  may  concern 

May  10,  1913 

May  12  ,1913 — E  LOCUST  100  S  Clay 
S  27-8 '4 xE  100.     Rebecca  Weinberg 

to  Chas  J  U  Koenig May   8,  1913 

May  13,  1913 — N  SUTTER  122-9  W 
Sansome  W  122-3xN  137-6.  Charles 
Holbrook  to  Rulofson  Metal  Win- 
dow   Works May    10,    1913 

May  1-3,  1913— E  VAN  NESS  AVE  31  S 
Bush  S  40  E  84  S  49  E  25  N  120  W 
25  S  31  W  84.     Susan  C  Palmer  to  J 

W   Carr May    8,    1913 

May    13,    1913 — MCALLISTER   NO.    878. 

B  Langendorf  to  Wm  Martin 

May  12,  1913 

May  1,3  1913^Ei  FRANT  68-9  S  Sac- 
ramento E  97-6xS  22-11.  Catherine 
C  Dunn  by  agent  P  J  Walker  Co  to 
Healy-Tibbitts  Constr  Co.  .May  12,  '13 
May  13,  1913— N  BUSH  147-6  E  Goug.h 
E  60xN  120.  Mery  Heinman  and 
Alice  Marx  to  Frank  F  and  Fred  G 

Kronnick May  13,  1913 

May  13,  1913 — LOT  26  BLK  "H"  Mis- 
sion Terrace.  Wm  and  Francis 
Smith,  William  C  and  Catherine 
Mary  Gilmore  to  whom  it  may  con- 
cern     May    8,    1913 

May  14,  1913 — E  SEVENTEENTH 
Ave  75  N  Anza  (A)  N  25xE  90. 
Thomas    M      Jones    to      Thomas    M 

Jones     May    14,    1913 

May  14,  1913— N  NINETEENTH  50  E 
San  Bruno  Ave  25x75.  Guiseppe 
Cavaglieri  to  whom  It  may  concern 


M.iy    13,    1913 

.M:iy  14,  1913— W  OTSEGO  AVE  50  S 
&inta  Ysabel  Ave  th  25  W  125  N 
25  E  125.     A  A  Weendunk  to  whom 

it  may  concern May  12,   1913 

May  14,  1913— N  NINETEENTH  25  E 
San  Bruno  Aev  25x75.  Guiseppe 
Cavaglieri  to  whom -It  may  concern 

May      13,      1013 

May  14,  1913— N  NINETEENTH  75  E 
San  Bruno  Ave  25x75.  Guiseppe 
Cavaglieri  to  whom  H  may  conc.rn 

May    13,    1913 

May  14,  1913— N  SACRAMENTO  225 
E    Drumm    N    ll9-6xE    50.      Union 

Pacific   Salt   Co   to   A   M.  Wallen 

Completed     

May  15,  1913— NE  STEUART  45-10 
SE  Mission  SE  45-IOxNE  137-6,  Jas 
B   Duggan   and   W   J   Yore   to   whom 

it    may    concern May    15,    1913 

May  15,  1913— N  GREEN  100-6  W 
Scott  W  37-5  Vi  N  137-6  E  30-514  S 
37-6     E     7     S     100.       John     W    Van 

Bergen   to   J   Harold   Johnson 

May    15,    1913 

May  15,  1913— W  WORTH  192  N  22nd 
N  4SxW  125  Lot  5  Blk  5  Noe  Gar- 
den Hd  Un.  Andrew  V  and  Sophie 
Anderson   to  who.ii   it   may   concern 

.-May    12,    1913 

May  13,  1913 — S  DUNCAN  1S3  W 
Guerrero  W  25x'S  114.  M  F  Muller 
to  whom  it  may  concern. May  15,  1913 
:Way  15,  1913— W  NINETEENTH  AVE 
127-6  S  Lake  S  27-6xW  120.  Fred- 
erick D  Boese  to  whom  it  may  con- 
cern     May    14,    1913 

May  15,  1913 — N  TWEN'TY-THIRD 
105  W  Castro  W  150xN  114.  Wm 
F  Altvater  and  Thomas  Tibbett  to 
whom  it  may  concern. .  .May  14,  1913 
May  15,  1913— S  RIVERA  100  E  18th 
Ave  E  35x120-2.  Catherine  V  C 
Scolt    to    whom    it    may    concern... 

May    S,    1913 

May  IG,  1913— SW  LEAVENWORTH 
and  Francisco  S  82-6xW  68-9. 
Amadous  G  Langenberger  to  Percy 

M    Lanford    

May  16,  1913- SE  POST  &  JONES  S 
60xE   70-6.     Niels  Larsen  to  Central 

Iron    Works May    15,    1913 

May  15,  1913— N  FILBERT  122-6  E 
Jones   20x60.     Catherine  Casassa   to 

A    Sarraille May    14,    1913 

May  16,  1913 — E  DIAMOND  172-6 
(173-6)  N  21st  N  2dxE  100.  Bay 
Cities    Home    BIdg   Co    to    whom    it 

may    concern May.  10,    1913 

May  16,  1913 — B  DIAMOND  122-6  N 
21st  N  25xE  100.  Bay  Cities.  Home 
Bldg  Co  to  whom  it  may  concern.. 

May  10,  1913 

May  16,  1913 — E  DIAMOND  147-6  N 
21st  N  2'5xE  100.  Bay  Cities. Home 
Bldg  Co  to  whom  It  may  concern.. 

May  10,  1913 

May  16,  1913^NW  LAKE  AND  16th 
Ave       N     lOOxW       57-6.         Adelaide 

Brown  to  R  L  Turner May  9,  1913 

May  16,  1913— S  VALLBJO  137-6  E 
Scott  S  32-6x73.  Mary  H  Cunning- 
ham to  Harry  C  Warwick 

May  16,  1913 

May  17,  1913 — EXJPOSITION  SITE. 
Panama-Pacific  Inleinational  Ex- 
position   Co    to   Flinn    &   Treacy.... 

May    13,    1913 

May  17,  1913— SW  SIXTH  50  SE  Stev- 
enson SE  25x75.  Elizabeth  R  Lillls 
to     Continental    Foreprooflng    Co.. 

May    15,    1913 

May  17,  1913— S  TWENTY-SIXTH  135 
E  Noe  25x114.  Ralph  J  Button  to 
whom  it  may  concern.  .  .May  17,  1913 
.May  17,  1913 — W  KEARNY  73-6  N 
Post  N  65xW  107-11.  Ella  P  Young 
Tr    Est     Wm    W    Young,    deed     to 
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UoUert    Trost May    14,     1913 

Mav  17,  1913— W  'SIXTBENTH  AVE 
278-11  N  Clement  N  25xW  120. 
Alfred  Johnson  &  Jacob  Weisbein 
to  Wbom  it  may  concern. May  15,  1913 
May  n"  1913— NW  MISSION  81.4  SW 
Geneva  Ave  NW  100  SW  25  SE  100 
m  or  1  NE  25  m  or  1  ptn  Blk  4 
West  End  Map  No.  1.  Oarlo  Varni 
to       Joseph       Peraaso    &      Gaetano 

Moretfon May    7,    1913 

May  17,  1913— N  LIBEKTY  80  E 
Church  E  26xN  114.  Caspar  Hex- 
berg   to   whom   it   may   concern 

___;_••: May    17,    1913 

May  19,  1913— <;OR  BALBOA  AND 
Great  Highvi'ay  (Ocean  Beach 
Pavilion)       Maurice     Rosenthal     to 

H    Vdwi-nkel     Completed    

May  19,"  1918— BLK  BDED  BY  ARMY, 
Valencia,  '  Duncan  ,and  San  Jose 
Ave     St.  Lukes  Hospital  to  Farrell 

&  Reed  May  17,  1913 

May  19,'l91S— N  SUSSEX  200  W  Swiss 
25xl00:  Fred  Warden  to  Fred  War- 
den ....: May  14,  1913 

May  19,'  1913-^SE  MARKET  AND 
Ecker  S  ISSxE  lOO.    Crocker  Estate 

Co  to'Chas  H  Hock May   17,   1913 

May  19,  1913— S  BUSH  109  E  Van 
Ness  Ave;  No.  1465.  Geo  H  Wood- 
ward   to    Frasier    &    Frasier.. 

.._; May    ■'7.    1913 

May '  20,"  'l913— N  TWBNTW-FOURTH 
280  W  Douglass  25-10x114.  Pearl 
A  and  W'm  C  Heath  to  Jno  S  Pur- 
cell.......! May    19,    1913 

May  20,  1913— E  HYDE  97-6  S  Geary 
40x68-6;  No.  534  Hyde.  David  L 
and   Charlotte   V   Reynolds    to    J    B 

Relte May    17,     1913 

May  20,  1913— NW  NAPLES  150  SW 
Fra!nce  Ave  SW  2>5xNW  100  Ptn  Lot 
7  Blk'  43  Excl  Hd.  Wm  S  Ulmer 
to  Stephenson  &  Parry.. May  16,  1913 
May  20,  1913— N  PAGE  175  W  Pierce 
Anne  C  Toft  to  Oscar  W  Thunberg 
and  Frank  Thompson.  .  .May  17  ,1913 
May  20,  1913— S  BRYANT  &  ZOE  SW 
125xSE  160.  Shreve  &  Co  to  Otis 
Elevator,  May  15;.H6rmari  Safe  Co, 

May     14,     1913 

M.ay'2o',"l913-JS  PACIFIC  AVE   137-6 

W  Laurel  W  35  S  35  N  10«.     Mabel 

H  Beedy  to  J  Looney  Co. May  14,  1913 

May   20,    1913— B   NINETEENTH  AVE 

125  S  Anza  S  25xE  120.     I  J  W  Bel- 

deri  to  Orrin  Knox May  19,   1913 

May  20,  1913— NW  NINETEENTH 
Ave  and  Judah  (J)  N-  47-2%xW 
120.  The  S  F  Ohiurch  Extension 
Society  of  the  M  E  Church  to  J 
T   Johnson    and   J   B   Branagh    and 

T  A  Cuthbertson ,...May  19,   1913 

May  20,  1913— JSB  VAN  NESS  AVE  & 
Sutter  S  120xE  177-6.  H  H  Grit- 
ting,   Philip    and    Paul    Bancroft    to 

Neil  A  McLean May  20,   1913 

May  20.  1913— B  VARENNBS  57-6  N 
Union  2.0x'57-6.  Antonio  Torrano 
and     Guiseppe    Luggiero     to     F    C 

■    Amoroso May   20   ,1913 

May  21,  1913— B  TWENTY-SIXTH 
Ave  300  S  Geary  S  50xB  140.  John 
Gray   to  whom   it   may   concern..., 

May    21,    1913 

May  21,  1913— SB  HOWAJID  135  W 
Third.      Jas    P    Sweeney    to    Bishop 

&    Duarte May    20,    1913 

May    21,    1913— E    NOE   57    N   Duncan 

N    57xE    55.        Knut    Anderson      to 

whoni  it  may  concern. .  .May   17,   1913 

May    21,     1913— N    BUCHANAN     76     S 

Jackson  W  SOxS  26.     Lena  Marx  to 

Dhas  King  &  Co.. May  21,  1913 

May  21,  1313— NE  MISSION  AND  4TH 
N  SOxE  SO.  Voorman  Co  to  Henry 
Gervals,  May  17;  Charles  Floodberg 


BUILDING  AND  INDUSTRIAL  NEWS 

155  W  Noe  W  25xN  114  (known  as 
4026-4028-4030  24th  St.)  Chas  and 
Minnie   Coburn      to   whom   it      may 

concern May   26,   1913 

May  26,  1913— BiLK  BDED  BY  ARMY, 
,  ,  Valencia,  Duncan  and  San  Jose  Ave 

ornery  N  6S-9xW   75.     Behlow  Est 

-    1913 


and  Hugh   McOaffery May  21,   1913 

May    21,    1913— W   WOOL   300    N    Eu- 
genia   Ave.      Martinus   Andersen    to 
whom  it  may  concern.  .  .May  20,   1913 
May  22,    1913— NW     CLAY     &  MONT- 


Co  to  Victor  Eng  Co May  1 

May  22,  1913- SW  MARKET  &  NINTH 
Ellanor  H  and  Marguerite  Doe  to 
California  Concrete  Co.  .  .May  17,  1913 
May  22,  1913— W  FIFTEENTH  AVE 
250  S  Irving  W  127-6x8  25.  E  H 
Hildebrand    and    A  Lettich    to   E   C 

Stroth May  22,  1913 

May  22,  1913— NB  POPE  311  NW 
Morse  NW  30  NE  99  m  or  1  SE  30 
SW  199  m  or  1.  J  F  and  Maud 
Ethelvn   Soitze   to   Alert   Bldg   Co.. 

..; May  15,  1913 

May  23.  1»13— N  GEARY  110  W  Polk 
W    27-6xN    120.      S    Gustave    Lach- 

man  to  Ruegg  Bros May  19,  1913 

May  23,  1913— N  FILBERT  90  E  Oo- 
tavia    E    30xN    111.      T    Venturi    to 

Paul    Demartini May    2:1,    1913 

May  23,  1913— NB  LAGUNA  AND 
Cedar  Ave  N  50-6xB  25-5.     A  F  and 

Alice    M   Schuppert   to   R   Fahy 

..May    21,    1913 

May"  2V,"l'913— W  PIBfRCB  100  N 
Lomlbard  N  25xW  110:  Maria  Sar- 
torio  to  Vittorio  Pera...May  22,  1913 
May  23,  1913— E  BY  SCOTT,  N  BY  N 
Lewis  W  by  B  Broderick  on  S  by  S 
Tonquin  Panaima-Paciflc  Inter- 
national  Exposition   Co   to   Mercer- 

Fraser    Co May    21,    1913 

May  23,  1913— W  LARKIN  127-8y4 
N  Jackson  N  25xW  100.  Edw  Lun- 
stedt   to   Frank    J   Klimm    and    Geo 

W    Boxton May    22,    1913 

May   23,   1913— LOT  2ft  BLK  "A"   Mis- 
sion    Terrace.       R    H    Banning    to 
whom   it   may   concern.. May   23,    1913 
May   23,   1913— S  MARKET  &   BRADY 
iW    75xSE   124.     Sierra  Invst   Co   to 

Joost    Bros May    22,    1913 

May  23,  1913— NW  FRO'NT  &  MER- 
ciiant  60x68-9.  Neltie  Delmas  Le 
Franc  or  Nelty  Delmas  Lefranc, 
minor  to  B  T  Owsley  (2  comple- 
tions)    ..-. May    21,    1913 

May  23,  1913— S  MARKET  &  BRADY 
SW   75xSE    124.     Sierra   Investment 

Co  to  Marshall  &  Sterns  Co 

May    15,    1913 

May  24,  1913— W  TWELFTH  AVE 
275  S  Lake  25x120.     Marietta   Dyar 

to   P  Tyler May   24,   1913 

May  24,  1913- SE  PRECITA  AVE  50 
SW  York  SW  25xSE  100;  Lot  7  Ray 
&  Plumbes  Sub  Lots  228  to  231  P  V 
Lands.  Alfred  and  Anne  Holm  to 
whom  it  may  concern.  .  .May  17,  1913 
Alay  24,  1913— SE  CALIFORNIA  AND 
Leidesdorff  fronting  N  on  Califor- 
nia and  at  rear  end  107-6,  extend- 
ing B  and  W  137-6.  The  Insurance 
Exchange  Inc  to  Clinton  Fireproof- 

Ing  Co May   22,   1913 

May  24,- 1913— N  BUSH  88-6  E  Jones. 
E   L  Hueter   to  S   F   Elevator   Co.. 

May    24,    1913 

Mav  26,  1913— N  SUTTER  122-9  W 
Sansome  W  122-3xN  137-6.  Chas 
HoUirook    to    American    Marble    & 

Mosaic  Co May  26,  1913 

May  26,  1913— W  TWENTY-FIRST 
Ave  250  S  Anza  S  2'5xW  12'>.  Alio 
F  and  Walter  J  Andrews  to  Wm  F 

Yates May   22,    1913 

May  26,  1913— N  FULTON  110  W 
Franklin  W  27-6xN  120.  Louis  S 
Hais  to  Ratto  &  Giannini.May  24,  '13 
May  26,  1013— S  MARKET  &  BRADY 
SW  7'5xSE  124.  Sierra  Investment 
Co  to  Monarch  Iron  Wks.May  22,  1913 
May    26,    1913— N    TWENTY-FOURTH 


St     Luke's    Hospital      to    John      G 

Sutton    Co May    26,    1913 

May  26,  1913— B  TWELFTH  AVE  125 
S  Clement  E  12.0xS  25.  Thos  B 
Bailey  to  Frank  PegeL.May  16,  1913 
May  26,  1913- W  LAIDLEY  AND 
Harry  NW  26-3  m  or  1  SW  101-8% 
SB  25  NE  110.  Carl  Jacobsen  to 
whom  it  may  concern. .  .May  24,  1913 
May    26,    1913— SAGAMORE    NO.      181. 

Capozzi  to  A  A  Sauer.  .  .  .May  21,  1913 
Miiy    27,    1913— E    FIFTEENTH    AVE 
th   N  along  B   ISth   Ave   2'5   E   127-6 
S  25  W   127-6.     H  B  Harris  Jr  and 
Eugene     Simon    to    whom     it    may 

concern    ■ May   26,   1913 

May  27,  1913— W  TWENTY-FIFTH 
Ave  200  N  Anza  N  aSxW  100.  Geo 
F   Cleese  to   whom   it   may   concern 

..' May    24,    1913 

May'27"l913— SB  MISSION  382-4  NE 
Second  NE  35-6  SB  SO  SW  7  SB 
80  to  a  pt  in  NW  Minna  W  63-4 
NW  80  NE  34-10  NW  80.  Mary  N, 
Lucy  H  and  Edith  W  Allyne  to 
Henry    L    and   Chas    A    Day    (Thos 

H  Day's  Sons) May   23,   1913 

May  27  1913— N  SUTTER  122-9  W 
Sansome  N  l'22-3xN  137-6.  Chas 
Holbrook  to  H  Maundrell .May  2S,  '33 
May  27,  1913— N  EIGHTEENTH  149-9 
E  Guerrero  N  lOOxE  25.  A  F  and 
Alice    M  Schuppert    to    John    Burns 

May    26,    1913 

May'2'7,"l'9'l"3— SB  DAVIS  &  WASH- 
ington  B  137-6x8  91-8.  Mrs  Sarah 
J  Dorn  to  Hyde-Harjes  &  Co., 
Western  Iron  Works,  Pope  &  Tal- 
bot    R    Glaze    and    Joseph    Pasqua- 

lette    -May    26,    1913 

May  27,  1913— SE  LAFAYETTE  & 
Minna  E  97.47  «  55  W  S9.51  N  55. 
Jas  B  Duggan  and  Chas  P  Cain, 
extrs  Estate  John  Hammond,  dec'd 
to  Frank  P  Lansing. ..  .May  26,  1913 
May  "S  1913— SW  SIXTH  25  SE  Mis- 
sion SE  60x9W  75.     Edw  H  Mitchell 

to  H  J  Perazzi May  20,  19i3 

May  28,  1913— S  CLEME-NT,  bet  2na 
and    3rd   Aves.      John   Kerwin   to   C 

H  Smith  &  Co May  26,  1^13^ 

May  28,  1913— SB  MADRID  200  SW 
Russia  Ave  SW  25xSE  100  Lot  2  Blk 
39,  Excl  Hd.  Annie  C  Anderson  to  J 
whom  it  may  concern.  .  .May  20.  191!| 
May  "S,  1913— B'  TWENTIETH  AVE 
16S-S  8  Tarava!  S  33-4xE  120.  Park- 
Home    Bldg    Co    to    Parkside 


side    Home    hiiag    uo     lu    j-ui-^o-- 

Home  Bldg  Co May   2S.   191 

May  2S,  1913—^  PACLt'lC  AVE  137-6 
W  Laurel  W  35xS  100.  Mabel  H 
Beedv  to  E  P  Norman... May  20.  191 
May  28,  1913— SW  LEAVENWORTH 
and  Greenwich  W  171-10^x3  137-6. 
Greenwich     Terrace      Householders 

Ass'n  to  Holm  &  Son May  16,  191 

May  29,  1913— BLK  BDED  BY  ARMY, 
Valencia,  Duncan  and  San  Jose 
Ave.      St.    Lukes'    Hospital    to   Joost 

Bros   and  Vincent  J  Donovan 

May    28,    10 

May  29,  1913— S  CALIFORNIA  137-6 
W  Hyde  W  82xS  66.  California  St. 
Caible  Railway  Co  to  Ira  W  Co '"''i 

Inc    M«>     '        '■ 

May  29,  191i3— LOTS  2,  22,  23  Si,  \\ 
^  Richmond  Blk  295.  Leonard  '1 
Pockman  and  Adolph  Rosenshine  to 

whom  it  may  concern May  2'S,  IS' 

May  29,  1913— W  FIFTEENTH  .WK 
75    S   Anza   S    25xW    90       Wm    A   K 

Jones   to  whom  it  may  concern 

May    29,    1? 


BUILDING  AND  INDUSTRIAL  NEWS  27 

.May    j;l,    UIU— S   CLAY    lol-D    W    I^ir-  Ip.v      \irn-,|     l,."iiili 

Uir,     W     37-,6xI27-Si4.       IMetropoli-s.            :U    the    site'"''             "   '"            '"'""'  p";''    ,'"     ""'    '''"''     '"'""     ^"'^'     kH<:hen. 

Investment  Co  to  Whom  it  may  con-  APAUTMKNT    HOUKP     4    «,  ...            ,  '';;ye"o.''    "f    H'f   'IwellinK    will    he   (ov- 

cern   May  ''9    1913  Imse     f,-,m„       ,.     """'*'^— •"     >'''"y    »"<'  ^'ed     «itli     cement    plaster      on       metal 

May  29.   ,913-E  LEAVENWORTH         '  Lv     A  In^d,   Co     cT  T^'i    ,''Tr  ^"  n ' ,   ''•'"'^  ""-^  '-'"'"^"^  -""  "-  — ^ 

S  Union  S  -4xE  S7-G.     Victor  Pucci-  Gaenlfnwn,. ,.'«?,.,      ^"^'■'''   •'°''"  ^''^'   ""   """*    ">'    "«>'   La'.or. 

nelli  to  David  Demartini.May  27      913  Own^^Z"e^v    ,U>en       T^^^  KE.SIDBNCE  -   2      story      and      ba.se. 

May  29.  1913-N. SEVENTEENTH  25-1  vvil    le  erecLd    A   U,!          ^lushtnlding  frame.     15.500.       Oakland.     Cal.       Archl- 

W  Belvedere  W   25-1   N  93-2%    E   ''5  u  J      lea.^t       v                      ?'"'  °^  '^"'^""  """'•    ''"'"''^    I^-    '^"■■'°"'    Security    Hldg 

S    95-3^4.      Alpl.on.o    Har  ing  on    lo  P  e ted    wi,     „e   one  ?/  ,?"'    """""    ''"■"■  'n';"''""'-       "^''^■■-     ^'^^''^     «■     ''-''^on. 

whom  it  may  concern ...  .May  -9    1913  ami     ..n             ,           °f  '"^  'no«t   modern  The  dvfelling.  which  has  been  designed 

May    31.    1913-NW    WEBSTER    AND  Be-kelev        fnterio?^     "T'    """'"'^     '"  ""'  ""  «'^"'---"  '-"^e.   will   be  efect- 

ivy    Ave.      Michael    Rooney    to    Wil  fo^L    ran'L^    from    ?'"    7''"'-^f"  u"',     '"'''""'     ^<'""-       '""'■■">■•     ""'«" 

liam  Linden    May   or,    jgi,  room,    nn  ,    h?.T    ^  x^      .     "^^    '"    ^'^'"  "'"'     '^^    "'    '''"«    ^"-l    ''ardwood       with 

May    31,    1913-NW    McAlJ.ster    &  will     Le       sed     In    i^:Ho""''«    ^'^^   "'"^  i;;"-1-ood  "-rs  in  the  principal  rooms 

Devisadero    N    50.vW    100.      Theodor  iTardwood  floors  h,  the'?-     ""'!"     ^""  T''^''^  ^^"'    ''«    f"'-»^'-e    heat    and    open 

Dierks    to   Hetty   Bros,    May   31.   'IS;  The'r   wHl    be      s  e^^    "'IT      r"?^'  '"'',''""''''■      ^'^"^^'^    ""'    ''«    <>'    '"'ick. 

M  Pearl,  May  31,  '13;  A  Davis.  May  service  and  a   vacu.Z     ,i                    ''^'°'"  -r-,         '■°"'"'    '^'"    '"'^'^      '"«      wainscot. 

-■  -: j-pete^^on_^iay 31, 1^13  wj^r ^/^^^^^ B:;?h^r;:^  in\n:^;: ::tri:ia^r":^if ',;:'r- 

LIENS^iZe^  ^     .e-     ^hf-te^L-:?   r  bn-^  l^f-J^VZ  1.^j^^ 

„       ;^;'P'obably   be   covered   with    cement       m.tallath.      Plans    are    complete    Z' 

San  Francisco.  V,Ta'Ti^r.xT!^"^   ""'^    ^^'"^  prepared.  subtigures   are   being   taken. 

KEhTDENCB  —   2      story     and      base,           RESrDiENCE    —    2      story    and      ba.so 

May     17,     1913— W     GENESEE     60     N  ''''j™^'*-/':'"'.      Piedmont,    Alameda   Co..  frame,     ?.5,500    .   Oakland,    "oa  I        Ar.'hi- 

Flood  Ave  N  25.>cW  100.     J  H  Kru..e  Gnn.Jr    11,7%,     """o'      °'^"^'''      ^-    ^-  ^'''^'''  M"«'^'"  Bros..  Delger  Bldg..  Oak- 

vs  Otto  A  and  R  O  7Dhnson..,.$9S.12  Y''"".""^'   ""  Ho^-e  St.,   Oakland.     The  land.     Owner,   A.   H.   Dana.     Thehou^e 

May     19.     1913— W     TWENTY-SIXTH  "celling   has    been    designed    to   contain  has     teen     designed     to     contain     ei"ht 

Ave      225    N      Judah    N    50xW      120  l""-   f""?^    '*."''    ^'''"'-      Interior    will    be  rooms,    bath     and    .-sleeping    porch      and 

Eureka     Sash.     Door     &     Moulding  .....  '"  P'"*=  ^"h  hardwood  floors  in  will   be  erected   in   Rockridge   Park    In- 

,    Mills    vs    Edgar    G    Getz    and    F    A  tie   Hving   room,    dining   roo.n   and    re-  terior    will    he    flni.=  hed    in    pine     white 

I^'-"     $«6.S9  IZTn                   "^'T    ^'"'    "'    "    '^'^^  ""'''"^'      ^"'5       hardwood.         Hal-dwood 

[May    20,    1913— W    SIXTEENTH    AVE  ?               "     °^  '"   "^^  living  room  with  floors    will   be    u.sed    in    the   livin"   room 

._    300   N   Clement   N   25xW   120.      J   M  f,      '"''^    mantel.      Tile   will    be    used    in  dining  room  and  reception  hall"  There 

I    Enyeart   vs  Alfred   Johnson. ..  .$is  20  "«  hath  room  and  kitchen.     Exterior  of  will    be    open    fire    places    and    tile    or 

Way    22,     1913— N    O'FARRELL    137-6  dwelling    will    be    covered    with    ce-  brick    mantels.       Tile    will    l,e    u«ed    in 

j   E   Stockton  E   60xN   137-6.     Haller-  '"^"'  P"^''*''^''  °"  metal  lath.     Plans  are  the  bath   room   and   kitchen       4n   auto 

I  Cunningham    Elec    Co    vs    Harry    J  complete  and  in  the  hands  of  the  own-  matic    water    heater    will    he    installed 

Moore      Furniture    Co,       Harry       J  ^"^  ^'^°  ^'"  ^°  'he  work  by  Day  Uabor.  Exterior   of   the   house   will   'be   covered 

,  Moore-Johnson    Cos.    Dahlia      Loeb  ,   HESIDExNCE  —  2     story     and     base.  with    shingles.      Plans    are    b.Mn-    pre 

and    B    F   Hickerson    ..                  $7185  '''^me.     Cost  not  stated.     Berkeley.  Ala-  pared  for  the  work 

lay   23,    1913-E   POLSOM   1S5   s'22nd  "''"^^  ^°-i^^^-     -^"-hitect.  John   Hudson            KESIDENCE-2       storv        attic       and 

'  wLl"  "::^-...^  ^  --  -  --VhO  Bere^:y."'o;nr'V""«."^K'^d    "^^^  TrTtlc't    ---,  ^-.O-: 'oak  "n^d,   C^l^ 

Iray  23,  1913-NW  SEVENTH  AVE  &'"  -^-^'""^   will   be   erected   in   the   Cla^e!  Bl^g'  '    Oakland  "owner'"'°MVs  ""a^V 

Lake   N   75xW   30.      P  G   Norman    &  "-"'.  ^ract,  and   ha.s   been   designed  for  Larty.Thlnouselin  'be    erected    fn 

Rousseau    Realty    Co »"    eight-room    house    with    baths      and  Crocker    Hi-hland-    and    wm      „    ,    ■ 

Sons        $30.S9:       J      H      Wickstrom,  sleeping   porches.      Interior   will    be   fin-  large    num^erof    rooms  TeLrarh'th: 

1*116.60      vs    Edward      Helms      and  '^^ed   in   pine   and   redwood   with    hard-  and   sleeping  porch      Tgarl'e   wile 

lay  24    1913-E  PETERS  AVE  which  ^°°''     fl°°;-«,    i"     the     principal     rooms.  erected    on  The   rear   o:   u'erot       Inte- 

iline    IS    fixed    as    follows:      (S   Fair  There    will    be    furnace    heat    and    open  rior    of    the    dwelling    w    1    be    flnMed 

jAye    149    SE    Mission    SW    parallel  «''^   fl^'^^.  ^"^"^^'^    ^ill    be    of    brick  in    pine    and   hardwood    wih    hardwood 

SW    ,5.vSE    7?-S.      Joseph    Deasy   vs  l-ath   room  and   kitchen.     Anautoaiatic  will    be    furnace    heat    and      open      fire 

IJ  C   Stroraswold $328  water    heater    will    be    installed.      Exte-  places       Manfi^ls    l-m    1  ^     r  ?        ,           . 

ay  27,    1M3_N  ELIZABETH   230   W  ^'°'-    °f    'he    dwelling    will    be    covered  t'iie        Tile     wi       be     u-ed    in     tl^'f  .b'ath 

Noe  N  114XW  25.     P  Grand  and  J  R  with    cement    plaster    on      metal      lath.  rooms      and      kitchen       L      «utom, tic 

Finvaag       Co-partners     vs       Harry  ^'^"^  -■•«  "o^  being  prepared.  ^ater    heater    will    be    fnstaUed       The 

'iv  "^"s'VaiVriA^T^' "«",;'■. *"-'^''  ,   RESIDENCE  —   2      story     and      base,  exterior    of    the    residence    will    be    cov- 

Cr.i,;L        *        ,^°   ^^   ^   ^"^^    °^  '^"'^'    '^•^'"*-     Piedmont,   Alameda  Co.,  ered    with    cement    plaster      on      metal 

ot  cTur^y,       \       ''^'   ""^  ""   '"'"■"  ";"■      A'-^'^'tect.    Julia      Morgan,      Mer-  lath.      Plans    for    this    work    are    being 

Of  Columbus   Ave   and   N  Vallejo  N  chants'   Exchange   Bldg..   S.    F.     Owner  Prepared.                                                            ^ 

lll.S%    E    7.6    N    13    E    22.B    S    13    B  Miss  Nellie  Conners.     The  dwelline-  has  RP=!Tnn-,Mmr           .,      . 

mrnmi  iipsHi  wmfmm 

.    -^ »""''■<'«       wf,    .'",  P'-'ncipal    rooms.       There       avenue    and    has    been    des  gned    for    a 

L  ■ •♦ V    ^"^  /"'•"•■"^'=    '^^^t    ^"'1      °Pe"      fl^^       '-even    room    dwelling    with^ath    \u 

OAKLAND  AND  ALAMEDA        ^i^rbe  us^i  in  tTe"  ttb'  '"'"='■    """^     '"''''"'  '"''''  ^■'"  ^^  "'  •''-  -  -^ 

COUNTY  kitchen        !n         !         .  '■'"""     '""^       wood.      Hardwood    floors    will    be    used 

will      be      fnstallid         ;%'"''"'    ''•'"'"'■       '"    'he    living    room,    dining    room      and 

VPARTMENT     HJOUSF      1     „n.  ,       rwellin!   J^f  h  ^-''terior      of    the       reception    hall.      There    will    be    furnace 

.-Id'-  "ow;^er^t;r- E^^R^e"  •^'''ll-  'T.  ^"'  ''"'''  '''  ''""="  "'^^"-  ^'^    roonf  an^'kirch"  n"^   E^t   ri'o"r  'of 

r>   building   wi  1   be    ere^ied    o^    2/nd  f   "I'f'^?,^  ~   '      ''°'''    ^"^      •'"=^'  "^^    '""'^^'    ^■'"    '"^    '-"'-^''^^    with     ce- 

^^>et    ibetwfen     "rove    and     Te^e^ranf  f     »"';.    t^'"""-       O^^^'^h^'     ^al.       Archi-  ment   plaster  on   metal  lath.      Plans  are 

»»    has   been    arranged    to    contain      8  o      '  ""■  S'  ^'"I"'  ^"-"""^   S'^^-  «•   ^-  ^""^'"'^'^  ^"^'    "^"■•^^   ->«   ^e'"^   taken. 

■«es    of    two    roomf  and°  baTe"ach'  ?nl"'^';.'',Jen   d^g^'d  "fo     """•  ""^"-  ^^''^^^^^  -  ^     story     and     base, 

t'l-^rior  finish  Will  , be  Of  pine,  elm  pan-  nouse    with     bather  d\,»          ^'"'-•oom  frame,    $5,00.0.      Berkele.v.    Alameda    Co.. 

il  and    hardwood    floors        All    suite,  Tntlw    '"'"^'''''h    ^,,3    sleeping    porch.  Cal.      Architect.    C.    O.    Clausen.    Phelan 

^-be  enuipped  With  ^au  bed  .     Bat,  w^oTm'dto^d  flo'orf '''^1'"' '"'"'-  ''"'^••^-    ''■      °""«^^'    «eorge    Frfend 

•^™    Will    have    tile   wainscot.      Plans  Uie   dinh.t   room     Iiv7nl                 "'^'^  '"  *""■      '"■'"    "welling    will    be    erected    in 

'-Vide  for  .team  heat  and  a  hot  water  ception    hall       There    wil  "Z   T^   "'  l""-  '^'^°"^=''""  O^^^^  Tract,  and    has   been 

"iply.      The    exterior    of    the    building  heat     and     ooen     fir       Z                furnace  designed    to   contain    seven    roo  ns.    bath 

';    be    faced    With      veneer      pressed  wHI    be   of  brick       An      T''   ,-"^"'^''  -ml    sleeping      porch.      Interior      finish 

r.k.      Sub-bids    are    now    being' taken  ".  0'    win    •  e    in.taHed       Tit   .-m  'f""  "'"   '"   "'  "'"'   throughout   with   hard- 

je    installed.      Tile   will    be  wood   floors   in   the  dining   room,   living 
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room  and  reception  iiall.  There  will 
be  open  Are  places  and  tile  or  brick 
mantels.  An  automatic  water  heater 
win  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  being 
prepared  and  when  complete  work  will 
be  done  by   Day  Labor  . 

APARTMENT  HOUSE  ALTERA- 
TIONS— 2  story  and  base,  frame,  $4.- 
000.  0«kland,  Cal.  Architect,  C.  H. 
Miller,  p'oxcroft  Bldg.,  S.  F.  Owner,  P. 
N.  Trilt.  The  work  will  consist  of  re- 
modeling the  present  two-story  frame 
residence  into  two  and  three  room 
apartments  with  private  baths.  There 
will  be  new  interior  trim,  new  electric 
work,  plumbing,  painting  and  plaster- 
ing. Exterior  of  the  'building  will  also 
be  somewhat  altered  and  will  be  cov- 
ered with  rustic  and  shiplap.  Plans 
are  being  prepared. 

GARAGE — 1  story,  frame.  Cost  not 
stated.  Oakland,  Cal.  Architect,  John 
Hudson  Thomas,  First  National  Bank 
Bldg.,  Berkeley.  Owner,  W.  L.  Locke. 
The  garage  will  be  erected  on  Wads- 
worth  and  Bayou  Vista  streets.  The 
plans  provide  for  an  automatic  turn- 
taible.  A  cement  floor  will  "be  used.  In- 
terior finish  will  be  of  pine.  Exterior 
of  the  building  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
tire  being  prepared. 
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Oakland  Builders  To 
Have  Annual 


Day. 


Big   Inilnstrial    Parade  AVIU    Be    One   of 

the    Main      Features    of      Builders' 

Kxcliange  Day. 


PICNIC    AND    BASEBALL. 

After  dis'bandment,  the  day  will  be 
given  over  to  pleasure  and  for  this 
purpose,  Grand  Canyon  Park  has  been 
secured  and  the  arrangements  are  such 
that  they  can  assure  everyone  of  a 
healthy  good  time.  In  its  nature  it 
will  be  an  outing  and  a  picnic.  There 
will  be  games  for  all,  light  refresh- 
ments, music,  dancing  and  prizes  for 
tlie  games,  with  toys  for  the  children. 
There  will  be  a  sensational  baseball 
game,  many  of  their  stars  participat- 
ing. Any  member  wishing  to  play  on 
either  of  these  teams  will  confer  with 
Wm.   Makin   or  C.  L.   Cummins. 

COMMITTEE:  Wm.  Makin,  Chair- 
man. F.  T.  Kennedy,  L.  C.  Fraser,  Jr., 
C.    L.    Cummins,    Ed.    Hunt. 

P.  F.   BRADtHOFF,  Secretary. 


A  Committee  of  Arrangements  has 
heen  appointed  by  the  President  of  the 
Oakland  Builders  Exchange  to  arrange 
for  the  Builders'  Exchange  Day. 

The  entire  day  of  June  14th,  1913, 
has  been  set  aside  to  be  known  as 
Builders'  Exchange  Day,  and  to  be  an 
annual  affair.  On  this,  their  first 
Builders'  Exchange  Day,  the  plans  are 
as  follows: 

INDUSTRIAL    PARADE. 

They  hope  to  have  a  monstrous  in- 
dustrial parade  and  have  invited  all 
of  the  civic  bodies  and  clubs  of  Oak- 
land, Alameda  and  Berkeley  to  co-op- 
erate for  this  purpose,  and  are  hope- 
ful of  having  every  industrial  concern 
represented  by  one  or  two  vehicles  in 
this  parade.  The  parade  is  to  start  at 
9:30,  and  to  be  over  the  main  streets 
of  Oakland  and  then  disband.  It 
is  the  request  that  each  vehicle  be 
loaded  with  the  goods  handled  by  that 
respective  concern,  and  that  this  load, 
where  possible,  consist  of  the  regular 
load  in  course  of  delivery,  so  that  after 
disbandment  the  vehicle  can  continue 
on  its  errand.  This  will  minimize  ex- 
pense and  time,  and  will  not  interfere 
with  the  day's  deliveries,  and  they 
positively  wish  every  vehicle  that  you 
might  be  able  to  place  in  the  parade 
to  have  a  sign  attached  to  it  reading 
for  example:  "JOHN  BROWN  CO., 
BUILDING  MATERIALS— MEMBERS 
OF  THE  BUILDERS'  EXCHANGE  of 
ALAMEDA  COUNTY."  And  it  is  asked 
that  this  sign  be  placed  in  a  con- 
spicious  place,  where  it  can  be  readily 
seen  while  the  vehicle  is  in  the  course 
of    parading:. 


Building  Contracts  Awarded 
Oakland. 


1661  Gilmore     Gilmore 

1662  Nearv     Neary 

1663  Tribune     Pearson 

1664  Fallen     Fallen 

1665  Hoist     Taylor 

1650  Godon     Bernhard 

1651  White     Qstborn 

1682  Lingo      Hyde 

1653  Marquardson      Owner 

1654  Coit     Colt 

1655  Hambleton     Owner 

1686  Trimlett     Trimlett 

1689  Koenig     Gaba 

1690  Sisson    Sisson 

1691  Bold     Bold 

1K92  Birkland      Birkland 

1693  Gawev     Benson 

1694  Campomenosi      Owner 

1695  Kjelsberg     Thomson 

1697  Bandle     Storz 

1698  Griswold     Knight 

1699  McArthur      McArthur 

1700  Edwards     ....Montgomery 

1701  Alert      Alert 

1702  Alert      .\lert 

1703  Weidershan     Schnebly 

170  1  Rii-zn      Rizzo 

1705  AUyn      AUyn 

1706  Case      Buown 

1709  Delporto     Bennizzini 

1710  United  Hra  BIdrs Owner 

1711  Same    Same 

1712  Same    Same 

1713  Same     Same 

1714  Peppin   Peppin 

171i5  Bain        Flittner 

1716  McCartney     ....McCartney 

1717  White     White 

1718  Bennett     Bennett 

(16611)   NW  GREENBANK   AVE 


2i;00 
2500 
6400 


SOU 
1000 
1000 
2500 
1600 
1600 
5000 
150O 
1500 
450 
2000 
3400 
1000 
3500 
2900 
2000 
1700 
2100 
2100 
800 
1500 
21500 
2500 
1300 


'Son 

3600 
2400 
1600 
500 
400 
2500 
bet 


Rose  and  Kingston,  Piedmont.  Two- 
story    6-room    residence. 

Owner J.    A.    Gilmore,    4214    Howe. 

Piedmont. 

Architect  .  .  .None. 

Day's   work.  COST,   $2500 


(1662)      S    MATHER    50    W    View     Oak- 
land,     One-story    6-room    dwelling. 
Owner Wm.  F.  Neary,  1512  Broad- 
way, Oakland. 
Architect  . .  .None. 
Day's  work. 


Owner N.   P.   Hoist,   Prelfcs. 

Architect  . .  .None. 

Contractor.  .W.     C.     Taylor,     1626     05th 
Ave.,  Oakland. 

COST,  $400 


COST,    $2500 


FRANKLIN. 
Co.. 


(1663)      EIGHTH       AND 
Oakland.      Alterations. 

Owner Tribune      Publishing 

Premises. 
Architect  ..  .John   J.    Donovan,    Security 

Bank  Bldg.,  Oakland. 
Contractor.  .Ben   Pearson,   Addison    and 
Milvia,  Berkeley. 

COST,   $6400 


(166'5)      E    FOURTEENTH    AND      50TH 
Ave.,  Oakland.     Addition. 


(1680)      NO.   1538  THIRTY-NINTH  AVE 
Oakland.     Alterations. 

Owner E.   Godon,  Premises. 

Architect  . .  .None. 

Contractor.  .J.     Bernhardy,     6257     Har- 
mon,   Oakland. 

COST.    $400 


(1664)      W   JAMBS   AVE    163    N   Clifton, 
Oakland.      One-story    5-room    dwig. 

Owner A.  H.   Fallen,  686  61st,  Okd 

Architect  . .  .None. 

Day's  work.  COST,  $2500 


(16S1)      SW    CYPRESS    &     19TH,     Oak- 
land.    Boiler   and   engine  house. 

Owner H.    S.    White,    931    Filbert, 

Oakland. 
Architect  . .  .None. 

Contractor.  .T.   E.  Ostborn,   1304  Linden 
Oakland. 

COST,    $500 


(1682)      NO.    3646    RHODA    AVE.,    Oak-i' 
land.     Alterations. 

Owner H.    H.    Lingo,    Premises.       I 

Architect  . .  .None.  I 

Contractor.  .L.  F.  Hyde,  2745  26th  Ave.] 

Oakland.  COST,     $100(| 


(1683)  E-T\VENTY-SEVENTH  320  > 
E-23rd,  Oakland.  One-story  f^ur- 
room  dwelling. 

Owner A.   H.      Marquardsen,      234! 

27th    Ave.,    Oakland. 

Arcihtect  . .  .None. 

Day's   work.  COST.   $100; 


(1684)      S    NAVY    AVE     SO    W    Manils, 

Oakland.      One-story    5-room    dwlg. 
Owner.... C.    B.    Coit.    1522    Broadwaj' 
Oakland.  ' 

Architect  ..  .Al.    J.      Mazurette,      Baco  ' 

Bldg.,    Oakland. 

Contractor.  .Roger     Coit,     1522     Broad 

way,    Oakland. 

COST.   %2i< 

(ieS5)  S  E-THIRTY-SIXTH  13S  T 
Bruce,  Oakland.  One-story  4-roc: 
dwelling. 

Owner Mlabel    L.     Hambleton,    5' 

43rd,    Oakland. 
Architect  . .  .None. 

Contractor.  .Fred   Hambleton,    5S5   43r 
Oakland.  COST,   $16' 


(16S6)  E  SIXTY-FOURTH  AVE  700 
E-14th.  Oakland.  One-story  4-rco 
dwelling. 

'Owner Robt.     Tremlett,     1330    I 

26th,    Oakland. 

Architect  . .  .None. 

Day's   work.  COST,   $li' 


(1689)  NW  THIRTY-EIGHTH  A> 
Broadway,  Oakland.  Two-story  sev 
room  dwelling  and  store. 

Owner J.   Koenig,   2104  Vine,  Ali 

Architect  ..  .H.  S.     Bauman,     Chronli' 
Bldg..  San  Francisco.        ' 
Contractor.  .J.   W.  Gaba. 

COST.  $6t 


<1690)     E      DANA      100   N     Sixty-thi 
Oakland.     One-story  4-room  dwlg. 

Owner C.  E.     Sisson,     6351     Da 

Oakland. 
Architect  . .  .None. 
Day's  work.  COST.  $1 


(1691)      NO.     1932     MINNESOTA      AV 

Oakland.     One-story   4-room  dwlg- 1 

Owner A.   J.   Bold,    1934    Mlnnes.(, 

Ave..  Oakland,  \ 

Architect  . .  .None.  | 

Contractor.. Carl   W.      Bold,    19S4     «, 

nesota   Ave.,   Oakland.     ■. 

COST,  r. 


BUILDING  AND  INDUSTRIAL  NEWS 


(1C92)  NOS.  S09-SU  FIFTY-THIRD 
(rear),  Oakland.  One-story  three- 
room    dwelling. 

Owner B.       Birklend,       811       53ra, 

Oakland. 

Architect  . .  .None. 

Day's  work.  COST,   $450 


(1693)      N  GEORGIA  400  W  Maple,  Oak- 
land.     One-stoiy    o-rooiii    dwelling. 

Owner John  Gawey,  476   58th,  Okd 

Architect  . .  .None. 

Contractor.  .Fred    Benson,    2641    School, 
Oakland. 

COST.  $2000 


(16.14)      N  CLIFTON  100  W  Shatter  Ave 
Oakland.     Two-story   7-room   flats. 

Owner T.        Carripomenosi,        516S 

Miles  Ave.,  Oakland. 
Architect  . .  .None. 

Contractor.  .E.        Campomenosi,        516S 
Miles  Ave.,  Oakland. 

COST,  $3400 


(1695)    NO.  1931  SEMINARY  AVE.,  Oak- 
land.     Addition. 
Architect  ..  .M.   Kjelsiberg-,   Premises. 
Architect  . .  .None. 

Contractor.  .Alex   Thomson,   2760  Grove, 
Oaklp.nd. 

COST,   $1000 

(1697)  DOT  183  Map  Fourth  Avenue 
Terrace  Extension,  Oakland.  Ex- 
cavating, concrete  work,  brick  and 
carpenter  work,  plumbing,  plaster- 
ing, electric  wiring,  mill  work  and 
exterior  painting  for  two-story  dwlg. 

Owner Mary  J.   Bandle.  Oakland. 

Architect  ...Edwin       Schaefer,       Bacon 
I  Block,   Oakland. 

Contractor.  .Emil    Storz.    San    Leandro. 

Filed   May   28,   '13.      Dated   May    19,   '13. 

Frame  up   $875 

Plastering     completed     875 

Completed   and   accepted S75 

Usual    35    days 875 

TOTAL,    COST,     $3500 

Bond,   $1750.     Sureties,   Wm.   E.   Specht. 

Fred    Schmidt,    Chas.    B.    Stockford    and 

M.    C.    Williams.      Limit,    90    days    after 

May    26.      Forfeit.      none.      Plans      and 
l|  f-pecifications   filed. 


(169S)      E  CORONADO  AVE  200  N  51st, 

Oakland.      One-story    7-room    dwlg. 

I  Owner H.       L.         Griswold,         1725 

I  Broadway,  Oakland. 

Architect  . .  .None. 

Contractor.  .Harry       C.       Knight,       1725 
Broadway.    Oakland. 

COST,  $2900 


(1699)      E-SIXTY-FIFTH    A\'E      120      S 
Arthur,    Oakland.      One-story    5-roo:n 
I      dwelling. 

i  Owner McArthur   Bros.,    1560    Fell. 

San  Francisco. 
Architect  .  .  .None. 
Oay's   work.  COST,   $2000 


(1700)      EUCALYPTUS      &    HILLCREST 
Roads,   Oakland.     Garage. 

Owner B.  F.  Edwards,  68  Hillcrest 

Road,    Oakland. 
Architect  ..  .A.    W.    Smith,    1010    Broad- 
way, Oakland. 
Contractor.  .W.     S.     Montgomery,     2321 
Ward,   Berkeley. 

COST,    $1700 


j  (1701)  S  E-THIRTY-SECOND  132  E 
I  Stuart.  Oakland.  One-story  five-room 
j      dwelling. 

:  Owner Alert    Bldg.   Co.,    317    Santa 

Marina  Bldg.,  S.  F. 
I  Architect  . .  .None. 
Day's  work.  COST.  $2100 


(1702)  S  E-TH1RTY-SB(X)ND  168  E 
Stuart,  Oakland.  One-story  5-room 
dwelling. 

Owner .41ert   Bldg.,   Co.,   317   Santa 

Marina  Bldg.,  S.  F. 

.\rchilect  . .  .None. 

Day's  work.  COST,  $2100 


(1703)      NO.     412    FOURTEENTH,    Oak- 
land.    Alterations. 

Owner Weidershan  &  Nelson. 

Architect  . .  .None. 

Contractor.  .Schnebly,  Hostrawser  & 
Pedgrift,  1943  Broadway, 
Oakland. 

COST,  $800 


(1704)      W  SAN  PABLO  AVE  50  S  23rd, 
Oakland.     Two-story  addition. 

Owner N.   Rizzo,   1136   7th,  Okd. 

Architect  . .  .None. 

Day's  work.  COST,  $1500 


(1700)      W    FOURTEENTH    AVE    320    N 
E-3Stli,    Oakland.      Two-story    6-room 
dwelling. 
Owner Mattie   E.   Allyn,   3032   Mar- 
ket, Oakland. 
Architect  . .  .None. 

Contractor.  .W.    H.    Allyn,    3032    Market, 
Oakland.  COST,  $2500 


(1706)  NW  BKUOKDALE  AVE  AND 
Randwick,  Oakland.  One-story  flve- 
room  dwelling. 

Owner E.  A.  Case,  5033  Boulevard, 

Oakland. 
-Architect  .  .  .None. 

Contractor.  .W.   C.    Brown,    3909    Boule- 
vard,  Oakland. 

COST,  $2500 


(1709)     B   BOYD     AVE   200   S     Clifton, 
Oakland.     One-story  3-roora  dwlg. 

Owner B.  Delporto,  5250  Boyd  Ave 

Oakland. 
Architect  .  .  .None. 

Contractor.  .Rio   Bennizzini,    3477   Shat- 
ter  Ave.,    Oakland. 

COST,    $1300 


(1710)     W   AYALA  6ii   S  Miranda,   Oak- 
land.   One-story    5-room    dwelling. 

Oivner United    Home    Bldrs.,    1762 

Broadway,   Oakland. 
.4rcliitect  . .  .None. 
Day's  work.  COST,   $1800 


(1711)      W   AYALA   30   S   Miranda,    Oak- 
land.   One-story    5-room    dwelling. 

Owner United    Home    Bldrs..    1762 

Broadway,   Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,   $1800 


(1712)      E    VINCENTS      65    S      Miranda, 
Oakland.      One-story    5-room    dwlg. 

(■wner United    Home    Bldrs.,    1762 

Broadway,   Oakland. 
Architect  . .  .None. 
Day's  work.  COST,  $1800 


(1713)  N  FOURTH  AVE  135  E  Mont 
Claire,  Oakland.  Two-story  7-room 
dwelling. 

Owner United     Home    Bldrs.,     1762 

Broadway,   Oakland. 

Architect  . .  .None. 

Day's  work.  COST,  $3500 


(1714)      W    I04TH    AVE    50    S    Graftian. 
(Jakl.Tnd.       Two-story    5-room    dwlg. 

Owner J.    B.      Peppin      Jr.,      San 

Leandro. 
.\rchitect  .  .  .None. 
Day's    work.  COST,    $2400 


(1715)     N   ARTHER      360      E      Church, 
Oakland.     One-story  4 -room  dwlg". 

Owner A.M.    Bain,     3418     E-14th, 

Oakland. 
Architect  . .  .None. 

Contractor.  .Jos.      Flittner,      1700      35th 
Ave.,    Oakland. 

COST,  $1600 


(1716)      NO.    3986    TELEGRAPH      AVE.. 
Oakland.     Alterations. 

Owner Paul    McCartney,    726    11th, 

Oakland. 
.\rchitect  . .  .None. 
Day's   work.  COST,    $500 


(1717)    NO.    6043   SEVENTEENTH,    Oak- 
land.    Addition. 

Owner A.    C.    White,    Premises. 

Architect  . .  .None. 

Contractor.  .Schnebly,  Hostrawser  & 
Pedgrift,  1943  Broadway, 
Oakland.  COST,  $400 


(1718)      N    BONA    535    W    Peralta,    Oak- 
land.   One-story    5-room    dwelling. 

Owner W.  J.  Bennett  &  Sons,  3048 

Bona,    Oakland. 
.Architect  .  .  .None 

Day's   work,                                   COST,    $'2500 
♦ 

Building  Contracts  Awarded 
Berkeley. 

1666  Searbv     Bsty  400 

1G67  Huggins      Kollmer  4000 

1668  20th   Cen   Assn. ..  .Pearson  17083 

1677  Bennett     Mason  4825 

1678  MoCausland      Paft  1S50 

1679  Cont'l     Bldg     Wilson  1500 

1687  Johnson     Johnson        400O 

1688  Garden      Newman  500 

1696     Concanon     Concanon        1000 

1707  Bklv    Bldg    Peake        1400 

1708  Gilkyson     Hughson        1150 

(1666)      NW   EUCLID    AND   DE  CONTE, 
Berkeley.      Alterations. 

Owner F.    M.    Searby,    1719   Euclid, 

Berkeley. 
Architect  .  .  .None. 

Contractor.  .Bsty    &    Son,    Hearst    Ave., 
Berkeley.  COST,    $400 


(1667)      NO.    2815    KELSEY,      Berkeley. 
Alterations   and   additions. 

Owner A.    W.   Huggins.    Premises. 

Arcihteet  ..  .Julia     Morgan,    Merchants' 

Exchange   Bldg.,    S.   F. 
Contractor.  .Jacob    Kollmer.    2753    Pied- 
mont  Ave.,  Berkeley. 

COST,  $4000 

(166S)      S   DERBY    170    B    College,    Ber- 
keley.     Two-story    10-room  building. 

Owner 20th    Century  Home  Ass'n. 

Architect  ..  .Parker      &       Kenyon,      244 

Kearny,    San    Francisco. 
Contractor.  .Ben    Pearson,    2403    Grant, 
Berkeley. 

COST.   $17,083 


(]fi77)  LOT  11  BLK  15  Northbrae,  Ber- 
keley. All  work  for  two-story  11- 
room  dwelling  and  one-story  2-room 
dwelling  and  garage. 

Owner H.     Eugene    and     Lulu    V. 

Bennett.  The  Alameda  Cor. 
Solano    Ave.,    Berkeley. 

Architect  . .  .None. 

Contractor.  .Wm.  C.  Mason,  Berkeley. 

Filed  May  26,  "13.     Dated  May  19,  '13. 
Execution   and   recording  of  con- 
tract      i  350   00 

Frame   up    856   25 

l?t  coat  interior  plaster  on..    1206   25 

Completed    and    accepted 1208  2S 

Usual     3S     days 1206   25 

TOTAL   CK>ST,    $4825   00 

Bond,   none.     Limit,   180   days.     Forfeit. 

$1.      Plans    and    specifications    filed. 


BUILDING  AND  INDUSTRIAL  NEWS 


Get  It  Frorrt  Bacon 


Foote  Mixer  on  building  work. 
Lang  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried  in  Stock  by 

EDWARD  R.  BACON  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 
FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  3840  NATOMA  ST.,  S.  F 

Edward  R.  Bacon  is  positively  not  connected  with  any  other  firm. 


HOTS)  N  DELAWAKK  150  W  Sacra- 
mento, Beikeiey.  One-story  C-room 
dwelling. 

Owner J.       C.       McCausland,       1622 

p"rancisco,    Berkeley. 
Arcliitcet  .  .  .None. 

Contr:'<'tor.  .Fred  Paft,  Grant,  Berkeley 
COST,    $1850 


Of.DG)      FlFTSl     AND     PARKER,     Ber- 
keley.    Alterations. 

Owner W.    N.    Concanon,    601    54tli, 

Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $1000 


(1679)     S  STUART   3D4   W   McGee,   Ber- 
keley.    One-story    five-room   dwlg. 

Owner Continental     Bldg:.&     Loan 

Afs'n.,    Golden      Gate      and 
Market,    San    Francisco. 
Architect  .  ...None. 

Contractor.  .J.   L.   Wilson,   610   Fillmore, 
San    Francisco. 

COST,    $1500 


(1707)      E  EVELYN  255  N  Oilman,  Ber- 
keley.    One-story   4-room   dwelling. 

Owner The       Berkeley       Bldg.       & 

Mortgage   Co.,    1st   National 
Bank   Bldg.,   Berkeley. 
.Architect  . .  .None. 

Contractor.  .F.    R.    Peake,    2127   Univer- 
sity Ave.,  Berkeley. 

COST,  $1400 


(1GS7)  N  SHATTUCK  AVE  311  N 
Marin,  Berkeley.  Two-story  7-room 
dwelling. 

Owner C.  M.  Johnson,  2317  Carl- 
ton,   Berkeley. 

A!"chitcct  .  .  .None. 

Day's   work.  COST,    $4000 


(16.SS)  LOT  16  BLK  "B"  Claremont 
Court,  Berkeley.  Plumbing,  sewering 
and  gas  fitting  for  two-story  and 
hasemenl   frame   dwellin.^. 

Owner Mrs.  Edith  Garden,  82  Hill- 
crest  Road,  Berkeley. 

Arcliitect  ..  .Edward   G.   Garden,   Phelan 
Hldg,,   San   Francisco. 

Contractor .  .11.   G.    Newman,   Oakland. 

Filed   May   27,  '13,     Dated  May  10,  '13. 

Ttotigliing  in   co  u.pleled $250 

Completed,    tested    and    certificate 

nf    inspection    delivered 2.'i0 

TOTAL    COST,    $500 

i;.>rd.    none.      Liniil,    :)l)    days.      Forfeit, 

plans   and   sjjecili'\itloMs.   none. 


(1708)  LOT  33  BLK  3  Cragmont,  Ber- 
keley. Carpenter,  joinery,  plastering, 
wiring,  interior  painting  and  what 
plumbing  called  for  in  specifications 
for  two-story   7-room   dwelling. 

Owner John  W.  &  Ida  M.  Gilkyson, 

S    Harte    E    of    Keith    Ave., 
Berkeley. 
Architect  . .  .None. 
Contractor.  .Hughsoii    &    Donnolly,    160S 

Stuart,  Berkeley. 
Filed  May  29,  '13.     Dated  May  29,  "13. 
Partitions    and    roof    work    com- 
pleted          Vi 

Plaster  on    hi 

Completed    Vi 

U.-ual   35   days Vi 

TOTAL  COST,  $1150 
Bond,  none.  Limit,  70  days!  Forlelt, 
.none.      I'lans   and  specificatons   filed. 


Building  Contracts  Awarded 


Alameda. 


IGGU  Hooper     Strang  2a()0 

1670  Hooper     Strang  2000 

1671  McKinley     .  .  .Sommarstrom  2000 

1672  Peta   Rlty    Noble  ISOO 

1673  Niessen     Clark  400 

1674  Cole      Cole  1700 

1675  Lank      Lank  1400 

1676  Tyson      Frost  1000 


(1669)  NO.    SOO    CENTRAL    AVE.,    Ala- 
neda.      One-story    7-room    dwelling. 

Owner C.  A.  Hooper  &  Co..  Balboa 

Bldg.,   San   Francisco. 

Arcliitcct  ...V.      N.    Strang,    2015       13th 
Ave.,  Oakland, 

Contractor.  .Strang  Bros.,  1330  Burbank 
Alameda. 

COST,    $2500 

(1670)  NO.    1302      EIGHTH,      Alameda. 
Oiic-story    5-room    dwelling. 

Owner C.  A.  Hooper  &  Co.,  Balboa 

Bldg.,   San   Francisco. 

Architect  ..  .V.      N.    Strang.    2015       13th 
Ave-.,  Oakland. 

Contractor.  .Strang  Bros.,  1330  Burbank 
Alameda. 

COST,  $2000 

(1671)  NO.    782    BUENA    VISTA    AVE., 
Alameda.      One-story    5-room    dwlg. 

Owner Duncan   E.   McKinley,     2125 

Hearst  Ave.,   Berkeley, 

.-Architect  ..  .Sommarstrom       Bros.,       35 
Rose  Ave..  Oakland. 

Contractor.  .AI.      F.    Sommarstrom,      35 
Rose  Ave.,  Oakland. 

COST,    $2000 


IIRMOVAI,  Nt^TICE. 

L  C.  FI!ASEK,  JR.  AND  E.  I  NASH, 
n.-rents  for  llic  Soulliwpstern  Surety  In- 
surance Co.,  Globe  Underwriters  and 
(he  I'hiladelpliia  Life  Insuarnce  Com- 
pany, have  moved  their  offices  to  433 
First  National  Bank  Bldg.,  Oakland. 


(1672)  NO.    1101    PARK,    Alameda.   One- 
story    5-ronm    dwelling. 

Owner Petaluma  Realty  Co.,  Peta- 

luma,    Cal. 
Architect  .  .  .None. 
Contractor.  .Geo.  H.  Noble,  2220  Central 

Ave.,   Alameda. 

COST,    $1800 

(1673)  NO.    1^36    SHERMAN,    Alaneda. 
AUeralions. 

Owner Capt.   F.   N.   Niessen,   Prem. 

.^r:;hitect  . .  .None. 

Contractor.. R.    P.    Clark,    2214%    Santa 
Clara   Ave.,   Aalameda. 

COST,  $400 


(1674)  NO.      1843      NASON,      Alameda. 
One-story   5-room  dwelling. 

Owner Mark    T.    Cole    703    Syndi- 
cate  Bldg.,   Oaklanii. 
Architect  . .  .None. 
Day's    work.  COST,    $1700 

(1675)  NO.   1719   BAY,   Alameda.     One- 
story   4-room   dwelling. 

Owner Geo.    A.    Lank,    1305    Buena 

Vista   .\ve.,    .-Mameda. 
.Nrchitect  .  .  .None. 
Day's    work.  COST,    $1400 

(167G)      NO.    1501    CENTRAL  AVE..   Ala- 
meda.    Add  to  dwelling. 

(Jwner Geo.   Tyson.   Premises. 

Arcliitect  . .  .None. 

Contractor.  .T.    P.      Frost,      isn      Jessie, 
San  Francisco. 

COST,  $1000 


Completion  Notices. 

AI.AMKDA   COUNTY. 


May  in,  1913  — W  McKINI-EY  AVE 
40  S  Channlng  Way  40xG.'i  Rosse 
PiMulleton  to  F  R  PoakeMoj    17,  191S 

M.iy  V.I.  1913— S  THIRTY-FIRST  380 
\V    Telegraph    Ave;    No.    551    Slst. 


BUILDING  AND  INDUSTRIAL  NEWS 


Okd.      Susie    M      Brackett    to      Gal- 
lagher  &   Motts ..May    19,    1913 

May  21,  1913— E  WEBSTER  52  S 
Buena  Vista  Ave  S  50xE  100,  Okd. 
Peter  Jorgenson  to  Aitchinson  & 
Son     May    21,    1913 

May  22.  1913— LOT  6  BLK  "B"  Map 
Fourth  Ave  Park,  Okd.  Alice  M 
Stout   to  G  Ellis  Nichols, May  13,   1913 

May  22,  1913— LOT  S  BLK  17  North- 
brae  Tract,  Bkly,  F  P  Gimsley  to 
A   Y  Skee May  21.   1913 

May  22,  1913 — LOT  .5  BLK  "D"  Map 
Central  Piedmont  Tract,  Piedmont. 
B  L  Alburn  to  A  S  Rucli.May  22,  1913 

May  23.  1913 — E  PARK  192.S5  N 
Central  Ave  N  75. OS  E  80  N  25  E  60 
S    lOO.OS    W    140,    Ala.      Mrs.    Annie 

L  Neal   to   Charles   S   Watson 

May    20,    1913 

May  22,  1913 — NB  BERRTMAN  AND 
Josephine  40x100,  Bkly.  Ira  Sor- 
rick   to  P  R  Peake May  22,   1913 

May  23,  1913— NW  EIGHTH  AND 
Kirkham  N  along  Kirkham  S  80.75 
W  44  S  80.09  E  44.64,  Okd.  Mar- 
garet  L   Eschbacher  and   Louise   M 

McMurtry   to  D  F  Harris 

May    23,    1913 

May  24,  1913— OHANNING  WAY  NOS. 
2327-2329-2333,  Bkly.  Celia  A  Bige- 
low  and  D  E  Biglow  to  C  H  War- 
ren  May    22,    1913 

May  24,  1913— PTN  LOT  21  Map 
Piedmont  by-the-Lake,  Okd.  Joe 
T  Collins  to  Collins  Bros.. May  24.  '13 

.\l,.y  26,  1913— SE  FOUNTAIN  50  NE 
Santa  Clara  Ave  NE  oOxSE  100, 
Ala.  W  G  Le  Boyd  to  whom  it  may 
concern    May   26,   1913 

May  26,  1913— PTN  LOT  56  Map  Park 
View  Tract  No.  2  and  Ptn  Lot  U 
Blk  "G"  Revised  Map  Piedmont  Pk 
Piedmont.  Miss  Lucy  A  and  Miss 
Margaret  C  Herrick  to  A  Peterson 
April    23,    1913 

\ra\-  26,  1913— LOT  4  Map  Woodbine 
i'"urt,  Okd.  Harris  &  Hudson  to 
!■    E    Harris May    23,    1913 

.I,N  L'7,  1913- PTN  LOTS  15  AND  16 
I  Ik  "B"  Berkeley  Homestead  As- 
sociation 40x102  5-12,  Bkly.  Ala- 
n;ocla     County     Home     Builders     to 

)'.■  ikp-Munro    Co May    26,    1913 

1  I      L'7,   1913 — E  PARK  192.85  N  Cen- 

tial   Ave  N  75.08  B   80   N   25   E   60  S 

M-i.OS    W    140,    Ala.      Mrs    Annie    L 

~<  .11   to  C  A  Ingerson.  .  .May   23,   1913 

27,1     913 — LOT     34     Shore     Park 

i'JThts,   Okd.     Mrs   R  W   Baum  to 

■    M    Swalley May    22,    1913 

lay  27,  1913 — BLK  '1  McLeod  Tract, 
Liver iiore.  Roman  Catholic  Arch- 
bishop of  S  F  by  T  J  Welsh  of 
Welsh   &  Cary,  Architects  to  Frank 

j  Lamanno    May    22,    1913 

fay  29,  1913 — LOT  71  and  N  3%  of 
Lot  72  Map  Higgins  Tract,  Bkly. 
Mary  A  Getze  to  Hugh  son  &  Don- 
nelly     May    29,    1913 

lay  29,  1913— N  E-TWENTY-FIRST 
75  E  23rd  Ave  E  and  N  from  pt  of 
beg.    Okd.      Claus    Tiedemann    to    A 

|F  Anderson May   24,   1913 

jay    28.    J  913 — LOT    26    BLK    3    Map 
'Northlands    Tract    No.    1,    Berkeley. 
Florence    I    Bone    to    John    Weitzel 
May    28,    1913 


LIENS  FILED. 


.*I,ABIE3DA    COUNTY. 

16.  1913— N  CENTRAL  AVE  120 
.ft.  1  in.  W  High  W  40xN  174,  Ala. 
JLucy      May      Kalas       (wf      Antony 

Thomas)      $5000 

•■      16<       1913— NB       BOITLEVAjRD 


Way  841/^  NW  Giraard  Ave  NW  40 
xNE  120,  Piedmont.  Inter  Cities 
Home  Builders  vs  E  and  Mary  Op- 
penhelm     J1662 

May  16,  1913 — S  LAKE  140  E  Madi- 
son E  50xS  100,  Okd.  C  Carnevall 
Marble  &  Mosaic  Co  vs  Laura  and 
G    A    Johnson, $151 

May  27,  1913 — SW  CYPRESS  &  19TH 
W  along  19th  122  ft.  9  in  S  52  ft. 
4V2  in.  W  13  ft.  3  in.  S  52  ft.  4%  in. 
B  136  N  104  ft.  9  in.,  Oakland.  H 
Peterson  Co  vs  Thomas  Kearney 
and   Lena    White $452.15 

May  27,  1913 — LOTS  19  AND  20  BLK 
3  M.Tp  Anseons  Moss  Tract.  Okd. 
Chambers  &  Heafey  vs  Adolf o 
Puccinelli      $32,50 

May  27,  1913— LOTS  9  to  IS  Incl  Blk 
2,  Map  Anseons  Moss  Tract,  Okd. 
Chambers  &  Heafey  vs  O  L  Smith 
(known    as   Alma   L   Smith $125 

May  27,  1913— SW  NINETEENTH  & 
Cypress  W  along  19th  122  ft.  9  in. 
S  52  ft.  4V4  in.  W  13  ft.  3  in.  S  52  ft. 
4%  in.  E  136  N  104  ft.  9  in.,  Okd. 
Thos  Kearnev  vs  H  S  White.  .$594. 5'5 

May  27,  1913— W  VALLEY  103  S  24th 
S  60xW  125,  Okd.  Hogan  Lumber 
Co  vs  W  P  and  Ophir  O  Schroeder 
$345.78 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 


RESIDENCE  —  2  .story  and  'base, 
frame,  $45,000.  Woodside,  San  Mateo 
Co.,  Cal.  Architect,  Henry  C.  Smith, 
Humboldt  Bank  Bldg.,  S.  F.  Owner,  J. 
J.  Graves.  Mr.  Graves  owns  a  large 
ranch  in  the  Moore  Tract  near  Wood- 
side,  and  will  build  a  house  containing 
twenty  rooms,  six  'baths  and  sleeping 
porches  A  two-story  garage  with  a 
completely  equipped  machine  shop  and 
storage  space  for  ten  machines  will 
also  be  erected  on  the  site.  Interior 
Iri.n  for  the  residence  will  be  of  pine 
and  hardwoods.  Hardwood  floors  will 
be  used  in  all  of  the  principal  rooms. 
Bath  rooms  will  be  finished  in  tile.  A 
central  heating  system,  proba'bly  hot 
w-ater,  will  be  installed.  The  exterior 
of  the  buildings  will  be  covered  with 
cement  plaster  on  metal  lath.  Roofs 
will  l3e  of  red  clay  tile.  Plans  provide 
for  extensive  landscape  gardening,  a 
large  concrete  swimming  tank  and 
sunken  gardens.  Excavating  .has  teen 
started  and  subcontracts  for  the  bal- 
ance of  the  work  will  be  let   shortly. 

RESIDENCE  —  2  Story  and  base, 
frame,  $3,500'.  San  Jose,  Santa  Clara 
Co_,,  Cal.  Architect,  F.  D.  Wolfe,  First 
National  Bank  Bldg.,  San  Jose.  Own- 
er,' J.  Murphy.  The  dwelling  has  been 
designed  for  a  seven-room  house  with 
bath.  Interior  finish  will  be  of  pine 
with  some  hardwood  veneer.  Hard- 
wood floors  will  he  used  in  the  living 
and  dining  rooms  and  reception  hall. 
There  will  be  a  large  open  fire  place 
in  the  living  room  with  a  brick  mantel. 
Tiie  will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  house  will 
he  covered  with  ceinent  plaster.  Plans 
are  complete  and  the  work  will  be  done 
by   Day  Labor. 

SCHOOL — 1  story  and  base,  frame 
and  concrete,  $15,000.  Mtenlo  Park,  San 
Mateo  Co..  Cal.  Architect,  J.  W.  Dolli- 
ver.  Royal  Insurance  Bldg.,  S.  F.  Own- 
ers, 'Menlo  Park  School  District.  Plans 
for  a  four-room  building  as  designed 
by  Architect  DoUiver  have  been  ac- 
cepted by  the  Board  of  School  Trus- 
tees. The  building  Is  so  arranged  that 
additions  may  easily  be  made  at  a  later 
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date.  This  structure  will  replace  the 
liuilding  destroyed  by  fire  some  months 
ago.  Interior  will  be  finished  in  pine. 
lOxterior  will  probably  be  faced  with 
cement  plaster.  Working  ■  drawings 
are  being  prepared  and  bids  will  be 
called    for   shortly.  ,  i 

SCHOOL — 1  story  and  base,  rein- 
forced concrete,  $65,000.  San  •  ..Jose, 
Santa  Clam  Co.,  Cal.  Architect,  Nor- 
an  F.  Marsh,  Broadway  Central  Bldg., 
L.  A.  Owners,  Hester  School  District. 
This  work  has  been  mentioned  here  a 
number  of  times  before  when  plans 
were  formerly  out  for  figures.  The  re- 
vised drawings  are  now  being:  figured 
and  bids  will  be  opened  by  the  .School 
Trustees  on  June  7th.  The  .building 
will  contain  14  class  rooms  and  an 
assembly  hall.  Construction  will^  be  as 
near  fireproof  as  the  funds  available 
will  allow.  Plans  may  be  secured  from 
the  architect  or  from  the  Clerk  of  the 
Hester  School  District,  Herbert  C 
Jones,   Knox   Bldg.,  San  Jose. 


Building  Contracts. 


SANTA   CLARA   COUNTY. 


NO.   39   S-TENTH   (rear),  San  Jose.  One 

story    paint    shop. 

Owner Walter    Kregg,    Premises. 

Architect  ..  .None. 

Day's   work.  CQST,    $500 

N  SAN  SALVADOR,   2nd  Lot   W  of  7th, 

Two-story   residence.  ,-..,: 

Owner J.    Murphy,   Premises. 

Architect  ..  .F.     D.     Wolf,     Lst    National 

Bank   Bldg.,    San   Jo.se.. 
Day's   work.  OOST,'$3048 


UNIVERSITY  AVE  near  Main  St..  Los 
Gates.  All  work  for  one-story  brick 
and   frame  store  building. 

Owner W.    M.   Field,    Los   Gatos. 

.Architect  .  .  .None. 

Contractor.  .T.  D.  Saunders.    - 

Filed  Jlay  24,  '13.     Dated  May  .2^4,  113. 

Frame    up    $406   25 

Rough    plaster    on 4,0'6   25 

Building    completed    ...'406.25 

Usual    35    days 406.25 

TOTAL  COST,  $1625.00 

Bond,  none.     Limit,  on  or  before  July  15 

Forfeit,   none.      Plans  and   specifi'cations 

filed. 


LOS    ALTOS,    CAL.      All    work    for    one- 
story  garage.  ,  ,, 

Owner Wm.   Cranston,   Palo   Alto. 

Architect  .  .  .O.    B.      Hodges   and  ^W.      G. 
Mitchell,    Palo    Altor  Cal. 

Contractor.  .Geo.  B.  Moore,  Palo  Alto. 

Filed    May    19,   '13.      Dattd   May   16,   '13. 

Frame   up    $350 

When    completed    350 

Usual     35     days 277 

TOTAL  COST,  $977 

Bond,    none.      Limit,    60    days.      Forfeit, 

none.      Plans   and   specifications   filed. 


COR.  TWELFTH  AND  SANTA  CLARA, 
Naglee  Park  Tract,  San  Jofe.  All 
work  for  remodeling  two-story 
house  into  4  apartment's. 

Owner.... G.   E.    Savory.   San   Jose. 

Architect  ...Wolfe  &  Wolfe,  San  Jose. 

Contractor.  .Chas.    Collins,   San   Jose. 

Filed   May   19,  '13.     Dated  May   7,  '13. 

New   studding   in   place $456.25 

Rough     plaster     on 456.215 

When  completed   456  25 

Usual    35    days.; .'456.25 

TOTAL    COST.    $1823.00 

Bond.    $912..in.        Surety.    Chas.      Collins. 

Limit,    50    days.      Forfeit,    none.      Plans 

and  specifications  filed. 
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LUILDING  AND  INDUSTRIAL  NEWS 


MILPITAS,   CM..      All    work    for   repaii- 
ing  rectory. 

Cwiicr Ho  nanCatholic  Archbishop 

1 100    Franklin.    S.    F. 
Arciiilejt  .  .  .  Wni.        Klinkert,        Kyh.nU 

Dldg.,   San   Jose. 
Contralto:-.. J.    B.      I.amb,      G-IO      S-)lth. 

San   Jose. 
Filed   May   24.  '13.     Dated   .May   21.  'IP,. 

Frame  up  ond   rustic  on $100 

Huildtiig   ready   for   painting 400 

luild  ng   completed    400 

Utual    35    days 400 

TOTAL  COST,  $1600 
Bond.  none.  Sureties,  E.  W.  Schnable 
and  O  E  Schnable.  Limit,  60  days. 
Forfeit,  none.  Plans  and  specifications 
hied. 


LOT  14  and  Southerly  i^  Lot  13  Blk 
24.  City  of  Richmond.  All  work  for 
two-story  brick  rtore  and  apartment 
1  iiilding. 

Owner C.    G.    Blake,    Mount    Eden, 

California. 

Architect  ...J.  B.  Ogborn.  Richmond. 

Contractor.  .Robt.   E.   White.   Richmond. 

Filed   May   28,  '13.     Dated   May   26,  '13. 
2nd   story      floor   in  place     and 

ready   for   brick   work $1199.50 

Roof  finished  and  plu'mtiing  in- 
stalled        1199.50 

Building    completed    and    notice 

of   completion    filed 1199.50 

Usual   35  days 1199.50 

TOT.AL    COST.    $4798.00 

Bond,  $;400.     Sureties,  E.  M.  Tilden  and 

Frank   Lucas.      Limit,   70    working   days. 

Forfeit,   none.     Plans  and  specifications 

filed. 

LOT  16  BLK  "E"  Nicholl  Subdvn  City 
of  Richmond.  All  vork  for  three- 
story  and  basement  brick  business 
building. 

.E.     B.     Anderson,     Walnut 
Creek,    California. 
.J.    B.    Osborn.    Richmond. 
.Jame.=     Cruikshank,     Rich 
niond,  Californi.i. 
Filed  May  27,  '13.     Dated   May   19,  '13. 
2nd    story    brick    walls   completed 
ready   to  place '3rd   floor  joists.  .$2094 
Brick   work   and  roof  finished...    2094 

Plastering   completed    2'i94 

Notice   of   completion  Jiled 2095 

Usual    35   days 2793 

TOTAL  COST,  $11,170 
Bond,  $5585.  Surety.  The  Aetna  Acci- 
dent &  Liability  Co.  of  Connecticut. 
Limit.  60  working  days.  Forfeit,  none. 
Plans  ?.nd   '""'ifications   filed. 


Liens  Filed. 

SANTA  CLARA   COUNTY. 

RECORDED  AMOUNT 

May  15,  1913— PTN  LOT  S  BLK  8, 
Town  of  Sunnyvale.  J  J  O'Brien 
Lumber  Co  vs  Frank  Portnell  et  al 

$41.35 

May  23.  1913— THE  SAN  JOSE  DRIV- 
ing  Park  (known  as  the  Hart 
nanch)  South  end  of  San  Jose.  C  E 
Hunt    vs    Ray    Mead $82 


Owner. . . . 


Architect  . . 
Contractor. 


COMPLETION  NOTICES. 


SANTA    CL.VRA    COUNTY. 


RECORDED  ACCEPTED 

May  1'5.  1913— S  SIDE  WILLIAMS 
Road,  bounded  by  land  of  Web- 
ster on  West,  >^  mile  from  Mc- 
Donald Station.  Harry  Bachr  to 
AI    Compton May    10,    1913 


Jlay  13,  1913— NE  COU.  TENTH  AND 
St.  Jolin,  San  Jose.  J  C  Hayes  to 
C    S   Collins May    10,    1913 

.May  23,  1913— LOT  2  BLK  82  Naglee 
Park,  San  Jose.  Eva  V  McDon- 
ough    to  S   G   Pelton May   22,   1913 

.May  20,  1913— SEC.  12  AND  13  Twp. 
South  Range  2  West  near  Saratoga, 
Cal.  J  D  Phelan  to  J  Looney  &  Co 
May    15,    1943 

.May  24,  1913 — SE  13  AND  13  Twp 
South  Range  2  West,  Just  above 
Saratoga.  J  D  Phelan  to  The 
Boschken  Hardware  Co.. May  17,  1913 

May  24,  1913 — LOT  20  BLK  1  Emeral 
Isle  Sub.  San  Jose.  A  L  Bnderson 
to  whom  it  may  concern. May  21,  1913 


MARIN,  CONTRA  COSTA  AND 
SONOMA  COUNTIES. 

Building  Contracts. 

M.iRIN    COUNTY. 


LOT  4  BLK  4  Winship  Park,  San  An- 
selmo.  All  work  for  two-story  S- 
room  shingled  dwelling. 

Owner A.   A.   Robertson,   Oakland. 

.Architect  . .  .None. 

Contractor.  .M.   C.   Vaughn,    5S33    Avala, 

Oakland. 
Filed  .May  12,  '13.     Dated  May  2,  '13. 
Foundation   completed   and  ma- 
terial   on   ground $1000.00 

Frame   up    1613.50 

Plastered      1613.50 

.■\ccepted    1613.50 

Usual    35    days 1613.50 

TOTAL  COST,  $7454.00 
Bond.  $3727.  Surety,  Maryland  Casualty 
Co.  Limit,  130  days  from  filing.  For- 
feit, none.   Plans  and  specifications  filed 


LOT  6  OF  CAMNO  BUENO  TCT,  Ross 
Station.  All  work  for  one-story 
frame  dwelling. 

Owner J.  W.  McDermott,  505  Cole, 

San   Franci?,-o. 

Architect  ..  .Harris        Oshorn.        Hearst 
Bldg.,   San  Francisco. 

Contractor.  .R.   Leonhart.   San   Anselmo. 

Filed  May  15,  '13.     Dated  May  13.  '13. 

Frame    up    $551 

Brown    coated    551 

Fini.s.l'.ed    and    completed 551 

Usual    35    days 551 

TOTAL  COST,  $2204' 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


S.\N    .\NSELMO.       AU     work     for    one- 
story  frame  dwelling. 

Owner Mrs.    .\nnie    Franklin,    845 

Sutter,  San  Francisco. 
Arcliitect  . .  .None. 
Contractor.  .Taylor  &  Co.,  S.  F. 
Filed  May  13,  '13.     Dated  April  26.  '13. 

Frame    up     $562.90 

Brown   coated    562.85 

Completed    562.85 

Usual    35    days 562.90 

TOTAL  COST.  $2251.00 
Bund.  $1126.  Surety.  The  Title  Guar- 
anty &  Surety  Co.  Limit,  60  days  from 
filing.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


Building  Contracts. 

CONTRA     COSTA     COUNTY. 


ALHA.MBRA  VALLEY  near  Martinez. 
All  work  for  alterations  and  addi- 
tions to  one-story  and  attic  frame 
residence. 

Owner Fred   Riirnham.  Martinez. 


Architect  ...C.   P.    Week?,   Mutual   Bank 

Bldg.,   San   Francisco. 
Contractor.  .K.  M.  Nielson,  Martinez. 
Filed  May  23,  '13.     Dated  May  20,  'la. 

Frame   up    $918.75 

Building   enclosed    918.75 

Plastering   finished    918.75 

Completed    and    accepted 918.75 

Usual   35   days 1225 

TOTAL  COST,  $4900 
Bond,  $2450.  Surety.  American  Bonding 
Co.  of  Balti.  nore.  Limit,  60  working 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


ONE  .\ND  ONE-H.ALF  .MILES  EAST  OF 
-Antioch.  Tract  SW  14  of  Sec  17  T  2 
N  R  2  E.  All  work  for  substation  and 
accessories   to  building. 

Owner Great    Western    Power    Co., 

San   Francisco. 
Engineer  ..  .W.  A.   Clark. 
Contractor.  .Reardon-Crist    Constr.    Co., 
Filed  .May   23,  '13.     Dated  May  14,  '13. 

TOTAL  COST,  $10,773 
Bond,  $6000.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  July 
24.  Forfeit,  $  10.  Plans  and  specifica- 
tions filed. 


LOT  36  -AND  S  %  LOT  37  BLK  36.  City 
of  Richmond.  All  work  for  one- 
story   5-room   bungalow  . 

Owner W.  F.   Wilson.  Richmond. 

Architect  . .  .None. 

Contractor.  .C.     H.     McCausland,     Rich- 
mond. 

Filed  .May  29,  '13.     Dated  May  27,  '13. 

Frame    up    $425 

Enclosed    and   ready    to    plaster..    425 
Plastered     and     wired     for     lights   425 

Finished    and    accepted 400 

TOTAL  COST,    $1675 

Bond,    ncne.      Limit,    90    working    days. 

Forfeit,   $5  per  day  work  is   uncomplet- 
ed.     .Specifications    only    filed. 


-♦ 


Completion  Notices. 


CONTRA     COSTA     COUNTY. 


RECORDED  .ACCEPTED 

-May     28,     1913— W'HARF     SITU.A.TED 

on  Ptn  of  Tide  Land  Surveys  No.  2 

and    No.    9,      Town    of    Martinez    to 

.Mercer-Fraser    Co May    26,    I'.HS 


COMPLETION  NOTICES. 


MARIN    COUNTY. 


RECORDED  ACCEPTED 

.May  24,  1913— S  FOURH  40  E  Lootcns 
PI  E  27-6  S  105  W  27-6  N  105  ptn 
Blk  40,  Townsite  of  S.m  Rafael.  J 
.\  Kappermann  Jr  to  whom  it  may 
concern May   24,   1913 

.May  26.  1913— NW  LINE  .MADRONE 
.\ve  200  SW  intn  Madrone  Ave  with 
E  line  Lot  "W,"  Ross  Valley.  G 
Pagano  to  L  N  Devencenzi  and  .M  A 
Perinl .May  17,  191S 

.Miy  16.  1913 — BLK  6  Belvedere  Land 
Co.,  Belvedere.  B  W  Freer  to  D 
Currle    May    12,    1913 

« 

Release  of  Liens. 

MARtN    COUNTY. 


RECORDED  AMOUNT 

.May  8,   1913— LOTS  8,  9,  10,   11,  12  Blk 

ISO    Sausallto      Land    &    Ferry      Co. 

ComiuMclal    Bldg   Co   et   al   to   T   B 

.Moore     


BUILDING  AND  INDUSTRIAL  NEWS. 


FRESNO,    iVrODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 

SCHOOL, — I  story  and  :base,  brick. 
$10,000.  Lag-una  Scliool  District,  Fres- 
no Co.,  Cal.  Architect?,  Swartz,  Hotcli- 
Itin  &  Swartz.  Fre.sno.  Owner.s.  I>ag:una 
ScliooI  District.  Tlie  buiiding-  lias 
been  designed  for  a  district  scliool  and 
will  contain  four  class  rooms.  Inte- 
rior will  be  finished  in  pine  with  some 
maple  floors.  There  will  be  a  central 
heating  system.  Exterior  of  the  build- 
ing: will  be  faced  with  pressed  brick. 
Plans  are  now  being  prepared  and 
bids   will   be  called   for  shortly. 

SCHOOL — 1  story  and  hase.  brick 
Cost  not  stated.  Fresno  Fresno  Co..  Cal. 
Architects,  Swartz,  Hotchkin  &  Swartz. 
Fresno.  Owners,  Walnut  School  Dis- 
trict. The  building  will  contain  three 
class  rooms,  ofBces  and  toilets.  Inte- 
rior will  be  finished  in  pine  throughout. 

\   There  will  be  a  central  heating  systeu. 

I    Exterior   of   the  building   will   he   faced 

iwitli  pressed  brick.  Design  is  in  the 
classic  style.  Plans  are  being  prepared 
and  figures  will  he  called  for  shortly. 
RAILROAD  STATION — 1  story  and 
i  hase.  brick  and  steel,  $20,000.  Porter- 
}  Ville,  Tulare  Co.,  O.U.  Architect,  Engi- 
\  neering     Depart  nent     Southern     Pacific 

I  Co..   Flood    Bldg.,  S.   F.     Owners,   South - 
i  ern   Pacific   Co.      Plans   for   a   new   pas- 
senger  station   have  been   forwarded   to 

j  H.  V.  Piatt  at  Porterville  and  he  is 
j  now  taking  iigures  for  the  work.  The 
!  building  will  contain  two  waiting 
*  rooms,  station  offices  and  baggage  and 
j  express  rooms.  Interior  finish  will  be 
li  of  pine  with  some  hardwood.     A  central 

I I  heating  system  will  be  installed.  Ex- 
terior of  the  station  will  be  faced  with 
pressed  brick.  A  clay  tile  roof  will  be 
used.  Plans  can  be  obtained  from  H. 
V.    Piatt   at    Porterville. 


St    kn< 


uffir 


(■tin 


COMPLETION  NOTICES. 


FRESNO    COV.NTY. 

CORDED  ACCEPTED 

y    22,    1913— LOTS   44    AND    45    BLK 
Fresno    Home      Add'n,      Fresno. 
'os?ie    M    Cartwright    to    whom    it 

nay   concern ' May    22,    1913 

;,  21,  1913 — LOTE  21  AND  22  BLK 
;.  Belmont  Add'n.  Fresno.  Cowan 
V  .Sample  to  J  G  Simpson. May  19,  '13 
y  26.  1913— LOTS  35,  36  BLK  33, 
'.elmont  Add'n  to  City  of  Fresno, 
'uyler  H  Leonard  to   whoai  it  may 

(incern    May   24.    1913 

y    27.    1913— LOTS    35,    36    BLK    5. 
fadseil       Add'n.     Fresno.         W       G 

larris  to  J  A  Porter May   27,   1913 

« -__-. 


Liens  Filed. 


PKESNO    COUNTY. 


jl^E;CORDED                                        AMOUNT 
:Mny    26.    1913— LOTS    17.    l.S.    19    BLK 
114.   Fresno.     Union   Oil  Co   of  Cali- 
fornia   vs    Jacob    JIartin $S4.22 


S.ACIIAMENTO.    STOCKTON 
NORTHERN  CALIFORNIA. 


wri 

.Stockton,  is  to  undergo  thorough  ru- 
Liiodeilng.  A  new  steam  heating  sys- 
tem will  he  installed.  new  interior 
trim,  plumbing,  electric  work  and  ele- 
vators. Additions  will  be  made  in  por- 
tions of  the  building.  Exterior  will  be 
faced  with  pressed  'brick  and  terra 
cotta.  Plans  are  complete  and  bids 
are    now   being   taken. 


Building  Contracts. 

S.\N   JOAQUIN    COUNTY. 


SUTTER  AND  MARKET,  Stockton. 
Lathing,  plastering,  metal  furring, 
metal  studding,  metal  lath  and  all 
plain  and  ornamental  plastering,  ce- 
ment wainscotting,  base,  etc.,  for  six 
story  Class  "A"  building. 

Owner W.    A.    Clark,    Stockton. 

Architect  .  .  .Glenn   Allen,   Phelan   Bldg.. 

San   Francisco. 
Contractor.  .Joe   Greenback.    2572    Lom- 

ibard,    San    Francisco. 
Filed   May    23,   '13.      Dated   May   21,   '13. 
1st  and   15th  of  each   month....      75% 

Usual    35    days 25% 

TOTAL  COST,  $12,500 
Bond.  $6250.  Sureties,  E.  L.  Stockwell 
and  C.  L.  Johnson.  Limit.  50  working 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


-TORES    AND      OFFICES      ALTERA- 

'N"— 4   Ftory,   brick  and   steel,    $70,000. 

'  kton.  San   Joaquin   Co..  Cal.     Archi- 

.    Henry    H.    Meyers,    Kohl    Bldg..    S. 

Owners.     Kile.    Wilhoit    &    Hough. 

Yosemite  Theatre   Building,   one  of 


HENERY  APARTMENT  BUILDING. 
Stockton.  All  work  for  installing  fix- 
tures for  offices. 

Owner Pacific    Gas      &    Elec.       Co. 

Sutter    and      Weber      Ave.. 
Stockton. 
Architect  ...Glenn   Allen,    Phelan   Bldg., 

San   Francisco. 
Contractor.  .Fink    &    Schindler    Co.,    N- 

Pilgrim,    Stockton. 
Filtd   May    23,   '13.      Dated   May    22,   '13. 
Work   completed  and  accepted  by 

architect    75% 

Usual  35  days Balance 

TOTAL  COST,  $3330 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications   filed. 

LOT  7  BLK  97  East  Center  St.,  Stock- 
ton. All  work  for  three-story  16- 
flat   frame  building. 

Owner A.  Embree,   634  E-Main  St., 

Stockton. 
Architect  .  .  .None. 

Contractor.  .C.   J.      Nystedt   and     J.      W. 
Chivhart,      307      W-Poplar, 
Stockton. 
Filed  May  21,  '13.     Dated  May   20,  '13. 

Rough   frame  up $2150 

Enclosed    and    all    exterior    work 

done     ISOO 

Building  plastered    ISOO 

Building   completely   finished....    224S 

TOTAL  COST,    $7998 

Bond,    $4000.        Sureties,    W.    C.    Schuler 

and    C.    Totten.      Limit,    none.      Forfeit. 

none.      Plans   and    specifications   filed. 


LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 


APARTMENT  HOUSE — 3  story  and 
hase,  brick.  Cost  not  stated.  Los  An- 
geles, Cal.  Architects,  Kay  &  Skid- 
more,  Broadway  Central  Bldg.,  L.  A. 
Owner's  name  withheld.  The  building 
will  cover  an  area  of  50x137  feet,  and 
has  been  arranged  for  thirty  suites  of 
two  rooms  and  bath  each.  All  apart- 
ments will  be  equipped  with  wall  beds. 
Interior  finish  will  be  of  pine  with  elm 
panels.     Some   hardwood   floors   will   be 


•>cd.  Thcie  will  lie  steam  iie-at  and  an 
automatic  elevator.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Bath  rooms  will  have  cement 
floors  and  tile  wainscot.  Plans  are 
complete  and  figures  are  being  taken. 
APART.MENT  HOUSE — 3  story  and 
base,  brick  and  steel.  Cost  not  stated 
Los  Angeles,  Cal.  Architects,  R.  B. 
Young  &  Son.  Lankershi.n  Bldg..  L.  A. 
Owner.  Dr.  B.  C.  Manning.  The  build- 
ing will  be  erected  on  an  inside  lot 
with  a  street  frontage  of  50  feet  and  a 
depth  of  145  feet.  There  will  be  a  total 
of  75  rooms  arranged  in  two  and  three 
room  suites  with  private  baths.  All 
suite;  will  have  wall  beds.  Interior 
finish  will  he  of  pine  and  hardwood. 
Bath  rooms  will  be  finished  in  cement 
plaster.  There  will  he  steam  heat,  ele- 
vator service  and  a  vacuum  cleaning 
system.  Exterior  of  the  building  will 
be  faced  with  pressed  brick  trimmed 
with  artificial  stone.  Plans  are  now 
being    prepared    for    this    work. 

ICE  PLANT — 2  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  San 
Fernando,  Los  Angeles  Co.,  Cal.  Ar- 
chitect, none.  Owners,  Pacific  Fruit 
Express  Co.,  Pacific  Electric  Bldg.,  L. 
A.  The  plant  proper  will  cover  an 
area  of  62x140  feet  with  a  storage  wing 
one  story  high  4i5xl00  feet.  Construc- 
tion will  be  fireproof  throughout. 
Floors  and  roof  will  be  of  reinforced 
concrete.  A  large  amount  of  special 
machinery  will  be  installed,  which  is 
to  be  let  under  a  special  contract.  The 
plans  call  for  fireproof  doors  and  metal 
window  sash  and  frames.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  being  taken  by  the   owners. 

LODGE  HALL — 3  story  and  base,  re- 
inforced concrete,  $S0,000.  Riverside. 
Riverside  Co.,  Cal.  Architect.  George 
D.  Barnett.  Wright  and  Callender 
Bldg.,  L.  A.  Owners,  Riverside  Elks' 
Hall  Association.  This  building  will 
he  erected  at  the  corner  of  Market  and 
Whittier  streets  and  will  cover  a  large 
area.  The  first  floor  will  he  arranged 
for  the  lobby,  parlors,  offices  and  a 
library.  An  auditorium  seating  '500  peo- 
ple will  occupy  the  second  floor  and 
third  floor  will  be  arranged  for  apart- 
mentsi.  Interior  finish  will  be  of  pine, 
Iiardwoods  and  marble  and  tile.  There 
will  be  elevator  service,  steam  heat 
and  a  vacuum  cleaning  system.  Exte- 
rior of  the  huilding  will  be  faced  with 
cement  plaster.  Plans  are  nearly  com- 
plete and  figures  will  be  called  for 
shortly. 

HOTEL — 7  story  and  base.  Class  A 
construction.  Cost  not  stated.  •  Los 
Angeles,  Cal.  Architect.  E.  J.  Borg- 
meyer.  Stimson  Bldg..  L.  A.  Owner.  E. 
Rabin.  The  huilding  will  be  erected  on 
Coronado  street  and  will  cover  an  area 
of  75x120  feet.  Plans  provide  for  a 
total  of  1'50  guest  rooms  and  70  baths. 
Interior  will  be  finished  in  pine  and 
hardwoods  with  ornamental  plaster, 
marble  and  tile  used  in  the  lobby.  Bath 
rooms  will  have  cement  floors  and  tile 
wainscot.  There  will  be  steam  heat, 
elevator  service,  a  vacuum  cleaning 
system  and  hot  water  supply.  Metal 
window  frames  and  sash  are  specified. 
Exterior  of  the  building  will  be  faced 
with  glazed  brick  and  terra  cotta.  In- 
terior partitions  will  be  of  hollow  tile. 
Plans   are   being   prepared. 

HOTEL — 5  story  and  base.  Class  A 
construction.  Cost  not  stated.  Los  An- 
geles, Cal.  Architect.  Albert  C.  Mar- 
tin, Higgins  Bldg..  L.  A.     Owners.  Mon- 
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arch  Investment  Co.  Tlie  building  will 
occupy  a  corner  site  covering  an  area 
of  272x195  feet  and  will  be  built  around 
a  court  UOxlSO  feet.  There  will  be  a 
total  of  200  guest  rooms  and  150  baths. 
Construction  will  be  fireproof  through- 
out, with  hollow  tile  partitions  and 
concrete  floors.  Interior  will  be  fin- 
ished in  pine  and  hardwood.  Baths 
will  have  cement  floors  and  tile  wain- 
scot. Plans  provide  for  both  freight 
and  passenger  elevators,  steam  heat, 
vacuum  cleaning  system  and  a  hot 
water  plant.  Metal  window  sash  and 
frames  are  to  be  used.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.     Plans  are  now  being  prepared. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Pasadena, 
Los  Angeles  Co.,  Cal.  Architects,  Par- 
kinson &  Bergstrom,  Security  Bank 
Bldg.,  L.  A.  Owner,  H.  O.  Ayer.  The 
dwelling  will  contain  sixteen  rooms, 
several  baths  and  sleeping  porches. 
Interior  finish  will  be  of  pine  and 
hardwoods  with  hardwood  floors  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  Bath  roo.ns  will 
have  tile  floors  and  wainscot.  An  au- 
tomatic water  heater  will  be  installed. 
The  exterior  of  the  house  will  be  cov- 
ered with  cement  plaster  on  metal  lath 
and  shakes.  Plans  have  been  revised 
and   new   figures   are   now   being   taken. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Los  Angeles, 
Cal.  Architects,  Hunt  &  Burns,  Laugh - 
lin  Bldg.,  L.  A.  Owner,  Milton  B.  Getz. 
The  dwelling  will  occupy  a  corner  site 
and  has  been  designed  for  an  eighteen 
room  house  with  all  modern  conven- 
iences. ■  There  will  be  furnace  heat 
and  open  fire  places.  Interior  will  be 
finished  in  pine,  hardwood  and  white 
enamel.  Hardwood  floors  will  be  used 
in  all  principal  rooms.  Mantels  will 
he  of  brick  and  tile.  Bath  rooms  will 
have  tile  floors  and  wainscot.  An  au- 
tomatic water  heater  will  be  installed. 
The  exterior  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete   and    figures   are   being   taken 

SCHOOL — 2  story  and  base,  brick. 
Cost  not  stated.,  Huntington  Park, 
Los  Angeles  Co.,  Cal.  Architect,  George 
W.  Eldredge,  Los  Angeles  Investment 
Bldg.,  L.  A.  Owners,  Huntington  Park 
School  District.  The  building  will 
cover  an  area  of  119x220  feet,  and  has 
been  designed  in  the  Italian  Renais- 
sance style.  Construction  will  be  prac- 
tically fireproof.  There  will  be  steam 
heat  and  a  modern  system  of  ventila- 
tion. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Bonds  to 
the  amount  of  $80,000  have  been  voted. 
Plans  are  now  being  prepared  and 
bids  will  be  called  for  shortly. 
.  SCH'OOiL — 2  story  and  base,  brick, 
$30,000.  Los  Angeles,  Cal.  Architect, 
H.  M.  Patterson,  O.  T.  Johnson  Bldg., 
L.  A.  Owners,  Woman's  Board  of  Home 
Missions  of  the  Presbyterian  Church. 
The  building  will  cover  an  area  of  90x 
90  feet.  The  first  floor  is  to  be  ar- 
ranged for  class  rooms,  offices  and  a 
large  dining  room.  Upper  floors'  will  be 
divided  into  apartments.  Interior  fin- 
ish will  be  of  pine  with  some  hard- 
wood floors.  Plans  provide  for  six 
baths  which  will  have  cement  floors 
and  tile  wainscot.  There  will  hs 
steam  heat  Exterior  of  tlie  building 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  are  be- 
ing taken. 
'    STORES    AND    LOPTS— 5    story     and 
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base,  brick  and  steel.  Cost  not  stated. 
Los  Angeles,  Cal.  Architect,  A.  F, 
Rosenheim,  H.  W.  Hellman  Bldg.,  L.  A. 
Owners,  Besinger  Estate.  The  build- 
ing will  be  erected  on  Los  Angeles 
street  near  9th,  and  will  cover  an  area 
of  SSxl4'5  feet.  The  first  floor  will  be 
arranged  for  stores  and  upper  floors 
for  light  lofts.  There  will  be  steam 
lieat,  elevator  service,  metal  window 
sash  and  frames  and  fireproof  doors. 
Interior  finish  will  be  of  pine  through- 
out. Patent  store  fronts  are  specified. 
Exterior  of  the  building  will  be  faced 
with  terra  cotta.  Plans  will  be  com- 
plete and  ready  for  figures  within  a 
week   or   ten   days. 

BANIC — 1  story  and  base,  brick.  Cost 
not  stated.  Burbank,  Los  Angeles  Co., 
Cal.  Architects,  Krempel  &  Erkes, 
Henne  Bldg.,  L.  A.  Owners,  Farmers' 
and  Merchants'  National  Bank  of  Bur- 
bank.  The  building  will  cover  an  area 
of  26x60  feet  and  will  be  occupied  by 
the  bank  only.  The  plans  include  safe 
deposit  and  coin  vaults  which  will  be 
let  in  a  separate  contract.  Construc- 
tion will  be  fireproof.  Interior  will  be 
arranged  for  large  public  space,  work- 
ing space  and  directors'  roo.ns.  There 
will  be  hardwood  and  marble  trim  and 
ornamental  plaster.  The  exterior  of 
the  building  will  be  faced  with  pressed 
brick  and  terra  cotta.  Plans  are  com- 
plete and  figures  are  being  taken. 

GARAGE — 1  story  and  base,  brick. 
Cost  not  stated.  Los  Angeles,  Cal.  Ar- 
chitect, A.  W.  Angel.  3555  Princeton 
St.,  L.  A.  Owner,  E.  T.  Riley.  The 
building  has  been  designed  for  a  com- 
mercial garage  and  will  contain  the  of- 
fice in  the  front  portion  of  the  build- 
ing, repair  and  storage  space  in  the 
rear.  There  will  be  a  cement  floor, 
metal  window  sash  and  frames  and  spe- 
cial storage  tanks.  Interior  finish  will 
be  of  pine.  The  exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  are  now 
being  taken. 

HOTEL-,-3  story  and  base,  brick. 
Cost  not  stated.  Los  Angeles,  Cal  Ar- 
chitect, A.  C.  Martin,  Higgins  Bldg.,  L. 
A.  Owner,  Mrs.  Mathilde  McLaughlin. 
This  building  will  be  erected  at  the 
corner  of  Union  and  Pico  streets  and 
will  cover  an  area  of  100^125  feet.  Pre- 
liminary plans  for  a  building  contain- 
ing stores  on  the  first  floor  and  modern 
hotel  roo.ns  above  have  been  prepared. 
The  proposed  building  will  have  about 
125  guest  rooms  and  three  stores.  A 
lease  is  now  pending  between  the  own- 
er and  lessee.  Interior  finish  will  be 
of  pine  throughout.  Plans  provide  for 
steam  heat  and  elevator  service.  Ex- 
terior will  be  faced  with  pressed  brick. 
If  a  lease  is  signed  construction  will 
be  started  at   once. 

STORES  AND  OFFICES— 13  story 
and  base.  Class  A  construction.  Cost 
not  stated.  Los  Angeles,  Cal.  Archi- 
tect, Thornton  Fitzhugh,  Pacific  Elec- 
tric Bldg.,  L.  A.  Owners,  Building 
Owners  Co.  This  building  has  been 
mentioned  here  before  when  the  archi- 
tect was  first  commissioned  to  prepare 
plans.  A  site  on  6th  street  between 
Hill  and  Olive  streets  has  been  se- 
cured and  construction  will  be  started 
as  soon  as  the  temporary  buildings 
now  occupying  the  site  can  be  wrecked. 
Construction  will  be  fireproof  through- 
out witii  reinforced  concrete  walls, 
concrete  floors  and  roof  and  hollow  tile 
interior  partitions.  Interior  will  be 
finished  in  metal  trim,  marble  and 
'hardwoods.       There     will     be     ole'vator 


service,  steam  heat,  a  vacuum  cleaning 
system  and  mail  chutes.  Metal  window 
sash  and  frames  are  specified.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick  and  terra  cotta.  Bids 
will  be  called  for  within  a  week  or  ten 
days. 

Contracts  Awarded. 

HOSPITAL — 2  story  and  base,  Ijrick 
and  steel,  $35,000.  Oxnard,  Ventura 
Co.,  Cal.  Architect,  A.  C.  Martin,  Hig- 
gins Bldg.,  L,  A.  Owners,  Sisters  of 
Mercy.  Contractor,  Tho.iias  Carroll, 
Oxnard.      Contract    price,    $35,000. 

HOTEL — 4  story  and  base,  brick  and 
steel,  $45,000.  Los  Angeles,  Cal.  Ar- 
chitects, Morgan,  Walls  &  Morgan,  Van 
Nuys  Bldg.,  L.  A.  Owner,  Mrs.  F.  W. 
Sabichi.  Contractors,  Alpeter,  Hall  &  I 
Alpeter,  Ferguson  Bldg.,  L.  A.  Contract  t 
price.    $45,000. 

RESIDENCE  —  2  story  and  base, 
frame,  $40,000.  Paiadena,  Los  Ange- , 
les  Co.,  Cal.  Architect,  Foss  Designing  j 
and  Building  Co.,  100  East  Colorado 
St.,  Pasadena.  Owner,  W.  C.  Leistikow. ' 
Contractors.  Foss  Designing  and  Build- 1 
ing  Co.,  100  East  Colorado  St.,  Pasa- 1 
dena.     Contract  price,  $40,000.  ' 

STORES  -\ND  LOFTS — 5  story  and ' 
base,  reinforced  concrete,  $120,000.  Los 
Angeles,  Cal.  Architects,  Morgan, 
Walls  &  Morgan.  Van  Nuys  Bldg.,  L.  A.| 
Owner,  Mrs.  F.  W.  Sabichi.  Contract- ^ 
tors,  Richards-Neustadt  Construi  (i'ln ' 
Co.,  Wright  and  Callender  Bldg..  1,  A, 
Contract    price,    $120,000. 

LIBRARY — 1  story  and  base.  Cla»| 
A  construction,  $30,000.  Los  .A.ngi 
Cal.  Architects.  Train  &  Williams 
siciated  with  F.  N.  Ashley,  Excha: 
Bldg.,  L.  A.  Owners,  City  of  Los 
geles.  Contractor,  C.  Karseboom,  1 
Dana  St.,  L.  A.     Contract  price,  $2;i,417, 

STORE  AND  LOFTS — 3  story  anilj 
base.  Class  A  construction,  $37,000.  Losi 
Angeles,  Cal.  Architect,  Fredevicl! 
Xoonan,  Wright  and  Callender  BUlp.,  L 
A.  Owner,  Frank  H.  Shafer.  Contrac 
tors,  Hardeline-Breunie  Woodworking!; 
Co.,  Central  Bldg.,  L.  A.  Contract  i 
$37,000. 

HOTEL    AND      THEATRE— 3 
and   base,   brick,    $70,000.      Los   Angi 
Cal.       Architect,    John    F.    Blee,    Ul 
League      Bldg.,    L,    A.      Owners, 
Olcovich,    Carl    Stern,    Ben    Meyer 
associates.      Contractors,    Barker- 
ley  Construction  Co.,  1824  East  15tl 
L.   A.     Contract  price,   $70,000. 


SEATTLE  AND  WASHINGTON 


STORES    AND    LOFTS— 4     story    IM  \ 
base,   steel   and   concrete,    $150,000.    !<    ' 
attle,    Wash.      Architects,    Saunders     (   • 
Lawton,   Alaska    Hldg.,  Seattle.   Owosr*! 
nane      withheld.        Preliminary      p&nl 
have    been    prepared    for   a    large 
mercial  structure  which  is  to  be  erattA 
in    the    wholesale    district.      Tliere  Sjr'l 
be  several   stores   on   tht   first   floor  JIH' 
upper   floors   will   be  arranged   for  fttt 
for   storage   purposes.   Foundationsjltn 
bearing  walls  will  be  designed  to  o$Tr 
four    additional    stories.      Construtflo 
will  be  fireproof.     Metal  window 
and  sash  are  si)CciHed.     Exterior 
building    will     be     faced     with     ' 
plaster.      Plans    are      being      pre] 
Further    mention    will   be    mule 
work   wlien  plans  are  reiidy  for  fii 

STORES    AND      OFFICIiH — IS 
and    base,      reinforced      concrete, 
not    staled.      Vancouver.    B.    C. 
lect,     Thomas     Hooper,     Winch 
Vancouver.       Owner's     name     wl 
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This  builiiiiig  is  proposeJ  for  tlio  cor- 
ner of  Granville  and  Dunsniuir  streets. 
Tlie  building-  will  ibe  Ii20xl20  with  a 
tower  o(  five  additional  stories.  It  will 
he  erected  for  stores  on  the  ground 
door  and  offices  above.  The  specifi- 
cations call  for  high-speed  elevators 
and  an  entire  modern  equipment  usu- 
all,v  found  in  such  structures.  It  i.s 
possible  tliat  contract  tenders  will  be 
invited  within  the  next  six  weeks.  Ex- 
terior will  1)6  covered  with  pressed 
brick  and   tile. 

SCHOOL  AD-MTIONIS— 2  story  and 
base,  brick,  $50,000.  Seattle,  Wa.«.h.  Ar- 
chitect not  stated.  Owners,  City  of 
Seattle.  Bids  for  this  work  were 
opened  on  Tuesday  last  and  show  Dit- 
lefs-en  &  Gehring.  Epler  Bldg.,  low  at 
$•!.'), S75  on  proposition  A  and  $45,87.')  on 
proposition  B.  This  firm  will  probaljiy 
he   awarded   the   contract. 

SCHOOL — 2  story  and  base,  rein- 
forced concrete,  $80,000.  Seattle,  Wash. 
Architect's  name  not  given.  Owners, 
City  of  Seattle.  Bids  for  the  construc- 
tion of  tlie  Lake  School  as  opened  at 
the  last  nwetingiof  the  Board  of  Educa- 
tion show  Pinne  &  Gjarde  low  at  $78,- 
614  for  proposition  A  and  $79,159  for 
proposition  B.  A  contract  will  prob- 
ably te  awarded  at  the  next  meeting 
of  the  Board  of  Education.  These  fig- 
ures  include   heating-  and   plumbing. 

LODGE  HALL— 3  story  and  base,  re- 
inforced concrete,  $25,000.  Bremerton, 
Wash.  Arcliitect's  name  not  given. 
Owners,  Bremerton  Eagles'  Hall  Asso- 
ciation. This  work  Bas  been  mentioned 
here  before  when  the  architect  was 
first  commissioned  to  prepare  the 
plans.  Working  drawings  liave  been 
turned  over  to  Edward  E.  Walker, 
chairman  of  the  Building  Committee, 
and  he  is  now  taking  figures  for  the 
construction.  The  building  will  be  ar- 
ranged for  stores  on  the  first  floor  and 
lodge  rooTis,  offices  and  sleeping  apart- 
ments on  the  second  and  third  floors. 
Plans  provide  for  steam  heat,  elevator 
service  and  a  vacuum  cleaning  s>-stem. 
Interior  will  be  finished  in  pine  and 
hardwoods.  Marble  and  tile  will  be 
used  extensively.  There  will  be  patent 
store  fronts.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  can  be  secured  from  the  chairman 
of  the  Building  Committee.  Bids  will 
be  opened  about  the  middle  of  June. 

HARBOR  WORK — Cost  not  stated. 
Seattle,  Wash.  Engineers,  Port  of 
Seattle  Commission,  Central  Bldg.,  Se- 
attle. Owners,  City  of  Seattle.  The 
Seattle  Port  Commission,  Central  Bldg., 
at  its  regular  meeting  awarded  con- 
tracts as  follows  for  Port  development 
work,  all  previously  described  in  these 
columns; 

Harrington.  Peters  Co.,  Oriental  Elk., 
on  their  bid  of  $97,200,  were  awarded 
the  contract  for  the  construction  of 
warehouses,  etc.,  at  the  East  Water- 
way improvement,  and  on  their  hid  of 
$18,507.25  for  net  warehouse,  etc.,  at 
Salmon    Bay. 

Hans  Pederson,  Madison  Blk.,  on  his 
bid  of  $242,944  was  awarded  the  con- 
tract for  the  substructures  on  the 
Smith's    Cove    improvement. 

The  Puget  Sound  Bridge  &  Dredging 
Co..  Central  Bldg..  on  its  bid  of  $252.- 
■lOS.oO  was  awarded  the  contract  for  ex- 
cavation and  dredging  the  Smith's  Cove 
improvement. 

The  Seattle  Frog  &  Switch  Co..  Low- 
man  Bldg..  on  its  bids  of  $22,r6S.10  and 
$6,792.40  was  awarded  the  contracts  for 
rails  and  appurtenances  on  the  Smith's 


Cove  and  Central   Waterfront   improvc- 
nierits  respectively. 

Total    of   above,    $039,920.2!.';. 

Coatracts  Awarded. 

I'Al.'TORi' — 0  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Van- 
couver, B.  C.  Architect,  H.  S.  Griffith, 
Dominion  Trust  Bldg.,  Vancouver. 
Owners,  National  Drug  and  Chemical 
Co.  Contractors.  George  Snider  and 
Brethour,  207  Hastings.  West  Vancou- 
ver.    Contract   price   not   stated. 


l-ORTLAND  AND  OREGON. 


Coiitracfs  Awarded. 

RI'XSIIJ-BNCB  —  2  story  and  base, 
frame,  $10,000.  Portland,  Ore.  Archi- 
tect, none.  Owner,  M.  A.  Ashley.  Con- 
tractors. H.  E.  Wood  &  Co.,  SCO  Will- 
iams Ave.,  Portland.  Contract  price, 
$10,000. 

STORES  AND  OFFICES—.  .  stories, 
reinforced  concrete  or  steel  frame. 
Cost  not  given.  Portland,  Ore.  Ar- 
chitects, Doyle  &  Patterson,  Worce-^ter 
Bldg.,  Portland.  Owners,  H.  L.  Pittock 
et  at.  Contractors,  Brayton  Engineer- 
ing Co.,  Lumber.nan's  Bldg.,  Portland. 
Contract  price  cannot  be  given  as  the 
iieight  of  the  structure  has  not  been 
decided  upon.  The  contract  has  prob- 
ably been  awarded  on  a  percentage 
basis. 


FOREIGN  TRADE  OPPORTUNI- 
TIES. 


[Inquiries  In  which  addresses  are  oirnlt- 
ted  are  on  file  at  Bureau  of  Foreign 
and  Domestic  Commerce.  In  apply- 
ing for  addresses  refer  to  file  num- 
ber.] 

Consuls  aie  requested  to  contribute  to 
(his  department,  and  In  doing  so 
should  in  each  Instance  state  In 
what  language  co^-respondence  should 
be  conducted. 


Ko.       lOetKI.       Motor     laiinphes. —     An 

American  consul  in  the  Far  East  re- 
ports that  the  use  of  commercial  motor 
boats  in  his  district  continues  to  in- 
crease, and  the  establishment  of  two 
services  is  contemplated.  It  is  under- 
stood that  the  contract  for  the  launches 
has  been  placed,  but  it  is  thought  that 
there  will  'be  a  good  market  for  var- 
ious grades  of  American  marine  motors. 
Copy  of  tlie  complete  report,  giving 
further  details  regarding  this  market 
and  the  best  manner  of  making  sales, 
will  be  sent  to  interested  firms  by  the 
Bureau  of  Foreign  and  Domestic  Com- 
merce. 

No.  IIOOO.  Dry  dock  and  men's  block— 
Tlie  American  consul  general  at  Ottawa 
reports  that  the  Department  of  Public 
Works  has  advertised  for  tenders,  to  be 
received  until  June  23,  for  construc- 
ting a  dry  dock  in  the  county  of  Levis, 
Quebec.  Tenders  wil  also  be  received 
unt'l  June  24  for  the  construction  of  a 
men's  block.  New  Barracks,  Long 
Branch,  near  Toronto,  Ontario.  Plans, 
specifications  and  form  of  contract  can 
le  seen  and  forms  of  tender  obtained 
at  the  Department  of  Public  Works, 
Canada. 

No.  11002.  Mneliinery  nnd  accessories. 
The  American  minister  at  Burcharest 
reports  that  bids  to  be  opened  at  the 
Prefecture  at  Sofia,  Bulgaria,  have  been 
invited  by  the  direction  of  Oie  Pernik 
mine,  tielonging   to   tlie   Bulgarian  Gov- 


eiririiont,  In  furnisli  for  the  mine  two 
machine.-*,  tlirce  dynamo-electric  ma- 
chines, and  an  electromotor,  with  their 
accessorie'.  Intending  bidders  siiould 
iommunicate  at  once  with  the  Minis- 
try of  Commerce,  Industri',  and  labor, 
at  Sofia,  from  which  copies  of  the 
specifications  may  be  obtained.  In  or- 
der to  be  ad.Tiitted  to  compete  an  in- 
tending bidders  must  produce  certi- 
ficates to  show  that  he  has  e.\ecuted 
similar  installations  and  that  he  has 
deposited  the  required  (bond  (3,5000 
francs,  or  $675)   in  the  Bulgarian  Bank. 

No.  llOO.t.  Crude  botanic  drugs. — In 
response  to  inquiries  from  the  United 
States  an  .'American  consul  furnlslies 
the  names  of  two  firms  that  have  been 
interviewed  in  regard  to  the  purchase 
of  crude  American  botanic  drugs;  such 
as  roots,  barks,  etc.  These  firms  are  In 
the  market  for  shipments  of  from  $500 
to  $2,000  in  value. 

No.  101)23.  Benxine,  naptba,  and  slnii- 
lar  products — An  American  consular 
ofiH  er  in  a  European  country  reports 
that  a  local  business  house  desires  to 
get  in  touch  with  American  manufac- 
turers or  exporters  of  benzine,  naptha, 
tar,  caustic  soda,  glycerin,  and  other 
similar  products,  with  a  view  to  sup- 
pling    the     local     market.       Correspon- 


JOHN    TtTTTLE    PASSES    AWAY. 

John  Tuttle,  for  many  years  a  mem- 
ber of  tlie  Builders'  Exchange,  has 
passed  to  the  great  beyond.  Death 
came  last  'Saturday  morning  at  his 
family  home,   110   Webster  street. 

For  thirty  years  Mr.  Tuttle  was  in 
£tctive  business  here  in  San  Francisco, 
during  which  time  he  made  a  host  of 
friends.  As  a  soldier  Mr.  Tuttle  has  a 
record  that  any  man  would  be  proud 
of.  having  served  through  the  Civil 
War  and  participating  in  fourteen 
battles. 

The  funeral  ceremony  will  be  held  on 
Tuesday  under  the  auspices  of  Geo.  H. 
Thomas  Post,  Grand  Army  of  the  Re- 
public, at  their  hall  in  the  Redmen 
Building  on  Golden  Gate  avenue  near 
Jones  street,  at  one  o'clock.  Deceased 
was  70  j'cars  of  age. 


HAil    A    BRISK    PRELIMINARY    SKIR- 
MISH. 


"Uh-well,  sa^h,"  explained  frazzled 
Mr.  Trump,  "dis  is  de  way  'twuz:  Me 
and  muh  wife,  we  had  a  ahgymunt  'bout 
a  p'int  in  de  Scripters,  and  she  called 
me  a  liah  and  a  fool,  and  I  smacked 
her  down.  She  hopped  up  and-  busted  a 
skillet  on  muh  head  and  slapped  me 
flat  wid  it.  I  riz  and  welted  her  wid  a 
chair  leg  and  she  flung  de  tea  kettle  at 
me  and  scalded  muh  pussonality  right 
.sharply.     And   den  we  bergun   to  fight." 


MODERN    CRE.4MERY    BVII^DING. 


Architect  Henry  H.  Meyer  is  just 
completing  one  of  the  most  modern 
Creameries  that  has  yet  'been  put  up 
on  the  Pacific  Coast  for  Annie  L.  Neal 
at    Alameda,    Californi-a. 

The  arrangement  for  the  Creamery 
room,  market  room,  sales  room  and 
shipping    department     are     ideal. 

One  of  the  unique  items  is.  tliat  tile. 
walls  and  tile  floors  have  been  used 
throughout  the  building,  thus  making 
it  s'anitar.v  in  every  respect.  This 
work  was  installed  'by  The  Watson 
Mantel  &  Tile  Company  of  San  Fran- 
cisco.     The    front    is    finished    in    Marble 
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Veneered  Panels  that 
ARE  good— -order 
today  from 


Panels  for  that 
"particular"  job. 

You  can't  make  a  mistake  by  using  the 
Wybro  Panels  for  the  most  particular  jobs, 
because  there  are  none  better. 

Ask  the  fellow  who  uses  them— he  will 
tell  you  that  he  knows  of  no  better  panels. 

Are  YOU  particular? 


White  Bpotlieps 


5th  and  Brannan  Streets 


San  Francisco 


having  been  put  up  by  The  Vermont 
Marble  Company,  and  every  modern 
convenience  known  to  the  trade  is  used 
throughout. 

The  owner  is  to  be  congratulated  on 
tlie  enterprise  w.hich  is  shown  in  tlie 
construction  of  sucli  a  building. 


GARNETS  BY  THE  TOSf. 

Garnets  arc  generally  classed  as 
precious  stones,  and  a  fine  gem  garnet 
may  be  worth  from  $5  to  $25  a  carat, 
according  to  variety  and  size,  but  it  is 
not  necessarily  true  that  the  owner  of 
a  garnet  mine  is  a  millionaire  because 
liis  mine  produces  garnets  by  the  ton.  In 
fact,  the  bulk  of  the  garnets  produced 
are  measured  by  tlie  ton,  but  tliese  of 
inferior  quality  are  used  for  abrasive 
purposes.  In  1912  the  production  of 
abrasive  garnet,  according  to  the  United 
States  Geologcial  Survey,  amounted  to 
4,1S2  short  tone,  valued  at  $137,800,  so 
that  the  average  price  for  a  ton  of 
garnets  was  not  quite  $33,  or  con- 
siderably less  than  double  the  price  of 
a  ton  of  hay. 

The  production  of  garnets  in  1912 
showed  an  increase  of  106  tone  in  quan- 
tity and  $16,032  in  value  compared  with 
1911.  The     three     garnet-producing 

States  are  New  York,  New  Hampshire, 
and  North  Carolina. 


CHAS.  ■\VESE1.Y  &  CO.  IXCORPORATEJ. 


pucli  as  one  sees  in  the  country  barns  of 
Italy  for  airing  the  hay.  It  is  better  to 
avoid  tlie  stereotype  balusters  and 
moldings  (which  have  so  long  been  as- 
sociated with  stone  work),  not  because 
of  any  difficulty  in  casting,  but  simply 
to  avoid  stamping  concrete  in  imitation 
of  stone. 

The  flat  roof  is  suggested  in  prefer- 
ence to  the  pitched  because  it  is  ob- 
viously cheaper  and  is  the  natural 
form.  Shingle(  or  slate  roofs  are 
pitched  to  insure  a  dry  interior;  a  flat 
shingle  roof  would,  of  course,  offer  but 
little  protection  from  water.  The  flat 
concrete  roof,  when  composed  of  a  rich 
mixture  and  properly  done,  is  a  per- 
fectly practical  roof.  When  covered 
with  flat  tiles  of  a  pleasing  shade  it 
makes  an  ideal  roof-garden.  In  favor- 
ing the  flat  roof  it  is  not  to  be  under- 
stood that  the  pitched  roof  is  im- 
practicable. It  is  simply  more  costly, 
necessitating  a  rather  cumbersome  roof 
construction  and  is  created  only  for  ex- 
terior effect.  If  the  visible  roof  is  de- 
sired it  should  be  kept  as  simple  as 
possible,  for  tiie  complicated  roof  of 
the  frame  house  with  innumerable 
dormers  is  really  quite  out  of  the  ques- 
tion in  concrete. — House  Beautiful. 


Chas.  Wesely  &  Co.,  126  Silver  St.. 
manufacturers  of  cement  laundry 
trays,  combinations,  butcher  tanks,  etc., 
has  been  granted  a  charter  of  incor- 
poration, the  capital  stock  being  $25,- 
000.  V 

Mr.  Chas.  Wesely  was  the  original 
manufacturer  and  patentee  of  these 
class  of  fixtures,  having  made  his  first 
trays  in  1SS2  and  patent  on  same  issued 
in  18S5.  They  were  the  first  on  the 
market  and  have  always  given  universal 
satisfaction.  One  very  good  point  the 
purchaser  can  always  rely  on  is  that  if 
any  of  the  Wesely  fixtures  should  prove 
defective  it  will  always  immediately  be 
replaced  free  of  cliarge. 

The  San  Francisco  office  has  been 
established  for  5  years  with  Mr.  C.  J. 
Walsh  as  manager  and  under  the  new 
incorporation  llr.  Walsh  will  continue 
as  President  and  General  Manager. 

Prospective  buyers  of  cement  wash 
trays,  combinations,  etc.,  will  do  well 
to  consult  this  co;npany  if  they  desire 
a   first  class  article  at  the  right  price. 


THE    IDE.4I.    CONCRETE    HOUSE. 


The  ideal  house  of  concrete  is  one 
with  a  flat  roof,  crowned  by  a  parapet 
or    some    simple    perforated    patterning' 


Mr.  William  Allen  White  at  the  re- 
cent luncheon  given  to  him  in  this  city 
called  attention  to  what  might  have 
been  expected  had  Roosevelt  been  in 
President  Wilson's  place  and  read  his 
own  message  to  Congress;  if  he  had 
established  an  office  in  the  Capitol 
building  or  sent  his  secretary  of  state 
to  i.Tipress  his  ideas  of  the  Japanese 
question  If  Roosevelt  had  done  this 
Mr.  White  ventures  to  say  that  all  the 
reactionaries  would  have  had  a  canni- 
ption  fit.  As  to  that  Mr.  White  has 
some  ideas  on  foreign  diplomacy  and 
the  conduct  of  the  State  department. 
Evidently  he  would  have  It  pepper 
up.  In  the  Emporia  Gazette,  of  which 
he  is  editor,  he  demands  that  the 
American  foreign  policy  gird  on  its 
armor  and  acquit  itself  in  a  creditable 
manner. 

"The  American  flag,"  writes  Mr. 
White,  "isn't  respected  in  any  of  the 
South  American  countries.  It  isn't  re- 
spected in  Japan,  or  the  Japs  wouldn't 
tie  as  sassy  as  they  now  are.  The  gov- 
ernment never  resents  an  insult,  save 
through  long-winded  diplomacy.  It  al- 
tt'ays  is  crawfishing  and  accepting  hol- 
low excuses.  Its  present  abject  attitude 
in  the  Japanese  matter  should  make 
every  American  sick.  It  should  tell  the 
Japs  to  go  to  Hannibal.  Mo.,  and  en- 
courage California  to  frame  exclusive 
legislation.  It  should  shoot  Mexico  full 


E.  H.  Williams 


Chalmer  Munday 


Munday  &  Williams 

Atlorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

615  Phslan  Building,        San  Franclsoo 


Pacific  Mantel  and  Tiie  Co. 

F.  W.  CRINNION.  Manager 

Mantels,  Grates  and  Tiles.   Fire  Sets,  Andirons 

Portable  Baskets  and  Grates,     Floor  and 

Wall  Tiling  in  Origional  Designs. 

1727   TELEGRAPH    AVE. 

OAKLAND.    GAL. 

Phone  Oakland   121 

ResldeiuM    Phon<s    OaUand   8622 


OVER   65   YEARS' 
XPERIENCE 


Trade  Marks 

Designs 

Copyrights  Ac. 

Anvone  sending  a  sket  ^h  nnd  descmtlon  may 
qulclilr  ascertain  cur  opinion  free  wboilior  ao 
iiiTcntion  la  prnbnbly  piitentnble.  Coniinunico- 
lioiisstrictlyconUdeiitlal.  HANDBOOK  on  PatenU 
sent  free.  Oldest  apency  for  pcrunnp  patents. 

Patent*  taken  throuch  Munn  &  Co.  recelre 
special  notice,  without  charge.  In  the 

Scientific  JItnerican* 

K  handsomely  Illustrated  weekW.  larcest  olr- 
rulati-m  t.f  anv  B.-ieiUltlc  1i>urnai.  Tornis.  $3  ft 
-    '    -irni.Miihs,  $1-   Sold  byall  newsdealer*. 

,.....&Co.3S'««""'«''*- New  York 

Branch  Office.  626  F  8U  WMblnirion,  D.  C. 


of  '.lolcs  for  murdering  and  robbing 
.American  citizens.  It  sliould  demon- 
.strate  to  the  world  tlmt  the  country 
has  a  little  red  blood  In  Its  veins." 


XO    SC.VRCITY    OF    COMPETENT 
ADVICE. 


If  President  Wilson  nnds  himself  be- 
set bp  perplexities,  and  In  grave  doubt 
as  to  tlie  best  way  to  solve  the  impor- 
tant problems  which  confront  his  ad- 
ministration, tliere  are  fifty  or  sixty 
tliousand  June  graduates  «t  hand  who 
will  be  glad  to  tell  him  anything  he 
wants   to  know, 


BUILDING  AND  INDUSTRIAL  NEWS 


Write  for  Catalogues  and  Prices. 


Pruden  System 

Portable  Steel  Buildings 

Workshops 

Contractora'  Office 

Stores,  Garages,  Cottages 

Warehouses,    Cement  Sheds 

Any  Hze  Bu  Iding  for  Any  Purpose 

Metal  Shelter  Go,  of  Calllornia 

487  Golden  Cate  Ave.,     San  Francisco 


it  Is  Almo^  Human" 


Phone  Kearny  740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly    An   Air  Cushion   Check,  working    automatically. 

Simplicity  and  Durability  combined      Appli^i 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projedlion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


JAMES  CAHILL  &  CO. 


DEALERS  IN  - 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 


Gives  an  inexhaustible  supply 
of  hot  water  to  any  part  of  the 
home,  with  30  per  cent  less  gas 
than  any  system  ever  produced. 

JOHN  WOOD  MANT'C  CO. 


218-21  Pacific  BIdg     536  So.  Main  St. 
SAN  FRANCiSCO  LOS  ANGELES 


741-47  Cypress  St. 
OAKLAND 


Standard  Fence   Co. 

lU'ILDERS  AXIi  DEALERS  IN 

Ornamental    and    Farm    Fencing 

Cheaper 

and 

Stronger 

than 

Wooden 

Fences 

Send  for  Catalogues.    Phones  Oakland  5731 
310  Twelfth  Street        •        •  Oakland,  Cal. 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  MisMon  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San   Francis'  o 

As  d  carpenter  and  builder,  ^^r.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  bus  ness  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  hi^h  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  ciiy,  which  stand  as  a 
testifying  demonstraiion  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHNULLER 

3442  19th  Street  San  Francisco 


Ptione    OoKIand    1T5S 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND   TILES= 

F'ire    Sets,    A.ncllrons, 
F'ender   Portable   Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street.  Cor.  Brush 


Free  E^imating  Bureau 

If  you  want  e^imates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.      We  will 
save  money  for  you.    No  charge  for  our  services. 

To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Address  ■ 


Business Date  • 
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Hart  -  Wood 
Lumber  Co. 

Manufadurers  and  Dealers  in 

Building  Lumber 

Quality 
Service 
Price 


Yards,  Cor.   Fifth  and  Berry  Sts. 

San  Francisco 

Phones  Kearny  3560  Sutter  2321 

Wholesale  Office 

807  Fife  BuHding 


Sacramento 
Sandstone  Brick 


A  perfectly  smooth  high  grade 
FACING  BRICK. 

Unlike  any  Sand^one  brick  here- 
tofore used  in  San  Francisco 

Favorable  reports  from  highest 
authorities  in  the  U.  S. 

Factory: 

Sacramento,  Cal. 

Geo.  Bostwick,  Manager. 

S.  F.  Office:  235  First  Stre  t 

Phone  Sutter  2192 

J.  P.  Byrne,  Agent 

Keareil  thing  to  enamelled  Brick  at  one-third  the  price 
See  the  Siller  Building,  9ih  and  L  Sts., Sacramento,  Cal. 

Sacramento  Sandstone  Brick  Co. 


p.  W   DREUSIKE  0  B.  DREUSIKE 

OLD  MISSION  AND  S.  SPANISH  TILE 

Simplex 

Automatic  and  Standard 

Sheet  Metal  Windows 


Archifectural  Sheet  Metal  Work 

Office 

BRYANT  ST.,  Bet.  9th  &  10th 

Telephone  Market  249 

Factory,  14th  &  FLORIDA  STS.  San  Francisco 


The  Original 
Metal  Store  Front 

Kawneer  Patents 

Sustained  by  United  States  Court 


f  tm  Fiiif  1  ^ 


Now 
Made  in  San  Francisco 

KAWNEER  MFG.  COMPANY 

420-422  TURK  STREET 
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JOEL 

JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St 

Residence 

1139  Kansas  St. 

San  Fia'  cisco 


G.H.CUNNlNGHAM.MgK 


mrht  2BG 


i(i.iMM:i.Niin:j:i-i.|ihtHj^Mr:Tm#)> 


3  8  EIGHTH    ST. 
San  Francisco,  Cal,. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  go£  s  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Indust'ial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advert  sements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


Bind  your  copies  of  the  Building  and  Industrial 
News  in  PERMANENT  BOOK  FORM 

We  have  succeeded  at  last  in  scouring  a  really  praclical  binder. 
The  Build'ng  and  IndustriiJ  News  cont&ini  a  great  deal  of  technical  and 
statist. cal  information   that  many  of   our  readers  find  worth  saving  for 
future  reference.  There  it  no  better  way  of  p  eserving  it  thtn  using  the 
"BIG  BEN"  BINDER 
uliich    preserves  the  magazine   in  permanenl   book   form.     Tliis   binder   is  handsome   and    durable,   and   mal<es 
the   permanent    filing   of   magazines  as  easy  as  filing  ordinary  papers.     Itopens   flat  like  a   regular  book,   and 
comes   in   fine  art   cloth   with    the   name  of  our  Journal  stamped  in  gold  on    tlie    front    cover   and    back.      For 
persons  who  desire  to 

Save  These  Valuable  Article 
this  liinder  is  just  the   thing,  «s  it  hold.^   reveral   numl)frs  of  our  Journal  and    can    be    used    again    inacliniloly 
year  after   year,  simply  by   taking  out    the   old   Journals  and   Inserting   the  new  ones  as  thev  come  to  you. 

By    making    special    arrange.iient  with   the  manufacturers  of  tills  be>t   binder  that  has  ever  been  put  on 
the   market,   we   are  able   to   furnish   them   to   you   for    ONLY  Sl.OO  EACH, 

Merely  send  us  your  name  an<1  address  and   say:      "Send   u.';  your   bin.icr.      I   enclose   $1.00,"   and   we   will 


.send   the  binder  promptly  all   charges  prepaid. 

Send   in   your  oi-tlers  now  and   begin    saving   tli 

ihle    data,    that    will   be   published    in   The    Building 
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THIS  WEEK'S  ILLUSTRATIONS:^ 


Fowler  Hall  of  Science  at  the  Occidental 
College,  Southern  California.  Designed  by 
Architect  Myron  Hunt  of  Los  Angeles. 

Washington  Grammar  School,  Richmond, 
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Contractors  Equipment 


THAT  BRINGS  RESULTS 


Steam  Shovels 

Locomotives 

Locomotives 
Cranes 

Dump  Cars 

Tractors 

Crushers 

Screens 

Elevators 


Concrete  Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Clam  Shell   and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


nsley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


We  are  also  West  Coast  Distributors  for 
L^atitlii-cJurgens 

1,  2,  3  and  5  Xon 

IVIotor  Truck 

Equipped  with  a  y  style  bodies  including 
side  or  end  dump. 

Immediate  Deliveries 


Lauth-Juergens 
1  Ton  Truck 


All  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 

"11 iigj;::':' 'Ill ■" !:; : aaii wiiiii win imi'iiii^Mli 


INCORPORATED 


Salesrooms  215-217-219  Rfalto  Building 
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Buildiiife'  construction  in  San  Fran- 
cisco last  month  amounted  to  $2,206,409. 
To  this  is  to  be  added  $507,060  for 
Panama-Pacilic  work  and  $103,520  for 
City  construction,  making  in  all  a  total 
of   $2,816,935. 

Considering  tlie  present  state  of 
business  generally  this  a  pretty  good 
showing  for  the  month.  For  private 
construction,  outside  of  Exposition 
work  and  City  construction  the  total  is 
more  than  two  millions,  so  that  it  is  at 
least  an  average  month.  Of  the  $2,- 
200.409  thus  tabulated  $  1,353.737  was 
brick  and  concrete  construction,  $682,- 
590  for  frame  buildings  and  $170,082 
came  under  the  head  of  alterations  and 
additions.  Compared  with  former  years 
tiie  record  for  May  is  as  follows: 

Mav.    1904     $1,766,020 

May,    1905     2,226,555 

May,    1906     621,054 

May,    1907     4,381,431 

May,    1908    3,070,230 

M.ay,    1909     3,029,609 

May,    1910    2.789,204 

May,    1911    2,326,562 

May,    1912     3,153,910 

May,    1913     2,206,409 

Ordinarily  the  month  of  May  has 
shown  a  pretty  good  building  record. 
For  it  is  a  month  of  settled  weather 
and  a  time  to  start  construction  for 
the  summer.  For  the  present  year  tlie 
record  is  as  follows: 

January,   1913    $1,585,555 

Feliruary,  1913    1,979,043 

March,    1913 2,171,583 

April,    1913    2,249,332 

May,    1913_  _. 2,206,409 

As  the  Exposition  work  is  practically 
a  part  of  private  construction  within 
tie  limits  of  San  Francisco  the  total 
out  side  of  City  work  amounts  to  more 
Llian  two  and  one-half  millions.  Con- 
sidering the  dullness  of  business  gen- 
erally the  expenditure  of  that  amount 
of  money  in  building  construction 
shows  that  in  this  regard  San  Fran- 
cisco is  at  least  holding  its  own. 

♦ 

It  lias  been  reported  that  sliips  might 
pass  through  the  Panama  canal  by  July 
next,  but  there  seems  to  have  been 
some  misunderstanc'ing  on  that  point, 
as  Colonel  Goethals  says  that  he  be- 
lieves that  by  next  October  ships  draw- 
ing not  more  than  fifteen  feet  of  water 
may  pass  througli|  the  big  ditch. 
Gatun  Lake,  through  which  vessels 
must  pass,  is  said  to  be  very  low  this 
year.  But  by  November  the  lake  will 
h.-ave  risen  greatly  and  in  all  probabil- 
ity there  will  be  plenty  of  water  to  fill 
the  entire  lake  including  tlie  Culebra 
cut. 

On  May  IS,  last,  tlie  waters  of  the 
Pacific  Ocean  were  let  Into  the  canal 
)iy  blowing  up  the  dike  soutli  of  Mlra- 
flores  loili  with  a  blast  of  32,750 
pounds  of  dynamite. 


It  was  originolly  planned  to  con- 
tinue the  excavation  back  of  the  dike 
with  steam  shovels,  but  as  the  dredges 
at  the  Pacific  entrance  had  practically 
completed  their  work  they  were  avail- 
able for  operation  in  the  canal  Itself 
The  dike  was  accordingly  destroyed  to 
ad'.nit  them.  As  excavation  with 
dredges  is  more  expeditioua  than 
Pteam-shovel  work,  this  will  make  for 
increased  progress.  Although  the  canal 
will  not  he  officially  opened  until  Janu- 
ary 1st,  1915,  It  is  probable  that  ships 
will  be  able  to  make  the  p.-.ssage 
through  it  early  this  fall,  in  October  or 
November  as  above  stated.  The  only 
element  of  uncertainty  isi  due  to  the 
slides  at  Culebra.  Were  it  not  for  these 
slides  there  would  now  be  only  a  mil- 
lion and  a  half  cubic  yards  to  be  taken 
out  of  the  cut  instead  of  six  and  one- 
lialf  million  cubic  j'ards. 


California  has  always  been  noted  for 
the  peculiarities  of  its  climate  and 
vegetalion.  As  the  latter  is  the  result 
of  the  farmer  it  follows  that  not  only 
do  we  have  the  vegetation  of  the 
tropics  and  the  te.iiperate  zones  com- 
mingled, but  also  there  are  particular 
species  of  trees  that  are  found  only 
within   the  borders   of   the  state. 

Among  these  is  the  Monterey 
Cypress,  which  is  found  exclusively  in 
the  county  of  Monterey.  And  another 
is  the  Torrey  Pine,  which  is  still  more 
restricted  in  the  area  In  which  it  is 
found,  being  confined  to  a  narrow  belt 
a  f^ew  miles  long  on  the  coast  near  the 
soutli  of  the  Soledad  River  just  north 
ot  San  Diego  and  on  the  island  of 
Santa  Rosa,  California.  This  is  the 
least  widely  ■  distributed  pine  tree  i:i 
the  United  States.  Another  plant,  the 
western  Iron  wood,  w^iich  is  the  only 
tiee  species  of  the  saxifrage  family  of 
plants,  is  found  only  in  the  small  coast 
islands  of  Southern  California,  is  said 
to  be  the  rarest  plant  in  America. 

While  these  are  the  rarest  speci:iiens 
and  are  perhaps  the  remains  of  species 
tliat  were  once  inore  widely  distribut- 
ed, the  big  trees  of  the  Sierras  them- 
selves are  purely  local  products.  These 
rale  trees  and  plants  combined  with 
the  picturesque  mountains  and  skies 
gives  Colifornia  an  individuality  that 
has  made  it  justly  famous  the  world 
around. 

The  Southern  Pacific  Company  has 
made  application  to  the  Railroad  Com- 
mission for  permission  to  raise  $30,- 
01)11.000  by  note  issues  in  California, 
this  to'  be  a  part  of  a  48  million  dollar 
expenditure  on  the  lines  In  California 
ind  Oregon.  This  Is  Intended  to  doubile 
Hack  the  system  In  many  places,  for 
ihe  erection  of  terminal  stations  and 
the  construction  of  ferry  boats.  This 
is  certainly  a  substantial  improve- 
ment and  a  lii,?  expenditure  in  better- 
ments. These  improvements  are  badly 
needed  and  if  the  road  Is  to  get  ready 
t(i  handle  the  exposition  crowds  it  is 
time  improvements   should   liegin. 
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LEVEES  AND  FLOOD  CONTROL. 


Ueuring     ou     Proposed 

Kxpowert    to     I»osNibIe 

lly   ^Villiiini 


Methods   of   Protection    for   Itoglons 
Klooil     Conaition*. 
A.   Feeuey. 


After  millions  o(  dollars  have  been 
spent  in  the  construction  of  levees  to 
protect  cities'  and  towns  along-  the 
Ohio,  Mississippi,  (Uid  other  rivers  ot 
the  country  from  floods,  many  leading 
citizens  come  forward  to  denounce  the 
entire  system  as  a  failure.  While 
some  favor  a  return  to  the  way  of  na- 
ture, without  protection  other  than 
that  the  rivers  themselves  afford  in 
spreading  out  to  a  greater  width  than 
the  levees  now  permit,  there  are  those 
who  advise  the  more  conservative 
plan  of  sretting  the  levees  back  a  mile 
or  two;  while  still  others  claim  that, 
in  view  of  the  vested  inteTes.ts  already 
created  in  redeemed  lands  and  the  i'm- 
provements  thereon,  the  maintenance 
of  the  levee  system  must  be  continued. 

A  specific  example  of  the  situation  is 
found  in  the  perilous  position  in  which 
Cairo,  111.,  found  itself  when  the  Ohio 
River  swelled  to  a  stage  of  54. S  feet 
and  the  Mississippi  River  on  the  other 
side  was  at  an  equal  .''itage.  At  the 
water  front,  the  street  was  2%  feet 
below  the  crest  of  the  flood  and'  on 
the  next  thoroughfare  back.  Commer- 
cial avenue,  the  street  level  was  12% 
feet  below  the  water  line.  The  water 
was  held  in  check  from  flooding  this 
city  of  22.000  persons  by  a  levee  55.5 
feet  high,  reinforced  hy  a  superstruc- 
ture  25.7  inches   high. 

The  .levee  was  strongly  built,  and 
•held  out  when  others  near-by  gave 
way  and  flooded  the  entire  country 
from  the  hills  of  Kentucky  to  the  hills 
of  Missouri.  The  little  Illinois  city 
was  the  only  dry  spot' for  miles  either 
way  in  th.la  vast  territory  of  which  it 
is  the  center.  Its  citizens  were  so 
alarmed  that  the  sheriff  called  for  aid. 
and  the  Governor  sent  soldiers  and 
sailors  to  help 'protect  it. 

The  problem  of  levee  construction 
hears  on  the  interests  of  all  flood- 
threatened  sections  in  general,  but  its 
special  pertinence  in  relation  to  Oairo 
arises  from  the  fact  that  plans  have 
been  made  for  the  erection  there  of  a 
60-foot  levee  at  a  cost  of  many  thou- 
sands of  dollars.  The  recent  flood 
swooped  down  before  Cairo  liad  time 
to  build  its  new  leveei  and  now  its  cit- 
izens are  debating  whether  or  not  to 
follow  a  different  system  from  that 
generally   employed. 

Mr.  H.  H.  Halliday,  cement  dealer 
and  prominent  'citizen  in  that  section 
of  Illinois,  has  gathered  information 
on  the  effect  levees  have  on  present 
conditions,  and  he  attributes  mueh  of 
the  recent  inundation  throughout  the 
country  to  them.  He  holds  that  the 
levees  built  by  Governinent  engineers. 
States,  municipalities,  and  even  indi- 
vidual corporations  have  made  condi- 
tions worse  tlian  better.  He  has  two 
remedies.  The  better  one,  in  his  opin- 
ion, would  be  to  put  the  present  levees 
back  a  mile  or  two;  the  other  Is'  to 
•cubolish  all  levees,  and  go  back  to  old 
conditions. 

"The  proposition  of  levee  biiilding- 
has  become  serious,  and  grows  more  so 
each  year,"  declares  Mr.  Halliday.  "I 
doubt  if  any  city  can  feel  safe  with 
any  levee  at  the  present  proximity  to 
the    normal    river    tide    at    which    they 


are  built.  The  waters'  of  the  Ohio 
have  been  coming  higher  and  higher 
at  Cairo  witli  the  increase  in  the  num- 
ber of  leveesi  along  that  river.  There 
is  a  ques.tion  if  even  a  60-foot  levee 
would  be  a  protection  if  the  levees 
continue  to  multipl.v  in  the  future  as 
they  have  in  the  past,  unless  they  are 
built   farther  back   from  the  river   bed. 

"Tile  recent  experience  of  Cairo  with 
high  waters  recalls  vividly  to  my  mind 
the  old  days  when  there  was  no  levee. 
Then  the  river  flooded,  to  be  SiUre,  at 
times:  but  it  never  reached  any  great 
stage  as  it  does  now,  and  tlie  popula- 
tion could  turn  out  and  hold  it  in  check 
with  bags  of  sand  and  the  like.  The 
reason  for  this  was  that  the  river 
was  not  confined  in  a  small  avenue 
securely  locked  in  by  levees  on  all 
sides.  It  spread,  out  as  the  waters  of 
rains  and  snoTvs  increased  in  volume. 
When  it  reached  a  city  like  Cairo,  one 
felt  that  it  would  never  rise  to  a 
stage  soifliicient  to  flood  reasonably 
high  places.  It  covered  the  bottoms 
with  water,  which  was  to  be  expected; 
but  it  relieved  sections  that  are  now 
threatened  annually  by   floods. 

"The  rivers,  under  the  present  levee 
systetn  must  provide  room  for  their 
added  waters  by  increasing  stages,  in- 
stead of  the  old  way  of  spreading  out. 
These  increased  stages)  increase  in 
proportion,  so  it  seems,  as  more  levees 
are  built.  The  only  way  that  the  stage 
is  held  down  is  when  a  weak  point  in 
some  levee  gives  way,  and  then  tlie 
country  for  miles  around  is  flooded 
many  feet  deep.  The  flood  is  far  worse 
than  was  that  in  the  old  days  when  the 
river  spread  it?  banks  liut  kept  at  a 
less   stage. 

"I  think  that  the  present  system  is  a 
mistake,  -and  the  experiences  of  iSO 
many  flooded  sectionn  tills  year  would 
tend  to  prove  it.  Of  course,  there  is 
very  little  likelihood  that  we  shall  go 
back  to  the  old  way  of  nature,  for  we 
would  have  extreme  difficulty,  for  one 
thins  in  getting  back.  But  I  do  be- 
lieve that  the  question  of  moving  the 
levees  back  a  mile  or  more  should  re- 
ceive serious  consideration.  The  ex- 
pense involved  would  be  far  less  than 
the  damage  that  is  caused  by  floods 
wrii'C'h     might    be    lessened. 

"If  the  rivers  were  allowed  to  spread 
out  a  'iiile  or  more  in  flood  times,  the 
dapger  to  the  cities  and  towns  along 
their  bank?  would  be  greatly  dimin- 
ished. It  is  a  vast  en.srineering  prob- 
lem tliat  has  not  yet  been  satisfacto- 
rily  solved." 

There  are  many  persons,  including 
well-known  engineers,  who  agree  with 
the  view-point  exprer.Fod  by  Mr.  Halli- 
day. They  think  that  something  should 
be  'd'onei  What  this  something  is, 
must  come  only  after  considerable 
study  of  the  problem  and  the  possible 
results.  Cairo,  if  the  .".entiment  of  her 
citizens  can  be  taken  as  a  barometer, 
will  lake  a  leading  part  in  the  new 
move  for  efficient  levee  building.  No 
one  seems  to  think  it  probable  that 
levees  will  ever  he  abolished;  but  they 
liope  that  a  better  system  of  Imihling 
them    will    he    found. 

The  imassive  walls  of  conc'rotp  iiiny 
lie    moved    or   replaced    by    others    built 


farther  hack,  it  public  sentiment  alon.L 
the  rivers  erystalizes  as  it  now  prom 
ises  to  do.  It  will  be  a  problem  worti 
watching  in   the   solution. 


.4.TISTIC    DESIGX    Iti    ENGINEERINfi 


An  engineer  fails  in  the  fulfillmeii 
of  his  duty  in  so  far  as  his  works  at, 
destructive  to  the  value  of  surround 
ing  property,  detrimental  to  the  wel 
Care  of  the  community,  or  unnecessii 
rily  offensive  to  the  senses  or  senfi 
bilities  of  those  who  are  compelled  t' 
live  with  these  works  as  part  of  tlieii 
environment. 

This  was  the  opinion  of  Prof.  Archi 
bald  Barr,  expresiied  in  his  presidentia 
address  before  the  Engineering  Sectioi 
of  the  British  Association  of  Archi- 
tects. 

There  were  injuries,  he  said,  whici 
engineers  might  inflict  upon  the  com 
munity.  other  than  those  to  health  an* 
physical  comfort.  Everyone,  even  tin 
least  cultured,  had  so;ne  sense  of  tin 
beautiful  and  the  comely,  and  was  af- 
fected by  the  aspects  of  his  environ- 
ment more  than  himself  could  realize 
The  engineer,  then,  whose  works  need- 
lessly offended  even  the  most  fastid 
ious  taste,  was  acting  contrary  to  tin 
spirit  of  his  profession  at  its  best 
There  has  been  far  too  great  a  disre- 
gard of  aesthetic  -considei-ations  in  tlu 
everyday  work  of  the  engineer,  wli' 
us'ually  took  a  too  exclusively  utilita 
rian  view  of  his  calling.  A  greater  re 
gard  for  artistic  merit  would  not  nei 
essarily  lead  to  extravag>ance.  but,  ii 
man.v  cases,  would  conduce  to  econoiii'. 
and  efficiency.  There  was,  or  ought  t( 
be,  a  closer  connection  than  was  usual- 
ly recognized,  between  the  work  of  tin 
engineer  and  that  of  those  to  whoii 
was  usu-ally  res'tricted  the  title  I'l 
"artist."  There  was  no  great  gulf 
fixed  between  the  fine  arts  and  tli> 
utilitarian  arts  in  earlier  times.  Suol 
men  as  Michael  Angelo,  Raphael,  aii' 
L.eonardo  da  Vinci  miglit  be  claiine' 
as  masters  in  the  arts  of  construction 
aa  well  as  in  those  with  which  theii 
naliies  were  usually  associated.  Tli6 
separation  of  the  beautiful  and  thfi 
useful   was   quite   a   modern   vice. 

There  was  an  old  maxim  to  tlie  ef 
feet  that  tlie  designer  sliould  orna 
ment  his  construction  and  not  son 
s<truct  his  ornamentation.  This  was; 
an  admirable  rule  so  far  as  it  went  j 
but  it  should  be  subordinated  to  ■■•i 
higilier  rule,  that  lie  should  ornamen' 
his  structure  only  if  he  lacked  tl ' 
skill  to  make  it  beautiful  in  itself.  ' 
structure  of  any  kind  tliat  was  intend 
ed  to  serve  a  useful  end,  s'hould  liavi 
the  beauty  of  appropriateness  for  tlu 
purpose  it  was  to  serve.  It  should  tel 
the  truth,  and  nothing  but  the  trutli 
and  if  its  character  were  .such  that  ii 
could  be  permitted  to  tell  tlie  whol' 
truth,  so  mirch  tlie  better.  It  shoul 
he  beautiful  and  not  beautified.  Tl" 
practice  of  resorting  to  extraneoii 
adornments  to  minimize  crudities  " 
structural  scheme,  had  its  rise  in  tli' 
comparatively  recent  times  when  cul 
lure  and  taste  were  at  their  lowest 
and  it  w.ts  specially  cliaractcristlc,  n" 
onlv  of  etirlier  times,  but   of  the  e.irlic 


stages  of  the  >lfsiffn  of  ;,i,y  particular 
product.  It  lias  alrwidy  disappeared 
ill  some  cases,  and  would  continue  to 
dlsiippear  from  tile  practice  of  the  arts 
of  construction  as  skill  and  taste  de- 
veloped. 

It    was    constantly       remarked.       and 
with    justice,    tliat    steel    bridges,    as    a 
clas.-',    were    much    less   pleasing   to   the 
eye   than    those   of  stone.     The   reasons 
for   the  contrast   in  artistic  merit   were 
not     far     too    .seek.       The     huilding    of 
stone  bridg-es   was  an   ancient  art:    the 
survival    of   the    fittest,   and   selection- 
even    witJi    little    creative    skill    on    the 
part   of   the   designers — would   h'.ive   led 
to  the  development  of  types  having,  of 
necessity,   at   least   the   elegance   of   fit- 
ness.     But    further,    this   .art   had   co-.ne 
down    through    the   times   when   artistic 
and   utilitarian   aims   had    not   yet   been 
divorced   in   the   practice   of   the   crafts; 
end  further  still,   the  practice  of  build- 
ing in   stone  had   been   in  the   hands   of 
architects,  as  well  as  of  engineers,  and 
architects   were   expected   to   be  artists, 
and     were     trained    as    fuch.       On     the 
other   hand,    construction    in    steel    was 
a  very  m.odern  art:  -and  it  had  been   in 
the    hands    of    engineers    who    usually 
,  neglected,    if   they   did   not   despise,    the 
study   of    nne   arts.      But    why   had    ar- 
chitects,   with     their    artistic    training, 
not   fojcceeded   in    producing   structures 
in  steel  as  admirable  as  those  they  de- 
signed in  stone?     Partly,  no  doubt,  be- 
cause   they    were    h-ampered    by    tradi- 
tion,   and    partly— if    a    conv'non    engi- 
neer  might    venture    the    criticism— be- 
cause,   as    a    rule,    they    had    not    sufli- 
eiently    mastered    the    science    of    con- 
.■■truction,    and   had   been   too   much    ad- 
dicted    to    taking    the    easy    course     of 
adopting  .a  decorated  treatment  instead 
of  striving  to  secure  elegance  of  struc- 
tural   scheme   as   such:    and    decoration, 
at    least    on    anything    like    traditional 
lines,    wasi    wholly    incompatable    witli 
the    best    pofsibilities    of    steel      as      a 
structural    maierial.      Progress   was    be- 
ing  made    in    the   art    of   designing   ef- 
ficient     and      graceful      structures      in 
metal:    but    the    best    results    could    be 
attained    only    by    a   designer    who    had 
a     thorough     scientific      and:       technical 
knowledge    of    the    properties    of    steel 
and   the   processes   of   its   manipulation 
on   the  one  hand,   and  cultured   artistic 
sense  and   capacity    on    tlie   other. 

Tliere  is  much  in  these  remarks  tliat 
bears  on  the  problen  of  artistic  de- 
sign   in    concrete. 
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got  lHls^•  on  in  order  tliat  tlie  plant 
when  put  to  the  actual  test  may  give 
satisfactory    and    economical    results. 

It  n:.iy  he  conceded  that  in  furnaces 
designed  for  warm-air  heating  greater 
lee-way  in  construction  is  possible  than 
in  a  steam  heater  for  the  reason  that 
in  the  later  it  resolves  itself  primarily 
into  a  question  of  evaporation  capac- 
ity. While  in  air  furnaces  heating 
the  air  direct,  quantity  and  velocity  of 
air  travel  have  a  much  larger  range  of 
variation  with  similar  grate  fiurface 
and  comparative  exposed  heating  sur- 
face than  is  the  case  -with  water,  either 
as  water  or  as  transformed  into  steam. 
The  only  rating  imethod  therefore  that 
seema  practical  is  the  actual  test  of 
each  furnace  as  to  the  number  of  heat 
units  it  will  deliver  with  a  given 
amount  of  air  supplied  at  a  given  ve- 
locity. From  this  data  it  probably 
would  not  he  difficult  to  ascertain  the 
figures  at  varying  square  inches  of  air 
supply  and  varying  velocities.  Whether 
the  u:.e  of  outside  air  reverses  tlie  cool- 
ing effect  of  air  leakage  or  accelerates, 
it  is  to  my  mind  an  open  question,  plie- 
nomena  in  support  of  both  contentions 
having  been  brought   to  notice. 

In  the  selection  of  a  furnace  I  have 
always  con.fined  myself  to  the  two  or 
three  makes  with  wliich  I  have  become 
familiar  through  practice.  I  have,  how- 
ever, found  that  in  most  cases  a  36- 
inch  casing  furnace  (for  example) 
gives)  better  results  than,  say,  a  42- 
inch  casing  furnace  of  a  cheaper  out- 
put. Unfamiliar  '.nakes  I  have  always 
put  up  to  the  owner  or  architects.  "You 
can  have  whatever  furnace  you  want! 
With  a  No.  16  Tip  Top  I  guarantee  re- 
sults: with  the  No.  24  Slip  Shod.  I 
don't,  because  I  don't  know  anything 
about  it." 


n 

In  dcteiniiiiing  pipe  sizes  I  divide  the 
cubic  contents  In  feet  by  .30  and  the 
quotient  in  square  Inches  has  been  the 
smallest  area  of  pipe  (  when  not  im- 
possible on  account  of  constructional 
difficulties)  for  the  roo.n.  However. 
I  never  use  smaller  warm-air  pipe 
than  S-inch,  Registers  I  make  40  per 
cent  larger  in  area  than  that  of  the 
warm-air  pipe  leading  to  it.  This  al- 
lows   the    fretwork    construction. 

I  always  use  a  pit  under  the  furnace 
when  possible.  If  a  pit  cannot  be  used 
tne  cold  air  duct  is  provided  with  a 
dellecting  shield  to  throw  the  cold  air 
toward  tlie  opposite  side  of  the  fur- 
nace. The  cold  air  supply  must  be  at 
least  7u  per  cent  of  the  area  of  the 
combined  warm-air  pipes.  Due  re- 
gard is  always  given  to  rooms  with 
two  or  three  sides  exposed  and  to  long 
runs  by  increasing  the  size  of  the  pipe. 
Where  runs  are  unusually  long  the 
trunk  main  line  system  is  employed. 
Inside  air  supply  I  have  only  used  for 
Its  circulating  properties,  where  long 
halls  form  a  pocket  or  wliere  air  pres- 
sure from  outside  interfered  with  the 
(low  of  warm  air  frc»n  the  furnace  into 
the  room.  The  latter  condition  is  often 
found  in  flimsily  built  houses  and  can 
usTually  I  e  ascertained  by  air  currents 
moving  along  the  floor  toward  the  reg- 
ister.— iiuilding  Age. 


AITOMATIC  STOR.VGE   HEATERS. 


j  THOUGHTS    0\    FIKIVACE    HBATIiXG, 

In  commenting  upon  the  question  as 
I  to  the  necessity  of  accuracy  and  of 
I  rules  to  replace  the  general  haphazard 
I  methods  in  vogue,  especially  in  refer- 
;ence  to  furnace  heating,  a  contractoi 
I  points  out  that  it  must  ever  be  borne 
iin    mind    that    rules    and    compulations 

will  never  take  tlie  place  of  brains  and 

experience. 

The  ratio  of  loss  of  heat  units  from 
ja  building  ar.  used  in  computations  for 
'Steam  and  hot  water  heating  wall  an- 
i|!ner  Just  as  well  as  for  warm-air 
,li©iting.  We  might  say  in  passing 
jthat  the  establishment  of  the  average 
jiieat  unit  loss  from  buildings  did  not 
(absolutely  establish  the  amount  of 
,stearn  or  hot  water  radiation  required 
jto  heat  any  and  every  luiildlng.  There 
|is   still  (I   large   margin   eitlier  way   left 

for   the  good   sense   and   experience   of 


In    more    tiian    three-quarters    of    the 
lases    on    which    I    have    been      called 
wliere   complaint   has   been    made   made 
a    handkerchief    laid    over    the    register 
inilled   in    instead    of  bulging   out    with 
the  flow   of  warm  air,   showing  conclu- 
sively that  the  furnace  was  hungry  for 
air    and     naturally    robbed    the    coldest 
rooms — the. castings  red  hot.   the  cellar 
overheatej    and    the    rooms   cold.      Re- 
sult:      Th(^    owner     condems     the    fur- 
nace  as    no    good.,     The    first    mechanic 
that   comes   in   says    that   the   house  can 
not   be   iieated  hy   warm   air   and    plugs 
for    a   steam   Job.      And    why?      Because 
the    steam    boiler       manufacturers       in 
order  to   get   a   market   for  their  goods 
have    been    instructing    the    fitter,    the 
plumber  and  the  hardware  man  how  to 
install     the    plant,     have     been     giving 
them   the    fundamentals    for   computing 
pipe    sizes    and      the      requirements    of 
piping-.,     Consequently,    the    m.echanic  is 
on   surer   ground   as>  to   possible    results 
in  the  case  of  steam.     In  case  of  warm- 
air  heating  how  different!     The  manu- 
facturer  .".imply   puts   a   furnace    on    the 
market,    in    so  ne    cases    he    will    claim 
that    it    will    heat    a    certain    number    of 
cubic  feet,   in   other  cases   not.  No     at- 
tention   whatever   is   paid   either  in   in- 
structions     or      otherwise      concerning 
piping   or    method   of   setting.      He.    the 
manufacturer,    has    never    before   inter- 
ested   liimself    in    the    re?iults,    and    the 
results     have     never    interested    them- 
selves in  the  manufacturer  or  his  goods 
further    than    to    condemn    them.      The 
furnace,    liowever.    is   only   one   part   of 
the    Job.       The    inst.nllatioii     makes     or 
mars  the   reputation   of  the   furnace. 


For  the  la.st  year  the  demand  for 
autoiiatic  water  service  has  been  rap- 
idly increasing  until  now  even  the  less 
pretentious  homes  demand  this  new 
convenience.  The  Electric  Weld  auto- 
matic storage  system  of  gas  water 
heating  is  comparatively  new  in  the 
local  Held  but  the  rapid  strides  it  is 
making  indicate  that  it  is  destined  to 
take  a  prominent  place.  The  storage 
feature  is  one  that  appeals,  for  it  does 
not  restrict  the  amount  of  .hot  water 
that  can  be  drawn,  the  only  limit  to  the 
volume  of  hot  vrater  obtainable  being 
tlie  size  of  the  faucets.  The  flow  of  gas 
is  controlled  by  a  moment  thermostat, 
w-hioh  is  operated  by  the  temperature 
of  the  water  in  the  botto.-n  of  the  boiler. 
Tlie  cold  water  displacing  the  hot 
water  which  has  been  drawn  off,  oper- 
ate.s  the  automatic  valve,  allowing 
sufficient  gas  to  flow  through  at  the 
rate  of  60  feet  per  hour  to  heat  the 
same  amount  of  water  as  has  been 
drawn;  it  then  closes,  leaving  only  the 
i-niall  pilot  light  burning,  ready  for  the 
next  operation.  The  boiler  is  doubly 
insulated  with  asbestos  and  oak  wood 
la.2:,^ing,  insuring  the  same  efficiency  as 
is  had  with  the  thermos  bottle. 

These  heaters  are  made  for  all  re- 
quirements from  the  small  bun^low 
size  to  the  large  hotel  or  apartment 
s-izes,  ranging  from  IS  gallons  to  500 
gallons.  Sizes  upto  66  gallons  are 
operated  by  a  single  burner:  from  82 
sallons  to  1500  gallons  are  equipped 
"ith  two  or  more  burners,  according  to 
.size.  The  multiple  boiler,  as  the  large 
.sizes  are  called,  are  particularly  effi- 
cient where  a  large  service  is  reijuired, 
1  otli  from  the  standpoint  of  gas  con- 
.-umption  and  where  a  simultaneous 
■  Irain  from  a  number  of  faucets  oc- 
1  urs.  Tlie  latter  Is  covered  with  the 
storage  feature  and  applies  to  all  por- 
tions of  the  building.  Electric  Weld 
lieaters  are  distrihiited  by  the  Gas  Ap- 
pliance Sales  Co.  of  .\merica. 
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APARTMENT  HOUSES. 

SAN   FRANCISCO — Apartment    house. 

3  story  and  base,  Traine.  Cost  not  stat- 
ed. Ai-eliitect,  EdwanH  T.  Foulkes, 
I'locker  Bldg.,  S.  F.  Owner,  B.  E. 
Uildebrand.  Mr.  Hildebrand  has  re- 
cently purchased  a  lot  on  Larkin  street 
nearUnion  and  will  shortly  start  the 
construi'tion  of  a  modern  apartment 
house.  The  building  will  be  arranged 
to  contain  six  apartments  of  four 
rooms  and'  bath  eacli.  Interior  will  be 
finished  in  pine  with  F/ome  hardwood 
noors  and  elm  panels.  There  will  be 
either  a  steam  heating-  system  or  gas 
"ixites.  Bath  rooms  will  he  finished  in 
cement  plaster,  All  suites  will  be 
equipped  with  wall  bed=.  The  ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are   now  being  prepared. 

SAN    FRANCISCO— Apartment    house, 

4  story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architect,  Earl  B. 
Scott,  Humboldt  Bank  Bldg.,  S.  F. 
Owner's  name  withheld.  The  building 
will  be  erected  on  Hyde  street  near 
Sutter  and  will  contain  a  number  of 
two  and  three  room  suites.  All  apart- 
ments will  have  wall  bed?,  and  private 
bath  rooms.  Plans  provide  for  an  au- 
tomatic elevator,  steam  heat,  a  vacuum 
cleaning  system  and  hot  water  supply. 
Interior  finish  will  be  of  pine  with 
some  hardwood.  Tile  will  be  used  in 
the  bath  rooms.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans?  are  complete  and  figures  are 
being   taken. 

SAN  FRANCISCO — Apartment  house. 
3  story  and  base,  frame.  $15,000.  Ar- 
chitect. C.  O.  Clausen,  Phelan  Bldg.,  S. 
F.  Owner,  Jalnes  Ward.  The  building 
is  to  be  erected  at  the  southwest  cor- 
ner of  Clay  and  Taylor  street  and  will 
cover  an  area  of  90x30  feet.  The  first 
floor  has  been  arranged  for  four  stores 
and  upper  floors  will  contain  eight 
apartments  of  two  and  three  rooms 
each.  Interior  will  be  finished  in  pine 
throughout  with  some  hardwood  floors. 
Bath  rooms  will  he  finished  in  cement 
plaster.  All  apartments-  will  be 
equipped  with  private  baths  and  wall 
beds.  There  will  be  steam  heat  and  a 
hot  water  supply.  Patent  store  fronts 
will  be  used.  Exterior  of  the  building 
will  be  covered  with  rustic  and  ship- 
lap  and  pressed  brick  veneer.  Plans 
are  complete  and  contracts  wtll  be  lei 
at  once. 

OAKLAND,  CAL. — Apartment  house. 
3  -story  and  base,  frame.  $23,000.  Ar- 
chitects, Thomas  &  Oliver,  Pantages 
Theatre  Bldg.,  Oakland.  Owner,  Annie 
■M.  Spellman.  The  building  will  be 
erected  at  tlie  corner  of  2oth  street 
and  Telegraph  avenue,  and  will  be  ar- 
ranged for  stores  on  the  first  floor  ami 
42  rooms  on  the  upper  two  floors. 
Suites  will  consist  of  two  and  three 
rooins  with  private  ball).  Interiors 
will  be  finished  in  pine  with  some 
Ivardwood  panels.  A  central  heating 
system  will  be  installed.  Bath  rooms 
will  be  finished  in  cement  plaster.  All 
suiter,  will  have  wall  beds.  Exterior 
of  the  building  will  be  covered  with 
pressed  brick  and  cement  plaster  on 
metal      lath.        Construction      will      be 
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OAKLAND,    CALi. — Apartment    .house, 
3    stoiry   and   base,    frame,    $15,000.      Ar- 
chitect,   J.    H.    Boehrer,    Delger    Bldg., 
Oakland.     Owner,  Mrs.  Virginia  Remil- 
lard.      Supt.    A.    Legault,    Delger    Bldg., 
Oakland.     The  building  will  be   erected 
on    22nd   street   east   of   Grove,   and   has 
been   arranged  to  contain   six   suites   of 
two    rooms    and    bath.      Interior    finish 
will    be    of    pine    with    some    hardwood 
veneer.     Bath  rooms  will  be  finished  in 
cdnent    plaster    and    tile    wainscot.      A 
central  heating  system  or  gas  radiators 
will    be    installed.      All    suites    will      be 
equipped  with  wall  beds.     The  exterior 
of    the    building    will    be    covered    with 
rustic.       Plans    are    complete    and     the 
work  is  now  being  done  by  Day  Labor. 
OAKLAND.    CAL. — Apartment    house, 
6  story  and  base,  brick   and  steel,   $70,- 
OOn.        Architect.    Charles      W.      McCall, 
Central   Bank   Bldg.,   Oakland.     Owner's 
name    withheld.      This  building   will   be 
erected  at  the  corner  of  12th  and  Grove 
streets,  and   is  to  cover  an  area  of  50x 
100    feet.      There    will    be    seven    stores 
on   the  ground   floor  while   upper   floors 
will  be  divided  into  96  rooms,  arranged 
in  two  and  three  room  siuites  with  pa-i- 
vate    bath    rooms.      Plans    provide    for 
steam  heat,  elevator  service,  wall  bedis. 
a    vacuum    cleaning    systeml     and      hot 
water    supply.      Interior    finish    will    be 
of  pine  and  hardwood.  Bath   rooms  will 
be    finished    in   cement   plaster   and    tile 
wainscot.      There    will    be    patent    store 
fronts.      Exterior    of    the    building    will 
be   faced   with    pressed  brick   and  terra 
cotta.      Plans   are   now  being   prepared. 
OAKLAND.    CAL. — Apartment    house. 
3    story    and    base,      $25,000.      Architect, 
George   L.   Streshley,   Lick     Bldg.,   S.   F. 
Owner's    name   withheld.      The   building 
l>as    been  '.Tientioned    in    these    columns 
before     when     the     architect     was     first 
commissioned    to    prepare*  ■  plans.      The 
building  will   contain  a  number  of  two 
and    three    room    apartments      on      the 
upper    floors    and    stores    on    the    first 
floor.      Interior    finish    will    be    of    pine 
with    some   elm   panels.      There   will    be 
steam   heat.      All    suites,   will   have   pri- 
vate hath  rooms  and  wall   beds.     A  hot 
water    supply    will    he    installed.      Bath 
rooms   will  be   finisihed   in   cement  plas- 
ter.     The   exterior   of  the   building   will 
probably  be  covered   with   cement  plas- 
ter on  metal  lath.     Plans  are  complete 
and  figures  are  to  he  called  for  at  once. 

Contracts  Awarded. 

LOS  ANGELES.  CAL.  —  Apartment 
house,  3  story  and  base.  Class  C  con- 
struction, $45,000,  Architects,  R.  B. 
Young  &  Son,  Lankershim  Bldg.,  L.  A. 
Owner.  Dr.  E.  C.  Manning.  Contrac- 
tors, The  Pozzo  Construction  Co.,  421 
Macy  St..  L.  A.     Contract  price,   $45,000. 


floor  and  basement  will  be  occupied  by 
tl.e  bank.  Upper  floors  will  be  ar- 
ranged for  a  large  number  of  modern 
ofllces.  Construction  will  be  fireproof 
t'bronshout  with  steel  frame  and  walls 
of  reinforced  concrete  or  brick.  Ex- 
terior will  be  faced  with  stone,  pressed 
brick  and  terra  cotta..  Interior  finish 
will  he  of  hardwoods  anl  metal.  Mar- 
ble wainscoting  will  be  us«d  in  the 
halls  and  corridors.  There  will  be 
steam  iieat.  elevator  .service  and  a  vac- 
uum cleaning  system.  Metal  window 
sash  and  frames  are  to  be  specified. 
Interior  of  the  banking  rooms  will  be 
handsomely  finished  in  marble,  tile 
and  ornamental  plaster.  Special  safe 
deposit  and  coin  vaults  will  be  in- 
stalled. Plans  are  now  being  prepared. 
REDLANDS.  SAN  BERNARDINO  CO., 
CAL. — Bank  and  ofllces,  2  story  and 
base,  reinforced  concrete,  $75,000.  Ar- 
chitects, Parkinson  &  Bergstrom,  Se- 
curity Bldg..  L.  A.  Owners,  First  Na- 
tional Bank  of  Redlands.  The  building 
will  be  erected  on  a  corner  site  and 
will  cover  an  area  of  40xllS  feet.  Con- 
struction will  be  fireproof  throughout. 
The  entire  first  floor  will  be  occupied 
by  the  bank  and  will  he  flnislied  in 
pine,  hardwoods,  ornamental  plaster 
and  marble.  A  tile  floor  will  be 
used.  Plans  provide  for  coin  and 
safe  deposit  vaul>ts.  There  will  be 
steam  heat  and  metal  window  sash  and 
frames.  Exterior  of  the  building  will 
be  faced  with  artificial  stone.  Plans 
are  complete  and  figures  are  now  be- 
ing taken. 

CHURCHES. 


BANKS. 

STOCKTON.  SAN  JOAQUIN  CO..  CAL. 
— Bank,  10  story  and  base.  Class  A  or 
B  construction.  •$150,000.  Architects. 
Stone  &  Wright.  South  California  St.. 
Stockton.  Owners.  Commercial  Sav- 
ings Bjink  of  Stockton,  John  Raggio. 
President.  The  building  will  be  erect- 
ed at  the  northwest  corner  of  Main 
and     Sutter    streets.      The    entire    first 


SAN  JOSE.  SANTA  CLAR.A  CO.,  C.\L. 
— Mission,  1  story,  frame,  $3,000.  Ar- 
chitect, none.  Owner,  S.  Nashimure, 
221  Jackson  St..  San  Jose.  The  building 
has  been  designed  for  a  mission  house. 
Interior  finish  will  be  of  pine  and  red- 
wood. A  maple  floor  will  be  used. 
Plans  do  not  provide  for  a  heating  sys- 
tem. Exterior  of  the  building  will  be 
covered  with  cement  plaster.  Plans  are 
in  the  hand?  of  the  owner  and  work 
will  be  done  by  Day  Labor. 

LONG  BEACH.  LOS  ANGELES  CO.. 
C.\L. — Church,  brick  and  steel.  Cost 
not  stated.  Architects,  Frank  T.  Keg- 
ley  and  T.  Foster  Kna,  associated.  Con- 
solidated Realty  Bldg.,  L.  A.  Owners, 
Roman  Catholic  Church.  Father  James 
A.  Reardon,  pastor.  The  building  will 
he  designed  with  a  main  auditorium 
seating  G.iO  people  and  a  i«  nailer  chaple 
seating  250  people.  Interior  will  be 
flnis.iied  in  pine  with  maple  floors.  A 
steam  heating  system  will  be  installed. 
Ornamental  plaster  is  specified.  Two 
towers  of  steel  construction  will  be 
built.  Exterior  of  the  building  will 
be  faced  with  ruffled  brick.  Plans  are 
complete   and    figures   are   being   taken. 

Contracts  Awarded. 

SAN  FRANCISCO—Cliurch.  galvan- 
ized iron  work,  $4,690,  Architect.  Joli" 
J.  Foley.  46  Kearny  St..  S.  F.  Owners, 
St.  Joseph's  Church.  A  contract  for 
the  galvanized  iron  work  has  been 
awarded  to  the  Western  Sheet  Metal 
and  Cornice  Works  at  $1,690.  This  con- 
tract does  not  include  the  copper  or 
liron-/.e   work. 


FACTORIES  &  WAREHOUSES. 


ill. 


S  \N  l'-|;-\.Ni'ISi'(>  -rlinini;  ni 
story.  fra..ne.  $2,000.  Architect,  none. 
Owner.  G.  Windier.  41  South  Park  St.,  ^ 
F.      The    mill    will    be    erected    at    the 


nortliwest  coi-iier 
street",  and  is  to 
No    interior    finisl 


If  Stii  and  Hooper 
?over  a  large  area, 
will  be  used.  Be- 
sides the  building  a  large  amount  of 
machinery  will  he  purchased.  Exterior 
will  be  covered  wiith  shiplap  and  gal- 
vanized iron.  Plan.s  are  in  the  hands 
of  the  owner  and  work  will  he  done  by 
Day  Labor. 

SA,N  FRANCISOO  —  Wareliouse,  .1 
story  and  base,  reinforced  concrete, 
»30,000.  Arcliitects,  Welsh  &  Carey. 
Merchants'  National  Bank  Bldg.,  S.  P. 
Owner.  Richard  I.  Whelan.  This  work 
has  been  mentioned  here  before  when 
plans  were  first  started.  The  entire 
building  has  been  leased  to  the  Ameri- 
can Puint  and  Dry  Color  Co.  Construc- 
tion will  be  practically  fireproof.  A 
concrete  basement  and  first  floor  will 
he  used.  Fire  walls/  will  separate  the 
main  parts  of  the  building.  Tlie  front 
portion  will  be  fitted  up  for  oflSces  and 
will  be  finished  in  pine  and  liardwoods. 
Exterior  of  the  building  will  be  faced 
with  cement  pkister.  Metal  window 
sash  and  frames  are  specified.  Plans 
are  comjilete  and  figures  are  being 
taken. 

SAX  JOSE,  SANTA  CLARA  CO.,  CAL. 
— Bunk  houses,  2,  1  story,  frame,  $1,400 
each.  Architect,  none.  Owners,  Cen- 
tral California  B'ruit  Co.,  S.  E  corner  of 
Jackson  and  7th  streets,  San  Jose. 
These  buildings  will  be  erected  at  the 
company's  plant  and  will  be  used  for 
bunk  houses  and  dining  hall.  Interiors 
will  be  flniEihed  in  pine.  The  exteriors 
will  be  covered  with  rustic  or  sbiplap. 
Plans  are  in  the  hands  of  the  owners 
and  work  will  be  done  by  Day  Labor. 

SEATTLE.  WASH.— Factory,  5  story 
nnd  base,  reinforced  concrete,  $400,000. 
Architect,  John  Oraham,  Lyon  Bldg., 
Seattle.  Owners,  Ford  Motor  Car  Co. 
This  building  has  been  mentioned  here 
a  nu.nber  of  time.s  before.  Plans  have 
been  revised  and  new  figures'  have  been 
taken.  The  structure  will  be  similar 
to  the  Ford  buildings  now  under  con- 
struction in  San  Francisco,  Portland 
and  Los  Angeles,  all  of  which  were  de- 
signed by  Mr.  Graham.  Construction 
will  be  fireproof  throughout.  The  build- 
ing covers  a  large  are,  and  will  con- 
tain the  compony's  administrative  of- 
fices, warehouse,  show  rooms  and  as- 
sembling plant.  Bids  were  opened  on 
June  lOtli  and  a  contract  will  be  award- 
ed before  the  end  of  this  week.  Sepa- 
rate bids  were  taken  for  the  general 
construction,  the  electric  work  and 
plumbing'. 


FLATS. 

OAKLAND,  CAL.-Flats,  2  story  and 
base,  frame.  Cost  not  stated.  Archi- 
tect. Henry  Shermund.  Mills  Bldg.,  S. 
F.  Owner,  J.  B.  Cabana.  The  building 
will  be  erected  at  tlie  corner  of  East 
14th  street  and  9th  avenue,  and  will 
cover  an  area  of  50x100  feet.  Tliere 
will  be  four  stores  and  entrance  on  the 
first  noor.  Upper  floor  will  be  ar- 
ranged for  four  fiats  of  three  and  four 
roa.iis  eacli  with  private  bath.  Interior 
finish  will  be  of  pine  and  hardwood 
with  hardwood  floors  in  the  principal 
rooms.  Bath  rooms  will  be  finished  in 
tile.  There  will  l.e  open  fire  places 
and  tile  ox  ibrick  mantels.  Patent 
store  fronts  are  specified.  Exterior  of 
the  building  will  be  covered  with  V 
joint  rustic.  Plans  are  complete  and 
figures   are   now   being   taken. 
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SUPPLIES. 

I'aiiiiiii:i  C':iuiil   Lock  CaiHMOUN. 

The  Isthmian  Canal  Commission  will 
open  bids  July  21,  1913,  under  circular 
No.  778,  for  furnisliing  two  lock  en- 
trance floating  caissons  and  their 
equip.iient.  These  caissons  are  to  be 
of  identical  design  for  use  at  the  lock 
entrances  of  tlie  Panama  Canal.  The 
contract  includes  the  furnishing  of  all 
the  material  and  labor  necessary  to 
make  each  caisson  complete  for  its 
liurpose.  including  all  pumps,  electrical 
motors,  and  other  electrical  apparatus 
and  wiring,  all  piping,  valves,  sea 
chests,  strainers,  etc.,  the  ventilators 
and  electrically  driven  fans,  the  hawse 
pipes,  mooring  chains  and  winches, 
deck  capstans  and  cranes,  the  sky- 
lights with  the  necessary  fittings  for 
opening  their  covers,  and  all  other 
fittings  necessary  to  complete  the  cais- 
sons in  accordance  with  accompanying 
drawings   and    specifications. 

The  principal  dimensions  of  the  cais- 
sons are  as  follows:  Length  between 
vertical  ends,  112  feet  6  inches;  length, 
extreme,  113  feet  10  inches;  depth  at 
side,  65  feet:  breadth,  moulded,  36  feet; 
breadth  at  top  of  deck,  IS  feet;  draught, 
light,  32  feet,  draught,  extreme,  61  feet. 
Each  caisson  will  be  equipped  with 
a  pumping  syste.n  for  unwatering  the 
lock  chancers.  This  will  consist  of  4 
20-inch  diameter  vertical  centrifugal 
Volute  pumps,  placed  about  11  feet  6 
inches  above  the  keel.  They  will  be 
driven  by  electric  motors  located  on  the 
operating  deck.  The  piping  system  is 
to  be  arranged  so  as  to  enable  the  oper- 
ation of  the  suction  or  discharge  to 
take  place  from  either  side  of  the  cais- 
son. Two  of  the  pumps  will  have  addi- 
tional pipe  fittings  for  flooding  or  un- 
watering the  interior  of  the  caisson. 
The  valves,  motors,  etc.,  will,  as  a  rule, 
be  manipulated  from  the  operating 
deck. 


liooflnsr,    ro.>(l    ISxrIinnse,   Port    Yellow- 
stone, 

All  bids  received  for  reroofing  the 
post  exchange  building  at  Fort  Yellow- 
stone, Wyo.,  have  been  rejected  and  in- 
structions given  on  May  17  to  readver- 
tise  the  work. 

I.nniiis  and   Carbons,  Reclamation   Serv- 

Abstract  of  bids,  advertisement  199, 
arc  la,-n.ps  and  carbons.  Sun  River  proj- 
ect,  opened  at  Los  Angeles,  Cal.; 

Item  1,  5  arc  lamps;  2  300  pairs  car- 
bons;   3   years;    4   additional   carbons. 

General  Electric  Co.,  Los  Angeles, 
Cal.,  item  1,  $172,  Lynn,  Mass.,  3  days; 
2,  $45  for  300  carbons,  Lynn,  Mass.,  3 
days;  3,  1;  4,  15c  each,  Lynn,  Mass. 

VN'estinghouse  Electric  and  Manufac- 
turing Co.,  Los  Angeles,  Cal.,  item  1. 
$17S,  Oilman,  M.  from  E.,  Pittsburgh 
stock,  2,  $51,  East  Pittsburgh,  Pa.,  im- 
mediate; 3,  1;  4,  17c  per  pair.  East 
Pittsburgh,    Pa. 

The  Adams-Bengali  Co..  Cleveland. 
Olilo.  item    I,  $1S".50,  Cleveland,   Oliio,   3 


days;  2,  $60  for 
Ohio,  3  days;  3, 
Cleveland  Ohio, 
days. 


300 


arbons,  Cleveland. 
4,   20c   or  less,  each, 
per  cent  discount,   10 


ProMpeetive  Bidders. 

Specifications  for  work  under  tlie 
office  of  the  supervising  architect  liavo 
been  furnislied  to  the  following  firms 
In  addition  to  those  previously  noted  in 
tiiese    columns: 


i-tli.n,      Colo.,      (onNtruvtloD 
June  IM. 

Conners   Bio.s.   Co..   Lowell,   Mass. 

Hiram  Lloyd  Building  and  Construc- 
tion Co.,  Odd  Fellows  Building.,  St 
I..ouis    Mo. 

■I.  E.  &  .\.  L.  Pennock,  Land  Title 
Hldg.,   Philadelphia,   Pa. 

J.  U.  Wiese,  Omaha,  .\eb. 

King  Lumber  Co.,  Cliarlottesvllle,  Va. 

J.    J.    Lumsden,    Canon    Block,    Grand 
Junction,    Colo. 
Honolnin,  H.  T.,  Conxtruvtlon,  Jane  20. 

King  Lumber  Co.,  Charlottesville,  Va. 
VVm.  H.  Maxwell,  Auburn,  Ind. 

P.  J.  Carlin  Construction  Co.,  1  Madi- 
son avenue.  New  York  city. 

J.  E.  &  A.  L.  Pennock',  Land  Title 
Building,    Philadelphia,    Pa. 

Grant  Fee,  San  Francisco,  Cal. 

Southern  Construction  Co.,  Lowman 
Bldg.,    Seattle,   Wash. 

The  Witteman  Co.,  Buffalo,  N.  Y. 

W.  N.  Concennon,  San  Francisco,  Cal. 


Yards    and    Docks. 

.Specifications  for  work  under  the  bu- 
reau of  yards  and  docks.  Navy  Depart- 
ment, have  been  furnished  to  the  fol- 
lowing firms  in  addition  to  those  pre- 
viously mentioned  in  these  columns: 
Pearl    Harbor    Building,   June   28. 

Spaulding  Construction  Co.,  Portland, 
Ore. 

Crane  Co.,   Washington,   D.   C. 

W.  N.  Conoannon.  San  Francisco,   Cal. 

Carnegie    Steel    Co.,    Philadelphia,    Pa. 

Conners  Bros.,   Lowell,   Mass^ 


Pearl    Harbor,   Gunners'   Q,narteTS,  June 

28. 
Spaulding  Construction   Co.,   Portland, 
Ore. 

Crane  Co.,   Wasliington,   D.   C. 
Conners   Bros.,    Lowell,    Massi 
Carnegie   Steel   Co.,   Philadelphia,   Pa. 
W.  N.  Concannon,  San  Francisco,   Cal. 

Pu',;'et  Sound,  Cranes,  June  21. 
General      Electric      Co.,    Schenectady, 


Cutler-HJammer   Mfg.   Co., 


Wi, 


Milwaukee, 
111     Broad- 


Niles-Be.Tient-Pond     Co., 
way.  New  York   city. 

Curtis  Pneumatic  Machinery  Co.,  St. 
Louis,   Mo. 

Pawling  &  Harnlscbteger  Co.,  Mil- 
waukee,   Wis. 

.Mannlng(  Maxwell  &  Moore,  So  Lib- 
erty street.  New  York  city. 

J.  H.  Schneider  Iron  Co.,.  National 
Bank    Bldg.,    Washington,    D.    C. 

-American  Hoist  and  Derrick  Co.,  St. 
Paul,    Minn. 

Morgan   Engineering  Co.,  Alliance,  O. 

Cyclops  Iron  Works,  847  Folsom 
street,   San   Francisco,    Cal. 

Butte  Engineering  and  Construction 
Co.,  687  Howard  street,  San  Francisco, 
Cal. 


Gas    Generators. 

Bids  were  opened  b.v  the  liglithouse 
in.spector,  18th  district.  San  Fi-ancisco, 
Cal.,  as  follow;-;  for  furnishing  t'nree 
generators  for  acetylene  gas: 

George  Breck,  70  Turk  street,  San 
Francisco,    Cal.,    $1,425:    accepted. 

J.  B.  Colt  Co.,  $1,500. 


Pearl  Harbor,  H.  T.  Oil  Tnni:. 

Tne  following  bids  were  received  by 
the  chief  of  the  bureau  of  yards  and 
docks.  Navy  Department,  Washington, 
D.  C,  for  a  steel  fuel-oil  tank  to  be 
constructed  at  tlie  naval  station.  Pearl 
Harbor,   H.   T.; 

Reeves  Bros.  Co.,  .\lliance,  Ohio,  $23,- 
780. 
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retroleum  lion  \VoiUs  Co.,  Sharon, 
l\>...    $21,500. 

Tieadwell  Construction  Co.,  Midland, 
Pa..   $20,230  and   $20,250    lalt.) 

Camden  Iron  Works,  400  Chestnut  .St.. 
Pliiladelpliia.  Pa.,  $27,000. 

RIter-Conle.v  Mfg.  Co.,  33  Water 
street,   Pittsburgrli,  Pa.,   $22,110. 

t^liicago  Bridge  and  Iron  Co..  10300 
Throop    street,    Chicago,    III.,    $25,800. 

Oll-Bnrninf:  Apiinrntiix,  Fiirt  Rosecrnu.s. 

Tlie  contract  for  constructing  pipe 
line  and  installing  oil-burning  appara- 
tu.s  at  Fort  Rosecrans.  Cal.,  has.  been 
awarded  to  S.  F.  .lohnson  Co.,  of  San 
Diego,   Cal..  at   $6,2015. 

V.   S.    Marine   Barmck.-),   Cell   \%'ork. 

The  contract  for  furnishing  eight 
steel  cells',  one  door  and  four  window 
grills  for  the  U.  S.  Marine  Barracks, 
nava  yard.  Mare  Island,  will  be  m-ade 
to  the  Van  Dorn  Iron  Works,  Cleveland, 
Ohio,   at    $1,156. 


BUILDING  AND  INDUSTRIAL  NEWS. 


<iii>iii<' 


il(:ll     Mi 


IlillH. 


Reclamntion  Tl^ork. 

The  Reclamation  Service  is  asking 
for  propopsals  for  furnisliing  sluice  and 
penstock  gates  and  accessories  for  the 
Elepliant  Butte  dam,  Rio  Grande  proj- 
ect. New  Mexico-Texas.  The  "bids  will 
be  opened  at  the  office  of  the  Reclama- 
tion Service  at  Elephant  Butte,  New 
Mexico,  on  June  25,  1913. 


Poontello,  Idaho,  Conatmction, 

The  following  'bids  were  received  by 
tlie  supervising  architect.  Treasury 
Department.  Washington,  D.  C.  for  the 
construction,  complete,  of  the  U.  S. 
post  office  arid  court  house  at  Pocatello, 
Idaho: 

Palniberg  &  Mattson,  Astoria.  Ore., 
limestone,    $97,200:   sandstone,   $97,200. 

George  A.  Whitmeyer  &  S6ns.  Ogden, 
Utah,   sandstone.   $116,622. 

Hiram  Lloyd  Building  and  Construc- 
tion Co..  Odd  Fellows  Bldg.,  St.  Louis', 
Mo.,  limestone,  $109,254:  sandstone, 
$112,2'54. 

Campbell  Building  Co.,  Salt  Lake 
City,  Utah,  limestone,  $101,024:  sand- 
stone,   $99,524. 

William  H.  Maxwell,  Auburn.  Ind., 
limestone,  $106,627. 

Whitway-Lee  Construction  Co.,  Boise, 
Idaho,  limestone,  $93,300:  sandstone, 
$94,445. 

W.  D.  Lovell,  Minneapolis,  Minn., 
limestone,  $99,900. 


Klectrio    Traveling;:    Crane. 

An  advertisement  appears  elsewhere 
in  this  issue  calling  for  bids  to'  be 
opened  on  June  21  at  the  bureau  of 
yards  and  docks,  Xavy  Department,  for 
furnishing  electric  traveling  crane  at 
the  navy  yard.  Puget  Sound.  Wash.  The 
contract  covers  1  20-ton,  4-motor,  -n-ith 
5-ton  auxiliary:  1  5-toh,  1-motor,  1  3\i- 
ton.  3-motor  traveling  bridge  crane  and 
1  5-ton,  3-.iiotor  traveling  wall  crane, 
with  trolley  wires  and  support  com- 
plete. The  crane  shall  have  the  follow- 
ing dimensions:  20-ton  crane,  span  51 
feet  7  inches,  height  from  floor,  41  feet; 
5-ton  crane,  span  27  feet  S  inches: 
height  from  floor  IS  feet  3  inches;  3V4- 
ton  bridge  crane,  span  27  feet  8  inche.s, 
height  from  floor  2S  feet  3  inches;  5- 
ton  wall  crane,  outside  clearance,  23 
feet  6  Inches,  trolley  radius  from  3  feet 
to  20  feet  6  inches,  maximum  hoist  19 
feet  6  inches,  1  eis-bt  from  floor  to  top 
of  crane  rails  I'o  feet  5M:  inches;  all 
runways  335  feet. 


The  following  supplemental  bids 
were  received  by  the  bureau  of  supplies 
-.ind  accounts.  Navy  Department,  Wash- 
ington, D.  C,  for  class  33,  schedule 
3301,   original  date  of  opening  April   29: 

Bid  40.  A.  S.  Carmen,  Selby,  Cal,  $1,- 
:!40.SO. 

31.  Charles  Este  Co.,  Philadelphia, 
Fa..    $1,170. 

52.  G.  Elias  &  Bro.,  Buffalo,  N.  Y., 
$1,274. 

56.  Geo.  S.  Fowler,  Washington,  D. 
C.    $,1,104.55. 

1715.  Van  Arsdale-Harris  Lumber  Co., 
.^•an   Francisco,   Cal.,   $1,397.50. 


HALLS  AND  SOCIETY  BUILD- 


OAKLAND,  CAL. — Museum  and  office 
addition,  fiame  construction.  Cost  not 
stated.  Architect,  John  J.  Donovan, 
Security  Bank  Bldg.,  Oakland.  Owners, 
Oity  of  Oakland.  Plans  for  the  removel 
of  the  present  office  ibuilding  to  a  new 
location  and  for  the  construction  of 
new  foundations  for  the  same,  and  for 
the  construction  of  a  one-story  frame 
■addition  to  the  present  Public  Museum 
building  have  been  coiaipleted  and  fig- 
ures are  now  being  called.  Bids  will  be 
opened  on  June  12th  by  the  Library  Di- 
rectors. Plans  can  be  secured  from 
Supervising  Architect  Donovan.  An 
official  proposal  for  the  work  appears 
in   this   issue. 

Contracts  Awarded. 

TILLAMOOK,  ORE. — Lodge  hall,  2 
story  and  b'ase,  brick  and  steel,  $22,500. 
Architect,  E.  E.  McClaran,  Lumber  Ex- 
change Bldg.,  Portland.  Owners,  Tilla- 
mook Odd  Fellows  Hall  Association. 
Contractor,  E.  B.  White.  Lumber  Ex- 
change Bldg.,  Portland.  Contract 
price,    $22,486. 

ANAHEIM,  ORANGE  CO.,  CAT-.— 
Lodge  l.all,  2  story  and  base,  brick, 
$31,324.  Architect,  Fred  H.  Eley,  Her- 
vey-Finley  Bldg.,  Santa  Ana.  Owners, 
Masonic  Temple'  Association  of  Ana- 
heim. Contractor,  J.  S.  Hilend,  Ade- 
line St.,  Anaheim.  Contract  price,  $31,- 
324. 


HOSPITALS. 


STOCKTON,  SAN  JOAQUIN  CO  C.\L. 
— Hospital,  2  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Architect, 
Walter  King,  Elks'  Bldg..  Stockton. 
Owners.  St.  Joseph's  Society.  The  build- 
ing has  been  designed  with  a  main 
building  and  two  wings.  Construction 
will  be  fireproof  throughout.  The  build- 
ing will  contain  a  number  of  public 
wards  and  also  private  rocns.  A  large 
and  modern  operating  room  and  hydro- 
therapeutic  will  be  features  of  the  in- 
stitution. Plans  provide  for  steam 
heat,  elevator  service,  vacuum  cleaning 
and  hot  water  system.  Interior  -will  he 
finished  in  pine  and  hardwoods.  Mar- 
ble and  tile  will  be  used  extensively. 
The  exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
complete  and  figures  are  being  taken. 

SEATTLE,  WASH.  —  Administration 
building.  5  and  2H  story  and  base, 
brick  and  steel,  $100,000.  Architect, 
Daniel  Huntington.  Seattle.  Owners, 
City  of  Seattle.  This  is  the  first  build- 
ing of  a  large  project,  funds  for  w'hich 
are  now  available.  The  main  structure 
will  be  five  stories  in  height  and  cover 
an  area  of  73x56  feet.  The  two  wings 
will  be  two  stories  high  and  cover  an 
area    of    50x32    feet.      Interior    will    he 


niiL-^heil  in  pine,  hardwoods,  white 
enamel  and  tile.  There  will  be  steam 
lieat,  vacuum  cleaning  sj'stem  and  ele- 
vators. The  exterior  of  the  building 
will  Ije  faced  with  pressed  brick 
trim(;iied  with  terra  cotta.  Plans  are 
complete  and  figures  will  be  called  for 
at    once. 


HOTELS. 

SAN  FRANCISCO— Hotel,  3  story  and 
base,  frame,  $18,000.  Architect,  J.  C. 
Hladik,  Monadnock  Bldg.,  S.  P.  Own- 
er. A.  Hinkelmann.  The  building  will 
be  erected  on  8th  street  south  of  How- 
ard, and  will  have  a  street  frontage  of 
30  feet  and  a  depth  of  130  feet.  The 
first  floor  will  be  arranged  for  stores. 
Upper  floor  will  contain  41S  guest  rooms, 
several  baths  and  the  lobby.  Interior 
finish  will  ;be  of  pine  tliroughout. 
Plans'  provide  for  a  hot  water  system. 
The  exterior  of  the  building  will  be 
covered  with  rustic  and  shiplap.  Plans 
are  complete  and  a  contract  will  be  let 
within  a   few  days. 

SAN  FRANCISCO— Hotel,  7  story  and 
base.  Class  C  construction.  $60,000. 
Architect  Mattanovich,  D'avid  Hewes 
Bldg.,  S.  P.  Owner,  Mrs.  Mary  A.  Hef- 
terman.  The  building  will  be  erected 
on  Taylor  street  south  of  Turk  and  will 
have  a  frontage  of  45^4  feet  and  a 
deptli  of  'Shi  feet.  The  ground  floor 
will  contain  the  hotel  lobby  and  stores. 
Upper  floors  will  be  divided  in  single 
rooms  and  baths.  Interior  finish  will 
be  of  pine  and  hardwood.  Plans  pro- 
vide for  steam  heat,  elevator  service 
•and  a  vacuum  cleaning  plant.  Orna- 
inental  plaster  will  be  used  in  the  lobliy 
and  office.  Bath  rooms  will  have  ce- 
ment floors  and  tile  wainscot.  Exte- 
rior of  the  building  wilt  be  faced  with 
cement  plaster.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor  under  the  direction  of  Beacili  and 
Heffernan,  David  Hewes  Bldg.  All  ma- 
terials  are   now   being   purchased. 

RIO  VISTA,  SOLANO  CO.,  CAL.— 
Hotel  and  stores,  2  story  and  base, 
brick  or  reinforced  concrete.  Cost  not 
stated.  Architect.  Bernard  J.  Joseph, 
First  National  Bank  Bldg.,  S.  F.  Own- 
ers, Rio  Vista  Hotel  Co.  The  building 
is  to  be  erected  at  the  corner  of  2nd 
and  Main  streets,  a*id  will  have  a 
frontage  on  one  street' of  120  feet  and 
of  SO  feet  on  the  other.  There  will  be 
five  stores  on  the  first  floor  besides  tlio 
hotel  entrance  and  lobby.  Upper  floor 
will  contain  31  guest  roms  and  hath.-' 
Plans  have  been  prepared  with  founda- 
tions heavy  enou.gh  to  support  three 
stories.  The  type  of  construction  has 
not  been  fully  determined.  Interior 
will  be  finished  in  pine  throughout. 
There  will  be  steam  heat  and  a  hot 
water  system.  Exterior  will  probably 
be  faced  with  cement  plaster.  Plans 
are   being  prepared. 

FRESNO,  FRESNO  CO.,  CAL.— H-otel, 
2  story  and  base,  brick  and  steel,  $20,- 
000.  Architects,  Swartz,  Ilotcbkins  & 
Swartz,  Fresno.  Owner,  C.  W.  Musick. 
The  building  will  be  erected  on  J  street 
adjoining  the  Young  Women's  Cliris- 
tian  Association,  and  will  cover  an  arc-i 
of  50x123  feet.  The  first  floor  will  be 
arranged  for  a  number  of  stores. 
Upper  floor  will  be  subdivided  into 
single  rooms.  Interior  ftni^-h  will  lie 
of  pine  throughout.  Patent  store  front-; 
are  to  be  specified.  Exterior  of  tlie 
.  building  will  be  faced  with  pressed 
brick.  Leases  are  now  being  made  on 
the   stores.      Plans   are   being-  prepared. 


j  1X)NG  BI5ACH,  LOS  ANGELES  CO., 
■Cal. — Hotel,  10  stoi-y  and  base,  rein- 
!forced  concrete,  $700,000.  Architects, 
Kysor  &  Blggar,  Wrig-ht  and  Callender 
Bldg..  L.  A,  Owners.  O.xford  Invest- 
,ment  Co.  Tlie  building-  is  to  be  erected 
iit  the  corner  of  Ocean  and  Pine  ave- 
nues and  will  cover  a  larg-e  area.  Pre- 
jiiminary  plans  show  a  total  of  700 
i-ooms.  all  of  whicli  will  have  connect- 
ng-  bathsi  Construction  will  be  flre- 
broof.  Plans  are  only  in  the  prelim- 
jnary  stage  and  details  of  the  build- 
ing: cannot  be  given  at  this  time.  Fur- 
her  mention  will  he  made  in  these 
I'Olumns  as  the  plans  progress. 
i  EL  CENTRO.  L\rPERIAL  CO..  CAL.— 
iotel,  i  ,=tory  and  base,  reinforced  con- 
rete  and  brick,  $150,000.  Architect, 
ione.  Owners,  Bell  Development  Co.. 
'an  Nuys  Bldg..  L.   A.     The  building  Is 

0  be  erected  at  the  corner  of  7th  and 
ain  streets,  and  will  cover  an  area  of 
i:xl32    feet.      Several      stores,      hotel 

3bt)y  and  offices,  public  dining  room 
nd  kitchen  will  occupy  the  first  floor. 
<pper  floors  will  contain  a  total  of  132 
^uest  rooms  and  baths.  There  will  be 
team  lieat.  elevator  service  and  a 
acuum  cleaning  system.  Interior  fln- 
Jh  will  be  of  pine.  Tile  floor  will  be 
sed  in  the  lobby.  Exterior  of  the 
uilding  will  be  f-aced  with  cement 
[taster.  Plans  are  being  prepared. 
i  Contracts  Awarded. 

1  FRESNO,  FRESNO  CO.,  CAL.— Hotel, 
■  story  and  base,  brick  and  steel.  Cost 
It  stated.  Architect.  Edward  T. 
Jiulkes.  Crocker  Bldg.,  S.  F.  Owner, 
'idge  Frank  Sliort.  Contractors,  Trew- 
|tt  &  Shields,  Fresno.  Contract  price 
lit  stated.  Note:,  The  .building  will 
»ver  an  area  of  75x150  feet  and  will 
■;  arranged  tor  stores  on  the  first  floor 
id  roovns  above. 

■LODL  SAN  JOAQUIN  CO.,  CAL.— 
otel,  4  story  and  base,  brick  and  steel, 

O.OOO.  Architect,  Ralph  P.  Morrell, 
Id    Fellows    Bldg.,    Stockton.      Owner, 

Whitaker,  Gait.     Contractor,  Fred  G. 

ry.  Lodi.     Contract  price.   $50,000. 
SAN  DIEGO.  CAL.— Hotel,  3  story  and 

se,  reinforced  concrete.  Cost  not 
Jited.  Architect,  Harrison  AUbright, 
jmer   Laughlin   Bldg..   L.   A.     Owners, 

D.  and  A,  B.  Spreckels.  Contractors, 
urter  Construction  Co..  Spreckels 
dg.,  San  Diego.  Contract  price  not 
ited.  Note:  The  building  will  cover 
area   of   200x1150   feet   and   will    con- 

n  a   total   of  400  guest   rooms. 
SEASIDE,      ORE.   —   Hotel      addition, 
ime  and  stone.     Cost   not  stated.  Ar- 
itect.  F.   JIanson  White,   Henry  Bldg., 
rtland.     Owner,  Dan  J.   Moore.     Con- 

etors.  Martin  &  Relsner,  Woodlawn. 
ntraet  price  not  stated.  Note:  The 
ne  architect  has  prepared  plans  for 
jumher  of  beach  houses  costing  from 
200  to  $S.5O0.  which  are  also  to  be 
■'-•ted    at    Seaside. 
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Tlio  exleii.,]-  ,,r  the  hi.il, ling  will  he 
faced  with  pressed  brick  triiiuned  with 
terra  cotta.  Plans  will  be  completed 
within  the  next  twenty  davs  and  bids 
"ill    he    .,.lv,-,ti.s<.,l. 


PANAMA  -  PAUIFIC    EXPOSI- 
TION WORK. 


SAN  FRANCISCO— Miiie.s.  Building, 
frame  construction.  Cost  not  stated. 
.Architect,  Director  of  Works,  P.  P.  I. 
E.  Co..  Service  Bldg.,  S.  F.  Owners! 
Panama-Paciflc  International)  Exposi- 
tion Co.  The  plans  and  specifications 
for  the  Mines  building  have  been  com- 
pleted and  are  now  out  for  figures. 
Plans  may  be  secured  from  the  Direc- 
tor of  Worksi  Bids  will  be  opened  by 
the  Buildings  and  Grounds  Committee 
on  June  12.  An  official  proposal  ap- 
pears In  another  column  of  this  issue. 
Separate  bids  are  being  taken  for  the 
general  con.S'tructIon  and  for  the  In- 
stallation of  the  plumbing,  gas  and 
sewer   pipes. 

SAN  FRANCISCO— Pile  foundations. 
Cost  not  stated.  Architect,  Director  of 
Works,  P.  P.  I.  E.  Co.,  Service  Bldg., 
S.  P.  Owners.  Panama-Paclflc  Inter- 
national Exposition  Co.  Bids  are  now 
being  taken  by  the  Buildings  and 
Grounds  Committee  for  the  pile  foun- 
dation for  the  Main  Entrance  Tower. 
Bids  are  asked  on  a  unit  price  per  lin- 
eal foot.  Pl-ans  can  be  secured  from 
the  Director  of  Works.  Bids  will  be 
opened  on  June  13th.  An  official  pro- 
posal appears  in  another  column  of  this 
issue. 

SAN  FRANCISCO— Varied  Industries 
Building,  plumbing  on  same  and  out- 
fall sewer.  Cost  not  stated  Architect, 
Director  of  Works,  P,  P.  I.  E.  Co., 
Service  Bldg..  S.  F.  Owners,  Panama- 
Pacific  International  Exposition  Co. 
Three  sets  of  figured  were  opened 
Wednesday  morning  by  the  Building 
and  Grounds  Committee  of  the  Pana- 
ma-Pacific International  Exposition 
Co  Stresihley,  Fl-eeze  &  Peterson  were 
low  for  the  geneir.al  construction  of 
the  Varied  Industries  Building  at  $195.- 
379,  if  the  Exposition  Company  furn- 
Isihes  the  lumber  and  at  $266, »S2  if  the 
contractor  furnishes  the  lumber.  F. 
W.  Snook  Co.,  were  low  on  the  plu'mb- 
Ing  at  $13,750.  Bids  opened  for  the 
construction  of  the  Presidio  Sewer 
Outfall  show  Michael  Murphy  low  at 
$5,700.  No  contracts  were  awarded. 
A  complete  list  of  these  figures  appears 
under  the  heading  of  San  Francisco  in 
this    isisu":. 
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iii«  which  is  to  cover  two  city  blocks. 
A  site  at  the  corner  of  California  and 
San  Joaquin  streets  has  been  secured 
and  the  company  will  ask  the  city  of 
Stockton  to  clo.se  Sutter  street.  Con- 
struction will  I.e  fireproof.  Besides 
the  freight  she. Is  the  building  will  con- 
tain the  offices  cif  tlie  company  on  the 
upper  Jloor.  Construction  will  be  fire- 
proof. Exterior  will  be  faced  with  ce- 
ment plaster.  Work  will  be  started  as 
soon  as  plans  can  be  co'iipleted. 

LOS  ANGELES,  CAL.  —  Passenger 
station.  1  and  2  story.  Class  A  construc- 
tion. Cost  not  stated.  Architects,  Par- 
kinson &  Bergstrom.  Security  Bldg.,  L. 
A.  Owners,  Southern  Pacific  Co.  The 
new  passenger  station  will  be  erected 
at  otli  and  Central  streets  and  will  be 
580  feet  long  and  70  feet  wide.  The 
central  portion  of  the  building  will  be 
but  one  story  high.  50  feet  wide  and  is 
220  feet  long  and  will  be  of  Class  A 
construction.  The  two  wings,  each 
two  stories  higli  will  be  of  Class  C 
construction.  Plans  include  steam  heat, 
metal  window  sash  and  fra..Ties,  tile 
floors  and  a  vacuum  cleaning  system. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  figures  will  be  called  for 
shortly. 


RESIDENCES. 


LIBRARIES. 


-lOOD  RIVER,  ORE.— Library,  2 
ry  and  base,  brick.  $17,500.  Arehl- 
ts,  Sutton  &  Whitney.  Lewis  Bldg., 
■Hand.  Owners.  Hood  River  Carne- 
Library  Association.  The  building 
:  been  designed  In  the  classic  .style 
I  will  cover  an  area  of  55x75  feet, 
■re  will  bg  two  public  reading 
ms,  large  stack  rooms,  librarian's 
le  and  toilets.  Interior  finish  will 
of  pine  and  hardwoods  with  maple 
■rs.  A  central  heating  system,  prob- 
y  ateam,  will  be  installed.  Consid- 
l)le    ornamental    Iron    will    be    used. 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

SAN  LEANDRO,  ALAMEDA  CO..  CAL. 
—Station,  1  story,  frame.  $1,500.  Ar- 
chitect, W.  H.  Judson,  Albany  Bldg.. 
Oakland.  Owners.  Broadmoor  Tract.  A 
small  station  is  to  be  erected  at  the 
main  entrance  to  the  tract  at  once. 
Design  is  in  the  Mission  style.  Bids 
are  now  being  taken  for  the  carpentry 
work,  plastering,  sheet  metal  work, 
plumUng,  painting,  mill  work  and  elec- 
tric work.  Jlr.  Judson  will  let  all  con- 
tracts .separately. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL. 
— Freight  depot.  2  story  and  base,  rein- 
forced concrete.  $100,000.  Architect, 
Engineeringj  Department  Santa  Fe 
Railroad.  Owners.  Santa  Fe  Railroad. 
An  amount  oit  $100,000  has  been  set 
aside  for  the  construction  of  this  build- 


SAN   FRANCISCO   —   Bungalow,      1% 
story    and    base,    frame,    $2,000.      Archi- 
tect,   none.      Owner.    N.    J.    Nelson.    4278 
23rd  Ave..  S.  F.   The  dwelling  will  con- 
tain six   rort.-ns  and   bath.     Interior  will 
be    finished    in    pine    throughout   .Hard- 
wood  floors  will  be   used   in    the  living 
room  and    dining   room.      There   will   be 
a  large  open  fire  place  with  brick  man- 
tel.      Tile     will    be     used     in     the     bath 
room    anil    kitchen.      Exterior      of      the 
house   will    be   covered    witli    ru.itic   and 
shingles.      Plans  are   complete  and   the 
work   will   be  done  by  Day  Labor.     The 
owner  i.s  now  purchasing  all  materials. 
SAX     FRAiNCLSCO— Residences,     6,     2 
story  and  base,  frame,  $2,500  each.     Ar- 
chitect,   none.      Owner,    F.    Nelson.      30 
Presi.lio    Terrace.    S.    F.      T.hes.e    dwell- 
ings  will   be   erected   on   the   west   side 
of  15th  avenue  north  of  Clement  street, 
and   each   has   been   designed   for  a   six- 
room   house   with    bath.      Interior    finish 
will  be  of  pine  and  some  hardwood  ve- 
neer.     Hardwood  floors  will   be   used   in 
the    living    roomsi,    dining    rooms      and 
reception    halls.      There    will    be    open 
fire    places  and   brick   and    tile   mantels. 
Tile  will  be  used  In  the  bath  rooms  and 
kitchens.       Exteriors     will     be     covered 
with    rustic,    ceinent    plaster    on    metal 
lath    and   shingles.      Plans  are   complete 
and  In  the  'hands  of  the  owner  who  will 
do    the    work    by   Day   Labor.      Mr.    Nel- 
son   is    now    in    the    market   for   the   val 
rious    materials. 

SAX  FRANCISCO— Cottages,  3,  1 
story  and  base,  frame,  $1,250  each.  Ar- 
ciiitect.  none.  Owner,  G.  Cavaglierl. 
592  Potrero  Ave..  S.  F.  These  dwellings 
will  be  erected  on  San  Bruno  avenue 
near  19th  street,  and  each  will  contain 
five  rooms  and  bath.  Interiors  will  be 
finished  in  pine  throughout.  There 
will  be  open  fire  places  and  tile  or 
hricK  mantels.  Tile  will  be  used  in  the 
bath  rooms  and  kitchens.  Exteriors 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  in  the 
hands  of  tlie  owner  and  the  work  will 
he   done    by    Day    Laboi. 

SAN  FRANCISCO— Residence.  2  story 
and      base,      frame,      $4,000.      Ai-chitect. 
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.Iosei>li  M.  Geary.  I'Snl  and  Folsom  Sts., 
S.  F.  Owners,  Parkside  Home  Build- 
ers. The  dwelling  will  be  erected  on 
the  west  side  of  21st  avenue  south  of 
Taraval  street,  and  has  been  designed 
for  a  seven-room  hou-i-ie  with  bath.  In- 
terior nnish  will  he  of  pine  with  some 
hardwood  panels.,  Hardwood  floors 
will  be  used  in  the  principal  roa.Tis. 
Tliere  will  be  open  fire  places  and  tile 
or  brick  mantels.  Tile  will  be  used  in 
the  batli  room  and  kitchen.  Exterior 
of  Uie  dwelling  will  he  covered  with 
shingles.  Plans  are  complete  and  the 
work  will  be  done  by  Day  Labor  under 
the  f'upervision   of  the  architect. 

PIEDMONT  ALAMEDA  CO.,  CAL— 
Residence,  21  story  and  base,  frame, 
$3. GOO.  Architect,  W.  H.  Judson,  Albany 
Bldg.,  Oakland.  Owner.  Mr.  Embury, 
The  liouse  has  been  designed  for  a 
seven-room  dwelling  with  all  modern 
conveniences.  The  Interior  will  be 
finished  In  pine  and  hardwood  with 
hardwood  floors  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  an  open  fire 
place.  Mantel  will  be  of  brick.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  The  exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared  for  the  work. 

LIVERMORE.  ALAMEDA  CO..  CAL. 
— Residence,  2  story  anil  ba.se.  frame, 
$8,000.  Architect,  none.  Owners,  Coast 
Manufacturing  and  Supply  Co  and  T. 
"W.  Xorris.  The  dwelling  will  be  erect- 
ed on  property  adjacent  to  the  new 
plant  of  the  company.  Interior  will  be 
finished  in  pine  and  hardwood.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal roohns.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
telsi  will  be  of  brick.  Tile  will  be  used 
in  the  bath  rooms  and  kitchen.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  now 
being   taken. 

BERKELEY,  ALAJFEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame. 
$5,000.  Architect,  none.  Owner,  Louis 
Engler.  2721  Haste  St,.  Berkeley.  The 
dwelling  has  been  designed  for  a  nine- 
room  house  with  bath  and  sleeping 
porch.  Interior  finicih  will  be  of  pine 
throughout.  Some  hardwood  floors  are 
specified.  Plans  provide  for  furnace 
heat  and  open  fire  place.  Mantel  will 
be  of  tile.i  Tile  will  be  used  in  the 
bath  room  and  kit?hen.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster.  Plans  are  in  tlie  .hands 
of  the  owner  and  the  work  will  be  done 
by  Day  Labor.  He  is  now  purchasing 
all    materials. 

FRUITVALE.  ALAAIEDA  CO..  CAL.— 
Bungalow,  1  story  and  base,  frame, 
$2,100.  Architect,  W.  H.  Judson.  Albany 
Bldg.,  Oakland.  Owner.  Mr.  Hauter- 
mann.  The  dwelling  ha*  been  de- 
signed for  a  Ave  room  house  with  bath. 
Interior  finish  will  be  of  pine  th  rough - 
outj  H.Trdwood  floors  will  be  used  in 
two  rooms.  There  will  be  a  large  open 
fire  place  in  the  living  roo.n  with  brick 
mantel.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
dwelling  will  be  covered  with  rustic. 
Plans  are   now  being  prepared. 

OAKLAND.  C.\L. — Residence,  2  story 
and  hase,  frame.  $3..t00.  Architect,  none. 
Ownersi,  United  Home  Builders,  1762 
Broadway.  Oakland.  The  dwelling  will 
be  erected  on  4th  avenue  and  has  been 
designed  for  a  seven-room  house  with 
bath.  Interior  will  be  finished  in  pine 
and  some  liardwood  panels.     Hardwood 
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Iluurs  will  be  u^scd  in  tlie  principal 
rooms.  There  will  lie  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
lirick  and  tile.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  An  automatic 
water  heater  will  be  insitalled.  Exte- 
rior of  the  dwelling  will  be  covered 
witli  cement  plaster  on  metal  lath.  A 
vacuum  cleanin,g  system  is  also  speci- 
fied. Plans  are  complete  and  the  work 
will    be   done   by    Day   Labor. 

LIVER.MORE,  ALAMEDA  CO..  C.\L. 
— Residence.  2  stor.v  and  base,  fraiie. 
$1S.000.  Arcliitect,  none.  Owners, 
Coast  Manufacturing  and  Supply  Co. 
and  Albert  M.  Merritt.  This  dwelling 
isi  to  contain  twelve  rooms,  baths  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine  and  hardwoods.  Hard- 
wood floors  will  be  used  in  the  princi- 
pal rooms.  Plans  provide  for  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  brick  and  tile.  The  exterior  of 
the  house  will  be  covered  with  cement 
pla.ster  on  metal  lath.  Plans  are  com- 
plete and   figures  are  now  being  taken. 

BERKELEY,  ALAMEDA  CO.,  CAL— 
Residence,  2  story  and  base,  frame, 
$3,000.  Architect,  none.  Owner,  Peter 
Fredrickson.  3021%  Fulton  St..  Berke- 
ley. The  dwelling  has  been  designed 
for  a  six-room  house  with  bath  and 
sleeping  porch  and  will  be  erected  on 
Yolo  street.  Interior  finish  will  be  of 
pine  and  hardwood.  H'ardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  place. 
.Mantel  will  be  of  brick.  Tile  will  be 
used  in  tlie  bath  room  and  kitchen. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be   done  by   Day   Labor. 

SAN  JOSE.  SANTA  CLARA  CO..  CAL. 
— Bungalow,  1 V4  story  and  base,  frame, 
$2,500.  Architect,  Emily  E.  Williams, 
2406  Sacramento  St.,  S.  F.  Owner,  AVal- 
ter  Mclntire,  South  16th  St.,  San  Jose. 
The  house  will  contain  six  rooms  and 
bath.  All  interior  finish  will  be  of 
pine  or  redwood.  Open  fire  place  with 
brick  mantel  will  be  used  in  the  living 
room.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  The  exterior 
of  the  house  will  be  covered  with  rustic 
and  shingles.  Plans  are  complete  and 
the   work   will   be   done   by   Day    Labor. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL. 
— Residences,  frame  construction.  The 
foUow'ing  Day  Labor  jobs  are  report- 
ed as  about  to  be  started  in  Stockton: 
Mrs.  H.  Mo  wry,  130S  East  Main  St.,  1 
story  frame  cottage,  $1,200;  F.  E.  Fer- 
rell  &  Co..  301  So.  California  St.,  1  story 
frame,  $1,500,  and  albert  Embree.  634 
East   Main   St..   2   story  and  base,  $7,500. 

SAN  FR.-VNCISOO' — Residence.  2  story 
and  base,  frame,  $5.00(>.  Architect, 
none.  Owner.  P.  Nelson,  30  Presadio 
Terrace,  S.  F.  Tlie  dwelling  is  to  be 
erected  on  Clement  street  east  of  16th 
avenue,  and  has  been  designed  for  an 
eight-room  house  with  bath.  Interior 
will  be  finished  in  iiine  and  hardwood 
with  hardwood  floors  used  in  the  living 
room,  dining  room  and  reception  hall. 
Plans  provide  ifor  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
■  tile  or  brick.  Tile  will  be  used  In  the 
ath  rom  and  kitchen.  An  autcnatic 
water  b.eater  will  be  insta,lled.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame.  $3,000.  Architect,  none. 


Owner.  John  Rench,  1345  12th  Ave.,  S. 
F.  The  house  will  be  erected  on  5th 
avenue  near  Judah  street,  and  will  con- 
tain seven  rooms  and  bath.  All  interior 
finish  will  be  of  pine  or  redwood.  Hard- 
wood floors  will  be  usied  in  the  living 
room,  dining  room  and  reception  hall. 
There  will  be  furnace  heat  and  an  open 
fire  place.  A  large  brick  mantel  will 
lie  used  in  the  living  room.  Bath  room 
wMU  be  finished  in  cement  plaster.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  co.nplete  and 
in  tl-.e  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  He  is  now 
in   the  market  for  all  materials 

SAN  LEANDRO,  ALAMEDA  CO..  CAL 
Residence  and  garage,  1  story  and 
base,  frame.  $6,000  and  $1,000.  Archi- 
tects, Newsom  &  Dixon,  S12  Broadway, 
Oakland.  Owner,  Mr.  Merrill.  The 
dwelling  will  be  erected  in  Broadmoor, 
and  has  been  designed  for  an  eight- 
room  bungalow  with  baths  and  sleeping 
porch.  A  one-story  frame  garage  will 
be  erected  at  the  rear  of  the  lot.  In- 
terior finish  of  the  residence  will  be  of 
pine,  white  enamel  and  hardwood. 
Hardwood  floors  will  be  used  in  the 
prinaipal  rooms.  Plans  provide  for 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  Bath 
rooms  will  be  finished  in  tile.  There 
will  be  an  automatic  water  heater  in- 
stalled. Exterior  of  iboth  residence 
and  garage  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  ca.n- 
plete  and  work  will  be  done  by  Day 
Labor. 

VICTORIA,  B.  C. — Residence.  3  story 
and  base,  rock  and  stucco,  $'30,000.  Ar- 
chitect, A.  Warren  Milner,  Arcade  Bldg., 
Seattle.  Owner,  W.  A.  Lewthwaite. 
The  dwelling  will  contain  in  the  neigh- 
borhood of  twenty  rooms,  several  baths 
and  sleeping  porches.  Interior  will  be 
finished  in  pine  and  hardwoods  with 
hardwood  floors  in  the  principal  rooms. 
There  will  be  a  central  heating  system, 
proljabl.v  hot  water.  Bath  rooms  will 
be  finished  in  tile.  An  automatic  water 
heater  will  be  installed.  Several  large 
open  fire  places  with  brick  and  tile 
mantels  will  be  used.  Exterior  of  the 
house  will  be  covered  with  stucco  and 
rock.      Plans  are    being   prepared. 

FRESNO,    FRESNO   CO.,    CAL.— Resi- 
dence, 2   ptory  and  base,  frame,  $10,000. 
Architects,  Swartz,  Hotchkin  &  Swartz. 
Fresno.      Owner,    Frank    H.      Connelly. 
The  dwelling  will  be  erected  on  Peralta 
Way    and     has    been    designed    for    an    • 
eignt-room   dwelling   with    three   baths.    ' 
Interior  finish  will  be  of  pine,  oak  and    | 
mahogany.       Hardwood     floors    will    be    | 
used    In     the    principal       rooms.       Bath 
rooms    will    be    finished    in    tile.      There 
will    be    furnace    heat    and      open      fire    , 
places.     Mantels'  will   be  of  brick.     Tile    \ 
will  be   used   in   the  kitchen.     An  auto- 
matic   water    heater    will    be    installed. 
Hxlerior   of    the   liouse   will    be   covered 
witli    cement    plaster    on      metal      lath. 
Plans  arc   now   being  prepared. 

Contracts  Awarded. 

LOS  ANGELES.  CAL. — Residence,  2 
story  and  base,  frame,  $15,000.  Archi- 
tects, G.  Lawrence  Stimson  Co.,  1212 
Avoc  Ave..  Pasadena.  Owner,  Lyman 
T.  McFlc.  Contractors.  G.  Ijiwrence 
Stimson  Co.,  1212  Avoc  Ave..  Pasadena, 
Contract  price.   $15,000. 
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SCHOOLS. 


CTLVrV.  Pl.l'.MAS  CO.,  CAL.— SVhool. 
I  story  ;iii(I  b;iso,  roinforced  concrete 
lao.oon.  Architect,  W.  H.  Weeks.  75 
Post  St..  S.  F.  Owner.s.  Quincy  Union 
Higrh  Scliool.  Tile  Iniihling-  will  contain 
8  class  rooms  and  an  assemihly  liall. 
There  will  be  a  central  heating  system 
and  vacuum  cleaning.  Interior  will  be 
Hnished  in  pine  with  .-ome  maple  floors. 
Working:  drawings  have  been  approved 
by  the  Board  of  School  Trustees  and 
bids  will  be  called  for  at  once.  Plans 
can  be  secured  from  the  architect.  Ex- 
terior of  the  building  will  he  faced 
with  cement  plaster.  Construction  will 
be  as  near  fireproof  as  funds  will  per- 
mit 

CAMAS,  WASH.— School,  2  storv  and 
bare,  brick,  $30,000.  Architects,  Fred  A. 
Leggf  and  J.  King-sherry,  Ainsworth 
Bldg.,  Portland.  Owners.  Camas  School 
District.  The  building-  has  heen  ar- 
ranged for  twelve  class  rooms,  assem- 
bly hall,  gymnasium,  principal's  office, 
ohc-nical  and  physical  laboratories  and 
domestic  science  and  manual  training 
departments.  Interior  will  be  finished 
in  pine  throughout  with  some  maple 
floors.  The  building  covers  an  area  of 
112.\73  feet.  A  plenum  heating  sys- 
tem will  be  installed.  The  chemical 
and  physical  laboratories  and  gymna- 
sium will  be  located  in  the  basement. 
First  floor  will  contain  four  class 
rooms,  domestic  science)  rooms  and 
principal's  office.  Upper  floors  will  be 
arranged  for  four  class  roo>-ns  and  the 
a^sembly  hall.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  hrick. 
Plans  are  complete  and  figures  are  be- 
ing taken.  Bids  will  be  opened  on 
June  29th. 

SAN  JOSE,  SANTA  CU.ARA  CO..  CAL. 
— School.  1  story  and  base,  reinforced 
concrete.  $65,000.  Architect,  Norman  F, 
Marsh,  Broadway  Central  Bldg.,  L.  A, 
Owners,  Hester  Scliool  District.  Bids 
for  the  general  construction  of  this 
building  were  opened  on  Saturday  last 
and  .-^how  Robinson  &  Place  of  Oak- 
land low  on  one  proposition  at  $60,950. 
and  Martin  Wittier  low  on  the  alter- 
nate at  $61,935.  The  Pacific  Blower 
and  Heating  Co.  were  low  on  the  heat- 
ing at  $5,200.  and  Sonderstrom  was  low 
on  the  painting  at  $3,250.  No  con- 
tracts have  been  awarded.  A  complete 
list  of  these  figures  appears  under  the 
heading  of  San  Jose  and  the  Santa 
Clara  Valley   in  this  issue. 

SANTA  MONICA,  L.OS  ANGELES  CO., 
CAL.— Schools,  2.  2  story  and  base, 
brick.  Cost  not  stated.  Architects,  Al- 
lison &  Allison,  Hiibernian  Bldg.,  L.  A. 
Owners,  Santa  Monica  School  District. 
One  of  these  buildings  will  be  erected 
on  Central  avenue  and  the  other  will 
form  an  addition  to  one  of  the  present 
schools.  Both  -will  contain  six  class 
rooms  and  an  assembly  hall.  Interior 
finish  will  be  of  pine  with  maple  floors. 
There  will  be  a  central  heating  system. 
Metal  window  sash  and  frames  are 
specified.  The  exteriors  will  be  faced 
with  ruffled  brick.  Plans  are  com- 
nlete  and  bids  are  now  being  taken  for 
(he   work. 

FAIHME.AD  SCHOOL  DISTRICT. 
I'^KESNO  CO..  CAL— School.  1  story 
and  '.ase,  brick,  $10,000.  Architect.  J. 
Carl  Thayer,  Fresno.  Owners,  Fair- 
■  Tiead  School  Di<"trict,  Tlie  building 
has  been  designed  for  a  district  school 
and  will  contain  two  class  rooms.  In- 
terior will  be  finished  in  jiine  throu.gli- 
out.  Besides  the  class  rooms  plans 
pro-vide  for  teachers'   rooms,   office  and 


loilet.s.  The  building  will  be  heated  by 
stoves.  Exterior  will  be  faced  with 
"enient  plaster.  Plans  are  now  being 
preiKired. 

Contracts  Awarded. 

.M.\X\\'ELL,  OOLUSA'  CO.,  CAL— 
hchool,  1  story  and  base,  reinforced 
concrete.  $23,250.  Architect,  W  H 
Weeks,  75  Post  St..  S.  F.  Owners.  Max- 
well .School  District.  Contractor,  Roh- 
ert  Trost,  26th  and  Howard  Sts.  S  F 
general  construction.  Contract  price 
not  stated.  San  Francisco  Blower  Co 
Heating  and  ventilating.  Contract  pricj 
not  stated. 

STORES  &  OFFICE  BUILDINGS 

SAN  FRANCISCO— Oflice  building  13 
story  and  base.  Class  A  construction 
?1.2.,0,000.  Architects.  Ward  &  Blohme, 
Alaska  Commercial  Bldg.,  S.  F  Own- 
ers. Medical  Building  Association,  rep- 
resented by  Attorney  Walter  W.  Kauf- 
man. Preliminary  plans  for  what  is  to 
he  one  of  the  largest  and  most  finely  ap- 
pointed office  structures  devoted  ex- 
clusively to  the  medical  profession  are 
being  prepared.  The  members  of  the 
San  Francisco  County  Medical  Society 
under  the  leadership  of  Dr.  James  a' 
Black  and  Dr.  Phillip  Mills.  Jones,  have 
secured  the  northeast  corner  of  Post 
and  Powell  streets,  diagonally  across 
from  the  St.  Francis  Hotel  and  wil' 
erect  thereon  a  13-story  class  A  office 
building  devoted  exclusively  to  the  use 
of  doctors  and  dentists.  The  property 
has  a  frontage  of  137i^feet  on  Powell 
street  and  162  feet  on  Post  street. 
While  details  of  construction  have  not 
been  fully  determined  it  is  stated  that 
the  building  will  contain  600  modern 
office  suites  besides  special  operating 
rooms,  club  rooms,  as  assemhly  hall 
and  space  for  what  is  to  !be  the  largest 
medical  library  is  the  we?t.  There  will 
be  a  complete  steel  frame  with  walls 
of  either  brick  or  reinforced  concrete, 
faced  with  pressed  brick  or  terra  cotta. 
Meclianical  equipment  will  include  ele- 
vator service,  steam  heat,  vacuum 
cleaning  system  and  all  other  modern 
features.  Metal  trim  and  marble  wain- 
scot will  be  used  throughout.  Leases 
on  over  two  hundred  of  the  offices  have 

1  een  made  |-n  tlie  last  tvi-o  days'.  Actual 
construction  will  probably  be  under- 
way inside  of  three  or  four  months. 

SAN    FRANCISCO- Stores    and    lofts, 

2  or  3  story,  brick  or  concrete.  Cost 
not  stated.  Architect.  Henry  H.  Meyers, 
Kohl  Bldg.,  S.  F.  Owners.  Cowell  Es- 
tate. Tlie  property  on  Clay  street  near 
the  waterfront,  and  winch  has>  been 
covered  since  the  fire  with  temporary 
wooden  buildings,  i?  to  be  improved 
with  brick  or  concrete  structures.  Tlie 
ground  floors  will  be  arranged  for 
stores  and  upper  floors  for  lofts  or  of- 
fices.. Interior  finish  will  be  of  pine 
throughout.  There  will  be  metal  win- 
dow sash  and  frames.  Patent  store 
fronts  will  be  used.  Exteriors  will  be 
faced  with  cement  plaster  or  pressed 
hrick.     Plans   are   being   prepared. 

SAN  FRANCISCO— Stores  and  billiard 
liall.  2  story  and  base,  frame.  Cost  not 
stated.  Architects.  J.  E.  Krafft  &  Sons. 
Phelan  Bldg.,  S.  F.  Owner's  name 
withheld.  Tlie  building  will  be  erected 
on  Polk  rtreet  at  fhe  corner  of  Austin 
avenue,  and  will  cover  an  area  of  69x 
70  feet.  The  first  floor  will  be  ar- 
ranged for  two  stores,  a  butcher  shop 
and  grocery  store.  Upper  floor  will  he 
fitted  up  for  a  billiard  hall  .  Interior 
will    be    finished    in    pine    throug-hout. 
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There  will  be  patent  store  fronts  Ex- 
terior of  the  building  will  be  covered 
with  shiplap  und  cement  plaster.  Plans 
are  comiilete  and  figures  are  belnp 
taken. 

LIVER.MiORE.  ALAMEDA  CO  CAL 
—Office  building.  2  story  and  base! 
frame.  Cost  not  stated.  Architect, 
none.  Owner.  Coast  Mfg.  and  Supply 
Co..  Livermore.  A  two-story  office 
building  Is  about  to  be  erected  on  the 
property  of  the  Coast  Mfg.  and  .Supply 
Co.  at  the  site  of  their  new  plant.  In- 
terior will  be  finished  in  pine  through- 
out with  .«ome  maple  floor.".  There  will 
he  a  central  heating  system.  Exterior 
of  the  building  will  be  covered  with 
rustic.  Plans  have  been  completed  and 
the  work  will  be  done  by  Day  Labor. 
The  owners  are  now  purchasing  all 
materials. 

SEATTLE,  WASH.— Stores  and  of- 
fices, 11  story  and  base,  reinforced  con- 
crete, $5on.O0'O.  Architects.  Howell  &' 
Stockes,  Henry  Bldg.,  Seattle.  Owners 
Metropolitan  Building  Co.  It  Is  an- 
nounced that  work  will  be  started  in 
the  near  future  by  the  Metropolitan 
Building  Co.  on  the  long  delayed  Gran- 
din  Building.  It  has  not  been  decided 
w-hether  to  let  a  general  contract  on 
the  structure  or  not.  The  building  will 
te  erected  at  the  corner  of  4th  avenue 
and  University  street,  and  will  cover 
an  area  of  60x120  feet. 

LOS  ANGELES,  CAL— Stores  and 
lofts.  13  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  Architects, 
Austin  &  Pennell.  Wright  and  Callen- 
der  Bldg,,  L  A.  Owners,  Mason  Estate. 
The  building  will  be  erected  on  Sjiring 
street  between  7th  and  Sth  streets  and 
will  cover  an  area  of  60x101  feet.  There 
will  he  a  complete  steel  frame  with 
exterior  walls,  of  brick  or  concrete 
faced  with  terra  cotta.  Interior  finish 
will  le  of  pine  and  metal.  Metal  win- 
dow sash  and  frames  will  be  used 
throughout.  There  will  be  three  ele- 
vators, sidewalk  elevators  and  steam 
heat.  Floors  and  interior  partitions 
will  he  of  hollow  tile  and  concrete. 
Plans  are  ccnplete  and  will  be  ready 
for  figures  in  about  a  week  or  ten  days. 
LOS  ANGELES.  CAL— Stores  and 
offices,  12  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  Architects, 
-Morgan,  Walls  &  .Morgan,  Story  Bldg.. 
L  A.  Owners,  Haas  Realty  Co.  A  site 
at  the  corner  of  7th  and  Broadway 
has  been  secured  and  a  building  cov- 
ering an  area  of  55x155  feet  is  pro- 
posed. None  of  the  details  of  con- 
struction have  been  worked  out  but 
are  to  be  determined  within  a  few 
days.  A  complete  description  of  the 
work  will  be  published  here  as  soon  as 
possible. 

PASADENA,  LOS  ANGELES  CO.. 
CA\j. — Offices,  6  or  7  story  and  base. 
Class  A  addition,  $100,000.  Architects, 
Parkinson  &  Bergstrom,  Security  Bldg.. 
L  A.  Owners.  Citizens'  Sivings  Bank. 
Tic  present  one-story  building  will  be 
remodeled  for  banking  rooms.  Upper 
floors  will  be  subdivided  into  about 
16  modern  office  suites.  There  will  be 
steam  heat,  elevator  service,  a  vacuum 
denning  system  and  mail  chutes. 
Metal  window  frames  and  sash  will 
ne  used.  "Exterior  of  the  building  will 
Le  faced  with  pressed  brick  and  terra 
cotta.  Plans  are  being  prepared  and 
will   siliortly  be  ready   for   figures. 

SALE'M.  ORE.— Stores  and  offices.  4 
story  and  base,  brick  and  steel,  $,S5.000. 
.\rchitect.  Aaron  H.  Gould.  Worcester 
lildg.,  Portland.  Owner,  P.  R.  R.van. 
The  building  will  be  erected  on  one  of 
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tlio  pi'incipal  coriiors  and  will  cover 
ail  jirca  of  lOSxlOS  feet.  The  first  noor 
will  be  arrangred  for  a  number  of  stores 
and  tlie  entrance  to  the  upper  floors. 
Second  and  third  (lours  will  be  subdi- 
vided into  offices  and  the  fourth  floor 
will  be  fitted  up  for  a  large  public  hall. 
There  will  be  elevator  service,  steam 
heat  and  metal  window  sash  and 
frames.  Interior  finish  will  he  of  pine 
with  a  maple  floor  on  the  fourth  floor. 
Some  tile  and  marble  will  be  used.  Ex- 
terior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
figures  are  being  taken. 


niieles,  C',il.  F.  C.  IloGCrS,  major. 
>rps  of  engineers,  U.  S.  army,  general 
u  re  ha  sing    officer. 


SEALED  PROPOSALS. 

l'UOPOS.\l,S  FOR  SI.Ilt'K  GATES  AXD 

penstock  gates. 

stjTtick   and  penstock  gates — 

Department  of  the  Interior,  U.  S.  Re- 
clamation 'Service.  Washington,  D.  C. — 
Sealed  proposals  will  be  received  at 
the  office  of  the  United  States  Reclama- 
tion Service.  Elephant  Butte,  N.  M., 
until  3  o'olock  p.  m.  June  25,  1913,  for 
furnishing  sliiice  and  penstock  gates 
and  accessories  for  Elephant  Butte 
dam.  Rio  Grande  project.  New  Mexico- 
Texas.  For  particulars  address  the 
U.  S.  Reclamation  Service,  Elephant 
Butte,  N.  M,:  307  W^right  and  Callender 
Building.  Los  Angeles.  Cal.,  or  Wash- 
ington. D.  C.     F.  H.  NEWEIjI.,  director. 


PROPOSAI.S   FOR   SL,l'ICE   GATES. 

SLUICE  GATES — Department  of  the 
Interior.  United  States  Reclamation 
Service,  Washington,  D.  C. — Sealed  pro- 
posals will  be  received  at  the  office 
of  the  United  States  Reclamation  Serv- 
ice, Boise,  Idaho,  until  2  o'clock  p.  in. 
June  H!,  1913,  for  furnishing  sluice 
gates  for  .the  new  Jackson  Lake  Dam, 
Snake  River  storage  project,  Idalio- 
Wyoming.  For  particulars  address  U. 
S.  Reclamation  Service.  Boise.  Idaho,  or 
Washington,  D.  C.  F.  H.  NEWELL,  di- 
rector. 


proposals   for    vaii.t    protec- 
tiox  system. 

vault-protection      system  — 

Treasury  Department,  Office  of  the  Su- 
pervising Architect.  Washington.  D.  C. 
— Sealed  proposals  will  be  received  at 
this  office  until  3  o'clock  i>.  ni.  on  the 
2<Mh  €l«>-  of  June,  1913,  and  then  opened 
for  an  electric  vault-protection  system 
in  the  U.  S.  subtreasury  (old)  building, 
San  Francisco,  Cal..  in  accordance  with 
the  specification,  copies  of  which  may 
be  had  at  this  office  or  at  the  office  of 
the  supervising  superintendent.  Post 
Office  Building,  San  Francisco,  .it  the 
discretion  of  the  supervising  architect. 
O.  WENDEROTH.  supervising  arcliitect. 


PROPOS.*l,S     FOR     r.VN.VL     STPPUIES. 

CANAL  CIRCULAR  779 — Proposals 
for  the  Purchase  of  the  Concrete 
Handling  Cranes,  Which  Were  Used  in 
the  Construction  of  the  Pacific  Locks. — 
Sealed  propo:.al9  will  be  received  at 
the  office  of  the  general  purchasing 
officer,  Isthmian  Canal  Commission. 
Washington,  D,  C,  until  10::m»  a.  ni. 
July  14,  1913,  at  which  time  they  will 
be  opened  in  public  for  furnishing  the 
above  mentioned  articles.  Blanks  and 
general  information  relating  to  this 
circular  (No.  779)  may  be  olit.iined 
from  this  office  or  the  offices  of  the  as- 
siftant  purchasing  agent.  lO.SG  Nortli 
Point  street.  San  Francisco,  Cal.;  .ilso 
from  the  U.  S.  engineer  offices  in  the 
following    cities:      Seattle,    Wash,:    I.os 


PROPOS.4LS       FOR       SLUICE       G.ATES. 

SLUICE  GATES — Department  of  the 
Interior.  U.  S.  Reclamation  Service, 
Washington,  D.  C.^Sealed  proposals 
will  be  received  at  the  office  of  the  U. 
S.  reclamation  service.  Elephant  Butte, 
N.  Mex.,  until  2  o'clock  p.  ni.,  June  2a, 
1913,  for  furnishing  sluice  and  pen- 
stock gates  and  accessories  for  Ele- 
phant Butte  dam,  Rio  Grande  project. 
New  Mexico-Texas.  For  particulars 
address  the  U.  S.  reclamation  service. 
Elephant  Butte,  N.  Jlex. :  307  Wright 
and  Callender  Building.  Los  Angeles, 
Cal..  or  Washington,  D.  C.  F.  H.  NEW- 
ELL,   director. 


PROPOS.41.S    FOR,    C.4.XAL     SITPPLIES. 

CANAL  CIRCITLAR  77S-B — Isthmian 
Canal  Commission.  Office  of  the  General 
Purchasing  Officer,  Washington.  D.  C. 
— Sealed  proposals,  in  triplicate,  will 
he  received  at  this,  office  until  2:30  p. 
ni.  June  16,  1913,  for  furnishing  paving 
and  special  brick  and  No.  1  crossties. 
Further  information  may  be  had  by  re- 
ferring to  circular  77S-B  and  address- 
ing F.  C.  BOGGS,  major,  corps  of  engi- 
neers. U.  S.  army,  general  purchasing 
officer. 


POPOS.\LS   FOR  V.4CTJITM   CLEANERS. 

PORTA.BLE  VACUUM  CLEANERS— 
Treasury  Department.  Office  of  the  Su- 
pervising Architect.  Washington,  D.  C. 
— Sealed  proposals  will  be  received  at 
tills  office  until  June  19,  191.%  for  furn- 
ishing portable  \'acuuiii  cleaners  for 
all  buildings  under  control  of  the 
Treasury  Department  during  the  fiscal 
year  ending  June  30,  1914.  For  fur- 
ther information  address  O.  WENDE- 
ROTH,  supervising   architect. 


PROPOSALS  FOR  DREDGING. 

DREDGING — U.  S.  Engineer's  Of- 
fice, Honolulu,  Hawaii. — Sealed  pro- 
posals for  dredging  in  Kahului,  Hilo 
and  Honolulu  Harbors,  Hawaii,  will  be 
received  at  this  office  until  11  a.  m. 
July  I,  191.%  and  then  publicly  opened. 
Information  on  application  to  Lieuten- 
ant Colonel  Thomas  H.  Rees,  custoai 
house,  San  Francisco,  Cal.,  or  this  of- 
fice.     \V.   P.   WOTEN.   major,   engineers. 


PROPOSALS     FOR     CAXAL     SUPPLIEIS. 

CANAL  CIRC1TL.\R  77.S-C— Proposals 
for  Lumber. — Sealed  proposals  will  be 
received  at  the  office  of  the  general 
purchasing;  officer.  Isthmian  Canal 
Commission.  Washington,  D.  C.  until 
2:39  p.  ni.  June  17,  1913,  at  which  time 
they  will  be  opened  in  public,  for  furn- 
ishing the  above  mentioned  articles. 
Blanks  and  general  information  relat- 
ing to  this  circular  (No.  778-C)  may  be 
obtained  from  this  office  or  the  offices 
of  tOie  assistant  purchasilng  agent,  10S6 
North  Point  street.  San  Francisco, 
Cal.:  also  from  the  U.  S.  engineer  of- 
fices in  the  following  cities:  Seattle, 
Wash.:  Los  Angeles,  Cal.  F.  C.  BOGGS. 
major,  corps  of  engineers.  U.  S.  ar.-ny, 
general    purchasing   officer. 

... « 

PROPOSALS    FOR     CRISHIXG     BRICK 
.\XD    STOXE. 

.  OFFICE  OF  Tlip  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
Ihi.-:  office  lietween  the  hours  of  2 
oclock    p.    ui.    nnil    3    o'clock    p.    ni.    on 


WolnCMrtay,  llic   lltli   rtiiy  of  June.   1913. 

for  doing  tlie  following  work  including 
the  furnishing  of  the  necessary  labor 
therefore,  to  wit: 

Crushing  of  brick  and  stone,  cleaning 
of  brick 'and  removing  of  the  stepping 
and  curbing  at  present  incorporated  in 
the  foundations  and  approaclies  of  the 
old  City  Hall,  bounded  by  .AIcAllister 
and  Larkin  streets  and  City  Hall  ave- 
nue. 

Progressive    pa>ments    will    be    made. 

The  amount  of  bond  for  faithful 
performance  of  contract  has  been  fixed 
at    $10,000.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
siponsible  bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the   aggregate  of  the  proposal. 

By  order  of  the  Board  of  Public 
Works.  F.    J.    CHURCHILL, 

Secretary. 


PROPO.SALS  FOR  BUILDING. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San   Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  tlie  hours  of  2 
o'clock  p.  ni.  and  3  o'clock  p.  ni.,  on 
AVedncsilay,  the  ISth  day  of  June,  1913, 
for  doing  the  following  work,  includ- 
ing the  furnis^hing  of  the  necessary 
labor  and    materials   therefor,    to    wit: 

The  general  construction  of  the  Glen 
Park  School  building,  to  be  erected  on 
Bosworth  street,  between  Brompton 
and  Lippard  avenues. 

Note — The  work  hereinabove  re- 
ferred to  is  to  be  paid  for  out  of  the 
proceeds  of  the  sale  of  School  Bonds  of 
the  issue  of  1901,  and  contract  will  not 
be  made  or  entered  into  until  the 
awardee  shall  have  purchased  or 
caused  to  be  purchased,  bonds  to  the 
amount  of  the  contract,  together  with 
the  esitimated  incidental  expenses. 

Progressive    payments    will    be   mide. 

Said  work  must  be  done  in  .accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  Works, 
to  which"  reference  is  hereby  made, 
and  must  be  commenced  witliin  five  (5) 
calendar  days  from  the  receipt  of  writ- 
ten notice  frwn  the  Board  of  Public 
Work?,  and  completed  within  two 
hundred  and  forty  (240)  calendar  days 
thereafter. 

All  proposals  offered'  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the  aggregate  of  the  proposal. 

Proposal  forms  will  be  furnislied 
gratuitously  upon  application  at  the 
office  of  the  architect,  and  all  pro- 
posals must  be   made  upon   such   forms. 

The  'Board  of  Public  Works  reserves 
the  right  to  reject  any  and  all   lilds.     y 

By  order  of  the  Board  of  I'ubli*'" 
Works.  F.   J.    CHURCHIi.L. 

Secretary. 

PROP«ISAl,S    FOR    STE.AM    FIRE    EN- 
GINES. 

OFFICE  OF  THE  BO.VRD  OF  FIKB 
Commissioners,   San    Francisco. 

In  accordance  with  a  resolution  ol 
the  Board  of  Fire  Commissioners  duly 
passed  on  May  9.  19i:!,  sealed  propos.ils 
will  he  received  in  open  session  of  the 
Boaril  on  M'cdncMdny,  June  IS.  10IS,  I 
liclncrn  (hp  hount  of  tl  and  ,%:30  p.  n>« 
for    furnishing,    testing    and    dellverlns 


BUILDING  AND  INDUSTRIAL  NEWS 


one  1)1-  more  steaii  (ire  engines  of  the 
:.'nii  size  wiUi  B;isulene  motor  tractor 
attaclieii  for  use  in  the  San  Francisco 
Fire  Department,  in  strict  accordance 
with  tlie  specilications  contained  in  the 
proposall  l)lanks  prepared  hy  the 
Board  of  l''ire  CommiMsioners  on  lile 
and  copies  of  whicli  may  be  obtained 
at  the  oflice  of  tlie  Board  of  Fire  Com- 
missioners. Temporary  City  Hall.  1231 
'Market  street,  San  Francisco.  Cal. 
BOARD  OF  FIRE  COlfMLSSIONERS. 
FRANK  T.  KENNEDY, 

Secretary. 


NOTICE    TO    CONTRACTORS. 


SEALED  PROPOSALS  Will  be  receiv- 
ed by  the  Buildings  and  Grounds 
Committee  of  the  Pana,na-Paciflc  In- 
ternational lExposltion  Company  at 
Room  415.  in  the  Exoosition  Bulldiner. 
Pine  and  Battery  Streets.  San  Fran- 
cisco. California,  at  10,30  .*.  M.  Tlinrs- 
dny,  June  i::tli  1913,  for  the  Instnllation 
of  PJiiinhlnc  .Sewer  ami  M'ater  Piues  <»^ 
the  !*Ilne»  lliiilflinj;,  in  accordance  wit'' 
the  specifications  on  file  in  the  office  of 
the    Director   of   Works. 

Eacii  Droposal  must  be  accompanied 
by  a  certified  clieck  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the 
sum  of  ten  (10)  per  cent  of  the  amount 
hid.  or  tlie  same  "will  not  be  considered. 
When  the  award  of  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  witli 
the  accepted  proposal  or  bid.  whicii 
check  will  he  returned  upon  the  suc- 
cessful bidder  signins  the  conti-act 
and  filing  the  required  bond.  A  bond 
In  the  sum  of  fifty  (.50)  per  cent  of  t'^e 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract: 
the  sureties  tliereon  must  be  satisfac- 
tory to  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational   Exposition    Company. 

Progressive    p-ayments    will    be    made. 
The    right    is    reserved    to    re.iect    any 
and  all  bids  and  to  waive  technical  de- 
fects  if  in   the   interest   of  the   Exposi- 
tion Company. 

Plans  and  specifications  for  the 
work  may  be  obtained  from  the  Di- 
rector of  Works.  Room  207  Service 
Ruilding.  Fillmore  and  Cliestnut 
Streets.  San  Francisco,  by  deposili'i- 
$10.00.  which  amount  will  be  refunded 
to  contractors  submitting  bona  file 
bids.  All  pel  sons  taking  out  plans 
and    failing      to    subnit    bona      fide    bi'i^ 

iWill    forfeit    the    deoosit    of    Fifty    Dol- 
lars  to   the    Exposition    Company. 

;      By      order    of      the      Buildings      and 
Grounds  Committee. 

WILLIAM   H.    CROCKER. 

Cnairman.    (*^ 


NOTICE    TO    CONTRACTORS. 


I  

I  SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds 
Committee  of  tlie  Panama-Pacific  In- 
ternational 'Exposition  Company  at 
Room  41.5.  In  the  Exposition  Building. 
Pine  and  Battery  Streets.  San  Fran- 
t'isco.  California,  at  10,30  A.  M.  Tliurs- 
iJay,  June  12tli,  IftLS.  for  the  Construc- 
tion of  the  Klines  Biiililinz,  in  accor- 
lance  with  the  specifications  on  file  in 
fhe  office   of  the   Director  of   Works. 

Each  proposal  must  be  accompanied 
jy  a  certified  check  payable  to  the 
irder  of  the  Panama-Pacific  Interna- 
'ional  Exposition  Company  in  the 
-um  of  ten  (10)  per  cent  of  the  amount 
•^'id.  or  the  same  will  not  be  considered. 
>\hen  the  aw.ird  of  contract  is  made 
ill  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
■heck  will  be  returned  upon  the  suc- 
essful  bidder  signing  the  contract 
ind  filing  the  require!  bond.  A  bond 
;n  the- sum  of  fiftv  (501  per  cent  of  the 
ontract  price  will  be  required  for  the 
althful  performance  of  tlie  contract; 
'he  sureties  thereon  must  be  satisfac- 
lory  to  the  Buildings  and  Ground' 
rommlttee  of  the  Panama-Pacific  In- 
■ernational   Exposition   Company. 


and  all  bid.s  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion  Company. 

Plans  and  specifications  for  the 
work  nuiy  be  obtained  from  the  Di- 
rector of  Works,  Room  207  Service 
Huilding.  Fillmore  and  Chestnut 
Slrects.  San  Francisco,  liy  deposilin-j 
$.)0.on.  whicli  amount  will  be  refunded 
Jo  contractors  submitting  bona  fide 
bids.  All  persons  taking  out  plans 
and  failing  to  submit  bona  fide  bids 
will  forfeit  the  deposit  of  Fifty  Dol- 
lars  lo   the   Exposition   Company. 

By  order  of  the  Buildings  and 
Grounds  Committee. 

WILLIAM  H.    CROCKER, 

Chairman,    ("i 


NOTICE    TO    CONTR.ACTORS. 


•ANAMA-PACIFIC        INTER3VATIONAI., 
EXPOSITION. 


■SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Expo:,itIon  Company  at  Room 
415  in  the  Exposition  Building.  Pine 
and  Battery'  Streets,  San  Francisco, 
California,  at  10:30  .*.  M.,  Thiirsdav, 
June  l!)fh,  1J)13.  for  the  Pile  FoundatiouN 
for  Main  Entrance  Toner  in  accordance 
with  plans  and  specifications  on  file  in 
the  office  of  the  Director  of  Works. 

Each  proposal  mu?.t  be  acco'.npanied 
by  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the 
sum  of  ten  (10)  pei<  cent  of  the 
amount  bid.  or  the  same  will  not  be 
considered.  When  the  award  of  con- 
tract is  made  all  checks  will  be  re- 
turned to  the  respective  bidders,  except 
that  filed  with  the  accepted  proposal  or 
bid.  which  check  will  be  returned  upon 
the  successful  bidder  signing  the  con- 
tract and  filing  the  requiied  bond.  A 
bond  in  the  sum  of  fifty  (.50)  per  cent 
of  the  contract  price  will  be  required 
for  the  fiiithful  performance  of  the 
contract:  the  sureties  thereon  must  be 
satisfactory  to  the  Buildings  and 
Grounds'  Committee  of  the  Panama- 
Pacific  International  Exposition  Com- 
pany. 

Progres=-.ive    pay':iients    will    be    made. 

The  right  is  reserved  to  reject  anv 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion Company. 

Plans  and  specifications  for  the  work 
may  be  obtained  from  the  Director  of 
^A'nrks.  at  Room  207  Service  Building 
Fillmo'-e  and  Oliestnuts  Streets  San 
Francisco,  by  deposiiting  $5.0().  whicli 
will  be  refunded  upon  the  return  of  the 
plans  and  specifications,  in  good  condi- 
tion. 

By  order  of  the  Buildings  and 
Grounds  Committee. 

WILLIAM  H.  CROCKER 

Cliairman.      (-) 


PROPOSAI^S     FOR     GASOI/INE     TRAC- 
TORS. 

OFFICE  OF  THE  BOARD  OF  FIRE 
Comminsioners.    San    Francisco. 

In  accordance  with  a  resolution  of 
the  Board  of  Fire  Commissioners  duly 
passed  on  May  9.  1913.  sealed  proposals 
will  be  received  in  open  session  of  the 
Board  on  AVednesday,  June  1.*^,  1913. 
hetneen  tlie  honrx  of  ."  and  .":.S0  o'clock 
II.  ui.,  for  furnishing,  testing  and  de- 
livering one  (1)  or  more  gasolene  mo- 
tor tractors  for  use  in  the  San  Fran- 
ci-'co  Fire  Department,  in  strict  ac- 
cordance with  the  specifications  con- 
tained in  the  proposal  blanks  prepared 
by  the  Board  of  Fire  C'omiTiissioners. 
on  file,  and  copies  of  which  may  be 
obtained  at  the  office  of  the  Board  of 
Fire  Commiasioners,  Temporary  City 
Hall,  1231  Market  street.  San  Fran- 
cisco.   Cal. 

BOARD    OF    FIRE       COMTMISSIONERS, 
FKA.VK  T.   KENNEDY, 

Secretary. 


PROPOSALS     |.'(>R     ni'll.niNG. 

THE    BOARD    OF    LIBRARY    DIREC- 
tors    of    tlie    City    of   Oakland,    State   of 
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California,  requests  and  will  receive 
bids  for  tlie  furnishing  of  all  the  ma- 
terials, labor  and  workmanship  re- 
quired in  connection  witli  tiie  removal 
of  the  present  Office  Building  to  the 
new  location,  and  for  the  construction 
of  new  foundations  for  same;  also  for 
the  construction,  erection  and  finish  of 
ail  work  for  the  one  (1)  story  and 
basement  fra'.ne  addition  to  the  present 
building  of  tlie  Public  Museum,  all  to 
be  erected  on  the  grounds  of  said  Pub- 
lic Museum  located  on  the  easterly  side 
of  Oak  .'itreet  between  Fourteenth  and 
Fifteenth  streets  in  the  City  of  Oak- 
land,  Alameda   County,   California. 

All  said  materials,  labor  and  work- 
manship is  to  consist  of  that  required 
by,  and  in  accordance  with  tlie  plans, 
drawings  and  specifications  prepared 
therefor  and  on  file  in  the  office  of 
John  J.  Donovan,  the  Supervising  Ar- 
chitect of  the  Oity  of  Oakland,  to  which 
raid  plans  and  'Specifications  reference 
is    hereby    made. 

All  proposals  shall  be  made  upon  and 
conform  to  the  requirements  of  the 
forms  of  proposals,  prepared  and  furn- 
ished by  Hie  City,  through  the  Super- 
vising Architect,  and  shall  be  enclosed 
in  sealed  envelopes,  endorsed  "Bid  for 
Public  'Jluseum,"  addressed  to  the  Board 
of  Library  Directors,  and  deposited  by 
the  bidder,  or  his  agent,  with  the  Board, 
while  in  session,  between  .S.0O  o'clock 
and  »:00  o'clock  p,  ni„  Paellle  Time,  on 
the  12th  day  of  June,  1!»13,  in  the  office 
of  the  Librarian  in  the  Oakland  Free 
Library.  Fourteenth  and  Grove  streets. 
Oakland.  California,  and  at  the  expira- 
tion of  tile  til.-ne  named  the  bids  will 
be  opened,  examined  and  publicly  de- 
clared  in  open  session  of  the  Board. 

The  contract  for  the  furnisliing  of 
all  the  labor  and  material  entering  into 
tlie  construction  and  completion  of  the 
work,  including  plumbing,  heating, 
electric  work  and  other  equipment  in- 
dicated on  the  drawings  or  called  for 
in  the  specifications,  is  to  be  let  or 
awarded  as  a  whole  or  general  contract. 
No  bid  will  be  received  or  consid- 
ered winch  is  not  accompanied  by  a 
check,  certified  by  a  responsible  bank, 
payable  to  the  order  of  F.  M.  Smith. 
Clerk,  in  an  amount  not  less  tlian  ten 
percentum  (10%)  of  the  aggregate 
amount  of  the  proposal.  Said  check 
shall  be  forfeited  to  and  be  retained 
by  tlie  City  if  the  successful  bidder 
fails  or' refuses  to  execute  the  contract 
in  the  required  form  and  furnish  bonds 
of  the  forms  to  be  provided  by  the  City 
and  as  required  by  the  Charter  of  the 
'Uty  of  Oakland,  within  twenty  (20) 
days  after  receiving  notice   of  award. 

A  bound  set  of  the  Forms  of  Proposal, 
and  of  the  required  Affidavits,  Agree- 
ment. Bonds,  Acknowledge' iients  and 
Specifications  will  be  furnished  con- 
tractors on  demand  at  the  office  of  the 
Supervising  Architect  of  the  City  of 
l~:akland.  Security  Bank  Building,  cor- 
ner 11th  and  Broadway.  The  plans  and 
drawings  may  be  liad  at  tiie  said  of- 
ii.  e  of  the  Supervising  Architect  after 
.June  5th.  1913,  within  a  reasonable 
time  after  application,  and  upon  the 
depo  'it  of  Ten  Dollars  ($10.00),  which 
deposit  will  be  returned  to  the  appli- 
cant when  the  said  plans  and  draw- 
ings are  returned  to  the  Architect  in 
good    condition. 

.MI  information  relative  to  tlie  re- 
quirements for  bidd'ing.  and  all  direc- 
tions necessary  to  explain  and  make 
definite   any    of    the    provisions    of    the 
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specincations  and  drawings  will  he 
Kiven  l).v  the  Supervising  Architeot 
upon   applic-atlon   at   liis   office. 

Tlie  ris'M  is  reserved  to  the  Board  in 
accordance  witli  the  provisions  of  the 
Charter  of  the  City  of  Oalcland,  to  re- 
ject any   or  all   bids    submiitted. 


BUILDING  AND  INDUSTRIAL  NEWS 


By  order  of  the  Board  of  Library  Di- 
rectors of  the  City  of  Oaicland,  Cali- 
forniia. 

Dated   June   3rd.   1913. 

CHAS.   S.   GEENE, 
Secretary   of   the   Board   of   Library   Di- 
rectors  of  the  City  of  Oakland. 


Fir 


dP!<lrllie 


v.^  from  fcrtnln  localHies  like  Snn  Frnnelsco,  Los  Angeles, 
■.,   win   flnil   all   such    items,    oonniieneing    on    <Uis    page,    al 
These     same    Items     are    repeated    In     the 


rnrtlanil,   Seattle. 

carefully    elassineil    as    to   locate 

fore    part    of    ti.e    ne»s    department,    under   distinct   headinss,   such   as   Banks, 

Churches,    Hotels,   etc. 


SAN  FRANCISCO 


MINES  BUILDING — Frame  construc- 
tion. Cost  not  stated.  San  Francisco. 
Architect,  Director  of  Works,  P.  P.  I.  E. 
Co.,  Service  Bldg.,  S.  F.  Owners,  Pan- 
ama-Pacific International  Exposition 
Co.  The  plans  and  specifications  for 
the  Mines  building  have  been  completed 
and  are  now  out  for  figures.  Plans 
may  be  secured  froi.ii  the  Director  of 
Works.  Bids  will  be  opened  by  tlie 
Buildinga  and  Grounds  Committee  on 
June  12fh.  An  official  proposal  ap- 
pears in  another  column  of  this  issue. 
Separate  bids  are  being  taken  for  the 
general  construction  and  for  the  in- 
stallation of  the  plumbing,  gas  and 
sewer    pipes. 

PILE  FOUNDATIONS— Cost  not  stat- 
ed. San  Francisco.  Architect,  Director 
of  Work's  P.  P.  I.  E.  Co..  Service  Bldg., 
S.  F.  Owners,  Panama-Pacific  Interna- 
tional Exposition  Co.  Bids  are  now  be- 
ing taken  by  the  •  Buildings  and 
Grounds  Committee  for  the  pile  foun- 
dation for  the  Main  Entrance  Tower. 
Bids  are  asked  on  a  unit  price  per  lin- 
eal foot.  Plans  can  be  secured  from 
the  Director  of  Works.  Bids  will  be 
opened  on  June  13th.  An  official  pro- 
posal appears  in  another  column  of 
this    issue. 

VARIED  INDUSTRIES  BUILDING — 
Plumbing  on  same  and  outfall  sewer. 
Cost  not  stated.  San  Francisco.  Ar- 
chitect Director  of  Works,  P.  P.  I.  E. 
Co  S.  F.  Owners,  Panama-Pacific  In- 
ternational Bxpflsition  Co.  Three  sets 
of  figures  were  opened  -Wednesday 
morning  by  the  Building  and  Grounds 
Committee  of  tlie  Panama-Pacific  In- 
ternational Exposition  Co.  Streshly- 
Freeze  &  Peterson  were  low  for  the 
general  construction  of  the  Varied  In- 
dustries Building  at  $195-379.  if  the 
Exposition  Company  furnishes  the 
lumber,  and-  at  $266,982  if  the  con- 
tractor furnishes  the  lumber.  F.  W. 
Snook  Co.  were  low  on  the  plumbing 
at  $13,750.  Bids  opened  for  the  con- 
struction of  the  Presidio  Outfall  Sewer 
show  Michael  Murphy  low  at  $5,700. 
No  contracts  were  awarded.  A  com- 
plete list  of  these  figures  appears  under 
the  hec-j'ns  of  i^^i"  Francisco  in  this 
issue 

APARTMENT  ItiJUSE— 3  story  and 
base,  frame.  Cost  not  stated.  San 
Francisco.  Arcihitect,  Edward  T. 
Foulke='.  Crocker  Bldg..  S.  F.  Owner, 
E.  H.  Hildebrand.  Mr.  Hildelirand  has 
recently  purchased  a  lot  on  Larkin 
street  near  Union  and  will  shortly 
start  the  construction  of  a  modern 
apartment  house.  The  building  will  be 
arranged  to  contain  six  apartments  of 
four  roans  and  bath  each.  Interior 
will  be  finished  in  pine  with  some 
hardwood  fioorn  and  elm  panels.  There 
will  be  either  a  steam  iheating  system 
or  gas  grates.  Bath  rooms  will  be  fin- 
ished   in    cement    plaster.      All    suites 


will  be  equipped  with  wall  beds.  The 
exterior  of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plan?;  are   now   being  prepared. 

APARTMENT  HOUSE — 4  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  San  Francisco.  Architect,  Earl 
B.  Scott,  Humboldt  Bank  Bldg..  S.  F. 
Owner's  name  withheld.  The  touilding 
will  be  erected  on  Hyde  street  near 
Sutter  and  will  contain  a  number  of 
two  and  three  room  suites.  All  apart- 
ments will  liave  wall  beds  and  private 
bath  rooms.  Plans  provide  for  an  au- 
tdnatic  elevator,  steam  heat,  a  vac- 
uum cleaning  system  and  hot  water 
supply.  Interior  finish  will  be  of  pine 
with  .some  hardwood.  Tile  will  be  used 
in  the  bath  rooms.  Exterior  of  tlie 
building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures  are  being  taken. 

APARTMENT  HOUSE — 3  .story  and 
base,  frame,  $15,000.  San  Francisco. 
Architect.  C.  O..  Clausen.  Phelan  Bldg.. 
S.  F.  Owner,  James  Ward.  The  build- 
ing is  to  he  erected  at  the  southeast 
corner  of  Clay  and  Taylor  and  will 
cover  an  area  of  90x30  feet.  The  fir.st 
floor  has  been  arranged  for  four  stores 
and  upper  floors  will  contain  eight 
modern  apartments  of  two  and  three 
rooms  each.  Bath  rooms  will  be  fin- 
ished in  cement  plaster.  All  apart- 
'nents  will  be  equipped  with  private 
liath  and  wall  beds.  There  will  be 
st&am  heat  and  a  hot  water  supply. 
Patent  store  fronts  will  be  used.  Ex- 
terior of  the  building  will  be  covered 
with  rustic  and  shiplap  and  pressed 
brick  veneer.  Plans  are  complete  and 
contracts   will  be  let  at  once. 

BUNGALOW— H4  story  and  base, 
frame.  $:.000.  San  Francisco.  Arclii- 
tect.  none.  Owner,  N.  J.  Nelson,  4278 
23rd  Ave.,  S.  F.  The  dwelling  will  con- 
tain six  rooms  and  bath.  Interior  will 
be  finished  in  pine  throughout.  Hard- 
wood floors  will  be  used  in  the  living 
room  and  dining  room.  There  will  be 
.1  large  open  fire  place  with  brick  man- 
lei.  Tile  will  be  used  in  the  bath  room 
and  kitchen.  Exterior  of  the  house 
will  be  covered  with  rustic  and  shin- 
gles. Plans  are  complete  and  the  work 
will  be  done  by  Day  Labor.  The  owner 
is  now  purchasing  all  material-s. 

RES1D1';NCES — 6,  2  story  and  base, 
frame.  $2,500  each.  San  Francisco. 
Owner.  F.  Nelson.  30  Presidio  Terrace. 
S.  F.  These  dwellings  will  be  erected 
on  the  west  side  of  15th  avenue  nortli 
of  Clc  nent  stree.t,  and  each  has  been 
designed  for  a  six-room  house  with 
tatli.  Interior  finish  will  be  of  pine 
and  some  Ivardwood  veneer.-  Hardwood 
.  floors  will  be  us.ed  in  the  living  room, 
dining  rooms  and  reception  halls.  There 
will  be  open  fire  places  and  brick  find 
'  tild  mantel-A  Tile  will  be  used  in  the 
bath  room."?'  and  kitchen-s.  Exteriors 
will  be  covered  with  rustic,  cement 
pla.«tcr    on    metal    lath      and      slilngles. 


Plans  are  complete  and  in  the  bands  of 
the  owner  who  will  do  the  work  by 
Day  Labor.  Mr.  Nelson  is  now  in  the 
market   for   the  various  materials. 

OOTTAGE'S — 3,  1  story  and  base, 
frame,  $1,250  each.  San  Francisco. 
Arciiitect.  none.  Owner,  G.  Cavaglieri, 
592  Potrero  Ave..  S.  F.  These  dwll- 
ings  will  be  erected  on  San  Brunn  .ivc- 
nue  near  19th  street  and  each  will  eon- 
tain  Ave  rooms  and  bath.  Interiors 
will  be  .finished  in  pine  throughout. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  Tile  will  be  used  in 
the  bath  rooms,  and  kitchens.  Exteriors 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  in 
the  hands  of  the  owner  and  the  work 
will  be  done  by  Day  Labor.  , 

RESIDENCE  —  2  story  and  base|  I 
frame,  $4,000.  San  Francisco.  Archi- 
tect, Joseph  M.  Geary,  23rd  and  Folsom  , 
Sts.,  S.  F.  Owners,  Parkside  Home  j 
Builders.  The  dwelling  will  be  erected 
on  the  west  side  of  21st  avenu-?  south 
of  Taraval  .street,  and  bas  been  de- 
signed for  a  seven-room  house  with 
bath.  Interior  finish  will  be  of  pine 
with  some  hardwood  panels.  Hardwood 
floors  will  be  usel  in  the  principal 
rooms.  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Tile  will  be 
UEied  in  the  bath  room  and  kitchen.  Ex- 
terior oif  the  dwelling  will  be  covered 
with  shingles.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor 
under  the  supervision  of  the  arciiitect. 
RESIDENCE  —  2  story  and  base, 
frame.  $5,000.  S-an  Francisco.  Archi- 
tect, none.  Owner,  F.  Nelson,  30  Pre- 
sidio Terrace,  S.  F.  The  dwelling  is  to 
be  erected  on  Clement  street  east  of 
16th  avenue,  and  has  been  designed  for 
an  eight-room  house  with  bath.  Inte- 
rior will  be  finished  in  pine  and  hard- 
wood with  hardwood  fioors  used  in  tlif 
living  room,  dining  room  and  reception 
hall.  Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  Tile  will  be  used  in 
the  baUi  room  and  kitchen.  An  auto- 
matic water  heater  will  be  instnlled. 
Exterior  of  the  house  will  be  covercil 
with  cement  plaster.  Plans  are  com- 
plete and  the  work  will  be  done  by  ■ 
Day  Labor. 

RESIDENCE  —  2  story  and  base, 
f  r;?  ne,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner,  John  Rench,  134:. 
12th  avenue,  S.  F.  The  house  will  be 
erected  on  '5th  .avenue  near  JudaJi 
street,  and  will  contain  seven  rooms 
and  bath.  All  interior  finish  will  be  of 
pine  or  redwood.  Hardwood  floors  will 
be  used  in  the  living  room.  dlnliiK 
room  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  place.  A 
large  brick  mantel  will  be  used  in  the 
living  room.  Bath  room  will  be  fln- 
ifhed  in  cement  plaster.  An  automata 
water  heater  wiill  be  installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath 
Plans  are  complete  and  in  tlie  h:inds  d 
the  owner  wlio  will  do  the  work  l'^ 
Day  Labor.  He  is  now  in  the  markci 
for  all   materials. 

I'LANING  inLL— 2  story,  frame.  $2. 
000  San  Francisco.  Architect,  noin' 
Owner.  G.  Windier.  41  South  Park  St 
S  F  Tlie  mill  will  be  erected  at  tin 
northwest  corner  of  8th  and  Hoopor 
streets,  and  Is  to  cover  a  largo  are;' 
No  interior  finish  will  be  used.  Hesldo 
tlic  building  a  large  amount  of  ma- 
ohinerv  will  bo  purcha.scl.  Exterlw 
will  be  covered  with  shlpMp  and  go  ' 
vanized    iron.      Plans   are    in    the   han.i- 


of    the    owner    and    work    will    be    done 
by  Day   Labor. 

WAUKHOUSK — 3  story  and  base,  re- 
inforced concrete  $.:iO,000.  San  Fran- 
cisco. Arclliltects,  WeLsli  &  Carey,  Mer- 
chants' National  Bank  Bldg..  S.  F. 
Owner,  Richard  I.  Wlielan.  This  work 
has  been  mentioned  here  before  when 
plans  were  first  started.  The  entire 
building:  has  been  leased  to  the  Ameri- 
can Paint  and  Dry  Color  Co.  Construc- 
tion will  be  practically  fireproof.  A 
•concrete  basement  and  first  lloor  will 
be  used.  Firewalls  will  sepvarate  tlie 
main  parts  of  the  building.  Tlie  front 
portion  will  be  fitted  up  for  offices  and 
will  be  finisllied  in  pine  and  hardwoods. 
Exterior  of  the  building:  will  be  faced 
with  cement  plaster.  Metal  window 
safh  and  frames  are  specified.  Plans  are 
complete   and    figures    are    being    taken, 

HOTEL — 3  story  and  base,  frame, 
$1S,000,  San  FranciFco.  Architect.  J. 
C.  HIadik,  Monadnock  BIdg.,  S.  F. 
Owner.  A.  Hinkelmann.  The  building 
will  be  erected  on  8th  street  south  of 
Howard,  and  will  have  a  street  front- 
age of  30  feet  and  a  depth  of  130  feet. 
The  first  fioor  will  be  arranged  for 
stores.  Upper  floor  will  contain  48 
guest  rooms,  several  baths  and  the 
lobby.  Interior  finisih  will  be  of  pine 
throughout.  Plans  provide  for  a  hot 
water  sy.^-tem.  Tlie  exterior  of  the 
building  will  be  covered  with  rustic 
and  shiplap.  Plans  are  complete  and 
a  contract  will  be  let  within  a  few 
days. 

HOTEL — 7  story  and  base.  Class  C 
construction.  $60,000.  San  Francisco. 
Architect,  Mattanovicli,  David  Hewes 
BIdg.,  S.  F.  Owner.  Mrs.  Mary  A.  Hef- 
ferman.  The  building  will  be  erected 
on  Taylor  street  south  of  Turk,  and 
will  have  a  frontage  of  45 '/4  feet  and  a 
depth  of  76 Va  feet.  The  ground  floor 
will  contain  the  hotel  lobby  and  stores. 
Upper  floors  will  be  divided  in  single 
rooms  and  baths.  Interior  finish  will 
he  of  pine  and  hardwood.  Plans  pro- 
Tide  for  steam  heat,  elevator  service 
and  a  vacuum  cleaning  plant.  Orna- 
mental plaster  will  be  u.sed  in  the  lobby 
and  office.  Bath  rooms  will  have  ce- 
ment floors'  and  tile  wainscot.  Exte- 
rior of  the  building  will  be  faced  with 
eei.nent  plaster.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor  under  the  direction  of  Beach  & 
Heffernan.  David  Hewes  BIdg.  All  ma- 
terials are  now  being  purchased. 

OFFICE    BUILDING — 13      story      and 
base.      Class   A    construction,    $1,250,000. 
San    Francisco.      Architects,    Ward      & 
Blobme,  Alaska  Commercial  BIdg.,  S.  F. 
Owners,    Medical    Building    Association. 
represented    by    Attorney      Walter      W. 
Kaufman.      Preliminary   plans   for   what 
Is    to    he   one    of    the    largest    and    most 
flnely    appointed    office    structures    de- 
voted   exclusively    to    the    medical    pro- 
I    fesslon  are  being  prepared.     The  mem- 
bers of  the  San  Francisco  County  Medi- 
I    cal  Society,  under  the  leadership  of  Dr. 
;    James    A.    Black    and    Dr.    Phillip    Mills 
I    Jone?',  ihave  secured   the   northeast  cor- 
j    ner   of   Post  and    Powell    streets,    daag- 
I    onally    across    from    tJie      St.      Francis 
I    Hotel  and  will  erect  thereon  a  13-story 
j    class    A    office    building    devoted    exclu- 
I    sively   to   the   u.«e    of   doctors  and    den- 
I    lists.      The   property   has   a    frontage    of 
;    137V6  feet  on  Powell  street  and  1G2  feet 
,    on   Post   street.     While   details   of   con- 
I    structlon    have    not    been    fully    deter- 
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Hiiiioil     il     is    .staled     that     tlie    building  plumliing    ,it    $13,750.      Bids    opened    for 

will    contain    600    modern    olflce    suites  the  construction   of  the  Presidio  Sewer 

bes'ides    special    operating    rooms,    club  Outfall    sliow    Michael    Murphy    low   et 

rooms,  an  assembly   hall  and  space  for  $5700.    No  contracts  were  awarded.  The 

wliat    is      to      be      the    largest    medical  following  is  .i   complete   list  of  all   flg- 

library    in    the    west.      There    will    be   a  ures   submitted: 

complete    steel     frame    with    walls      of  Genenil  CouMtruction  V'urled  Industries 

elither    lirick    or     reinftVrced     concrete.  Building;. 

faced  wltli  pressed  brick  or  terra  cotta.  Streshlow-Frceze      &      Peterson      (a) 

.VIechanical   equipment  will  include  ele-  $195,379;    (b)    $266,982. 

vator      service,      steam      heat,      vacuum  J.   Monk,    (a)    $217,746;    (b)    $293,000. 

cleaning  system   and   all   other   modern  Commary-Peterson    Co.,    (a)    $213,930; 

features.     Metal  trim  and  marble  wain-       (b)    $ . 

scot    will    be    used    throughout.      Leases  Plumbing;  on  above. 

on  over  two  liundred  of  the  offices  have  Turner  Co $14,990 

been  made  in  the  last  two  days.     Actual  Wittman-Lyman     Co 15,790 

construction  will  probably  be  underway  Burnham    Plumbing    Co 16,674 

inside  of  three  or  four  months.  Kiernan  &  O'Brien 14,990 

Lettieli    Bros 16,49'5 

STORES    AND    LOFTS— 2    or    3    story,  John    G.    Sutton    Co 14.620 

brick  or  concrete.     Cost  not  stated.  San  P.   W.   Snook   Co 13,750 

Francisco.     Architect,  Hen       H.  Meyers,  Presidio    Outran    Sewer. 

KolU    BIdg.,     S.       F..       Owners,     Cowell  Contra   Costa   Constr.   Co..  .$7,944.00 

Estate.      Tlie    property    on    Clay    street  Gorrell     Bros 8,545.90 

near    the    waterfront,    and    which    has  F.    E.   Hilmer 5,975.00 

been  covered  since  the  fire  with  tempo-  Michael   Murphy    5,700.00 

rary    wooden    buildings,    is    to    be    im-  Central  California   Con.   Co.   0,900.00 

proved    with    brick    or    concrete    struc-  ^ -- 

tures.      The    ground    floors    will    be    ar- 
ranged   for   stores   and   upper   floors  for  A  \IMOI  IXTP*!?  Ml?\I  T 
lofts    or   offices.      Interior    finish    will   be  /\il  11  Vf  Ull  VjE/iTlIl/il  1* 

of    pine    throughout.      There      will      be 

metal  window  sash  and  frames.     Patent  n    \\t     117      *     j                  a     Cr\ 

store    fronts    will    be    used.      Exteriors  UyW.    W.   AnflCrSOn  (X.  \jO. 

will   be   /faced    witli    cement   plaster    or  

pressed    brick.      Plans    are    being    pre-  A    Malicious   Falsehood    Nailed. 

pared.  

Some    irresponsible    parties    are    cir- 

STORES  AND  BILLIARD  HALL — 2  culating  a  story  to  the  effect  that  W. 
.S'tory  and  base,  fraine.  Cost  not  stated.  W.  Anderson  &  Co.,  who  have  the  con- 
San  Francif'co.  Architects,  J.  E.  Krafft  tract  for  the  Machinery  Hall  in  the  Fair 
&  Sons,  Phelan  BIdg.,  S.  F.  Owner's  Grounds,  intend  to  abandon  their  con- 
name  withheld.  The  building  will  be  tract.  All  such  talk  is  absolutely 
erected  on  Polk  street  at  the  corner  of  false. 

Austin  avenue  and  will  cover  an  area  W.  W.  Anderson  has  been  in  business 
of  69x70  feet.  The  first  floor  will  be  for  many  years.  He  is  no  stranger, 
arranged  for  two  stores,  a  butcher  Everybody  knows  him.  His  credit  is 
.slliop  and  a  grocery  store.  Upper  floor  A  No.  1,  and  his  integrity  unquestioned, 
will  be  fitted  up  for  a  billiard  hall.  Tlie  bondsmen  are  perfectly  satisfied 
Interior  will  be  finished  in  pine  and  are  highly  indignant  that  such  a 
throughout.  There  will  be  patent  store  story  should  be  started.  The  only 
fronts.  Exterior  of  the  building  will  be  trouble  that  W.  W.  Anderson  &  Co. 
covered  with  shiplap  and  cement  plas'-  have  had  on  the  job  is  a  question  as  to 
ter.  Plans  are  complete  and  figures  whetlier  the  carpenters  or  the  plaster- 
are  being  taken.  ers  shall  nail  the  stucco  work  in  place. 

There  are  now  on   the   job  about   400 

Contracts    Awarded.  mechanics.  Last  week   the  pay  roll  was 

CHURCH — Galvanized  iron  work,   $4,-  '      '^     '     ,,                 ,    ».        «            .,        t 

„„„      „        _          .             A      ,  ..     ..    T  ,       T  Tlie   following   letter    from    the    Loop 

690.     San  Francisco.     Architect,  John  J.  ,         ,         _           ,                                 ,       ,        a 

„  ,         ,„  T-              r,.     CT    T-,      ^                r.,1  Lumber  Co.,  who  are  one  ol  the  bonds- 

Foley,  46  Kearny  St.,  S.  F.     Owners,  St.  ■        ,            ■   ,    ■    .         .       t.            j 

T         ,  ,      r-,,         ■         .           .       i    .c        i,  men.    is   of   special    interest.      It     reads 

Joseph  s    Church.      A    contract    for    the  .-   ,, 

,        .      ,   .                  ,     ,         ,                      ,  as   toUows: 
galvanized  iron  work   has  been  award- 
ed to  the  Western  Sheet  Metal  and  Cor-  LOOP  LUMBER  CO.MPANY, 
nice    Works    at    $4,090        This    contract  Office,    Yards    and    Mill 
does-    not    include    the    copper    or   bronze  CENTRAL    BASIN 
"'^"'k-  San  Francisco,  June  4th,  1913. 

^ Daily   Pacific    Builder, 

^  06O  Mission   Street, 

,    ,             y~«           /-v  ^^"    Francisco,    Calif. 

L/XPOSltlOn   V><0.    V/D6n  '*l"ermif  me  to  say  a  word  regarc^ing  a 

^                                                   "  report    that    was    published    in    a    sheet 

Bids  For  Three  Jobs.  '  ■'-"^  '^J^e:i!^'l^''^o^^^^^o 

MJl\*>J±\Jl    1.1H\.\^  ,r\ftJJ,  ,^,,g    ,,ui,di„g    t|,e    Machinery    Hall    for 

(lie    Pana  na-Pacific    International    Ex- 

„j  .      „„     ,„,       ..-,,,.,        ..    ,1 1  position       Company.       were      about       to 

nitls   For  The   Aar.cl    ludiistrios   Iluild-  !,|,;,n<aon  their  [ontract  on  this  building. 

ilia-    .Show     Stre.sblow-Frecxe    &  This    report    evidently    emlnates    from 

Peterson    Low    at   ,'6195,37a.  some  source   that   is   endeavoring  to   in- 

inre  the  reputation  of  W.   W.   .\nderson 

Tliree     sets     of     fio-iireq    were    onencd  ^  Company,   for  some  reason   unknown, 

X  nee    sets    ot    figures    were    opened  ,,nd   without  any  foundation  on  facts. 

Wednesday    morning    by    the    Buildings  As  one  of  the  bondsmen  on  this  job  I 

■and    Grounds    Committee    of   the   Pana-  wish    to    state    tliat   having   known    Mr. 

ma-Pacific       International       Exposition  t^.^'^Z'^n.^^.^^^lXi^^tlnli  '^Hi^l^ 

Company.      Streshlow-Freeze    &    Peter-  dealing      and    personal      contact.  .  and 

.=  on  were  low  for  the  general  construe-  liaving  a   thorough   knowledge  of   their 

tion    of   the   Varied    Industries    Building  ability     fin-ancially      and    otherwise      to 

.    ,,„-,-„    .,   .,       „          ...        „  carrv    out    their   contract   to   a   success- 

at   $19o,3,9    if   the   Exposition   Company  f„,  ponclusion,  I  do  not  hesitate  to  say 

furnishes  the  lumber  and  at  $266,982   if  (hat  this  report  is  absolutely  false  and 

the    contractor    furnishes    the    lumber.  uncalled  for. 

1-,     Tt.     c        1      o     r.                    I                  n  Very    respectfully    yours, 

F.    W.    Snook    &    Co.    were    low    on    the  '            WM.  CHATHAM. 
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BOSS  PLASTERERS 

HAVE    PICNIC. 


The  Boss  Plasterers  of  S-an  Fran- 
cisco and  Oakland  lieiW  their  Annual 
Outing  Saturday  at  Cowell's  Big  Tree 
Grove  in  tiie  Santa  Cruz  mountains. 

Tlie  Boss  Latliers  and  many  material 
men  of  botli  Oakland  and  San  Fran- 
cisco were  guests  of  the  Plasterers  and 
a   grand   good   time  was   enjoyed. 

TMiile  the  big  trees  have  been  visited 
by  many  great  and  distinguished 
guests  it  was  for  the  Plasterers  and 
their  guests  to  show  the  Trees  a  touch 
of  class  before  unknown  in  tbeir  lo- 
cality. 

The  delegation  left  Third  and  Town- 
send  streets  at  8:05  A.  M.  and  arrived 
at  the  grounds  at  11:00  A.  M.  The 
Henry  Cowell  Lime  and  Cement  Co. 
furnished  a  brass  band,  which  ac- 
companied the  picnickers  on  the  train 
and  as  the  grove  was'  reached  an  in- 
teresting program  of  games  and  races 
was    commenced. 

The  material  firms  of  San  Francisco 
and  Oakland  contributed  liberally  to- 
ward the  prizes,  which  made  the 
various  events  very  attractive  to  the 
participants. 

The  most  attractive  prize,  however, 
was  a  $2500  accident  policy  given  by 
the  Southwestern  Surety  Insurance  Co. 
to  be  given  to  one  of  the  Boss  Plaster- 
ers, the  decision  to  be  made  Iby  a 
drawing.  The  Holmes  Lime  Co.,  Nephi 
Plaster  Co.,  Quality  Lime  Co.,  Water- 
house  &  Price  Co..  Empire  Plaster  Co., 
Atlantic  Fireprooflng  Co.,  California 
Lime  Co..  'Spring  Valley  Water  Co., 
Adolph  Meyer  Co.,  the  Western  Lime 
Co.   and   others. 

The  prizes  consisted  of  coffee  pots, 
hoes  and  shovels,  wheelbarrows,  hods, 
fountain  pens,  base  balls  and  bats, 
cases  of  beer,  skates,  candies,  mer- 
chandise orders,  and,  in  fact,  every 
thing  that  would  suit  the  fancy  of  a 
fastidious    plasterec 

After  the  races  and  games  were  dis- 
posed of  all  spent  the  aifternoon  danc- 
ing in  the  spacious   pavilion. 

Those  in  charge  of  the  outing  were: 

COMMITTEES: 

Reception    Committee 

Wm.   Makin  Chas.   Campbell 

Chas.   Plobdberg  D.    Mowatt 

M.  J.  Terranova 

Floor    Committee 

Gus.   Johnson  Geo.   MacGruer 

Wm.   G.   Gilmour        Mr.    Bradley 

J.   J.   Philbin 

Games   Committee  ■ 

Emmett   Conolly  Joe   Kaiser 

R.  D.  Felt  John  Thomser. 

Jas.    Pedgrift 

Committee    of    Arrnngenients 

D.   D."  Felt     J.    J.   Connolly     Wm   Makin 

Geo.    Dixon  John    Thomsen  A.    Knowles 

Master    of    Ceremonies 

W.  S.  Scott 


Building  Contracts  Awarded. 


No. 

2043 
204'4 
204.5 
2046 
2047 
2048 
2049 
20.50 
2051 
205  2 
2053 
2054 


San  Francisco. 


O^vner  Con*  motor 

Neppert      Mager 

Hanna      Hamerton 

Giannini     Rolandi 

Slack     Zimmerman 

Hale     Barrett 

Solari     Fahy 

Same    Kvinst 

Gump     Emanuel 

Church      H.iul 

O'Neill     O'Neill 

Hoffmann     Alexander 

Mowatt     Alexander 


4S00 

4300 

2S500 

1767 

1400 

8045 

S65 

24  00 

400 

800 

400 

750 


2055 
2056 
2057 
2058 
2059 
2060 
2061 
2062 
2063 
2064 
2005 
2066 
2067 
206S 
2069 
2070 
2071 
2072 
207-3 
2074 
2075 
2076 
2077 
207S 
2079 
2OS0 
2081 
2082 
2083 
2084 
2085 
2086 
20817 
20  88 
20'S9 
2090 
2091 
2092 
2093 
2094 
2095 
2096 
2097 
2098 
2099 
2100 
2101 
2102 
2103 
2104 
2105 
2106 
2107 
2108 
2109 
2110 
2111 
2112 
2113 
2114 
■2ri5 
2116 
2117 
2118 
2119 
2120 
2121 
''122 
2123 
2124 


2130 
2131 
213  3 
2133 
?134 
313'5 
2136 
3137 
2138 
?139 
21  10 
21  11 
2H2 


Warren     Wismun 

Nelson     Nelson 

Cavagliferi     Owner 

Same     Same 

Same     '. Same 

O'Leary    Carlson 

Nagel     Nielsen 

Rippe     Nielsen 

Olivi      Ratto 

Fry      Ragsdale 

P  P   I   E.\p    Chase 

Same     Pringle 

Same    Gordon 

Same     Wittman 

Duncan     Allen 

Johnson     Zupar 

Sullivan     McCormick 

Webb     Parry 

Saylor     Roettger 

Nelson     Nelson 

Wethered     Wethered 

Mar    Lin    Gut Howard 

Bis 


Dunn     Dunn 

■Nelson     Nelson 

Nelsion     Nelson 

Mudrick      Mudrick 

Vette     Petry 

Dunn's     Guilfoy 

Steinauer     Carlson 

Hotaling     Leiter 

Nelsion     Nelson 

Nelson     Nelson 

Nelson     Nelson 

Butler    Van    Emon 

Boicelli     De    Martini 

Elkins     Carson 

Allen     Reite 

Schleicher    Finnila 

W'n    Pac    R    R Healy 

Suter     Ruegg 

Wood    Moise 

Jones    Arthur 

Union  Trust    Sass 

Hefferman     .  . .  .Hefferman 

Blair   Peterson 

Windier     Windier 

Whelan     Clark 

Bauchow    Sutton 

Same     Little 

Same   Van  Emon 

Mackenzie    Perazzi 

Same    Latin    Constr 

Kirsoh     McCausland 

Lagomarsino     Carraro 

.ludson     Mortens'on 

Rench     Renob 

Zinski      Zinski 

Forbes     Forbes 

Foster     Miller 

Nelson      Nel'son 

Engle      Engle 

Roma     Delucchi 

Ridden    Bagge 

O'Brien Guilfoy 

Prior    Burns 

Same    Atlas   Htg 

Same      Morehouse 

Same     Butte 

Same    Sartoriusi 

Lankershim     Burns 

Same    Sartorius 

Same      Morehouse 

Wieneke     Schultz 

AVebber     . . .  .  Witzelburger 

Same     Haub 

Same     Wasrner 

Bd   Rltv    Petrovff.sky 

Peninsular    Rlty    ...Green 

Aver.?    Avers 

Kellev    Coburn 

Marsh      Marsh 

Montroul     Montroul 

Karloski    Karloski 

Levenberg     . .  .  .I^evenberg 

Virsrilio     Cal    Steel 

Nathan     Petterson 

Ward     Coburn 


600 

2000 

12150 

1250 

1250 

5290 

1850 

3010 

4770 

2600 

377S1 

2341 

1995 

179:30 

1800 

1200 

1800 

1900 

4700 

2500 

5000 

450 

1900 

400 

2500 

2500 

'500 

1550 

1000 

6000 

1000 

2500 

2500 

2500 

7500 

1800 

2700 

21400 

6000 

2ISS 

2097 

500 

400 

800 

60000 

400 

20'00 

24490 

1080 

24728 

1900 

1350 

10500 

5200 

8500 

8540 

3000 

700 

400 

500 

5000 

600 

500 

7600 

1450 

1000 

1690 

10S61 

1825 

2400 

5400 

3800 

34U9 

1300 

7100 

740 

920 

3485 

1000 

500 

400 

4000 

lO'OO 

600 

500 

3500 

27672 

13000 


.\'OTE: — The  spelling  in  the  above  firm 
of    architects    is    intended    for    Schu- 
macher &  Mooser. 


(2043)      W    STOCKTON    90    S    Broadway 
25x80.     Concrete  and   steel,  side  walk 
lights   and    trap   door   for   three-story 
and    basement      reinforced      concrete 
stores  and  flats. 
Owner Louise  Neppert,   2'S62  How- 
ard, San   Francisco. 
Architect  ..  .Seliulininolior       &      Moxner, 

Nevada  Bank   Bldg,,  S.  F. 
Contractor.  .Mager     Brosi.,     110     Jessie, 

San  Francisco. 
Sub-Contractor.  .H.    .  L.      Petersen,      62 

Post,    San   Francisco. 
Filed  June  2,  '13.     Dated  May  29,  '13. 

2nd   (Inor  joists  on $1000 

Roof    on    1000 

Completfd     1600 

Usual     35     days 1200 

TOTAL  COST.  $1800 
Bond,  none.  TJmlt,  40  days.  Forfeit, 
plans   and    specifications,    none. 


Architect  .  . 
Contractor. 


(2044)  E  TWENTY-FOURTH  AVE  225 
S  Lincoln  Way  (H)  S  25xE  120  OL  650 
All   work   for   two-story   frame   flats. 

(Twner C.      W.   Hanna,      1335      19th 

Ave.,    San    Francisco. 
.None. 

.William     C.     Hamerton     & 
Son,   1301   Waller,   S.   F. 
Filed  June   2,  '13.      Dated   May   2S,   '13.     ' 
Frame   up,   roof  rafters   placed.  .$1075 
Brown  coated  and  front  of  build- 
ing   trimmed     1075 

Completed     1075 

Usual    35    days 1075 

TOTAL.  COST,  $4300 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 


(2045)  W  STOCKTON  7-5  N  Washing- 
ton N  67-6xW  10-5.  All  work  for  3- 
story  Class  "C"  stores  and  rooms. 

Owner A.   P.   Giannini   Co. 

.\rchitect  .  .  .W.    D.    Shea,    244    Kearny, 
San  Francisco. 

Contractor.  .Prank    Rolandi,    550    Mont- 
gomery.   San    Francisco. 

Filed    June    2,    '13.      Dated   May    29,    "13. 

2nd  story  joists  set $4825 

3rd   story  joists   set 4000 

Composition  root   on 4000 

Plaster   completed    4000 

Colnpleted   and   accepted 4550 

Usual    35    days 7125 

TOTAL  COST,    $28,500 

Bond,    none.     Limit,    100   days.     Forfeit, 

$10.     Plans  and  specifications  filed. 


(2046)  N  GREEN  86-6  E  Baker  E  26  N 
112-6  W  24  S  25  W  1  S  87-6.  Exca- 
vation, grading,  concrete  and  arti- 
ficial stone  for  foundation,  reinforce- 
ment rods,  etc..  for  two-story  and 
basement  frame  fiats. 

Owner Robina  R.   Slack. 

Architect  ...Bernard  J.  Joseph,   1st  Na- 
tional  Bank   Bldg.,  S.   F. 

Contractor.  .L.      M.      Zimmerman,      ISO 
Jessie,  San  Francisco. 

Filed  June  2,  '13.     Dated  May   27,  '13. 
Excavation   and   grading  for  rear 
bulk   head  and   piers  completed.  .$600 

Completed    and  accepted 717 

Usual    35   days' 450 

TOTAL  COST,    $1767 

Bond,    $900.      Sureties,    B.    C.    Allyn    and 

N.   Andersen.     Limit,   30   days.     Forfeit, 

none.     Plans  and  specifications   filed. 


(2047)      NOS.        1345-1353        FILLMORE. 

Brick  work  on  S  side,  cross  wall  and 

around    entire    rear,    stock    room    to 

liave    concrete    floor,    partition    on    N 

side  stock  room,  etc  for  building. 

Owner Hale    Brosi,    Inc.,    5th    and 

Market,    San    Francisco. 
Architect  . .  .None. 
Contractor.  .J.     F.    Barrett    and    H.    H. 

Hilp,  Jr. 
Filed   June   2,   '13.   Dated   May   27,   '13. 

On    completion    7B% 

Usual    35    days 2.5% 

TOTAL  COST,  $1400 
Bond,  $700.  Surety,  American  Bonding 
Co.  of  Baltimore.  Limit,  20  days.  For- 
feit, none.  Plans  and  specifications, 
none. 


(2048)  NW  OCTAVIA  AND  CEDAR 
Ave  N  22xW  77-1.  Grading,  concrete, 
carpenter,  mill,  lath  and  plastering, 
roofing,  marble,  tile,  glazing  and  tin- 
ning for  three-story  and  basement 
frame  apartments. 


BUILDING  AND  INDUSTRIAL  NEWS 


OHiitT Liiigi    Solarl.    1427    Octavia, 

■   San   Francisco. 

Aicliilect  ...John   J.    Foley,   46   Kearny, 
San   Francisco. 

Contractor.  .F.  Fahy,  518  Noe,  S.  F. 

Filed  June  2,  '13.     Dated  May  22,  '13. 

Frame  up  and   roof  on $2011.25 

Brown    coated     2011.25 

Completed  and  accepted 2011.25 

Usual    35    days 2011.25 

TOTAL,   COST,    $8045.00 

Bond,    $4025.      Surety,    National    Surety 

Co.     Limit,    IGO    days   from   notification. 

Forfeit,   none.     Plans  and  specifications 

filed. 


(2049)      PAINTING,       STAINING       AND 
varnishing  on  above. 

Contractor .  .Henry  Kunst. 

Filed  June  2,  '13.     Dated  May  31,  '13. 
Building    coat     of    prime,     inside 

stained   and  shellac    $324 

Completed   and    accepted 324 

Usual    35    days 217 

TOTAL    COST,    $S65 

Bond,     $432,150.       Sureties,    John     Kunst 

and  J.  J.  Collins.     Limit.   151   days  after 

notification.      Forfeit,    none.      Plans   and 

specifications    filed. 


(2050)  NO.  244  POST.  Carpenter, 
plaster,  composition  ornament,  r 
liardware,  etc.,  for  alterations 
additions   to   loft   liuilding. 

Owner S.    &      G.    Gump      Co., 

Post,   San  Francisco. 

.Milton      Lichtenstein, 

Ellis,   San   Francisco. 

.L.   &   E.   Emanuel   Inc. 

12th,    San    Francisco. 

2,  '13.     Dated  June   2, 

Woodwork  delivered   

Completed   and   accepted 

Usual    35    days 

TOTAL  COST, 
Bond,  none.  Limit,  60  days.  Fo 
none.     Plans  and  specifications  file 


mill, 

ough 

and 


Architect  .  . 
Contractor. 
Filed  June 


111 

,,    144 

■13. 
.$900 
.  900 
.  600 
$2400 
rfeit, 


j   (2051)     W      POWELL    40    N      Jackson. 
Erect    concrete     foundation     only. 

'Owner Beth.   A.   M.   E.   Church. 

t  Architect  . .  .None. 

i  Contractor.  .J.  H.  Hjul,  Merchants'  Ex- 

!  change  Bldg.,   S.  F. 

I  COST,   $400 

1  


(2052)     NE  PERRY   200   SE   Third.  Re- 
pairs and  alter  present  building. 

Owner B.    Josephine    O'Neil. 

Architect  ...August  Nordin,  Mills  Bldg. 

San    Francisco. 
Day's   work.  COST,    $800 


(20153)      SE     BAKER     AND     FILBERT. 
Minor   repairs   to   store   and   dwlg. 

Owner Conrad    M.    Hoffmann,    2608 

Baker,   San   Francisco. 
None. 

H.       H.       Alexander,       2319 

Greenwich,    San    Francisco. 

COST,  $400 


Architect  . 
Contractor 


(2054)      S    TRUMBELL    175    W    Condon. 
One-story  and  basement  frame  dwlg. 

Owner Frank      W.      Mowatt,      3218 

26tli,   San  Francisco. 
None. 

Alexander,    Burlin- 


ATchltect 

•Contractor.  .W.    S 
game. 


COST,    $750 


12055)     N      GEARY    100      E    35tli      Ave. 
I      One-story  and  ba.^ement  frame  dwlg. 

I  Owner Delia     Warren,     ISth     Ave. 

'  and    Fulton,    San    Francisco 

j  Architect  . .  .None. 

1  Contractor.  .G.     S.    Wisman,     3341     Cle- 
ment,   San   Francisco. 

COST,  $600 


1211.-16)  |.;  TWENTY-NINTH  AVE  425 
S  Clement.  One  and  one-half-story 
frame  residence. 

Owner N.    .1.      Nelson,    4248      23rd, 

,  San    Francisco. 

Arcliitect  . .  .None. 

Day's    work.  COST.    $2000 


<2057)  E  SAN  BRUNO  250  N  19th. 
One-story  and  basement  frame  resi- 
dence. 

Owner G.    Cavaglleri,    593    Potrero 

Ave.,   San   Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $1250 


(2058)  E  SAN  BRUNO  225  N  19th. 
One-story  and  basement  frame  resi- 
dence. 

Owner G.    Cavaglleri,    1593    Potrero 

Ave.,    San    Francisco. 

Architect  .  .  .None. 

Day's    work.  COST,    $1250 


(2059)  E  SAN  BRUNO  200  N  19th. 
One-story  and  basement  frame  resi- 
dence. 

Owner G.    Cavaglleri,    593    Potrero 

Ave.,   San   Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $1250 


(2060)  W  DOLORES  53  S  21st  W  95x 
S  25.  Carpenter  and  mill  work,  lath, 
plaster,  brick  work,  grading  and 
concrete  work  for  two-story  and 
base.nent  flats. 

Owner C.    T.    O'Leary,    3874     24th, 

San  Francisco. 

Architect  ..  .John   J.   Foley.    46    Kearny, 
San  Francisco. 

Contractor.  .N.   A.   Carlson,   936   Potrero 
Ave.,    San    Francisco. 

Filed  June  3,  '13.     Dated  May  26,  '13. 

Frame  up  and  roof  on $1322.50 

Brown   coated    1322.50 

Completed  and  accepted 1322.50 

Usual    35    days 1322.50 

TOTAL  COST.   $5290.00 

Bond,   $2645.  Sureties,  A.  Goldenson  and 

A.  P.  Bowley.     Limit,  90  days.     Forfeit, 

none.      Plans    and    specifications    filed. 


(2062)  S  TWENTY-FOURTH  65  E 
Bryant  E  35-vS  80.  All  work  for  one 
story    theatre    building. 

Owner John    H.     Rippe.     24tii     and 

Bryant,    San    Francisco. 

Supt Thos.     Mitchell,     1370     Utah, 

San  Francisco. 
Contractor.  .Jacob  F.  Neilsen,  2350  Bry- 
ant, San  Francisco. 
Filed  June  3,  '13.     Dated  June  3,  '13. 

Rough  frame  up $752 

Plaster  finished    753 

Completed   and   accepted 7'52 

Usual     35     days 752 

TOTAL  COST.  $3010 
Bond,  $1300.  Surety,  The  Aetna  Acci- 
dent &  Lialiility  Co.  Limit,  120  days. 
Forfeit,  $5.  Plans  and  specifications 
nied. 

(2063)  S  GREENWICH  150  W  Larkin 
W  25xS  137-6.  All  work  for  two- 
story  and  basement  frame  fiats. 

Owner Mae  Marino,  Rinaldo  J.  and 

Ida  M.   Olivi. 
Architect  ...C.  O.  Clausen,  Phelan  Bldg. 

San   Francisco. 
Contractor.  .Ratto      &      Giannini,      232 

Hartford,   San   Francisco. 
Filed  June  3,  '13.     Dated  June  2,  '13. 

Frame   up $1190 

Brown    coated    1190 

Completed   and   accepted 1190 

Usual    3'5    days 1200 

TOTAL  COST,  $4770 
Bond,   $2400.     Sureties,  A.  Giannini   and 


.\.    Katto.        Limit,      70    days.        Forfeit, 
none.      Plans  and  specifications   liled. 


(2064)  NOS.  G42-644  SIXTH  AVE,  bet. 
Balboa  and  Cabrillo.  All  work  for 
alterations  ana  additions  to  make  a 
two-story    frame    building    (flats). 

Owner Emma   Fry,   Premises. 

.■\rcliitect  .  .  .None. 

Contractor.  .Mao  Killop  &  Hagsdale,  540 
Anza,   San   Francisco. 

I'iled  June  3,   '13.      Dated  May    20,  '13. 

Rough     frame    completed $650 

Plaster  on   650 

Completed      650 

Usual    35    days 650 

TOTAL   COST,    $2600 

Bond,      $1300.        Sureties,      Angus      and 

Emily    F.     McKillop.       Limit,     60     days. 

Forfeit,    none.   Plans   and   specifications 

filed. 


(2065)  EXPOSITION  SITE.  All  work 
for  construction  of  three  fire  sta- 
tions. 

Owner Panama-Pacific         Interna- 
tional      Exposition       Co., 
Service  Bldg.,  S.   F. 

Architect  . .  .None. 

Contractor.  .H.  Chase. 

Filed   June   3,   '13.      Dated    May    9,    '13. 

As  work  progresses 75% 

Usual  35  days 25% 

TOTAL   COST,    $37,781 

Bond,   $21,000.     Surety,   National   Surety 

Co.       Limit,     120     days.         Forfeit,       $25. 

Plans    and    specifications    filed. 


(2066)  EXPOSITION  SITE.  Construc- 
tion and  Installation  for  bunkers  for 
gravel  and  crus.hed  stone. 

Owner Panama-Pacific         Interna- 

:ional    Exposition    Co.,    .Ser- 
vice   Bldg.,    S.    F. 
Architect  . .  .None. 
Contractor.  .Pringle,      Dunn      Co.,      33S 

Pine,  San  Francisco. 
Filed  June   3,  '13.      Dated  May   26,  '13. 

As  work  progresses 715% 

Usual  35  days    25% 

TOTAL  COST,  $2341 
Bon<i,  $1500.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  30 
days  fro.-n  notification.  Forfeit,  $10. 
Plans  and  specifications  filed. 


(2067)      WITHIN    PRESIDIO      WITHIN 
an  area  dist  1200  to  1300  SE  of  pres- 
ent  greenhouse   knows   as   Tennessee 
Hollow.     All  work  for  lath  house. 
Owner Panama-Pacific        Interna- 
tional  Exposition   Co.,    Ser- 
vice   Bldg.,    S.    F. 
,\rchiteet  .  .  .None. 
Contractor.  .Gordon     Construction     Co., 

3008   Webster,  S.  F. 
Filed  June  3,  '13.     Dated  May  16,  '13. 

.■\s  work  progresses 715% 

Usual  35  days   25% 

TOTAL  COST,  $1995 
Bond,  $1250.  Surety,  American  Bonding 
Co.  Limit.  30  days  from  notification. 
Forfeit,  $10.  Plans  and  specifications 
filed. 


(2068)      EXPOSITION  SITE.     Plumbing, 
sewers,  water  and  gas  pipes  for  Man- 
ufacturers   Building. 
Owner Panama-Pacific.         Interna- 
tional   Exposition    Co.,    Ser- 
vice   Bldg,,    S.    F. 
.Architect  .  .  .None, 
Contractor.  .Wittman-Lyman     Co.,      341 

Minna.   San   Francisco. 
Filed  June  3,  '13.     Dated  May  28,  '13. 

As  work  progresses 75% 

Usual  35  days   25% 
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TOTAL  COST,  $17,!);!0 
lioiid,  $10,000.  Surety,  Massachusetts 
Homling-  &  Iiisuranre  Co.  I>lmit,  200 
(lays.  Forfeit.  $10.  Plans  and  specifi- 
cations tiled 

(2069)  SK     MUNICH      .AND       NAPLES. 
One-story  and   basement  frame   dwlg. 

Owner Arthur      G.      Duncan,      520 

Crocker  Bldg.,  S.  F. 

Architect  . .  .None. 

Contractor .  .Allen    Bros.,    45215    Mission, 
San    Francisco. 

COST,    $1S00 

(2070)  E   NINTH     AVE    50   N      Ortega. 
Alter   and    change   residence. 

Owner A.      H.    Johnson,      184S      9th 

Ave.,    San   Francisco. 

Architect  . .  .None. 

Contractor.  .Wm.    G.    Zupar,    1095    Mis- 
sion,   San    Francisco. 

COST,    $1200 


(2071)  SW  ARLINGTON  &  CHARLES 
One  and  one-half-story  and  base- 
ment  frame  dwelling. 

Owner W.    J.    Sullivan,    18    Arling-- 

ton,   San   Francisco. 
Architect  . .  .None. 

Contractor.  .Tho,mas       McCormick,       2.5 
"ladys,    San   Franlcsco. 

COST,   $1800 


(2072)  E  A'.gDOVER  101-5%  N  Ores- 
cent. One-story  and  basement  frame 
dwelling. 

Owner F.    R.    Webb,    2733    Mission, 

San    Francisco. 
-Architect  . .  .None. 

Sontractor.  .Stephenson    &    Parry,      222 
.  Raymond   Ave.,   S.   F. 

CO.ST,   $1900 


(2073)  E  TWELFTH  AVE  100  N  Cle- 
ment. Two-story  and  basement  frame 
(2)    flats. 

Owner D.     W.     Saylor,     272     12th 

Ave.,    San   Francisco. 
Architect  . .  .None. 

Co»-  ractor.  .Fred    Jloettger,     272     12th 
Ave.,   San   Francisco. 

COST,  $4700 


(2074)  W  FIiFTEENTH  AVE  279-3  N 
Clement.  Two  story  and  basement 
frame   dwelling. 

Owner.. F.  Nelson,  30  Presidio  Ter- 
race,   San    Francisco. 

Architect  . .  .None. 

Day's  work.  COST,  $2500 


(2075)  S  MARKET  SO  E  New  Mont- 
gomery. One-story  and  basement 
brick    store. 

Owner Wethered   Estate,   Berkeley 

Architect  ..  .Woodworth  Wethered,  18'2 
2nd,   San  Francisco. 

Day's   work.  COST,    $5000 


(2076)    NO.   C   BARTLETT  ALLEY.      Re- 
move  present    Iloor   and   lay   concrete 
floor. 
Owner Mar  Lin   Gut,   719^4    Sacra- 
mento,  San  Francisco. 
Architect  . .  .None. 

Contractor.  .F.    H.    Howard,    Geary    and 
Buchanan,    San    Francisco. 
COST,  $4'50 


(207,7)      E    LARKIN    112    N    Ellis.      One- 
story   and    basement    hrick    store. 

Owner U.    c.    Biggs,    550    Ciement, 

.San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $1900 


.\rcliitect  . .  .None. 
l>;iy's   work. 


COST,    $4  00 


(2079)  W  FIFTEENTH  AVE  154-1  N 
Clement.  Two-story  and  basement 
fra.iie   dwelling. 

Owner F.  Nelson,  30  Presidio  Ter- 
race,   San    Francisco. 

Arcliitect  .  .  .None. 

Day's  work.  COST,   $2500 


(20S0)  W  FIFTEENTH  AVE  179-3  N 
Clement.  Two-story  and  basement 
frame   dwelling. 

Owner F.  Nelson,  30  Presidio  Ter- 
race,   San    Francisco. 

Architect  . .  .None. 

Day's  work.  COST,   $2500 


(2081)  NE  BOWDOIN  lOG  NW  Silli- 
maii.  One-story  and  basement  frame 
dwelling. 

Owner L.       Mudrick,       05       Girard, 

San    Francisco. 

Arcliitect  .  .  .None. 

Day's   work.  COST,    $500 


(2082)      NE   O'FARRELL    &    WEBSTER 

Repair   stores. 
Owner C.    F.    W.    Vette,    1550    Fill- 
more,   San    Francisco. 
Architect  . .  .None. 

Contractor../      Petry,    336    Pierce,    S.    F. 
COST,    $1515  0 


(2083)      S    McALLISTEI:    15    W    Market. 

Galvanized   iron   marquise. 
Owner Dunn's    Buffett,    1104      Mar- 
ket,   San   Francisco. 
Arcliitect  . .  .None. 

Contractor.  .Guilfoy    Cornice    Wks.,    209 
Stb,   San   Francisco. 

COST,    $1000 


(2084)  B    CASTRO    35    S    19th.       Two- 
story  and  basement  frame   (4)  flats. 

Owner Benedict      Steinauer,      Cor. 

19th  and  Castro.  S.  F. 
Arcliitect  ..  .O.- E.   Evans,    2367   Mission, 

San   Francisco. 
Contractor.  .Carlson     &     Anderson,     382 

Eureka,  San  Francisco. 

COST,     $6000 

(2085)  NW    HAIGHT    AND    MARKET. 
Rat    proof   and    erect    concrete    walls. 

Owner Hotaling  Estate,  Mer- 
chants' Exchange  Bldg., 
San   Francisco. 

-Architect  . .  .None. 

Contractor.  .E.  Leiter  &  Sons,  Inc.,  303 
Sheldon  Bldg.,  S.  F. 

COST,   $1000 


(20S6)  W  FIFTEENTH  AVE  204-3  N 
Clement.  Two-story  and  basement 
frame   dwelling. 

Owner F.  Nelson,  30  Presidio  Ter- 
race,   San    Francisco. 

Arcliitect  . .  .None. 

Day's  work.  COST,  $2500 


(20IS7)  W  FIFTEENTH  AVE  229-3  N 
Clement  Two-story  and  basement 
frame   dwelling. 

Owner F.  Nelson,  30  Presidio  Ter- 
race,   San    Francisco. 

Architect  . .  .None. 

IJay's  work.  '  COST,  $2500 


(207S)      NO.       1683     SAN       JOSE       AVE. 
Raise,    repair    and   alter   dwelling. 


(20SS)  W  FlFTlOENT'J  AVE  254-3  N 
Clement.  Two-story  and  basement 
frane   dwelling. 

Owner F.  Nelson,  30  Presidio  Ter- 
race,   San    Francisco. 

Architect  . .  .None. 

Day's  work.  COST,  $2500 


(L'OSU)  SW  GEARY  -AND  STOCKTON. 
Install  electric  passenger,  elevator 
(gearless  traction  type). 

Owner Emina     G.     Butler,     Butler 

Bldg.,  San  Francisco. 
Architect  .  .  .None. 

Contractor.  .Van  Emon  Elevator  Co.,  54 
Natoma,     San     Francisco. 

COST,  $7500 


12090)      NO.    1753    GREENWICH    (rear). 
One-story  and  basement  frame  dwlg. 

Owner F.    Boicelli,   Premises. 

-Architect  ..  .Paul     P.    De    Martini,     451 

Columbus   Ave.,   S.  F. 
Day's    work.  COST,    $1800 


(2091)  NO.  761  TURK.  Cut  and  frame 
elevator  hatcli,  construct  pent  .house 
over  same,  install  automatic  eleva- 
tor and  install  wire  and  iron  doors 
to    same. 

Owner Geo.    B.   Elkins,    Premises. 

-Architect  ..  .A.    D.    Nicholson,    Whittell 

Bldg.,   San  Francisco. 
Contractor.  .Otto      Carson,    1461      Hyde, 
San    Francisco. 

COST,   $2700 


(2092)  N  O'FARRELL  112-6  W  Taylor 
W  2'5xN  87-6.  All  work  for  flve-story 
and  basement  reinforced  concrete 
building  with  basement   (apartments) 

Owner Andrew  Allen. 

-Arcihtect  .  .  .O.    R.    Thayer,    Merchants' 
National   Bank   Bldg.,   S.   F. 

Contractor.  .J.  B.  Reite  and  B.  R.  Hail- 
ing,   110  Jessie,   S.   F. 

Filed   June   4,   '13.     Dated   June   4,  '13. 

1st    floor    joists    set $3210 

Concrete    frame    finished 3210 

Brown    coated    3210 

Interior    finish    on 3210 

Completed   and   accepted 3210 

Usual    35     days 5350 

TOTAL  COST,   $21,400 

Bond,    none.      Limit,    12'5    days.      Forfeit, 

none.      Plans   and   specifications   tiled. 

(2093)  N  GEARY  137-6  E  Larkin  B 
47-6xN  137-6.  Brick  work,  terra  cotta 
flues  and  setting  of  1st  story  terra 
cotta  for  six-story  steel  frame  apart- 
ment building. 

Owner A.       F.       Schleicher,       1124 

O'Farrell,   San   Francisco. 
Arcihtect  ...Dunn     &    Kearns,     Monad- 
nock    Bldg.,    San   Francisco. 
Contractor.  .M.   A.   Finnila   and   A.   Sea- 
holm. 
Filed  June   4,  '13.     Dated  May   14,  '13. 

Brick  work  up  to  3rd  story $1000 

Brick  work  up  to  5th  story 2000 

Brick   work   completed    1200 

Terra   cotta   set    300 

Usual   35    days KOO 

TOTAL  COST.  $6000 
Bond,  none.  Limit,  30  days  after  steel 
frame  up.  Forfeit,  $10.  Plans  and 
specifications,   none. 


(2094)  ON  E  SIDE  EAST  ST.  OppI 
.iunction  of  South  end  Beale  Street 
with  E  end  Brannan.  All  work  for 
re-di'iving  of  two  outer  corner  cluster 
piles   at   Pier   34. 


twner . 


-Arcliitect 
Contractoi 


.Western      Paciflc      Railway 
Co.,   Mills   Bldg.,   S.   F. 
.None. 

.Healy-Tibbitts   Constr.   Co., 
9  Main,  San  Francisco. 
Filed  June   4,  '13.     Dated  May  23,  '13. 

On    completion    75% 

a«    <In>«    n»t«-r 2-3% 

TOTAL  COST.  $2188 
Bond.  $1119  1,  Surety,  Globe  Indemnity 
Co.  Liaiit,  Commence  30  days  after  ex- 
ecution of  contract  and  flnish  15  days 
thereafter.  Forfeit,  none.  Speclllca- 
tlons  only  filed. 
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FOWLER  HALL  OF  SCIENCE 
Occidental  College,  Cal. 


Myroii  Hunt,  Arcliitect 
Los  Angeles 
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WASHINGTON  GRAMMAR  SCHOOL 
Richmond,    Cal. 


L'  uis  Stone,  Architect 
Oakland  ei  Stockton 


Building  and  Industrial  News. 
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(JUDf,)  S  HUSH  1U7-C  V  Montgomery 
W  30  S  lOiS-l'^i  B  60  N  34-4%  W  30 
N  &S-9.  All  v^ork  for  alterations  and 
adclitions  to  inree-story  and  basement 
liullding-. 

Owner Barbara  Suter,     325     Bush, 

San    Francisco. 
Arcliitect  ..  .Henry      Sliermund,       Mills 

Bldg.,   San   Francisco. 
Contractor.  .Rueg-g  Bros.,   Pacific   Bldg., 

San    Francisco. 
Filed  June  4.  '13.     Dated  June  4,   '13. 

Completed  and  accepted 75% 

Usual  35  days 25% 

TOTAL  COST,  $2097.50 
Bond.  none.  Limit,  15  days.  Forfeit, 
i:(ne.     Plans  and  specifications  filed. 


(2096)      SW    FOURTH    AND    MARKET. 
Electric  sign. 

Owner S.  N.  Wood  &  Co.,  Premises. 

Architect  . .  .None. 

Coni'tractor.  .Moise-Klinkner     Col.,     1212 
Market,    San   Francisco. 

COST,    $500 


(2097)      W   FIFTH      AVE     215    N      Hugo. 
One-Story  frame  garage. 

Owner M.  Jones,  Premises. 

Architect  . .  .None. 

Contractor.  .L.    Arthur    &    Son.    1230    1st 
Ave.,    San    Francisco. 

COST,    $400 


(209S)      NOS.       1226-2S-30       WEBSTER. 
Repair    fire    damage. 

Owner Union  Trust  Co.,  Market  & 

Grant  Ave.,  S.  F. 
Architect  . .  .None. 

Contractor.  .Sass  &  Son.  64S  California, 
San  Francisco. 

COST,    $800 


(2099)  W  TAYLOR  137-6  S  Turk. 
Seven-story  and  basement  Class  "C" 
stores  and  .hotel. 

Owner Mrs.     Mary     A.     HefCerman, 

3605   20th,   San   Francisco. 
Architect  ..  .Beach,    Hefferman    &    Mat- 
tanovich,  Hewes  Bldg.,  S.  F. 
Day's  work.  COST,  $60,000 


I  (2100)      NW    ELLIS    AND    MASON.    Un- 

'  derpin  wall. 

i     Owner Jennie  M.  Blair. 

i  Architect  ...Wm.   Mooser. 

I  Contractor.  .Petterson   &   Persson,   Lick 

j  Bldg.,   San   Francisco. 

COST,    $400 


(2a01)  >1W  EIGHTH  AND  HOOPEiR. 
Two-story  frame   planing   mill. 

Owner G.  Windier,  41  South  Park, 

San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,   $2000 

(2102)  SW  NINTH  75  SE  Harrison  SW 
lOOxSE  75  M  B  44.  All  work  except 
elevator  and  painting  for  alterations 
and  additions  to  make  three-story 
ond  basement  Class  "B"  building. 

Owner Richard      I.    Whelan.      2015 

Webster,  San   Francisco. 

Architect  ..  .Welsh  &  Carey.  712  Mer- 
chants' Nat'l.  Bank  Bldg., 
San  Francisco. 

Contractor.  .Clark  &  Ludwig,  24  Cali- 
fornia,   San   BYancisco. 

Filed  June  5,  '13.     Dated   May  29,  '13. 
1st   fioor  rough  slabs  completed  .  $4000 
3d   floor   rough   slabs  completed.    3000 

Roof  slabs  completed 2500 

Elevator  shaft  and  3rd  floor  com- 
pleted        2500 

All  floors  and  stairs  completed..    3000 
Completed  and  accepted 3367.50 


Usual    :;3    days' 6123 

TOTAL  COST,  $24,490.50 
Bond.  $12,215.  Surety,  Guardian  Casu- 
alty &  Guaranty  Co.  Limit,  90  days. 
Forfeit.  $10.  Plans  and  specifications 
filed. 


(2103)  S  CLAY  S4-9  E  Stockton  E 
32-ui^.xS  75-6.  Steam  heating  system 
with  boiler  and  hot  water  storage 
tank  and  heater  for  four-story  and 
ba.-^ement  Class  "C"  hotel  building. 

Owner Jos.   B.,   Ardien  Eulalie  and 

Marie    Bauchou,      Care      G. 
Brown,     Supt.  Cal     Market, 
San  Francisco. 
.\rchitect  ..  .Herman    Barth,    12    Geary, 

San  Francisco. 
Contractor.  .John   G.    Sutton   &   Co.,    243 

Minna,   San  Francisco. 
Filed  June  5.  '13.     Dated  May  28,  '13. 

Work   roughed  in $405 

Completed   and   accepted 405 

Usual  35  days 270 

TOTAL  COST,  $1080 
Bond.  $640.  Sureties,  Peter  F.  Scott  and 
H.  M.  Van  Pelt.  Limit,  so  as  not  to  de- 
lay. Forfeit,  $5.  Plans  and  specifica- 
tions filed. 


(2104)    ALL  WORK  EXCEPT  HEATING 

and  elevator  machine  on  above. 
Contractor.  .Wm.    Little,    753    Sth    Ave., 

San  Francisco. 

Filed  June  5,  '13.     Dated  May  28,  '13. 

Concrete  walls  ready  for  1st  story 

floor  Joists  $3000 

1st    story    walls,    etc.,    up    ready 

for    2nd    floor   joists 1700 

2nd  story  walls  up  and  ready  for 

3rd  floor  joists 1000 

3rd  story  walls  up  and  ready  for 

4th    floor    joists 1000 

Brick  work  done  and  roof  on...    1500 

Interior    brown   coated 3500 

Standing  finish  on  and  doors  hung 

and  plaster  done 4000 

Completed   and   accepted 2846 

Usual  35  days 6182 

TOTAL  COST,  $24,728 
Bond.  $12,364.  Surety.  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  125 
days.  Forfeit,  $10.  Plans  and  specifi- 
cations filed. 


(2105)      ONE  AUTOMATIC  PASSENGER 
elevator   on   above. 

Contractor.  .B.  C.  Van  Emon,  235   First, 
San    Francisco. 

Filtd   June   5,   '13.     Dated  . 

Machine   delivered    % 

Elevator  running   14 

Usual   35   days Vt 

TOTAL  COST,   $1900 

Bond,  $950.     Surety,  National  Surety  Co. 

I^imit,  nonej     Forfeit,  none.     Plans  and 

specifications   filed. 


(2106)  E  POWELL  37-6  N  Jackson  N 
40xB  57-6.  Plumbing,  gas  fitting,  etc., 
for  three-story  and  basement  Class 
"C"   store  and   rooms. 

Owner J.  A.  Mackenzie. 

Architect  ...W.   H.   Crim  Jr.,   425   Kear- 
ny, San  Francisco. 

Contractor.  .H.  J.  Perazzi,  2237  Leaven- 
worth,  San   Francisco. 

Filed  June   5,  '13.     Dated  June   1,   '13. 

Roughed    in    $506.25 

Completed  and  accepted 506.215 

Usual  3-5  days 337.50 

TOTAL   COST,    $1350.00 

Bond.  $700.     Sureties,  J.  H.  Wright  and 

(Thas.  Laufter.     Limit,  10  days  after  2nd 

coat  plaster  on.     Forfeit,  $5.     Plans  and 

specifications  filed. 


(21U7)      F.XCXVATlCs,         CDNCRETE. 
reinforced     concrete,   iron   and     steel, 
carpenter  and   mill,   tinning  and   gal- 
vanized   Iron,    roofing,    glazing,    hard- 
ware, wall  beds,  latli   and  plaster,  ce- 
nientirg,  etc.,   on  above. 
Contractor.  .C.  A.  Jeffers  and  Tom  Lon- 
cono   (as   Latin  Constr  Co.) 
Filed  June  5,  '13.     Dated  June   4,  '13. 

3rd  story  Joists  on $2625 

Brown  crated   2625 

Completed    and   accepted 2625 

Usual    35    days 2G25 

TOTAL  COST,  $10,500 
Bond,  $5500.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  90  days 
Forfeit,  $15.  Plans  and  specifications 
filed. 


(210S)  N  TEHAMA  375  W  Fifth.  All 
work  for  two -story  and  basement 
frame   apartments. 

Owner Wilhelm   Kir.=ch   and   Marie 

Siemon. 

Architect  ..  .Jno.    F.    Haner,    3579    19th, 
San    Francisco. 

Contractor.  .Geo.    V.    McCausland,    4173 
23rd,  San  Francisco. 

Filed  June  5,  'li3.     Oated  June  2,  '13. 
Frames    up    and    roof    rafters    in 

place     $130a 

Brown   coated   and   rough   plumb- 
ing completed    1300 

Completed  and  accepted 1300 

Usual   »5   days 1300 

TOTAL  COST,   $5200 

Bond,    $2600.      Sureties,    E.    A.    Hoadley 

and    F.    A.   McCausland.      Limit,    70   days 

after   June    4.      Forfeit,    $5.      Plans   and 

specifications   filed. 

(2109)  S  TWENTY-SIXTH  125  E  Val- 
encia 30x75;  also  com.  at  pt  75  S  from 
S  26th  and  100  W  Bartlett  W  25x30. 
All  work  except  mantels,  grates, 
sliades,  finish  hardware  and  gas  fix- 
tures for  three-story  and  basement 
frame  fiats. 

Owner Jos.   and   Emilia   Lagomar- 

sino,  346  1  26th,  S.  F. 

Architect  . .  .None. 

Contractor.  .Giuseppe  &  P.  Carraro,   750 
'Felton.  San  Francisco. 

Filed  June  5,  '13.     Dated  April  22,  '13. 

Frame    up    $2125_ 

Brown  coated 2125 

Completed  and  accepted 2125 

Usual    35   days 2125 

TOTAL    COST.    $.'4500 

Bond.    $4258.      Sureties,    P.    Ferreri    and 

R.  Borrone.     Limit,  100  days  after  April 

SO.     Forfeit,  none.     Plans  and  specifica.- 

lioi.s   filed. 

NOTE: — 1st  report  April  21,  No.  1500. 


(2110)  N  ELLIS  97-6  W  Mason  W  40x 
N  60.  Steel  frame  construction  of  a 
s3ven-story  steel  frame  lodging  house 

Owner Charles    C.    Judson    Co.,    240 

Post,  San  Francisco. 
Arcihtect  ...W.  H.  Weeks,  75  Post,  S.  F. 
Contractor.  .Mortenson  Constr.  Co.,  21st 
and  Indiana,  San  Francisco. 
Filed   June   5,  '13.      Dated  June   3,   '13. 

Fire  escapes  accepted $800 

At  end  of  each  month 75% 

Usual  35  days 25% 

TOTAL  COST,  $8540 
Bond,  $4270.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  6  weeks 
after  arrival  in  S.  F.  Forfeit,  none. 
Plans  and  specifications  filed. 


(2111)      W    FIFTH    AVE    175    S    Judah. 
Two-story    frame    dwelling. 

Owner John  Rench,  1345  12th  Ave., 

San  Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,   $3000 


26 


(2112)  NO.  36  MACONDRAY.  Raise, 
add,  build  concrete  foundation  and 
porcli. 

Owner Christian  Zinsli,  769  Fran- 
cisco, San  Francisco, 

Arcliitect  . .  .Non.e 

Day's  work.  COST,  $700 
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(2113)      NO.     S17     SANSOME.       Add    one 
room    of   corrugated   iron. 

Owner Forbes    Estate,    Merciiants' 

Exchange   Bldg.,   S.   P. 
Architect  . .  .None. 
Day's   work.  COST,    $400 


(2114)      N\V  GRANT  AVE  &  MANILLA. 
Repair   and   alter   store. 

Owner Foster  &  Orear,  110  Sutter, 

San  Francisco. 
Architect  ..  .Alfred  H.   Jacobs,   110   Sut- 
ter,  San  Francisco. 
Contractor.  .Fred    Miller,     225     Dolores. 
San  Francisco. 

COST,    $500 


(2115)  N  CLEMENT  50  E  16tli  Ave. 
Two-story  and  basement  frame  resi- 
dence. 

Owner F.  Nelson,  30  Presidio  Ter- 
race, San  Francisco. 

.Architect  . .  .None. 

Day's  work.  COST,   $5000 


(2116)      W      LEAVENWORTH      S7-6      N 
Filbert.        One-story      brick      garage 
(private). 
Owner Dr.    H.    M.    Engle,    1140   Fil- 
bert,   San    Francisco. 
Architect  ...J.  B.  Ogborn,  non-certified, 

Richmond,    California. 
Day's  work.  COST,  $600 


(2117)  SE  FKANCnSCO  AND  GRANT 
Ave.  Concrete  foundation  and  cement 
floors. 

Owner Roma      Macaroni      Factory 

Co.,    Premises. 
Architect  ..  .J.  A.  Porporato,  619  Wash- 
ington,   San    Francisco. 
Contractor.  .Delucchi  &  Company. 

COST,    $500 


(211S)  SW  DEVISADERO  AND  OAK 
W  90xS  50  WA  517.  All  work  for 
alterations  and  additions  to  three- 
story  frame  building  into  stores  and 
flats. 

Owner Ri.chey  Riddell. 

Architect  ..  .O'Brien    Bros.,    Inc.,    Clunie 
Bldg.,  Sa.n  Francisco. 

Contractor.  .W.    H.    Bagge,    12S6    Stan- 
yan,  San  Francisco. 

Filed   June   6.  '13.     Dated  June  3,  '13. 

Old   partitions   removed $1140 

Stud  partitions  in  and  floored...    1140 
Exterior  &  interior  brown  coated'  1140 

Standing  finish   on 1140 

Completed   and   accepted 1140 

Usual    35   days 1900 

TOTAL  COST,   $7600 

Bond,    none.      Limit,    60    days.      Forfeit, 

$5.     Plans  and  specifications   filed. 


(2119)  S  BUSH  137-6  W  Powell.  Tin 
and  galvanized  iron  work,  no  roof 
flias/liing  InclucJed,  for  five-sitory 
apartment   building. 

Owner Walter  J.  O'Brien. 

Architect  . .  .O'Brien  Bros.,  Clunie  Bldg., 

San  Franicsco. 
Contractor.  .Guilfoy    Cornice    Wks.,    209 

Sth,  San  Francisco. 
Filed  June  C,  '13.     Dated  Mar.  31,  '13. 

On  1st  of  each  month 75% 

TOTAL  COST,  $1450 
Bond,  li'nit,  lorfelt,  none.  Specifica- 
tions   only   filed. 


iutorced  concrete  hotel  and  stores. 

Owner Prior  Estate  by  Macdonald 

&  Kahn,   Rialto  Bldg.,  B.  F. 
-Architect  ..  .Miller     &    Colmesnil,    Lick 

Bldg.,   San  Francisco. 
Contractor .  .Burns    Bros.,    725    Webster, 

San    Francisco. 
Filed  June  6,  '13.     Dated  June  4,  '13. 

On   10th   of   each   month 75% 

36    days    after 25% 

TOTAL  COST,  $1000 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 


(2121)      INSTALLATION       OF      STEAM 

heating  system  on  above. 
Contractor.  .Atlas   Heating  &   Ventilat- 
ing   Co.,    4th    and    Freelan, 
San  Francisco. 
Filed  June  6.  '13.     Dated  June  4,  'IS. 

Payments    same    as    above 

TOTAL  COST,  $1690 
Bond,  $S45.  Surety.  American  Surety 
Co.  Limit,  none.  Forfeit,  none.  Plans 
and  specifications  filed. 


(2122)  PLASTERING        WORK        ON 
above. 

Contractor.  .C.    C.    Morehouse,    Crocker 

Bldg.,    San    Francisco. 
Filed  June  6,  '13      Dated  June  3,  '13. 

Payments    same   as    above 

TOTAL  COST,  $10.S61 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 

(2123)  ELECTRIC  WORK  ON  ABOVE. 
Contractor.  .Butte  Eng.  &  Elec.  Co.,  6S5 

Howard,    San   Francisco. 
Filed  June   6,  '13.     Dated  June  5,   '13. 

Payments    same    as    above 

TOTAL  COST,  $18215 
Bond,  $91'5.  Surety,  National  Surety  Co. 
Limit,  forfeit,  none.  Plans  and  speci- 
fications filed. 


(2124)      ORNAMENTAL     IRON     WORK 

on  at)Ove. 
Contractor.  .Sartorius  Co.,  Inc.,  15th  and 

Utah,  San   Francisco. 
Filed  June  6,  '13.     Dated  June  6,  '13. 

Payments    same    as   above 

TOTAL  COST,  $2400 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications   filed. 


(2125)  N  FIFTH  AND  JESSIE  NW  75x 
NE  175.  Painting  for  seven-story  and 
basement     reinforced     concrete    hotel 


building. 


Owi 


Architect  .  . 
Contractor. 


.Jas.      B.    Lankershim,      Los 
Angeles     by   Macdonald     & 
Kahn,  Rialto  Bldg.,  S.  F. 
.Reid        Bros.,      California- 
Pacific   Bldg.,   S.   F. 
.Burns    Bros.,    725    Webster, 
San    Fi-ancisco. 
Filed   June  6,  '13.     Dated  June  4,  "13. 
On    ISt'h   of   each  imonth   as  work 

progresses    75% 

30  days  after,   balance $1350 

TOTAL  COST.  $5400 
Bond,  limit,  forfeit,  none.  Specifica- 
tions only  filed. 

(2126)      ORNAMENTAL      IRON     WORK 

on   above. 
Contractor.  .Sartorius  Co.,  Inc.,  i5th  and 

Utah,  San   Francisco. 
Filed  June   G,   '13.     Dated  June   6,  '13. 

On  loth   of  each  month ..      75% 

30  days  after,  bakince $950 

TOTAL  COST,  $3800 
Bond,  limit,  forfeit,  none.  Specifica- 
tions only  filed. 


Filed  June  6,  '13.     Dated  June  3,  '13. 

On  15th  of  each  month 75% 

30   days    $8534.75 

TOTAL  COST,    $34,139.00 

Bond,  none.     Limit,  75  days  from  filing. 

Forfeit,   none.     Specifications  only   filed. 


(2128)  S  OAK  156-3  W  Clayton  W  50x 
S  137-6.  Papering,  painting,  varnish- 
ing, etc.,  for  alterations  for  three- 
story   and  basement  apartments. 

Owner Robt.    Wieneke,    1655    Oak, 

San    Francisco. 
Architect  ..  .L.   'M.      Weismann   &     Son, 

Pacific  Bldg.,  S.  F. 
Contractor.  .Otto  Schultz  &  Co. 
Filed   June   6,   '13.      Dated   May   8,   '13. 

Outside   and   inside  primed $325 

1st  coat  of  interior  varnish   on...    325 

Completed   and   accepted 325 

Usual    35   days 325 

TOTAL  COST,  $1300 
Bond,  $650.  Sureties,  Sophie  M.  Sdhultz 
and  Julia  Wise.  Limit,  none.  Speci- 
fications only  filed. 


2129)  W  PALM  AVE  (Michigan  Ave) 
226-4  S  Euclid  (Riclimond  Ave)  S  33-4 
-xW  120.  Carpenter,  'mill,  stair,  labor, 
foundation,  artificial  granite,  marble, 
mosaic,  galvanized  iron,  electric, 
patent  chimneys.  hardware,  roof, 
brick,  tinning,  grading,  etc.,  for  two- 
story   and  ibasement   frame   residence. 

Owner Mrs.    C.    F.   W.   Weboer   Jr., 

71  3rd,  San  Francisco. 
Architect  ..  .L.    M.      Wiesmann,      Pacific 

Bldg.,   San  Francisco. 
Contractor.  .Jacob     Witzelsburger,     126 

Rousseau,   San  Francisco. 
Filed  June  6,  '13.     Dated  May  27,  '13. 

Frame  enclosed   $1775 

Brown  coated   1775 

Completed   and   accepted 1775 

Usual    35   days 1775 

TOTAL  COST,  $7100 
Bond,  $31550.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  90  days 
from  May  27.  Forfeit,  none.  Plans  and 
specifications  filed. 


(2130)  PLUMBING,  SEWERING,  GAS 
and  water  fitting  piping,  service  con- 
nections on  above. 

Contractor.  .George    Haub,    1945    Union, 
San    Francisco. 

Filed  June  6,  '13.     Dated  May   30,  '13. 

Rouglied  in   $370 

Completed   and   accepted 1S5 

Usual   35   days 185 

TOTAL  COST,   $740 

Bond,  $370.     Sureties.  Chas.  Schlesinger 

and   R.    Ringrose.      Limit,   forfeit,   none. 

Plans  and  specifications  filed. 

(2131)  PAINTING,  PAPERING,  TINT- 
ing  and  varnishing  on  above. 

Contractor.  .Fred   Wagner,    2iS30   Harri- 
son,  San  Francisco. 
Filed  June  6,  '13.     Dated  May  — ,  '13. 

Outside  and   inside  primed $345 

Completed   and   accepted 345 

Usoial   35   days 230 

TOTAL  COST,  $920 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 


(2120)      NE    EDDY   AND   MASON  N   55x 
W  82-6.     Painting'  for  seven-story  re- 


(21270      PLASTERING  ON  ABOVE. 
Contractor.  .C.    C.    Morehouse,    Crocker 
Bldg.,    San    Francisco. 


(2132)      SE  ELLIS  AND  JONES.     Tiling 

and   mosaic   work   for   building. 
Owner 'ihe   Board    Realty   Corpor- 
ation by  Brandt  &  Stevens, 
110  Jessie,    San   Francisco. 
Architect  ..  .Smitih      &        Stewart,       244. 

Kearny,    San    Franicsco. 
(-ontraclor.  .John   Petrovffsky. 
Filed  June  6,  '13.     Dated  Nov.  30,  '12. 

As    work    progresses 7.'i'!!. 

Usual  35  dajTS 25% 

TOTAL  COST,  $3485 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications,  none. 
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(2133)   NW  FILLM'OKE  &  KLLIS.   Erect 
3  metal   roof  signs. 

Owner The    Peninsula    R'lty      Co. 

Butler    Bldi'. 
Architect. .  .Mone. 

Contractor.  .J.   Clias.   Green,   273   Valen- 
cia   street. 

COST  $1000 


(2134).  SW   MADISON   50   NW   FELTON. 
One   story  base   frame  dwelling. 

Owner Erick    Evers,    1125    Kansas 

street. 
Arohitecit. .  .None. 
Day's  work. 

Cost,  $500 


(2135)      156     OOLUM'BUS     AVE.     Install 
stairs,    erect    arch,    remove    transom. 

Owner George         Kelley,         Hotel 

Ale.xander. 
Architect. .  .None. 

Contractor.  .Chas.  Coburn,   1621   Cal.   st. 
COST  $400 


(136)  E  EIGHTH  AVE  1T5  S  Cabrillo. 
Two-story  and  basement  frame  (2) 
flats. 

Owner Mrs.     Anna     R.  Marsh,     41S 

Raymond  Apmnts.  Franklin 
and  Market,  San  Francisco. 
.Architect  . .  .None. 
rOay's  work.  COST,  $400) 


(2137)      S  KIRKWOOD      275   E      Phelps. 

One-story  and  basement  frame  dwlg. 
Owner P.  W.  Montrouil,   25'5  Moul- 
trie, San  Francisco. 
Arcihitect  .  .  .None. 
Day's  work.  COST,  $1000 


(213S)     .SW   PERSIA      50      NW      Lisb   -i. 
One-story  and  basement  frame  dwlg. 

Owner W.      Karloski,      12S      Moris 

Ave.,  San  Francisco, 
j.rdhitcet  . .  .None. 
Day's  work.  COST,  $600 


(2139)      NO.   62   BRUCE  AVE.  One-Story 
and  basement  frame  dweilin- 

Owner L.   Levenberg,   Premises. 

Architect  . .  .None. 

Day's  work.  COST,  $500 


<2140)      W     FILLMORE,     bet     Lombard 
and  (Jtiestnut.     Uncompleted  work. 

Owner V.    D.    Vlrgilio    &    Co. 

Architect  . .  .None. 

Contractor.  .CSiIifornia  Steel  Monolithic 
Co.,  10th  and  Howard,  S.  F. 
Filed  June  7,  '13,     Dated  June  3,  '13. 
$1500   in   weekly   installments.... 

Usual   35   days- $2000 

TOTAL  COST.  $3500 
Bond,  $4060.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Liimit,  30  days 
after  June  9.  Forfeit,  none.  Plans  and 
specifications,  none. 


(2141)  N  JACKSON  114  E  Front  E  45 
N  60  W  20  N  60  W  25  S  120.  All  work 
lor  three-story  Class  "C"  lodging 
h«use  and  a  two-story  mill  building 
(stable). 

'Owner S.   Nathan. 

Architect  ...Wm.  Mooser.  Nevada  Bank 

Bldg.,    San    Francisco. 
Contractor.  .Petterson   &   Persson,   Lick 

Bldg.,   San   Francisco. 
Filed  June   7,   '13.      Dated  June   4,   '13. 

,      On  1st  of  each   month 7i5% 

;      Usual    35    days 25% 

TOTAL  COST,    $27,672 

{Bond,   $15,000.     Sureties,   H.   C.   Bennett 

I  ana  H.  L.  Petersen.       Limit,   120     days. 

Forfeit,    $20.      Plans    and    specifications 

fll«d. 


(2142)  SE  CLAY  AND  TAVLDI;  .><  Sll-:i 
.nE  30.  All  work  except  walls  beds, 
steam  heating,  hot  water  system,  fire 
escapes,  finish  hardware,  ligtiting 
fl.xtures,  window  shades  and  wall 
paper  for  three-story  and  basement 
apartment   and   store   building. 

Owner Jas.  Ward. 

Arcliitect  ...C.  O.  Clausen,  Phelan  Bldg 

San   Francisco. 
Contractor.  .Chas.   Coburn,      4030      20th, 

San   Francisco. 
Filed  June  7,  '13.     Dated  June  5,  '13. 

2nd    floor   joists   set $1950 

Frame    up    1950 

Brown    coated    1950 

.Standing  flnish   on 1 950 

Completed   and   accepted 1950 

Usual    35    days 3250 

TOTAL  COST,  $13,000 
Bond,  $6500.  Surety,  Massachusetts 
tsonding  &  Inusrance  Co.  Limit,  90 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


FIRE   LI»nT   REPORT. 


Applications  filed  with  the  Bureau  of 
Building  Inspection  during  the  past 
week  for  "Tear  Down'"  permits  in  the 
Fire  Limits. 

Symon  Bros.  No.  15  Spear  Street. 
One-story   frame. 

Symon  Bros.  Nos.  53-85  Market  St. 
One-story  frame. 

Symon  Bros.,  Nos.  5-25  Columbus 
Ave.     One-story  frame  . 

Hugh  McKevitt.  Nos.  523-25  Hyde 
Street.    One-story   frame. 

Symon  Bros.  Nos.  S-10-12  Sacra- 
mento Street.      One-story   frame. 

McCann  &  Johnson.  SE  8th  and 
Market  Streets.     One-story   frame. 


NOTICE      OP      1V01V-RBSP0NSIB1L.ITV. 


June  7,  1913— LOT  25  BLK  "I."  Mis- 
sion Terrace.  Mission  Terrace  Co 
as  to  improvements  on  leased  prop- 


COMPLETION  NOTICES, 
SAN  FRANCISCO. 


June  2,  1913 — SW  SIXTH  25  SE  Mis- 
sion SE  60xSW  75.  Edw  H  Mitchell 
to  Otis  Blev  Co May   22,   1913 

June  2,  1913— W  TENTH  AVE  150  S 
Marasnn  25x120.  George  Dingwall 
to   E  Nelson June   2,    1913 

June  2,  1912— W  FORTIETH  AVE  100 
N  Anza  N  25xW  120.  Michael  and 
Anna  Thell  to  W  C  Nicolaides  and 
F  Burghardt May    14,   1913 

June  2,  1913— W  WEBSTER  26  S 
Greenwich  25x85.  G  Monteverde  to 
Frank    Rossi May    29,    1913 

June  2,  1913— LOT  33  BLK  22,  Crock- 
er Est  Tract  Sub  No.  1.  Edward 
Eaniels  to  whom  it  may  concern 
June   2,   1913 

June  2,  1913 — E  FIRST  SO  S  Howard 
S  76-8i4xE  84.  Selby  Smelting  & 
Lead  Co  to  Chas  Deubel  &  Co.... 
May    29,    1913 

June  2,  1913^JSI  MISSION  91-8  E 
Main.  Mrs  E  N  Huntington  to 
Frank  Lindsay May  29,   1913 

June  2,  1913— E  BOUTWELL  289.60  N 
Silver  Ave  —  25  E  100  S  25  W  100. 
Herman  A  Mast  to  Stevenson  & 
Gowan    Completed   — 

June  2,  1913— ON  CALIFORNIA  ST. 
side  of  Blk  hded  by  California, 
Jones,  Sacramento  and  Taylor. 
Grace  Cathedral  Cpn  to  Forderer 
Cornice    Works May    28,    1913 


.liiiie  2,   1913— N  HENRY  96   W  Noc  W 

■  26xN  114.  C  S  Coiintcr  to  Wm  C 
llanieiion  &  Son May   31,   1913 

June  3,  1913— N  GREEN  23-2  E 
Larkin  23x70-714.  G  Barbagelata 
to  B  Pagano June  2,  1913 

June  3,  1913— N  MoALLISTER  1G4-9 
W  Van  Ness  Ave  W  S2-6xN  120, 
Albert  J  Frankhauser  to  L  G  Ber- 
gren  &  Son  and  Rainey  &  Phillips 
May    31,    1913 

June  3,  1913— E  COLE  52-6  S  17th  S 
25xE  100.  W  T  Behrens  and  R 
Behrens   to  M  C  Bench.. June  3,   1913 

Jcne  3,  1913 — NW  HOWARD  ''70  SW 
Tliird  SW  40xNW  SO.  Clara  Bib- 
bero  to  Frank  W  Whitney  &  Wm  T 
Davies  (Copartners  us  Whitney  & 
Davies) May    28,    1913 

June  3,  1913— NE  LAKE  AND  24TH 
Ave  E  70  N  90  E  10  NE  36.40  N  35 
W  90  S  160  Lots  16,  17  and  18  and 
W  Vi  of  15,  West  Clay  Pa'rk.  Hilda 
S  Newbauer  to  O  C  Holt. May  24,  1913 

June  3,  1913— W  ARGUBLLO  BLVD 
(First  Ave)  25  N  Hugo  N  50xW  95. 
Frederick  Krause  to  Wm  C  Hamer- 
ton  &  Son May  31,  1913 

June  4,  1913^N  SIXTEENTH,  bet 
Rhode  Island  and  De  Haro.  The 
West  Coast  Iron  Co  to  Mortenson 
Constr    Co June    3,    1913 

June  4,  1913^8  MARKET  &  BR.A.DY 
SW  75xSE  124.  Sierra  Investment 
Co   to  Harry  G  Graper.  .  .  June   2,   1913 

June  4,  1913— S  SACRAMENTO  40  E 
Franklin  E  40xS  S7-S14-  Max  and 
Dora  Kolander  to  F  G  Denke.... 
June    4,    1913 

June  4,  1913- W  TWELFTH  AVE  250 
S  Lake  S  25  W  120  N  25  th  to  beg. 
J  Freechtle  to  P  Tyler... June  4,   1913 

June  4.  '913 — NW  BUSH  AND  VAN 
Ness  Ave  N  60xW  100.  Jas  P 
Sweeney  to  J  J  Connolly  &  Son. . . . 
June  2,   1913 

June  4,  1913 — E  MANCHESTER  362-6 
N  Stoneman  18-9x80.  V  Cancilla 
and  Rose  C&ncilla  to  Tony  Agrusso 
and   S   Argrusso May   27,    1913 

June  3.  1913 — SW  CALIFORNIA  AND 
Leidejsdorff.  The  Insurance  Ex- 
change Inc  as  agents  to  Markle  & 
Roberts May   29,    1913 

June    5,    1913 EXPOSITION    SITE. 

Panima-P.iciflc  International  Ex- 
position Co  to  Healy-Tibbitts  Con- 
struction   Co June    2,    1913 

June  ,">,  1913 — E  GRANT  AVE  68-9  S 
Union  68-9x137-6.  G  A  and  B  Fino- 
cchio  and  S  Firpo  to  B  Pagano... 
May    5,    1913 

June  5,  1913— FREMONT  NOS.  191-193. 
Aaron  Levy  to  P  A  Klein. June  5,  1913 

June  5,  191^3- SE  PACIFIC  .<i  LARKI.V 
S  35xE  68-9.  Rousseau  Realty  Co 
to  whom  it  may  concern. June  4,  1913 

June  5,  1913 — NW  POST  &  TAYLOR 
W  60xN  30.  B  Hersch  &  B  Heskins 
to  Erode  Iron  Works.... May   26,   1913 

June  5,  1913— N  BUSH  8S-6  E  Jones. 
E  L  Hueter  to  Wm  H  Henning.... 
June   5,    19)3 

June  5,  1913 — NE  PINE  AND  JONE13 
N  S2-6xE  43.  Theo  J  Roche  to  C  P 
Moore    Bldg  Co June   4,    1913 

June  0,  1913— N  SUTTER  122-9  W 
Sansome  W  122-3xN  137-6.  Chas 
Holbrook  to  Mangrum  &  Otter.... 
May    31,    1913 

June  5,  1913 — S  MARKET  &  BRADY 
SW  75xSE  124.  The  Sierra  Invst 
Co  to  Frank  Malno May  24,   1913 

June  5,  1913— SW  GRANT  AVE  AND 
Harlan  Place.  A  D  Baldwin  to 
Mortensen  Constr  Co.... May  29,   1913 

June  6,  1913— SE  SEVENTEENTH  & 
Church   E   30xS   93.     J   C  Bernal   to 
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G  D  Patterson  Co June  5,  1913 

June  6,  1913— NW  BUSH  &  SANSOME 
N  137-6xW  67-6.  Standard  Oil  Co 
to  Roebling  Constr  Co,  May  24;  C 
C  Morehouse May  26,  1913 

.Tune  6.  1913— BL.K,  BPED  BY  ARMY, 
Valencia,  Duncan  and  San  Jose  Ave. 
St.  Luke's  Hospital  to  Holbrook, 
Merrill  &  Stetson  and  Edward 
jjgaly June   5,    1913 

June  6,  1913— ON  CALIFORNIA  ST. 
side  of  Block  bded  by  California, 
Jones,  Taylor  end  Sacramento. 
Grace  Cat'hedral  Corporation  to 
Taylor  &  Goericke June  5,  1913 

June  6,  1913— W  GRAND  VIEW  AVE, 
bet  22nd  and  Alverado  33x81-l.May 
C  Coburn  to  whom  it  may  concern 
May  31,  1913 

June  6,  1913— N  SACRAMENTO  200  E 
Drumm  N  59-9xE  25.  Union  Pacific 
Salt  Co  to  A  M  Wallen..May  29,   1913 

June  6,  1913— S  BRYANT  AND  ZOE 
SW  123xSB  160.  Shreve  &  Co  to 
Clinton  Fireproofing  Co.  .May  29,  1913 

June  6,  1913— W  KEARNY  117-6  S 
Union    20x80.      Luigi    Silvestri    and 

Vincinzo   Dito   to  F  C  Ameroso 

June   5,   1913 

June  7,  1913— N  EIGHTEENTH  75  E 
Arkansas.  Francisco  Maggi  to  B 
W  Demarais June  2,  1913 

June  7,  1913— NW  SACRAMENTO  & 
Powell  N  52xW  91-6.  Clay  M 
Greene,  Wm  Greene,  Frances  M 
Greene,  Ursula  Greene  Sawyer  to 
Golden  Gate  S  &  O  I  Wks.May  30,  '13 

. -4 

LIENS  FILED. 


OAKLAND  AND  ALAMEDA 
COUNTY. 


San  Francisco. 

May  29,  1913 — LOT  527  Gift  Map  No. 
3.     John   Hoeppen   vs   Mary   Staehli 

$37.50 

June  2,  1913— W  BAKER  100  S  Ful- 
ton   S    25xW    125.,   John    CassaretlQ 

vs  F  Peterson $62 

June  3.  1913— E  SECOND  AVE  325 
S  Balboa  (B)  S  25xB  120.  Louis 
Helblng  vs  John  and  Amanda  Her- 
mann     $20.90 

June  3,  1913— E  TWELFTH  AVE  175 
N  Noriega  N  25xE  120.  R  S  K  Mac 
Millen    vs   "Joe    Francis    and    J    W 

Wright     $641 

June  4.  1913- W  LISBON  125  N  Per- 
sia W  lOOxN  100.  Mission  Lumber 
Co  vs  Atlas  Home  Ma,kers  and  L  R 

French      $186.25 

June  4,  1913 — W  DIAMOND  61.36  N 
Arbor  N  30.01xW120;  Lot  6  Add'n 
to  Castro  St.  Add'n  and  Glen  Park 
Terrace.      Frank    H    De    Guerre    vs 

Mrs  Jean  and  J  W  Cochran $'50 

June  4,  1913— S  BUSH  82-6  W  Powell 
W  27-6xS  137-6.  William  G  Gil- 
tnour  vs  G  W  Bishop  &  J  A  Duarte 
(Bishop    &    Duarte)    and    Isabel    B 

Mouser    $1750 

June  5,  1913— W  LISEONI  125  NE 
Persia  Ave  NE  100x100.  B  Segal, 
$21;  B  Hays,  $38.50;  B  Schroyer,  $7; 
B  McHugh,  $38.50;  Chas  Brunzell, 
$27.50;   Ed  Holsworth,   $21  vs  Atlas 

Home  Makers   of  S  F 

June  6,  1913— E  24TH  AVE..  195  N 
Lake,  N  3.".xE  90.  A.  Jensen  vs. 
Rose  and   Henry  Mauser  and  O.   B. 

Arthur    $288.27 

9 

ABANDONMENT   OF  HOMESTEAD, 

June  2,  1913— S  SIXTEENTH  &  E 
Filbert  S  33.17xB  100,  Okd.  Fred- 
erick  and   Annie  M  Osborn 


APARTMENT  HOUSE — 3  story  and 
base,  frame,  $23,000.  Oakland,  Cal. 
Architects,  Thomas  &  Oliver,  Pantages 
Theatre  Bldg.,  Oakland.  Owner,  Annie 
M.  Spellman.  The  building  will  be 
erected  at  the  corner  of  25th  street 
and  Telegi-aph  avenue,  and  will  be  ar- 
ranged for  stores  on  the  first  floor  and 
42  roomis  on  the  upper  two  floors. 
Suites  will  consist  of  two  and  three 
rooms  with  private  bath.  Interiors 
will  be  finished  in  pine  with  some  hard- 
wood panels.  A  central  heating  system 
will  be  installed.  Bath  rooms  will  be 
finished  in  cement  plaster.  All  suites 
will  have  wall  beds.  Exterior  of  the 
building  will  be  covered  with  pressed 
brick  and  cement  plaster  on  metal 
lath.  Construction  will  be  handled  by 
E.  Sommarstrom,  302  East  latli  street, 
and  is  to  be  done  by  Day  Labor. 

APARTMENT  HOUSE — 3  story  and 
basie,  frame,  $15,000.  Oakland.  Cal.  Ar- 
chitect, J.  H.  Boehrer.  Delger  Bldg., 
Oakland.  Owner.  Mrs.  Virginia  Remil- 
lard.  Supt.  A.  Degault,  Delger  Bldg.. 
Oakland.  The  building  will  be  erected 
on  22nd  street  east  of  Grove,  and  has 
been  arranged  to  contain  six  suites  of 
two  rooms  and  bath.  Interior  finish 
will  be  of  pine  with  some  hardwood 
veneer.  Bath  rooms  will  be  finished  in 
cement  plaster  and  tile  wainscot.  A 
central  heating  system  or  gas  radiators 
will  be  installed.  All  suites  will  be 
equipped  with  wall  beds.  The  exterior 
of  the  building  will  be  covered  with 
rustik?.  Plans  are  complete  and  tlie 
work   will  be  done  by   Day  Labor. 

APARTMENT  HOUSE — 6  story  and 
base,  brick  and  steel,  $70,000.  Oakland, 
Cal.  Architect,  Charles  W.  McCall, 
Central  Bank  Bldg.,  Oakland.  Owner's 
name  withhela.  This  building  will  be 
erected  at  the  corner  of  12th  and  Grove 
streets  and  is  to  cover  an  area  of  50x 
100  feet.  There  will  be  seven  stores 
on  the  ground  floor  while  upper  floors 
will  be  divided  into  96  rooms,  ar- 
ranged in  two  and  three  room  suites 
with  private  bath  rooms.  .Plans  pro- 
vide for  steam  heat,  elevator  service, 
wall  beds,  a  vacuuui  cleaning  system 
and  hot  water  supply.  Interior  finish 
will  be  of  pine  and  hardwood.  Bath 
rooms  will  be  finished  in  cement  plas- 
ter and  tile  wains«?ot.  There  will  be 
patent  store  fronts.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  and  terra  cotta,  Plans  are  now 
being  prepared. 

APARTMENT  HOUSE^3  story  and 
base,  frame,  $25,000.  Oakland,  Cal.  Ar- 
chitect, George  L.  Streshley,  Lick  Bldg., 
i^.  P.  Owner's  name  withheld.  The 
building  has  been  mentioned  in  these 
columns  before  when  the  architect  was 
first  commissioned  to  prepare  plans 
The  building  will  contain  a  number  of 
two  and  three  room  apartments  on  the 
upper  floors  and  stores  on  the  first 
fioor.  Interior  finish  will  be  of  pine 
with  some  elm  panels.  There  will  be 
steam  heat.  All  suites  will  have  pri- 
vate bath  rooMis  and  wall  beds.  A  hot 
Water  saipply  will  •  be  installed.  Bath 
rooms  will  be  flnisihed  in  cement  plas- 
ter. The  exterior  of  the  building  will 
probably  he  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  figures  are  to  be  called  for  at  once. 
RESIDENCE  —  2  story  and  base, 
fr<xmt'.  $3,600.  Piedmont,  Alameda  Co., 
Cal.  Architect.  W.  H.  Judson,  Alhany 
Bldg.,    Oakland.      Owner,    Mr.    Embury. 


The  house  has  been  designed  for  a 
seven-room  dwelling  with  all  modern 
conveniences.  The  interior  will  be  fin- 
ished in  pine  and  hardwood  with  hard- 
wood floors  in  the  living  room,  dining 
room  and  reception  hall.  There  will  be 
furnace  heat  and  open  fire  place.  Man- 
tel will  be  of  brick.  Tile  will  be  used 
in  the  hath  room  and  kitchen.  The  ex- 
terior of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  now  being  prepared  for  the 
work. 

RESIDENCE  —  2  story  and  base, 
frame,  $8,000.  Livermore,  Alameda  Co.. 
Cal.  Architect,  none.  Owners,  Coast 
Manufacturing  and  Supply  Co.  and  T. 
W.  Norris.  The  dwelling  will  be  erected 
on  property  adjacent  to  the  new  plant 
of  the  company.  Interior  will  be  fin- 
ished in  pine  and  hardwood.  Plans 
provide  for  furnace  heat  and  open  fire 
placesi  Mantels  will  be  of  brick.  Tile 
will  be  used  in  the  bath  rooiins  and 
kitchen.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
■figures  are  now  being  taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $5,000.  Berkeley,  Alameda  Co.. 
Cal.  Architect,  none.  Owner,  Louis 
Engler.  2721  Haste  St..  Berkeley.  The 
dwelling  has  been  designed  for  a  nine- 
room  house  with  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
throughout.  Some  hardwood  floors  are 
specified.  Plans  provide  for  furnace 
heat  and  an  open  fire  place.  Mantel 
will  be  of  tile.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster.  Plans  are  in  the  hands 
of  the  owner  and  the  work  will  be  done 
by  Day  Labor.  He  is  now  purchasing 
all   materials. 

BUNGALOW  —  1  story  and  basr, 
frame,  $2,100.  Fruitvale.  Alameda  Co.. 
Cal.  Architect,  W.  H.  Judson,  Albany 
Bldg.,  Oakland.  Owner,  Mr.  Hauter- 
mann.  The  dwelling  has  been  designed 
for  a  five-room  house  with  batli.  Inte- 
rior finish  will  be  of  pine  throughout. 
Hardwood  floors  will  be  used  in  two 
rooi.Tis.  There  will  be  a  large  open  fire 
place  in  the  living  room  with  brick 
mantel.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
d%velling  will  be  covered  with  rustic. 
Plans   are   now  being  prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,500.  Oakland,  Cal.  Architect, 
none.  Owners.  United  Home  Builders, 
1762  Broadway,  Oakland.  The  dwelling 
will  be  erected  on  4th  avenue,  and  has 
been  designed  for  a  seven-room  house 
with  bath.  Interior  will  be  finished  in 
pine  and  some  hardwood  panels.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms'.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  brick  and  tile.  Tile  will  be  used 
In  tlie  bath  room  and  kitchen.  An  au- 
tomatic water  heater  will  be  Installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
A  vacuum  cleaning  system  is  also  spe- 
cified. Plans  are  cdnplete  and  the 
work   will  be  done  by   Day   Labor. 

RESIDRNC'B  —  2  story  and  base, 
frame,  $18,000.  Livermore.  Alameda  Co., 
Cal.  Architect,  none.  Owners.  Coast 
.MfK.  and  Supply  Co.,  and  Albert  M. 
Merritt.  This  dwelling  is  to  contain 
twelve  rooms,  baths  and  sleeping  porch. 
Interior  will  he  fini.'^hed  in  pine  and 
hardwoods.  Hardwood  floors  will  be 
used  In  the  principal  rooms.  Plans 
provide  for  furnace'  heat  and  open  tire 
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places.  Mantels  will  be  of  brick  and 
tile.  An  automatic  water  beater  will 
le  Installed.  Batb  rooms  will  be  fln- 
isi:ied  in  tile.  Tbe  exterior  of  tlie  house 
will  lie  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
lifTure-s  are   now  being  taken. 

IlEiSIDENCB  —  2  story  and  base, 
frame.  $3,000.  Berkeley,  Alameda  Co., 
Cal.  Architect,  none.  Owner,  Peter 
KredrickFon.  3021%  Fulton  St.,  Berke- 
ley. The  dwelling-  ha«  been  designed 
for  a  six-room  house  with  bath  and 
sleeping  porch  and  will  be  erected  on 
Yolo  street.  Interior  finish  will  be  of 
pine  and  Iiardwood.  Hardwood  doors 
will  be  used  in  the  living  room,  dining 
roa.n  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  place. 
-Mantel  will  be  of  brick.  Tile  will  be 
used  in  the  bath  room  and  kitchen. 
Exterior  of  the  house  will  be  covered 
witli  cement  plaster  on  metal  lath. 
Plana  are  complete  and  the  work  will 
be   done    by    Day  Labor. 

RESIDENCE  AND  GARAGE— 1  story 
and  base,  frame,  $6,000  and  $1,000.  San 
Leandro,  Alameda  Co.,  Cal.  Architects, 
Newsom  &  Dixon,  S12  Broadway,  Oak- 
land. Owner,  Mr.  Merrill.  The  dwell- 
ing will  be  erected  in  Broadmoor,  and 
Iras  been  designed  for  an  eight-room 
liungalow  with  baths  and  sleeping 
porch.  A  one-story  frame  garage  will 
lie  erected  at  the  rear  of  tlie  lot.  Inte- 
rior finish  oif  the  residence  will  be  of 
pine,  wiliite  enamel  and  hardwood. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  Plans  provide  for 
furnace  he^at  and  open  fire  places.  Man- 
tels win  be  of  tile  and  brick.  Bath 
rooms  will  be  finislied  in  tile.  There 
will  be  an  automatic  water  heater  in- 
stalled. Exterior  of  both  the  resi- 
dence and  garage  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  wo  '-  will  be  done  iby 
Day  Labor.  , 

-MUSEUM  AND  OFFICE  ADDITION— 
Frame  construction.  Cost  not  stated. 
Oakland,  Cal.  Architect.  John  J.  Dono- 
van. Security  Bank  Bldg..  Oakland. 
Owners.  City  of  Oakland.  Plans  for  the 
removal  of  the  present  office  building 
to  a  new  location  and  for  the  construc- 
tion of  new  foundations  for  the  same 
and  for  the  construction  of  a  one-story 
frame  addition  to  the  present  Public 
Museum  building  have  been  completed 
and  figures  are  now  being  called.  Bids 
will  be  opened  on  June  12th  by  the 
Library  Directors.  Plans  can  be  se- 
cured from  Supervising  Arcliitect  Don- 
ovan. An' official  proposal  for  tlie  work 
appears  in  this  issue. 

FL.\TS — 2  story  and  base,, frame.  Cost 
not  stated.  Oakland,  Cal.  Architect, 
Henry  Sliermund,  Mills  BIdg.,  ?  F. 
Owner.  J.  B.  Cabana.  The  building  will 
be  erected  at  the  corner  of  East  14th 
street  and  9tli  .avenue  and  will  cover 
an  area  of  50x100  feet.  There  will  be 
four  stores  and  entrance  on  the  first 
floor.  Upper  floor  will  be  arranged  for 
four  flats  of  three  and  four  rooms'  eacli 
with  private  batli.  Interior  finish  will 
be  of  pine  and  Iiardwood  with  hard- 
wood floors  in  the  principal  roo'ais. 
Bath  rooms  will  be  finished  in  tile. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  Patent  store  fronts 
are  specified.  Exterior  of  the  building 
will  be  covered  witli  V  joint  rustic. 
Plans  are  complete  and  figures  are  now 
being  taken. 

STATIO?^S— 1  ttory,  frame,  $l.,-.on. 
Ban  Leandro,  Alameda  Co.,  -Cal.  Archi- 
tect. W.  H.  Judson.  Albany  Bldg.,  Oak- 
land.     Owners,     Broadmoor    Tract.       A 


small  station  Is  to  lie  erected  at  tlie 
main  entrance  to  the  tract  at  once.  De- 
sign is  in  he  Mission  s>tyle.  Bids  are 
now  being  taken  for  the  carpentry 
work,  plastering,  sheet  metal  work, 
plumliing,  painting,  mill  work  and  elec- 
tric work.  Mr.  Judson  will  let  all  con- 
tracts   separate. 

OFIi'ICE  BUILDING  —  2  story  and 
liase,  frame.  Cost  not  stated.  Liver- 
more,  Alameda  Co.,  Cal.  Architect, 
none.  Owner,  Coast  Mfg.  and  Supply 
Co.,  Livermore.  A  two-story  office 
building  is  about  to  be  erected  on  the 
property  of  the  Coast  Mfg.  and  Supply 
Co.  at  the  site  of  their  new  plant.  In- 
terior will  be  finished  in  pine  through- 
out with,  .o'ome  maple  floors.  There  v/ill 
be  a  central  heating  system.  Exterior 
of  the  building  will  be  covered  with 
rustic.  Plans  have  been  completed  and 
the  work  will  lie  done  by  Day  i-.abor. 
The  owners  are  now  purchasing  all  ma- 
terials. 


Building  Contracts  Awarded 
Oakland. 


No. 

1719 
1720 
1721 
1722 
1723 
1726 
1727 
1729 
1730 
1731 
1T32 
1733 
1734 
173S 
1739 
1741 
1749 
IT.iO 
1752 
1753 
1754 
1755 
1756 
1757 
1764 
1765 
1766 
1767 
176S 
1769 
1770 
1771 
1777 
I77S 
1779 
17.S0 
]7,S1 
1TS2 
17.S4 
I7S5 
17S6 
17SS 
17S9 
1790 
1791 
1792 
1793 
1794 
1793 
1796 
1797 


Owner                    Contractor  Amt. 

Carman     Carman  20100 

Walters    Dunbar  2250 

Union    Ice     Williams  500 

Cames     MacGregor  400 

Nail      Nail  500 

Damaurette    Lassen  2100 

Remillard     Legault  115000 

Downey     Havs  1400 

Miller     Whitford  3500 

Glover     Werum  2000 

Dean     MacGregor  4850 

Hinch     HInch  2500 

Whalen     Whalen  2500 

York      Kinnev  2500 

Sullivan     Plittner  6262 

WOW   ■ Leiter  9967 

Valentine     Valentine  500 

Arena     Meek  550 

Kemp     Kemp  2000 

Hinch     Hinch  2500 

Spellman     .  .'Soramarstrom  23000 

Adams    Saxton  3S4is 

Connors     Bartlett  6000 

Verzic     Williams  S7o0 

Masshurg     Massburg  2000 

Williams     Williams  1560 

Marcus     Barnett  1050 

Marcus     Barnett  1050 

Morris     Morris  ' 

Pleiffer     Angell  1950 

Rowland     Litton  :<("> 

Heeseman     Baccus  50000 

Killensburger.  .     Lundberg  400 

Keane     Keane  2000 

Proudy     Proudv  1600 

■Marzo    Legris  400 

Nygran       Peterson  2000 

Hambleton     Owner  1600 

Norcross     Nichols  7436 

Hoffman    Baccus  3900 

Mitchell      MacGregor  5179 

Broadwell     Broadwell  400 

Schulze      Schulze  1500 

Miller     Horton  1000 

'Sutler      Butler  2500 

Stiffen     Steffen  1)00 

Coit coit  2000 

Sheridan      Sheridan  2400 

Root      Jefferds  400 

Pf''ang     Pfrang  250O 

Pfrang     Pfrang  2500 


(1719)      E    PARK      AVE    50    S      E-16th. 

Oakland.      One   and   one-half-story   6- 

room  dwelling. 

Owner s.  Carman,  Fruitvalc. 

Architect  . .  .None. 

Days  work.  COST,    $2000 


(172v,  vV  THIRTY-EIGHTH  AVE  300 
N  Santa  Rita,  Oakland.  One-story  5- 
room  dwelling. 

Owner E.  P.  Walters,   2398  E-24th, 

Oakland. 
-Xrchitect  . .  .None. 

Contractor.  .S.    H.   Dunbar,    2398    E-24tli, 
Oakland. 

COST,    $2230 


bert,   Oakland.     One-story  1-room  Ice 
storage  room. 

Owner Union     Ice    Co.,     354     Pino, 

San  Franlcsco. 
Architect  . .  .None. 

Contractor.  .J.     N.     Williams,     San     Le- 
andro. COST,   $500 


(1722)  NO.    508    FRANKLIN,    Oakland. 
Repairs. 

Owner F.   Cames,    5873    San    Pablo 

Ave.,  Oakland. 
Arcliitect  . .  .None. 
Contractor.  .C.  M.   MacGregor,   470   13th, 

Oakland. 

COST,   $400 

(1723)  NO.     3424     SAN     PABLO     AVE., 
Oakland.      Addition. 

Owner Geo.   C.   Nail,     4320     Salem, 

Emeryville. 
Arcliitect  . .  .None. 
Day's    work.  COST,    $500 


(1726)  LOT  30  BLK  "D"  Map  Evoy 
Tract,  Oakland.  All  work  for  two- 
story    building. 

Owner Mary  Damaurette,   Oakland 

Architect  . .  .None. 

Contractor.  .Lassen   Bros.,   4190   Shaffer 
Ave.,   Oakland. 

Filed  June  2,  13.     Dated  May  31,  '13. 

Frame    up    i/^ 

Plastering    completed     J^ 

Finish    on    14 

Usual    35    days ^ 

TOTAL  COST,   $2100 

Bond,   none.     Limit,   60  days  after  June 

2.     Forfeit,  $1.     Plans  and  specifications 

filed. 


(1727)  W  TWENTY-SECOND  86  E 
Grove.  Oakland.  Three-story  36- 
room    apartments. 

Owner Mrs.     Virginia      Remillard, 

1575    Webster,    Oakland. 
Architect.  ..J.       H.       Boehrer,      Delger 

Bldg.,    Oakland. 
Contractor.  .A.    Legault,    Delger     Bldg., 
Oakland. 

COST,  $15,000 


(1729)  W  FIFTIETH  AVE  166  S  E- 
14th,  Oakland.  One-story  5-roo.u 
dv.elUng. 

Owner C.    Dowing,    2026    Chestnut, 

Oakland. 
Architect  . .  .None. 

Contractor.  .J.   A.    Hays,   2022   Chestnut, 
Oakland.  COST,  $1400 


(1730)  S  FORTY-SECOND  600  E  Tele- 
graph Ave.,  Oakland.  Two-story  10- 
room  flats. 

Owner Dr.   W.   H.   Miller,   463   41st, 

Oakland. 
.Architect  . .  .None. 
Contractor.  .W.    T.    Whitford,    415    42nd, 

Oakland. 

COST,  $3500 

(1731)  NW  THTI^TY-FIFTH  AVE  cSt 
Alexander  Court.  Oakland.  One-story 
five-room   dwelling. 

Owner J.  J.   Glover,   852   33rd  Ave., 

Oakland. 

.". rchitect  . .  .None. 

Contractor.  .A.    F.    Werum,    3498    Foot- 
hill   Boulevard,    Oakland. 

COST,  $200(1 


(1721)      N  TWENTY-SECOND  30  E  Fil- 


(1732)  SE  V.\LLE  VISTA  AND  SUN- 
ny  Slope.  Oakland.  Two-story  S- 
room   dwelling. 

Owner W.    E.    Dean.    Bacon   Block, 

Oakland. 
-\ rchitect  . .  .None. 

Contractor.  .C,   M.   MacGregor,   470   13th, 
Oakland. 

COST,   $4850 
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Bund,    limit,    forfeit,    none.      Plans    and 
.specifications  filed. 


Get  It  Frorrt  Bacon 


11749)      NO.    2036    THIRTEENTH    AVE., 
Oakland.     Alterations. 

Owner H.  H.  Valentine,  1719  Santa 

Clara  Ave.,   Alameda. 
.Arcliitect  . .  .None. 
D-ay's   work.  COST,    $500 

(1750)      NO.    S2S   BROADWAY,   Oakland. 
Alterations. 

Owner S.  Arend,  Premises. 

-Vrchitect  . .  .None. 

Contractor.  .T.   H.   Meek   Co.,    1157   Mis- 
sion,   San    Francisco. 

COST,    $550 


"A  Mix  a  Minute" 
BIG-AN-LITTLE  BATCH  CONCRETE  MIXER. 

Ju^  the  thing  for  mixing  concrete  for  foundations, 
bridges,  walls,  culverts,  etc. 

O 

The  Best  in  Contradtors  Equipment 
O 

EDWARD  R.  BACON  COMPANY 

38-40  NATOMA  STREET 
Telephone  Sutter  1675  San  Francisco 


(1733)  S  PLEASANT  VALLEY  243  E 
Piedmont  Ave.,  Oaklana.  One-story 
5-room   dwelling. 

Owner J.  T.  Hindi,  1342  Broad- 
way,   Oakland. 

Arcliitect  . .  .None. 

Day's  work.  f^OST,  $2500 


Usual    35    days Vi 

TOTAL,  COST,  $5262 
Bond,  $2700.  Surety,  Southwestern 
Surety  Ins.  Co.  Limit,  90  days  from 
June  4.  Forfeit,  $10.  Plans  and  speci- 
fications  filed. 


(1734)      N  FORTY-THIRD  200  E  Grove, 

Oakland.      One-story    5-room    dwlg. 
Owner J.    P.    Wbalen.    1542    Broad- 
way,  Oakland. 
Architect  . .  .None. 
Day's   work.  COST,   $2500 


(173S)      W    JAMES   AVE    324    N    Clifton 
Oakland.     One-story   7-room  dwlg. 

Owner O.  S.  York,  San  Francisco. 

Architect  . .  .None. 

Contractor.  .C.    H.    Kinney,     5788     Vin- 
cente,    Oakland. 

COST,   $ 


00 


(1739)      BOUNDED    ON    N    BY    COUNTY 
Road  No.   1434,   E   hy  land  A.   Rogers, 
S  by  land  J.  Marshall,  M.  Gull'art,  Mrs. 
Lealo  and   13  acre  tract  belonging  to 
own.er  on  'W  by     land  Geo.     Dement, 
containing    65    acres,    Eden    Tp.      All 
work  for  one  and  one-half-story  dwlg 
Owner Margaret   A.    Sullivan,   act- 
ing for   self  and  as  trustee 
for   Elizabeth,   J.    C,    R.   T., 
Kate    C,    T.    A.    and    M.    G. 
Sullivan,    Eden   Tp. 
Architect  ...George  R.  Knox,  240  Estu- 

dillo  Ave.,  San  Leandro. 
Contractor.  .Joseph    Flittner,    1700    35th 

Ave.,  Oakland. 
Filed  June  3.  '13.     Dated  June  3,  '13. 

Fr-ame    up    'A 

Enclosed   and   1st  coat  plaster  on      Vi 
Completed   and  accepted Vi 


(1740)      E   COLLEGE  AVE    100   S  Chan- 
ning    Way,     Berkeley.       Slieet     metal 
work     for    three-story    frame    apart- 
ment houfe. 
(Twner Alameda   County   Home  In- 
vestment Co.,  401   1st  Nat'l. 
Bank  Bldg.,  Berkeley. 
Arcliitect  .  .  .W.   H.   Ratcliff  Jr..   1st  Na- 
tional Bank  Bldg.,  Bkly. 
Contractor.  .City    Cornice    Works,    3020 

Broadway,  Oakland. 
Filed  June  3,  '13.     Dated  May  23,  '13. 

On  15th  of  each   month 75% 

Usual  35  days 25% 

TOTAL  COST,  $1193 
Bond,  $597.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit,  time  necessary  to 
complete  apartment.  Forfeit,  none. 
Specifications  only  filed. 


(1741)  NW  SIXTEENTH  &  JEFFER- 
son  W  along  16th  150  N  85  E  50  N  15 
E  100  S  100,  Oakland.  Inside  finish, 
doors,  store  fronts,  etc.,  and  furnish- 
ing and  putting  up  all  other  Inside 
finish  for  5-story  and  basement  brick, 
steel    and    concrete   building. 

Owner Woodmen      of    the      World 

Bldg.  Ass'Yi.,  Oakland. 
.F.      D.    Voorhees,      Central 
Bank   Bldg.,   Oakland. 
.B.    T.    Letter    &    Sons 
West,  Oakland. 

Dated   May   27, 

1st  day  of  each  month 

Usual    35    days 

TOTAL    COST, 


Architect 


ontr; 


Filed   June 


3601 


(1752)  N  FIFTY-SIXTH  270  E  Dover, 
Oakland.  One  and  one-half-story  7- 
room    dwelling. 

Owner H.  A.  Kemp,  770  56th,  Okd. 

.\rcliitect  . .  .Geo.  Anderson,  5456  Col- 
lee  Ave.,   Oakland. 

Day's    work.  COST,     $2000 


(1753)  S  PLEASANT  VALLEY  275  E 
Piedmont  Ave.,  Oakland.  One-story  5 
room  dwelling. 

Owner J.  T.  Hinch,  1542  Broadway, 

Oakland. 

Architect  .  .  .None. 

Day's    work.  COST,     $2500 


(1754)  NE  TWENTY-FIFTH  AND 
Telegraph  Ave.,  Oakland.  Three- 
story   42-room  apartments   &  3   stores 

Owner Annie      M.      Spellman,      696 

ISth,    Oakland. 
.Thomas     &      Oliver,      Pan- 
tages  Bldg.,  Oakland. 
Contractor.  .E.     Sommarstrom,     302     E- 
12th,    Oakland. 

COST,    $23,000 


Architect 


(1755)     N  CLARK  AVE  274  W  Everett. 
Oakland.      Two-story    7-room    dwlg. 

Owner C.     H.   Adams,      3831      13th 

Ave..    Oakland. 
Architect  .  .  .None. 

Contractor.  .E.     Saxton,     4225     Terrace, 
Oakland. 

COST,    $3848 


((1756)  DOT  31  BLK  "D"  Map  of  Pied- 
mont Knoll,  Piedmont.  All  work  for 
two-story  and  base.-nent  dwelling. 

Owner Mollie   Connors. 

Architect  . .  .Julia   Morgan,      Merchants' 
Exchange    Bldg.,    S.   F. 

Contractor.  .John   M.   Bartlett. 

Filed  June  4.  '13.     Dated  June  3,  '13. 
Frame   up,    boarded    in,   chimneys 

up   and   rough   plumbing   in % 

1st   coat   plaster   on 'A 

Completed   and    accepted H 

Usual    35   days Vi 

TOTAL  COST,  $6000 

Bond,    none.      Limit,    75    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


75% 

25% 

$996y 


(1757)  NE  CASTRO  120  SE  "B"  SK 
44xNE  110,  Hayward.  All  work  for 
two-story  brick  theatre  and  store 
building. 

Owner P.   Verzic,    Hayward. 

Architect  ..  .Haar    &    Davis. 

Contractor.  .O.    H.    Williams,    Hayward. 

Filed  June  4.  '13.     Dated  June  4.  '13. 
Excavation,  foundation  and  brick 
worlc    in    place    up    to    bottom    of 

truss     $2000 

Brick    work      completed.      rough 
framing    completed      and      brown 

coat    on    Interior 1750 

Completed    and   accepted 2812 

Usual    35    davs 2188 

TOTAL  COST,   $8750 
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nnnd,    none  .    Ijhiiil,    CO    days.      Forfeit, 
iiiMie.     I'lans  :\iui  speciflcatlona  filed. 

(I  TIM)  \V  GKKENWOOD  AVE  560  W 
HrlK-liton  Ave.,  Oakland.  One-story 
.■>-ioom  dwelling. 

Owner E.    Massburg.    5301    Dover, 

Oakland. 

Arcliitect  .  .  .None. 

U.iy's    work.  COST,   $2000 


(1705)  W  FIFTY-SEVENTH  AVE  130 
S  E-16tIi,  Oakland.  One-story  Hve- 
room  dwelling. 

Owner E.    R.    Williams,    1236    37tli 

Ave.,  Oakland. 

.Arciiiti'Ct  . .  .None. 

Day's  work.  COST,  $1500 

(1766)  S  THIRTY-FOURTH  75  W 
Louise,  Oakland.  One-story  four- 
room  dwelling. 

Owner Mrs.   Rose   A.   Marcus,   1461 

34tli,  Oakland. 
.\roliitect  . .  .None. 

Contractor.  .L.     S.     Barnett,     1237     7th, 
Oakland. 

COST,   J1050 


(1767)  S  THIRTY-FOURTH!  100  W 
Louise,  Oakland.  One-story  4-room 
dwelling. 

Owner Mrs.   Rose   A.   Marcus,    1461 

34tli,  Oakland. 
Architect  . .  .None. 

Contractor.  .L.      S.   Barnett,      1237      7th. 
Oakland.  COST,    JIOSO 


(176S)  W  PERALTA  AVE  120  S  Nicol 
Ave.,  Oakland.  One-story  five-room 
dwelling. 

Owner Wm.    M.    Morris,    2541    San 

Pablo  Ave.,  Oakland. 

Architect  . .  .None. 

Day's  work.  COST,  $1600 

(1769)  E  HILLBGASS  245  S  62nd,  Oak- 
land.     One-story    6-room   dwelling. 

Owner W.   F.    Pleiffer,      44S      Alca- 

traz  Ave.,  Oakland. 
Architect  . .  .None. 

Contractor.  .E.  R.  Angell,  363  61st,  Okd. 
COST,  $1950 


(1770)      NO.    2420    E-SIXTEENTH,    Oak- 
land.    Addition. 

Owner CHias.    Rowland,    Premises. 

Ai'chitect  . .  .None. 

Contractor.  .Roy      B.    Litton,      2326    26th 
Ave.,  Oakland. 

COST,    $300 


(1771)  NW  FIFTEENTH  AND  WASH- 
ington,  Oakland.  Six-story  Class  "C" 
store  and  loft  building. 

Owner C.    J.    Heefeman   and    C    L. 

Hoffman.    Oakland    Bank   of 
Savings    Bldg.,    Oakland. 
Arcihtoct  ...O.Brien  &  Werner,  6S  Post, 

San    Franicsco. 
Contractor.  .Wm.    J.    Baccus,    520    Oak- 
land .Ave.,  Oakland. 

COST,    $50,000 


(17Y7)      no.    656    SIXTY-SECOND,    Oak- 
Ian         Alterations. 

Owner Mrs    Killensburger,   Prem. 

Architect  . .  .None. 

Contractor.  .Lundberg      &      Courtright, 
646  16th,  Oakland. 

COST,    $400 


I    (1778)      S  FAIRVIEW    (or   66th)    300   W 
i        Ra>iniond,    Oakland.      One-story    five- 
room  dwelling. 

Owner D.      J.    Keane,      291 S      Tcle- 

I  graph    Ave.,   Oakland. 

Architect  . .  .None 
I    Day's  work.  COST,  $2000 


(1779)  K  FAIRFAX  AVE  SSO  N 
Ygnacio,  Oakland.  One-story  5-room 
dwelling. 

Owner Ruby     Proudy,    '1662     14th, 

Oakland. 

Architect  . .  .None. 

Day's    work.  COST,    $1600 


(17SU)      N    FIFTY-FIFTH    125    W    Vin- 
centte,  Oakland.     Repairs. 

Owner J.  Marzo,  486  55th,  Okd. 

Arcliltect  . .  .None. 

Contractor.  .C.  F.  Legris,  600  56th,  Okd. 
COST,    $400 


(1781)  E  CONGRESS  AVE  600  N 
Ygnacio,  Oakland,  One-story  6-room 
dwelling. 

Owner Capt.    A.    W.    Nygran,    1508 

19th    Ave.,    Oakland. 
Architect  . .  .None. 

Contractor.  .Peterson    &   Peterson,    1603 
Golden  Gate  Ave.,  S.  F. 

COST,    $2000 


(H71S'2')  S  E-THlRTY-iSIXTH  170  W 
Bruce,  Oakland.  One-story  5-room 
dwelling. 

Owner Mabel     L.     Hambleton,     585 

43rd,  Oakland. 
Architect  .  .  .l^Ione. 

Contractor.  .Fred   Hambleton,    585   43rd, 
Oakland.  COST,    $1600 

11784)      NE    TWENTY-FOURTH      AND 
Webster,    Oakland.         Remodel      into 
stores  and   flats. 
Owner G.   V.    Norcross,   808   Syndi- 
cate Bldg.,  Oakland. 
Architect  . .  .None. 

Contractor.  .Leo     L.     Nichols,     Macdon- 
oug'h  Bldg.,  Oakland. 

COST,    $7436 


(1785)  NW  15TH  AND  WASHINGTON, 
th  along  Wahington  N  69.5S,  W  59.34, 
S  30.92,  E  44.98,  Oakland.  All  work 
concrete  foundations,  footings,  fire- 
proofing,  etc.,  sidewalk  lights,  side- 
walks, granite  curbs,  reinforcing 
members,  etc.,  for  six-story  and  base 
class  C  store  and  loft  building. 

Owner Chas.  L,  Hoffman  and  Chas. 

L.    Heeseman,    Oakland   Bk. 
of  Svgs.,  Oakland. 
Architect  ...O'Brien  &  Werner,  68  Post, 

San    Francisco. 
Contractor.  .Wm.    J.    Baccus,    520    Oak- 
land Ave.,  Oakland. 
Filed  June  6,   '13.     Dated  June   4,  '13. 

Completed  and  accepted 7i5% 

Usual    35    days 25% 

TOTAL  COST,  $3900 
Bond,  $1950.  Surety,  National  Surety 
Co.  Limit,  23  days.  Forfeit,  $10.  Plans 
•and  specifications  filed. 


I17S6)  LOT  5  BLK  "K"  Map  East 
Piedmont  Heights,  Oakland.  All  work 
for  two-story  and  basement  dwelling 

Owner Jolin    J.    Mitchell,    Oakland. 

Architect  . .  .None. 

Contractor.  .C.   M.    MacGregor.    470    13th, 
Oakland. 

Filed  June  7,  '13.     Dated  June  7,  '13. 

Rougli  frame  up   $1276 

Rough     coat    plaster    on     interior 

and  exterior   1276 

Completed   and   accepted 1277 

Deed  to  lot  and  cottage  at  No.  867 
35th  street,  Oakland,  except  for 
mortgage  of  $1450  to  be  assumed 

by     MacGregor     

TOTAL  COST.  $5179 

Bond,    none.      Limit,    70    days.      Forfeit, 

none.      Plans    and    specifications    filed. 


(1788)      NO.    2205    NINETEENTH    AVE., 
Oakland.      Alterations. 

Owner M.   L.   Broadwell,   Premises. 

Arcliltect  . .  .None. 

Day's   work.  COST,  $400 


(1789)  E  RHODA  725  N  Carmel,  Oak- 
land.     One-story   5-room   dwelling. 

Owner A.    J.   Schulze,    4006    Uhoda 

Ave.,   Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $1500 

(1790)  S  LOMA  VISTA  AVE  88  S 
Kansas,  Oakland.  One-story  4-room 
dwelling. 

Owner Mrs.     C.     Miller,     2732     13th 

Ave.,  Oakland. 
Arcliltect  . .  .None. 
Contractor.  .J.   D.   Horton,   1310   S-Maln, 

Oakland. 

COST,  $1000 


(1791)     W  LAWTON  AVE  100  N  Clifton 
Oakland.  Two-story   S-room   dwelling 

Owner B.  F.  Butler,  333  49th,  Okd 

Architecl  . .  .None. 

Day's    work.  COST,    $2500 


(1792)  W  CROSBY  AVE  250  N  Boule- 
vard, Oakland.  One-story  3-room 
dwelling. 

owner G.    W.    Steflen,    1976      15th, 

Oakland. 

Arcihtect  .  .  .None. 

Day's    work.  COST,    $1100 


(1793)     S  CAVOUR  250  W  Manila,  Oak- 
land.    One-story   5-room  dwelling. 

Owner C.   B.    Coit,    1522    Broadway, 

Oakland. 
Arcliltect  . .  .Al.     J.     Mazurette,     Bacon 

Bldg.,  Oakland. 
Contractor.  .Roger     Colt,     1522    Broad- 
way, Oakland. 

COST,    $2000 


(1794)  W  SIXTY-FOUETH  AVE  200  N 
E-14th,  Oakland,  One-story  five-room 
dwelling. 

Owner K.       M.        Sheridan,        1020 

Broadway,    Oakland. 

Arcliltect  .  .  .None. 

Day's  work.  COST,  $2400 


(1795)  NE  ELEVENTH  AND  HARRI- 
son,   Oakland.     Fire   repairs. 

Owner.  ....  .Mrs.  Abbie  Root. 

Architect  ..  .A.  W.  Smith,  1010  Broad- 
way,  Oakland. 

Contractor.  .A.  Jefferds.  17th  &  Broad- 
way, Care  Meyers  &  \\Tiite, 
Oakland.  COST.  $400 


(1796)      SW   FOREST   AND    LOCKSLEY 
Ave..      Oakland.        One-story     5-room 
dwelling. 
Owner.... C.   J.   Pfrang,   5487   Claremont 

Ave.,  Oakland. 
.Aroiiitect  . .  .None. 
Day's   work.  COST,    $2500 


(1797)      W    BOYD    AVE    285    N    Clifton, 

Oakland.     One-story   5-roora  dwelling 

Owner.... C.   J.   Pfrang.    5487   Claremont 

Ave.,  Oakland. 
Architect  . .  .None. 
Day's   work.  COST.    $2500 


Building  Contracts  Awarded 
Berkeley. 


Xo.  Owner                    roii<raft<»r  ,\iiit. 

1724  Pfrang     Pfr.^ng  2300 

1723  United    Bldrs    Owner  1800 

1725  Ala   Bldrs    Wiley  5000 

1735  Kunz     Flutte  1000 

1736  Hicks     Hicks  1400 

1737  Engler     Engler  3000 
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Ala  Co   Bldrs.City  Cornice 

Frearickson    Owner 

Fish     Sairanen 

HIncli     Hinoh 

(Srebs    Alinefcld 

Chase    Weilzcl 

Werner     Werner 

Caldwpll    Koll  ner 

Wliitev     Allen 

l>i  Heta   Von  Sant 

Pi    Beta    ...... .Van   Sant 


1193 
3000 
S4G2 
1930 
5;i34 
•jonn 
l.-iOo 


(Ciirroctlon  In   I.nrnnon) 

(li;S7)  N  SHATTUCK  AVE  31L  E 
Marin.  Berkeley.  Two-story  7-rooni 
(Ixv^llingr. 

Owner C.  M.  Jr.linson,  2317  Carl- 
ton. Berkeley. 

Architect  . .  .None. 

Day's  work.  COST,  $4000 


I17LM)  S  ASHBY  AVE  110  W  Cali- 
fornia. Berkeley.  One-story  five- 
room  dwelling. 

Owner H.   C.   Pft^ng.   5359   Sliafter 

Ave.,   Berkeley. 

.Architect  . .  .None. 

Day's   work.  COST,  $2500 

(1725)  W  FLEURENCE  lOS  W  Hop- 
kins, Berkeley.  One-story  5-rloom 
dwelling.  . 

(iwner United    Home    BIdrs.,    1762 

Broadway,    Oakland. 

Architect  . .  .None. 

Day's  work.  COST,   $1800 


(1T2S)      W    EL    CAMINO    ROAD    500    E 

Domingo,    Berkeley.      Two-story    and 

basement  and  attic  S-room  dwelling. 

Owner. ....  .Alameda       County       Home 

Builders.  1st  National  Bank 
Bldg.,    Berkeley. 
Architect  ..  .F.    M.    May,      2145      Center, 

Berkeley. 
Contractor.  .J.    M.    Wiley,    1718    Hearst 
Ave.,  Berkeley. 

COST,  $5000 


(1735)     NO.  1321  ALCATRAZ  AVE,  Ber- 
keley.     Alterations. 

Owner Mrs.  F.   Kunz,   Premises. 

Architect  . .  .None. 

Contractor.  .Flutte       &       Morton,       ISO 
Jessie,    San    Francisco. 

COST,   $1000 


(I'iSi;)      N   ANTHONY,   bet.   5tU  and   7th, 
Berkeley.      One-story    5-room    dwlg. 

Owner A.   L.    Hicks,   616    14th,  Okd. 

Architect  . .  .None. 

Day's  work.  C(JST,  $1400 


(1737)  N  VIROmiA  250  W  EucUd 
Ave..  Berkeley.  Two-story  9-room 
dwelling. 

Owner. ....  .Louis    Engler,    2721    Haste, 

Berkeley. 

Architect  .  .  .Nine. 

Day's  work.  COST,   $5000 


(1751)     S  YOLO  AVE  80  W  Sutter,  Ber- 
keley.     Two-story    6-room    dwelling. 

Owner Peter    Fredriekson,     3021% 

Fulton,  Berkeley. 
Architect.  .    None. 
Day's  work.  COST,  $3000 


(1758)  LOT  1  Elmwood  Court  Tract. 
Berkeley.  All  -work  for  two-story 
and  basement  dwelling. 

Owner Mrs.    Ciias.    Fish,    Berkeley. 

Architect  ..  .Olin    S.    Grove,    2911    Tele- 
graph Ave.,  Berkeley. 

Contractor.  .Oscar  Sairanen,   1142  Addi- 
son,   Berkeley. 

Filed  June  4.  '13.     Dated  June  3,  '13 

Fra.Tie   up    Vi 

let     coat     interior    and     exterior 

plaster  on    Vt 

Completed    and   accepted 14 


.lal 


days 


TOTAL  COST,  $8462.40 
Bond,  $4232.  Sureties,  Maryland  Casu- 
alty Co.  Limit,  105  days.  Forfeit, 
none,   i'lans   and   speoiflcations    filed. 


(175!))      S   PRINCE   90   E   Wheeler,   Ber- 
keley.    One-story  5-rooni  dwelling. 

Owner E.    M.    Hindi.    393    Bcllevue 

Ave.,  Oakland. 
Architect  .  .  .None. 
D-ay's  work.  COST,   $1950 

(1760)      W   TAJIALPAIS     800      N     Rose, 
Berkeley.     Two-story  S-room  dwlg. 

Owner Emil  Grebs,  1801   Francisco 

Berkeley. 
Architect  . .  .None. 

Contractor.  .Henry  Ahneteld,  3005  King, 
Kerktley. 

COST,  $5334 


(17G1)      E    HENRY    100      N    Vine.      Ber- 
keley.    One-story   5-room   dwelling. 

Owner F.  D.  Chase. 

Architect  . .  .None. 

Contractor.  .John    Weitzel,    1519    Grant. 
Berkeley. 

COST,  $2000 


(1762)      E  DOHR  100  S  Ward,  Berkeley. 
One-story   5-room  dwelling. 

Owner Chas.  A.  Werner,  2416  10th. 

Berkeley. 
.\rchitect  . .  .None. 
Day's  work.  COST,   $1500 


(1763)  E  PIEDMONT  200  S  Dwight 
Way,  Berkeley.  Two-story  S-room 
dwelling. 

Owner M.  V.  Caldwell,  2133  Essex, 

Berkeley. 
Architect  . .  .None. 

Contractor.  .Jacob    Kollmer,    2753    Pied- 
mont Ave.,  Berkeley. 

COST.   $4500 


(1776)      W      CHERRY      100      S      Stuart, 
Berkeley      One-story   5-room   dwlg. 

Owner C.  S.  Whitey. 

Architect  . .  .None. 

Contractor.  .J.  A.  Allen,   3026   Hillegass, 
Berl<eley. 

COST.    $2000 


(1783)  N  CHANNING  WAY  100  E  Col- 
lege Ave.,  Berkeley.  Three-story  20- 
room  sorority  house. 

Owner Pi    Beta    Phi     Hou-^e     Cor- 

portation.    Care    T.    Robin- 
son, 1st  Nat'l  Bank,  Okd. 
Arcliitect  . .  .Hutcl)inson   Bros.,   470   13th 

Oakland. 
Contractor.  .Van     Sant-Houghton       Co., 
Hooker  &  Lent  Bldg.,  S.  F. 
COST.     $13,900 


(1787)  S  CHANNING  WAY  100  E  Col- 
lege Ave  E  50xN  101.5,  Berkeley.  All 
work  for  three-story  and  basement 
frame   Sorority   house. 

Owner Pi   Beta   Phi   House   Corpn., 

Care  T.   Robinjon.    1st  Nt'l. 
Bank  Bldg.,  Berkeley. 
Architect  ...Hutchinson  Bros.,  470  13th, 

Oakland.' 
Contractor.  .Van      Sant-Houghton      Co.. 
Hooker  &  Lent  Bldg.,  S.  F. 
Filed  June  6,  '13.     Dated  June   2,  '13. 

■  Frame    up    • M 

Brown    coated    % 

Completed   and   accepted.... Vi 

ITsual    35    days Vt 

TOTAL  COST.  $13,900 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans   and    specifications,    none. 


Building  Contracts  Awarded 


Alameda. 


1742 
1743 
174  I 
1745 
17415 
1717 
1748 


Owner  I'uutrnetor 

Young     Young 

West    End    Bldg.Mehrtens 

Strang     Strang 

Peta   Rlty    Noble 

Beadle     Beadle 

Winters     Faust 

Cole     Cole 

O.vncr  Contrn«.vor 

Cole     Cole 

Goldstone     Lundholm 

Rockingham     Owner 

Powell     Powell 


.\nit. 

950 
1500 
250  0 
1800 
1800 
2000 


400 
1800 
2500 


(174  2)      NO.      1214      PEACH,      Alameda. 
One-story  dwelling. 

Owner J.    H.    Toung.    1249M;    Park, 

Alameda. 
Architect  .  .  .None. 
Day's   work.  COST,    $950 


(1743)      NO.    1513    LINCOLN    AVE.,    Ala- 
meda.     One-story    dwelling. 

Owner W'est      End      Bldg.      Ass'n., 

1600    Webster,    Alameda. 
Arcliitect  . .  .None. 

Contractor.  .H.  G.  Mehrtens,   1600  Web- 
ster, Alameda. 

COST.  $1500 


(1744)      NO.    1326   PROSPECT,   Alameda. 
Two-story   6-room  dwelling. 

Owner F.  N.  Strang,  1330  Burhank 

Alameda. 
Arcliitect  . .  .None. 
Day's  work.  COST.   $2500 


(1745)      NO.       1109       PARK,       Alameda. 
One-story  dwelling. 

Owner Petaluma         Realty         Co., 

Petaluma,  Cal. 
Architect  . .  .None. 

Contractor.  .G.    H.    Noble.    2020    Central 
Ave.,   Alameda. 

COST,    $1800 


(1746)  NO.    1200    SHERMAN,    Alameda. 
Garage. 

Owner Theresa    Beadle,    Premises. 

Architect  . .  .None. 

Day's  work.  COST,  $1800 

(1747)  NO.    427    CENTRAL  AVE.,    Ala- 
meda.    Two-story  6-room  dwelling. 

Owner P.   J.    Winters,    425   Central 

Ave.,  Alameda. 

Architect  . .  .None. 

Contractor.  .Faust  &  Horst.  3884  Brigh- 
ton   Ave.,    Oakland. 

COST,   $2000 


(1748)      NO.      3244    FERNSIDE      BLVD., 

Alameda.      One-story   dwelling. 
Owner Mark    T.    Cole.    703    Syndi- 
cate   Bldg.,    Oakland. 
Architect  ..  .Leonard      H.      Ford,      2136 

Center,    Berkeley. 
Day's  work.  COST.  $600 


(1772)  NO.  3244  FERNSIDE  BOULE- 
vard.   Alameda.     One-story   dwelling. 

Owner Mark  T.  Cole.  703  Syndi- 
cate Bldg..  Oakland. 

Architect  ..  .Leonard  H.  Ford,  2136 
Center,    Berkeley. 

Day's  work.  COST,  $2750 


(1773)      NO.    1825    LINCOLN    AVE.,    Ala- 
meda,     Addition. 
Owner John    Goldstone,    1821    Lin- 
coln   Ave.,    Alameda. 
Architect  . .  .None. 

Contractor.  .J.  JL  Lundholm,  1717  Wood 
Alameda. 

COST.   $400 


(1774)      NO.    1824     WAI.NIT,      Alameda. 
One-story   dwelling. 


BUILDING  AND  INDUSTRIAL  NEWS. 


Owner J.     H.     Rockingham,     285G 

Van  Buren,  Alameda. 
.\rehltect  . .  .None. 
Day's   work.  COST,    $1800 


(1,775)     NO.     S3D     L.AUREL,       Alameda. 
Two-story    dwelling-. 

Owner Powell     Bros.     Constr.     Co., 

270S    Harrison    Ave.,    Ala. 
Designer  ..  .M.    H.    Fisli.      1S2S      Court, 

Alameda. 
Contrartor.  .Powell     Bros.    Constr.    Co.. 
270S    Harrison    Ave..    Ala. 
COST,   $2500 


Completion  Notices. 


ALAMEDA   COUNTY. 


May  31.  1913 — W  TELEGRAPH  AVP 
100  S  ICth  S  130  NW  103.95  SVV 
102.44  N  130  NE  90  NW  5.72  NE 
112.89  SE  74  SW  100  SE  100,  Okd. 
Kalin    Realty    Co    to    Floodberg    & 

McCaffery May    24,    1913 

May  31,  1913— N  VIRGINIA  671/2  W 
Sth   33   9-12.X100,   Bkly.     Ira   Sorriek 

to  F  R  Peake May   31,   1913 

May  31,  1913— LOT  20  BLK  5  Map, 
Clareniont,  Bkly.  Mabel  L  Frisbie 
to  whom  it  may  concern.. May  31,  '13 
May  31,  1913— LOT  7  BLK  5  Map 
Melrose  Heights,  Okd.  Edgar  O 
Mills  to  Gordon  Wiser.. May  29.  1913 
May  31,  1913— LOT  6  BLK  15  Map 
Havenscourt,  Oakland.  Piedmont 
Heights  Bldg  Co  to  A  J  Bellefon- 
taine    May  26,   1913 

June  2,  1913 — E  BELVEDERE  IS  N 
Ygnaico,  Lot  11  BIk  6  Melrose 
Heights  Tract,  Okd.  E  A  Wheeler 
to  wliom  it  may  concern.  .June  2,  '13 

June  2,  1913 — E  PARK  192.85  N 
Central  Ave  N  75.08  B  80  N  25  E 
60  S  100.08  W  140,  Ala.  Mrs  Annie 
L  Neal  to  Carl  Storm,  May  26,  1913 
Frank  H  Hackett May  26,  1913 

June  2,  1913— SE  HILLEGASS  AVE  & 
Derby  S  50xE  90,  Bkly.  Charles  H 
Jameson  to  J  A  .41Ien. . . .  June  2,  1913 

June  3,  1913 — LOT  S3  Map  A.  J. 
Snyder';s  Piedmont  Terrace-by-the- 
Lake,  Okd.  Geo  Steimle  to  whom 
it  may   concern June   3,    1913 

May  26,  1913— PTN  LOT  56  Map  Park 
View  Tract  No.  2  and  Ptn  Lot  11 
Blk  "G"  Revised  Map  Piedmont  Pk 
Piedmont.  Miss  Lucy  A  and  Miss 
Margaret  C  Herrick  to  A  Peterson 
May  23,  1913 

June  3,  1913 — LOT  19  BLK  9  Map 
Northbrae,  Bkly.  Patrick-Xelson 
Bldg  Co  to  who.u  it  may  concern 
June    2,    1913 

June  3,  1913— E  40  FEET  LOT  25  and 
W  10  Lot  26  Blk  "D"  Map  Janes 
Tract,  Bkly.  Jacob  M  Brand  to 
W  S  Montgomery June  2,  1913 

June  3,  1913— LOT  36  Buena  Vista 
Tract.  Bkly.  Mary  E  Jones  to 
Bevel  &  Jones May  2,  1913 

June  3,  1913— SE  HOWARD  AND 
Montgomery  E  along  Howard  40 
S  97,  Okd.  George  A  Comper  to 
M   E   Hopper May    29.    1913 

June  3,  1913— LOT  1  Map  Sheffield 
Heights,  Okd.  Western  Union  Home 
BIdrs  to  whom  it  may  concern.... 
May    13,    1913 

June  4,  1913— PTN  LOT  19  Piedmont 
Springs  Tract,  Piedmont.  Irving  H 
Kahn  to  Bruce  B  Burnett.  .May  16,  '13 

June  4,  1913— W  OAK  333.5  N  14th 
N  45xW  160,  Okd.  F  R  Jordan  to 
wliom  it  may  concern.  .  .June   3,   1913 

June  4,  1913 — N  VIRGINIA  33  9-12  W 
Sth,  'Bkly.  Ira  Sorriek  to  F  R 
Peake    June   3.   1913 

June    4,    1913— LOT    9    and    W    35    Lot 


10  and  E  15  Lot  S  Blk  "K"  Lincoln 
Park  Tract,  Piedmont.  Wallace 
Clark    to   whom    it    may  concern.... 

June   4,    1913 

June  4,  1913— LOT  13  BLK  103  Map 
Allston  Tract,  Bkly.  Lee  and  Olive 
O'llarra    to    Paul    R    Woodburn.... 

May  10,  1913 

June  5,  1913— LOT  10  BLK  "M,"  being 
E  14tli  Ave  bet  E-32nd  and  E-33rd, 
Okd.     Joseph  Berlock  to  Dnil  Storz 

June   5,   1913 

June  5,  1913— E  PARK  192.85  N 
Central  Ave  N  75.08  E  SO  N  25  E  GO 
S  lOO.OS  W  140,  Ala.  Mrs  Annie  L 
Neal  to  Martin  Peterson.  .May  31,  1913 
June  6,  1913 — BLK  11,  300  FT  SQ., 
McLeod  Tract,  Livermore.  Roman 
Catholic  Archbishop  of  S.  F.  (by 
T.  J.  Welsh,  of  Welsh  &  Carey,  Ar- 
cliitects)    to     Livermore      Hardware 

Co June   4.    1913 

June  7,  1913 — LOT  152  Map  Dowling 
Homestead  Tct,  Okd.  J  W  Rickley 
to  Adolph  Morgensen  ...June  6,  1913 
June  7,  1913 — LOT  15  BLK  "M," 
Nortlibrae  Terrace,  Bkly.  Geo  R 
Tryner  to  M  C  Vauglin.  .  .June  6,  1913 


LIENS  FILED. 


AL.\MEDA    COUiVTY. 

May  29,  1913 — S  FORTY-SEVENTH 
362.96  E  Market  E  50.\S  100,  Okd. 
California  Standard  Planing  Mill  Co 
vs  Carlo  Dossa  and  Giovanna  Dossa 
and    A   Brisa    $373.77 

June  3,  1913— E  CURTIS  222  N  All- 
ston Way  N  42.\E  120,  Bkly.  Wm 
Loame  vs  Geo  W  Eliasson $100 

June  7,  1913 — S  40  LOT  20  BLK  11, 
Map  Daley's  Scenic  Park  Tract, 
Bkly.  W  D  Slusser  vs  P  George 
Gow  and  Alfred  Olson   $142 

June  7,  1913 — E  THIRTY-EIGHTH 
Ave  225  S  Santa  Rita  Ave  S  50.'cE 
100,  Okd.  Pearson  &  Nordin  vs 
F  L  Webster  and  S-adie  Wilcox.... 


flOO.i 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 


BUNGALOW  —  1%  story  and  base, 
frame,  $2,500.  San  Jose,  Santa  Clara 
Co..  Cal.  Architect,  Emily  E.  Williams, 
2406  Sacramento  St.,  S.  F.  Owner. 
Walter  Mclntire.  South  16tla  St.,  San 
Jose.  The  house  will  contain  six  rooms 
and  bath.  All  interior  finish  will  be  of 
pine  or  redwood.  Open  fire  place  witli 
brick  mantel  will  be  used  in  the  living 
room.  Hardwood  floors  will  be  used  in 
the  principal  rooms.  The  exterior  of 
the  house  will  be  covered  with  rustic 
and  shingles.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 

MISSION— 1  story,  frame  $,3,000.  San 
Jose,  Santa  Clara  Co..  Cal.  Architect, 
none.  Owner,  S.  Nashimure.  221  Jack- 
son St..  San  Jose.  The  building  has 
been  designed  for  a  mission  house.  In- 
terior finish  wiill  be  of  pine  and  red- 
wood. A  maple  floor  will  be  used. 
Plans  do  not  provide  for  a  heating  sys- 
tem. Exterior  of  the  building  will  be 
covered  with  cement  plaster.  Plans  arc 
in  the  hands  of  the  owner  and  work 
will  be  done  by  Day  Lal)or. 

BITOK  HOUSES— 2,  1  story,  frame, 
$1,400  each.  San  Jose.  Santa  Clara  Co., 
Cal.  Architect,  none.  Owners.  Central 
California  Fruit  Co.,  S.  E.  corner  of 
.Tackson  and  7th  streets,  San  Jose. 
These  buildings  will  be  erected  at  the 
company's  plant  and  will  be  used  for 
bunk    houses   and    dining  hall.    Interiors 


will  lie  Hnislie.l  in  pine.  The  exteriors 
will  be  covered  with  rustic  or  sf.ilplap. 
Plans  are  in  the  liands  of  the  owners 
and  work  will  be  done  by  D.iy  I>abor. 

SCHOOr. — 1  story  and  base,  rein- 
forced concrete,  $65,000.  San  Jose, 
•Santa  Clara  Co.,  Cal.  Architect,  Nor- 
man F.  Marsli,  Broadway  Central  Bldg., 
L.  A.  Owners,  Hester  School  District. 
Bids  for  the  general  construction  of 
this  building  were  opened  on  Saturday 
last  and  sliow  Robinson  and  Place  of 
Oakland  low  on  one  proposition  at 
$60,950  and  -Martin  Wittier  low  on  the 
alternate  at  $61,935.  The  Pacific 
Blower  and  Heating  Co.  were  low  on 
the  heating  at  $5,200,  and  Sonderstrom 
was  low  on  the  painting  at  $2,250.  No 
contracts  have  been  awarded.  A  com- 
plete list  of  these  figures'  appears 
under  the  heading  of  San  Jose  and  tlie 
Santa    Clara    Valley    in    this    issue. 


HESTER  SCHOOL  BIDS 

OPENE  D  AT  SAN  JOSE. 

BirtH  Kcceiveil  For  the  Work  .\re  \Vi<h- 

iil    «lie   Aiiioiint    Avniluble   anil    Con- 

striiotlon  to  be  .Started. 


(By  Special   Wire) 


Bids  lor  the  construction  of  the 
Hester  School  building  in  San  Jose 
were  opened  by  the  Board  of  Trustees 
at  San  Jose  on  Saturday,  June  7th. 
Separate  bids  were  tak'?n  for  the  gen- 
eral construction  and  ior  the  heating 
and  painting.  Robinson  &  Place,  of 
Oakland,  were  low  at  $60,950  on  the  gen- 
eral construction  with  Martin  Whlttier 
low  on  the  alternate  proposition  at 
$61,935.  The  Pacific  Blower  Co.,  of  San 
Francisco,  were  low  on  the  heating  at 
$5200  and  Somderstrom,  of  San  Jose, 
was  low  on  the  painting  at  $2250.  Her- 
bert C.  Jones,  Clerk  of  the  Board,  states 
that  the  bids  were  well  within  the 
amount  available  and  that  the  work 
will  proceed  at  once.  Contracts  have 
not  'been  awarded,  but  will  be  within 
a  few  days.  Plans  were  prepared  by 
-Arc-hitect  Norman  F.  Marsh,  of  Los 
Angeles. 

General  Construction  Hester  School 
Robinson   &   Place,   Oakland. $60, 950 


67,000 
64,785 
.65,540 
64,927 
63,344 


Morrison  Bros.,  San  Jose. 
R.  O.  Sommers,  San  Jose. 

Gutleben  Bros.,  S.  F 

Robert    Trost.    S.    F 

Sound  Con.   &   Eng.   Co,   S 

Graham  &  Jensen,  S.  F 65,000 

Z.  O.   Field,  San  Jose 64,875 

ilartin    Wittier(on  alternate)   61,9S5 
Sclinebly,        Hostrawser        & 

Pedgrlft,    Oakland    64,398 

Plumbingr. 
Pacific  Blower  &  Heating  Co., 

San    Francisco    $5,200 

Pnintlng. 
Somderstrom.    San    Jose $2,250 


Building  Contracts. 

S.\XT.\   CLARA   COUNTY. 


SOUTH  OF  SAN  JOSE  ON  MONTEREY 
Road.     All   work   for  residence. 

Owner Mrs.  T.  H.  Burke. 

Architect  ..  .F.    D.    Wolf,    1st    National 
Bank  Bldg.,  San  Jose. 

Contractor.  .P.    T.    Jorgensen,     517    W- 
San  Carlos,  San  Jose. 

Filed  May  31,  '13.     Dated  May  29,  '13. 

Frame    up    $1898.75 

1st    coat   plaster    on 1898.75 

Building   completed    1508.75 
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Usual    35    days 1898.75 

TOTAL,  COST.  $7595.00 
Bond,  $3797.50.  Sureties,  A.  L.  Hub- 
liard  and  Clirls.  Pallesen.  Limit,  100 
working  days.  Forfeit,  none.  Plans 
and  specifications   filed. 


COLLEGE    PARK.      Erect    building. 

Owner Kate  C.  Wood,  Santa  Clara 

County. 

Architect  ..  .Kate    C.   Wood. 

Contractor.  .F.   Horridge,   Santa   Clara. 

Filed  May  28,  '13.     Dated  May  26,  '13. 

Frame   «p    $650 

Brown    plaster    on 650 

Completed     650 

Usual   35   days 650 

TOTAL  COST,    $2600 

Eond.    none.      Limit,    60    days.      Forfeit, 

$1.     Plans  and  specifications   tiled. 


SEVENTEENTH  AND  SANTA  CLARA, 
San  Jose.  All  work  for  one-story 
frame  fire  house. 

Owner City  of  San  Jose. 

Architect  ..  .Warren        Skillings,        615 
Garden     City   Bank     BIdg., 
San   Jose. 
Contractor.  .T.  J.  Scherrebeck,  San  Jose 
Filed  May  27,  '13.  Dated   May   27,  '13. 

Frame   up    $680 

Plastering    on    680 

Completed     680 

Usual   35   days GSO 

TOTAL  COST,  $2720 
Bond,  $1360.  .Sureties,  E.  A.  Schnabel 
and  Otto  B.  Schnabel.  Limit.  70  work- 
ing days.  Forfeit,  none.  Plans  and 
specifications  filed. 


CAPITOL   AVE    near   Julian,    San    Jose. 
All    work    for   one-story   frame   dwlg. 

Owner .(M.  A.  Godfrey,  San  Jose. 

Des'igner  . .  .Te      Plan      Shop,      Theatre 
Bldg.,   San  Jose. 

Contractor.  .A.  A.   Church,   San  Jose. 

Filed  May  27,  '13.     Dated  May '24,  '13. 

Frame    up     -.  i 25% 

Rough     plaster    on 25% 

When   completed    2'5% 

Usual    35    days 25% 

TOTAL    CO.ST,    $2508 

Bond,    $1254.      Sureties,    I.    T.    Fox    and 

.S.   W.   Pfeifle.     Limit,   60   working  days. 

Forfeit,   none.     Plans  and  specifications 

filed. 


SW    COR.    SANTA    CLARA    AND    12TH, 
San    Jose.      Remodeling   apartments. 

Owner G.   E.   Savory,   Premises. 

Architect  . .  .None. 

Da'ys   work.  COST,    $1825 


SB  COR.  JACKSON  AND  SEVENTH, 
San  Jose.  Erect  two  buildings  for 
board  and  lodgings. 

Owner Central      California      Fruit 

Co.,   Premises. 

Architect  . .  .None. 

Day's   work.  COST,    $1400 


NO.    463    N-FOURTEENTH,      San    Jose. 
Remodeling  residence. 

Owner P.   H.   Boomer,   Premises. 

Architect  . .  .None. 

Day's   work.  COST,   $500 


W  SEVENTEENTH,  2nd  Lot  S  San 
Fernando,  San  Jose.  One  and  one- 
half-story    residence. 

Owner 'Walter      Mclntire,      S-16th, 

San  Jose. 
Arcliitect  ..  .Emily     E.     Williams,     240'6 
Sacramento,   San   Francisco. 
Day's    work.  COST,    $2500 


Arthitecl  ...AVni.     Klinkcrt,     Minn     and 

Lupton,  San  Jose. 
Contractor.  .P.    T.    Jorgensan,     517    W- 

San  Carlos,  San  Jose. 

COST,   $300 

NO.  630  N-SIXTH,  San  Jose.     Two-story 
mission. 

Owner S.  Nashimure,   221  Jackson, 

.San  Jose. 
Architect  . .  .None. 
Lay's  work.  COST,   $2960 

No.  172  GEORGE,  San  Jose.     Two-room 
addition   on   rear. 

Owner H.   W.    Schramm,   Premises. 

Architect  . .  .None. 

Day's    work.  COST,    $500 


No.   269   N-NINTH,   San  Jose.     Six-room 
cottage. 

Owner Walter    Kenville,    Premises 

Architect  ..  .P.    D.    Wolfe,    1st    National 

Bank   Bldg.,   San  Jose. 
Contractor.  .G.  H.   Kemp,   463  Washing- 
ton, Santa  Clara. 

COST,    $2700 


Building  Contracts. 

SAN   MATEO  COUNTY. 

SUB.  DIV.  NO.  7  J.  J.  Moore  Tract, 
Woodside,  Cal.  All  work  for  two- 
story  and  basement  frame  residence 
and  frame  garage. 

Owner Covington   Pringle. 

Architect  ..  .Bakewell      &      Brown,    251 
Kearny,    San    Francisco. 

Contractor.  .Van,    Sant-Houghton,    iS03 
Market,    San    Francisco. 

Filed  May  24,  '13.     Dated  . 

As     work     progresses 75% 

Usual    35    days '25% 

TOTAL   COST,    $10,179 

Bond,    none.      Limit,    Oct.    15.      Forfeit, 

none.      Plans   and    specifications   filed. 


SE     TWELFTH     AND     JACKSON,     San 

Jose.      Repair   church. 
Owner Rev.   A.   Dlomedl,  Prem. 


SE  PHELPS  AND  MAPLE,  Redwood 
City.  All  work  for  two-story  and 
basement   frame'  lodge  building. 

Owner Trustees  of  Court  Madrone 

No,       loS,       Foresters       ot 
America,   Redwood   City. 
Arcliitect  ...Le  Baron     R.   Olive,     asso- 
ciated   with    Warren    Skill- 
ings,    Garden     City     Bank 
Bldg.,   San  Jose. 
Contractor.  .Donnelly    &    Waller,    Red- 
wood City. 
Filed  May   29,   '13.     Dated  May   28,  '13. 

Frame  up  to  2nd   story $3141 

Reary    for    interior    and    exterior 

plaster     3141 

Completed    and   accepted 3141 

Usual   35   days 3141 

TOTAL  COST,   $12,564 
Bond,   $6282.     Sureties,  W.  P.   Grey  and 
Carl  Muller.     Limit,   100   days.     Forfeit, 
$10.      Plans    and   specifications    filed. 
BURLINGAME.     All  work  except  heat- 
ing   and     ventilating     for     two-story 
and      basement     brick    and      concrete 
school. 

Owner Burlingame  School  District 

Airclxitect  . .  .W.     H.     Weeksi,    "75    .Post; 

iSan   Francisco. 
Contractor.. Willis     L.     Gott,     229     11th 

Ave.,    San    Francisco. 
Filed  May  2,  '13.     Dated  May   1,  '13. 

1st   fioor   joists   on... $3958 

Rafters    on    3958 

Ready    for    plaster 3358 

Plaster   work   completed 3958 

Completed    and   accepted 3958 

Usual   35   days    

TOTAL  COST,  $31,665 
Bond,  $15,835  and  $7917.50.  Surety, 
Massachusetts  Bonding  &  Insurance  Co 


Limit,    Sept.    15.      Forfeit,    none.      Plans 
and   specifications   filed. 


HEATING      AND      VENTILATING      ON 

above. 
Contractor.  .Pacific    Blower    &    Heating 
Co.,  Monadnock  Bldg.,  S.  F. 
Filed   May   2,   '13.    Dated   May   1,   '13. 

Progressive  payments  of  75%  and  25% 
TOTAL  COST,  $3985 
Bond,  $2990.  Surety,  American  Bond- 
ing Co.  of  Baltimore.  Limit,  Sept.  16. 
Forfeit,  none.  Plans  and  specifications 
filed. 


PART  OF  SEC.  33  T  4-4-  being  western 
part  of  tract  of  S.  A.  Barron,  San 
Mateo.  All  work  for  two-story  and 
basement  frame  residence  and  frame 
cow  barn. 

Owner A.  S.  Barron. 

Architect  . .  .None. 

Contractor.  .John   Wilson. 

Filed  April   IS,   '13.      Dated  April   15,  '13 

Frame   up    % 

Plaster    on     % 

Completed    and   accepted Vi 

Usual   35   days % 

TOTAL  COST,   $6125 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.     Specifications  only  filed. 

The  following  contracts  have  been 
filed  on  the  Charles  T.  Crocker  resi- 
dence at  Uplands,  San  Mateo  County: 

The  Snook  Co.,  plumbing  for  garden, 
$1965. 

A.  B.  Rilovich,  all  concrete  work  for 
garden,    $1600. 

F.  L.  Preston,  brick  work  for  resi- 
dence,  $115,200. 

McGilvray  Stone  Co.,  stone  work, 
1,8150. 

Pioneer  Constr.  Co.,  steel  work,  $4300. 

Mangrum  &  Otter,  tile  work,  $3450. 

Floodberg  &  McCaffery,  metal  par- 
titions,   lath    and    plastering,    $26,000. 

Floodberg  &  McCaffery,  cement  work, 
$25,000. 

Cavanagh  &  Vezina,  carpentry  work, 
$12.1150;    cabinet   work,    $21,425. 

W.  P.  Fuller  &  Co.,  glass  anS  glaz- 
ing,  $2075. 

Rudgear-Merle  Co.,  ornamental  iron 
and  bronze  work,  $11,550. 

Forderer  Cornice  Works,  roofing  and 
sheet   metal,   $2250. 

Yale  &  Towne  Mfg.  Co.,  Hardware, 
$5790. 

Inlaid  Floor  Co.,  hardwood  floors, 
$4295. 

Pacific  Fire  Ext.,  steam  heat  and 
ventilating,   $8686. 

Snook   Co.,   plumbing.   $10,428. 

Butte  Elec.  ,.<t  Eng.  Co.,  electric  wire- 
ing,   $4450. 

Geo.   A.  Gadd,  vacuum  cleaning,   $549. 

Otis  Elev.  Co.,   elevator,   $1400. 

Full    particulars   Wednesday. 


i 


MARIN,  CONTRA  COSTA  AND 
SONOMA  COUNTIES. 


HOTEL  AND  STORES— 2  story  and 
base,  brick  or  reinforced  concrete.  Cost 
not  staled.  Rio  Vista,  Solano  Co.,  Cal. 
Architect,  Bernard  J.  Josepli,  First  Na- 
tional Bank  Bldg..  S.  F.  Owners,  Rio 
Vista  Hotel  Co.  The  building  is  to  be 
erected  at  the  corner  of  2nd  and  Main 
streets,  and  will  liave  a  frontage  on 
one  street  ot  120  feet  and  of  80  feet  on 
the  other.  There  will  be  five  stores  on 
the  first  floor  besides  the  hotel  entrance 
and  lobby.  Upper  fioor  will  contain  31 
guest  rooms  and  batlis.  Plans  have 
been   prepared    with    foundations  heavy 
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enough  to  t'uppoi-t  three  stories.  Tl>e 
type  of  construction  litis  not  been  fully 
[ietermined.  Interior  will  he  finlslied 
In  pine  throughout.  Tliere  will  he 
steam  heat  and  a  hot  water  system. 
E.xterior  will  probably  be  faced  with 
:ement  phi.ster.  Plans  are  beinf?  pro- 
pared. 


Building  Contracts. 


CONTIIA      COSTA      COUNTY. 


AT  AVON.     All  work  for  office  building 
and  one  tail  house. 

3wner Associated   Oil   Company. 

Architect  ...A.  F.  L,.  Bell. 

Zlontractor.  .H.    F.    Smith,     52    Garland 
Ave.,  Oakland. 

Filed  May  31,  '13.     Dated  May  2G,  '13. 

10th    of    each    month 75% 

Usual    35    days 25% 

TOTAL,    COST,    $3520 

Bond,      $1800.      Surety,      Massachusetts 

Bonding  &  Insurance  Co.     Limit,   none. 

Forfeit,  none.     Plans  -.uid  specifications 

filed. 


DESCRIBED  TRACT  IN  City  of  Rich- 
mond. All  work  for  three-story 
frame  'building. 

Dwner C.   Mau. 

.Architect  . .  .None. 

Contractor.  .L.   F.   Sanden. 

Filed  June   2,  '13.      Dated   May  26.   '13. 

Frame  up    $1087.50 

Brown   coat  mortor   on 10S7.50 

Building    completed    1087.50 

Usual    35    days 1087.50 

TOTAL  COST,   $4350.00 

Bond,    none.      Limit,    75    working    days. 

Forfeit,  none.     Plan.s  and  specifications 

Hied. 


LOTS    20    AND    21    BLK    "D,"    Town    of 
,    Brentwood.     All   work  for  garage. 

:)wner J.     F.    and     H.    H.      Burns, 

,  Brentwood. 

Vrchitect  . .  .N.    H.    Bateman. 
-ontractor.  .B.      Reilly    and    F.      Stam, 

Antioch. 
Wled  May  31,  '13.     Dated  May  24,  '13. 

!  Frame   up    $  943 

When  walls  are  up 945 

Building    enclosed    945 

,  Work    completed    945 

I  Usual   35   days 1301 

\  TOTAL  COST,   $5081 

ond,  $2600.  Sureties,  Herbert  A.  'West 
nd  C.  J.  Bullock.  Limit,  90  days, 
orfeit,  none.  Plans  and  specifications 
le.l. 

COMPLETION  NOTICES. 


CONTRA    COSTA    COUNTY. 


F.CORDTED  ACCEPTED 

iiy  31,  1913— LOTS  27  AND  28  BLK 
29,  City  of  Richmond.  Frark  L 
Large  to  J  T  Kershner.  . Jlay  22,  1913 
•,ne  3.  1913— LOTS  1  TO  S  INCL  & 
I»ots  25  to  32  incl  Blk  "D"  Tract 
Mo.  2  Canal  Sbdvn  School  Add'n. 
City  of  Richmoi.d.  Richmond  School 
District  to  Abrahamson  &  De 
Tear    Co April    13,    1913 


RESNO.    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


iOTEL — 2  story  and  base,  brick  and 
s«l,  120.000.  Fresno,  Fresno  Co..  Cal. 
Atihltects,  Swartz,  Hotclikins  &  Swartz. 
Fesno.  Owner,  C.  W.  Musick.  The 
blldlner  win  be  erected  on  J  street  ad- 


.ioinins    Hie    Vouii;;-    \V oil's    Christian 

Association  ,-iiii:  will  ruvor  an  area  of 
riii.xl25  feet.  The  first  door  will  lie  ar- 
I'.inged  for  a  number  of  stores.  Upper 
lloor  will  Le  subdivided  into  single 
rooms.  Interior  fini?h  will  be  of  pine 
throutflioul.  Patent  store  fronts  are 
lo  l,e  specified.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Leases  are  now  being  made  on  the 
stores.     Plans  are  being  prepared. 

RESllJEiNCE  —  2  story  and  base, 
frame.  $10,000.  Fresno,  T'resno  Co.,  Oal. 
.■\rchitfccts,  Swartz,  Hotclikin  &  Swartz. 
Fresno.  Owner,  Frank  H.  Connelly.  The 
dwelling  will  be  erected  on  Peralta 
Way  and  has  been  designed  for  an  8 
room  dwelling  with  three  baths.  In- 
terior finisii  will  be  of  pine,  oak  and 
)iialiogany.  Hardwood  floors  will  be 
utcd  in  the  principal  rooms.  Bath 
rooms  will  he  finisOied  in  tile.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  he  of  brick.  Tile 
will  be  u?ed  in  the  kitchen.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans    are    now    being   prepared. 

SCHOOL — 1  story  and  base,  brick, 
$10,000.  Fairmead  School  District, 
Fresno  Co.,  Cal.  Architect,  J.  Carl 
Thayer,  Fresno.  Owners,  Fairmead 
School  District.  The  building  has  been 
designed  for  a  dii-'trict  school  and  will 
contain  two  class  rooms.  Interior  will 
be  finished  in  pine  throughout.  Be- 
sides the  class  rooms  plans  provide  for 
teachers'  rooms,  office  and  toilets.  The 
liuilding  will  be  heated  by  stoves.  Ex- 
terior will  be  faced  with  cemtnt  plas- 
ter.     Plans   are  now  being  prepared. 

Contracts  Awarded. 

HOTEL — 2  story  and  base,  brick  and 
steel.  Cost  not  stated.  Fresno,  Fresno 
Co.,  Cal.  Architect,  Edward  T.  Foulkes. 
Crocker  Bldg..  S.  F.  Owner,  Judge 
Frank  Short.  Contractors,  Trewiiitt  & 
Sihields,  Fresno.  Contract  price  not 
stated.  Note:  The  building  will  cover 
an  area  of  75xl'50  feet,  and  will  be  ar- 
ranged for  stores  on  the  first  floor  and 
rooms  above. 


Building  Contracts. 


FRESNO   COUNTY'. 


PART  LOTS  29  TO  32   BLK   33,  Fowler. 
All   work   for   two-story   brick   bank. 

Owner Fowler        National       Bank, 

Fowler. 

Architect  ...C.  K.  Kirby  Jr.,  Fresno. 

Contractor.  .Trewhitt  -  S  h  i  el  d  s      ■Op-, 
Hanford,    California. 

Filed  May  28,  '13.     Dated  May  27,  '13. 

On  1st  of  each  month 7i5% 

Usual    35    days 25% 

TOTAL   COST,    $14,500 

Bond.      $7250.        Surety,      Massachusetts 

Bonding     &    Insurance     Co.       Limit,     90 

w^orking    days.       Forfeit,     none.       Plans 

and   specifications   filed. 


SACRAMENTO,    STOCKTON 
NORTHERN  CALIFORNIA. 


BANK — 10  story  and  base.  Class  A 
or  B  construction.  $150,000.  Stockton, 
San  Joanuin  Co.,  Cal.  Architects,  Stone 
cl  Wright,  South  California  St..  Stock- 
ton. Owners,  Commercial  Savings' Bank 
of  Stockton,  John  Ragglo,  President. 
The  building  will  be  erected  at  the 
northwest  corner  of  Main  and  Sutler 
streets.  The  entire  first  floor  and  base- 
ment will  b.-  occupied  by  the  bank. 
Upper    floors    will    be    arranged    for    a 


larve  nuiiilicr  ..f  modern  olUces.  Con- 
stjuotion  will  ho  fireproof  throughout 
with  steel  frame  and  wall  of  reinforced 
concrete  or  brick.  Exterior  will  be 
faced  with  stone,  pressed  brick  and 
terra  cotta.  Interior  finish  will  be  of 
hardwoods  and  metal.  .Marble  wain- 
scoting will  he  used  in  the  balls  and 
corridors.  There  will  be  steam  heat, 
elevator  service  and  a  vacuum  clean- 
ing syste'ii.  Metal  window  sasJi  and 
frames  are  to  be  specifled.  Interior  of 
the  banking  rooms'  will  be  handsomely 
finished  in  marble,  tile  and  ornamental 
plaster.  .Sjiecial  .safe  deposit  and  coin 
vaults  will  be  Installed.  Plans  are  now 
being   prepared. 

RI'^SIDEXCES — Frame  construction. 
Stockton.  San  Joaquin  Co.,  Cal.  The 
following  Day  I..a.bor  jobs  are  reported 
as  about  to  be  started  in  Stockton:  Mrs, 
H.  Mowry.  1308  East  Main  St.,  1  story 
fralne  cottage,  $1,200;  F.  E.  Ferrell  & 
Co.,  301  So.  California  St.,  1  story 
■frame.  $l,.i00.  and  Albert  Embree,  634 
East  Main  St.,  2  story  and  *ase.  $7,500. 

HO.gPITAL — 2  story  and  base,  rein- 
forced concrete.  Cost  not  stated. 
Stockton.  San  Joaquin  Co..  Cal.  Archi- 
tect,  Walter  King.  Elks'  Bldg.,  Stock- 
ton. Owners.  St.  Joseph's  Society.  The 
building  has  been  designed  with  a 
main  building  and  two  wings.  Construc- 
tion will  be  fireproof  throughout.  The 
building  will  contain  a  nuiilier  of  pub- 
lic wards  and  also  'private  rooms.  A 
large  and  modern  operating  room  and 
hydrotherapeutic  ward  will  be  features 
of  the  institution.  Plans  provide  for 
steam  heat,  elevator  service,  vacuum 
cleaning  and  hot  W'ater  s.vstem.  Inte- 
rior will  he  finished  in  pine  and  hard- 
woods. Marlile  and  tile  will  be  used 
extensively.  The  exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plan?  are  complete  and  figures  are  be- 
ing taken. 

FREIGHT  DEPOT — 2  story  and  base, 
reinforced  concrete,  $100,000.  Stockton, 
San  Joaquin  Co.,  Cal.  .Architect.  Engi- 
neering Department  Santa  Fe  Railroad. 
Owners.  Santa  Fe  Railroad.  An  amount 
of  $100,000  has  been  set  aside  for  the 
construction  of  this  building,  which  is 
to  cover  two  city  blocks.  A  site  at  the 
corner  of  California  and  San  Joaquin 
streets  has  been  secured,  and  the  com- 
pany will  ask  the  city  of  Stockton  to 
close  Sutter  street.  Construction  will 
be  fireproof.  Besides  'the  freight  sheds 
the  building  will  contain  the  offices  of 
the  company  on  the  upper  floor.  Con- 
struction will  be  fireproof.  Exterior 
will  be  faced  with  cement  plaster. 
Work  will  be  started  as  .'Oon  as  plans 
can    be  completed. 

SCH'O0I> — 1  story  and  base,  rein- 
forced concrete,  $30,000.  Quincy,  Plu- 
mas Co..  Cal.  Archilect,  W.  H.  Weeks. 
7i5  Post  St..  S.  F.  Owners,  Quincy 
Union  High  School.  The  building  will 
contain  eigbt  class  rooms  and  an  as- 
sem,bly  hall  .  There  will  he  a  central 
heiting  syste.ii  and  vacuum  cleaning. 
Interior  will  be  finished  in  pine  with 
some  maple  floors.  Working  drawings 
have  been  approved  by  the  Board  of 
School  Trustees  and  bids  will  be  called 
for  at  once.  Plans  can  be  secured  from 
the  arc9iitect.  Exterior  of  the  building 
will  he  faced  wlMi  cement  plaster.  Con- 
struction w^iU  be  as  near  fireproof  as 
funds  will   permit. 

foiitraots  Awarded. 

HOTEL— 4  story  and  base,  brick  and 
steel,  $50,000.  Lodi,  San  Joaquin  Co..  Cal. 
Architect.  Ralph  P.  Morrell,  Odd  Fel- 
lows Bldg.,  Stockton.     Owner,  J.  Whit- 
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The  Panels  that  are 
as  good  as  they  are 
famous. 


z:^      Panel  troubles? 
Just  try  the  Wy bro 

If  you  have  ever  had  Panel  troubles, 
then  you  cannot  fail  to  appreciate  the  superi- 
ority of  the  WYBRO  Panels. 

These  Panels  are  everlastingly  good— 
they  exclude  panel  troubles. 


Wl^ite  Bpotlieps 


5th  and  Brannan  Streets 


San  Francisco 


.iker.    Bait.      Contractor,    Fred    G.    Gary, 
Lodi.     Contract  price,  $50,000. 

SCHOOI^ — 1  story  and  base,  rein- 
forced concrete,  $23,850.  Maxwell,  Co- 
lusa Co.,  Cal.  Ardiitect,  W.  H.  Weeks, 
75  Post  St.,  S.  F.  Owners,  Maxwell 
School  District.  Contractor,  Robert 
Trost,  26tli  and  Howard  Sts.,  S.  F.,  gen- 
eral construction.  Contract  price  not 
stated.  San  Francisco  Blower  Co.,  heat- 
ing and  ventilating.  Contract  price  not 
stated. 


Building  Contracts. 

SACnAMENTO   COUNTY. 


N  %  OF  LOT  5  .\ND  PTN  OF  N  ^  OP 
Lot  6  K,'  i,,  9th  and  10th  Sts.,  Sac- 
ramento. One-story  Class  "C"  store 
building. 

Owner Miss  Annie  Heisen. 

Architect  .  .  .Geo.   C.   Sellon,   1005   K   St., 

Sacramento. 
Contractor.  .C^impbell      &      Turner,    318 
Ochsner  Bldg..   Sacramento. 
Filed  June  3,  '13.     Dated  May   31,  '13. 

COST,    $5920 


COMPLETION  NOTICES. 


SACRAMENTO   CODNTV. 


RECORDED  ACCEPTED 

June  3.  1913— W  40.12  FEET  OF  S  64 
feet   of  Lot   8   E,  F,   Sth   and   9th   Sts., 
Sacramento.     Lucy  S  Juergenson  to 

Ruiter   &   Birdsall June   3,   1913 

June  3,  1913— NW  EIGHTH  AND  Q 
S  %  of  5,  P,  Q,  Tth  and  Sth  Sts., 
Sacramento.  Bean  Leonard  Co  to 
Latourette-Fieal    Co,    May    31;    Wm 

M   Kennedy,   — ;   Chester   King 

Feb.    3,    1913 


Building  Contracts. 

SAN   JOAQUIN    COUNTY. 


IjOTS   8    .4ND   10    BLK    10   E,   Stockton. 

Krtct  brick  building. 
Owner S.    Sol.ari,    Waterloo    Road, 

Stockton. 
Architect  ..  .Walter    Kirg.    Elks    Bldg.. 

Stockton. 
Day's  work.  COST,   $29,000 


LOT    12    BLK    41    E,    Stockton.      Erect 
frame  building. 

Owner D.    Dinubilo,      317      S-Cali- 

fornia,  Stockton. 
.\rchitect  . .  .R.    P.    Morrell.    I.    O.    O.    F. 

Bldg.,  Stockton. 
Contractor.  .Frank    Tucker,     321     North 
Sierra   Nevada,    Stockton. 

COST,  $2475 


SOUTHERN    PACIFIC    DEPOT,    Stock- 
ton.    Brick  addition   to   freight   bldg. 

Owner S.    P.    Co.,    Sacramento   and 

Market,    Stockton. 
Architect  . .  .None. 
Day's  work.  COST,   $500 


LOT    7     BLK     97    E,     Stockton.       Erect 
frame  building. 

Owner Albert  Embree,  634  E-Main 

Stockton. 
-Architect  . .  .None. 
Day's  work.  COST,  $7500 


S    40    LOTS    2,    4,    6,    8    BLK    26    S    M    C, 
Stockton.      Frame    building. 

Owner F.  E.  Ferrell  &  Co.,  301-303 

S-California,    Stockton. 
Architect  .  .  .None. 
Day's  work.  COST,   $1500 


NO.     118     E-WB-BER    AVE.,       Stockton. 

Remodel  brick  building. 
Owner F.     P.     Madden,     110     East 

Weber  Ave.,   Stockton. 
Architect  ...R.    P.    Morrell,    I.    O.    O.    F. 

Bklg.,  Stockton. 
Day's    work.  COST,    $6000 


LOT   S    BLK   210   East,   Stockton.      One- 
story   frame  building. 

Owner Mrs.     H.     Moway,     1309     E- 

Main,  Stockton. 
Architect  . .  .None. 
Day's    work.  COST,    $1200 


j^oT  9  BLK  4  E,  Stockton.     Alterations 
to   brick    building. 

Owner W.    J.    Fisher,    1235    S-San 

Joaquin,    Stockton. 
Architect  . .  .None. 
Day's    work.  COST,    $1000 


LOTS  1,  3  AND  5  BLK  241  E,  Stockton. 
Remodel  brick  building. 

Owner F.   W.    Rotkenbush,   42'5    E- 

Park,   Stockton. 
Architect  . .  .None. 
Day's  work.  COST,   $1000 


S    %   OF  LOTS   )0  ANi.   1"  BLK   96  S  M 
C,   Stockton.     Frame   building. 

Owner Thomas  Blain. 

Arcliitect  . .  .None. 

Day's  work.  COST,  $1400 


LOT  13  BLK  94  W  OF  CENTER  ST., 
Stockton.  All  work  for  one-story  5- 
room    frame    bungalow. 

Owner C.    J.    Bird. 

Architect  .  .  .C.    J.    Bird    Co. 
Contractor.  .A.   J.   McPhee.   5   California 

Apartments,    Stockton. 
Filed  June  2,  "13.     Dated  June  2,  '13. 

On    completion    of    contract $1000 

Usual   35   days 597 

TOTAL   COST,    $1597 
Bond,    none.      Limit,    60    days.      Forfeit, 
none.     Plans  and  specifications  filed. 


E.  H.  Williams 


Chalmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2522 

615  Phalan  Building,        San  Franclsoo 


SOUTHWEST  OP  SECTION  36  TOWN- 
ship  One  17  S  Range  8  87  E  M  D  B 
and  M,  Ripon  Cal.  All  work  for  one- 
story   and   basement  frame   school. 

Owner Van     Allen     School,    C.     R. 

Smith,  C.  M.  Carlson  and  F. 
W.   Van   Glahn    and   consti- 
tuting  the   Board    of  Trus- 
tees. 
Architect  ..  .Stone  &   Wright,  San   Joa- 
quin Bank   Bldg.,  Stockton. 
Contractor.  .C.  C.  Busch. 
Filed  May  31,  '13.     Dated  May  28,  '13. 
On   or  about   1st  of  each   month     75% 

Usual    35    days 25% 

TOTAL  COST,  $6134 
Bond.  $3667.  Sureties,  Karl  A.  Gotshall 
and  A.  ,T,  Naurse.  Limit,  110  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


LOS    ANGELES    AND    SOUTH- 
CALIFORNIA. 

BANK  AND  OFFICES — 2  story  and 
base,  reinforced  concrete.  $75,000.  Red- 
lands,  San  Bernardino  Co.,  Cal.  Archi- 
tects, Parkinson  &  Bergstrom,  Se- 
curity Bank  Bldg.,  L.  A.  Owners,  First 
National  Bank  of  Redlands.  The  build- 
ing will  be  erected  on  a  corner  site 
and  will  cover  an  area  of  40x118  feet. 
Construction  will  he  fireproof  through- 
out. The  entire  first  floor  will  be  oc- 
cupied by  the  bank  and  will  be  fin- 
ished in  pine,  hardwoods,  ornamental 
plaster  and  marble.  A  tile  floor  will 
be  used.  Plans'  provide  for  coin  and 
safe  deposit  vaults.  There  will  be  steam 
heat  and  metal  window  sasli  and 
frame.  Exterior  of  the  building  will 
be  faced  with  artificial  stone.  Plans 
are  complete  and  figures  are  now  being 
taken. 

CHURCH— Brick  and  steel.  Cost  not 
stated.  Long  Beach,  Los  Angeles  Co., 
Cal.  Architects,  Frank  T.  Kegley  and 
T.  Foster  Ena,  associated.  Consolidated 
Realty  Bldg.,  L.  A.  Owners,  Roman 
Catholic  Church,  Father  James  A. 
Reardon,  pastor.  The  building  will  be 
designed  with  a  main  auditorium  seat- 
ing 650  people  and  a  smaller  chapel 
seating  250  people.  Interior  will  be 
finished  in  pine  with  maple  floors.  A 
ste.ii.n  heating  system  will  be  installed. 
Ornamental  plaster  is  specified.  Two 
towers  of  steel  construction  will  be 
built.  Exterior  of  the  building  will  'be 
faced  with  ruffled  brick.  Plans  are 
complete   and    figures   are   being  taken. 

HOTEL— 10  story  and  base,  rein- 
forced concrete,  $700,000,  Long  Beach, 
Los  Angeles  Co..  Cal.  Architects, 
Kvsor  &  Biggar.  Wright  and  Callender 
Bldg.,  L.  A.  Owners,  Oxford  Investment 
Co  The  building  Is  to  be  erected  ftt 
the  corner  of  Ocean  and  Pine  avenues 
and  will  cover  a  large  area.  Prellm- 
inary  plans  show  .V  total  of  700  rooms. 
all     of     whicJi     will       have       connecting 
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liatlis.  Consti-uctloii  will  lie  fireproof. 
I'lans  nre  only  In  the  preliminary 
Ktiige  and  details  of  the  building  ean- 
nnt  lio  given  at  tills  time.  Further 
inentinn  will  lie  made  in  these  columns 
as   the   plans  progress. 

IIOTIO'C— 4  story  and  base.  rein- 
forced concrete  and  fl)rick,  $150,000.  El 
Centro,  Imperial  Co.,  Cal.  Architect, 
none.  Owners',  Bell  Development  Co., 
Van  Nuys  Bldg-.,  I.,.  A.  The  building  is 
to  he  erected  at  tlie  corner  of  7th  and 
Main  streets  and  will  cover  an  area  of 
I.i2xl32  feet.  Several  stores,  hotel 
lol'by  and  oflices,  public  dining  room 
and  kitchen  will  occupy  the  first  floor. 
Upper  floors  will  contain  a  total  of  132 
guest  rooms  and  baths.  There  will  be 
fteaini  heat,  elevator  service  and  a 
vacuum  cleaning  system.  Interior  fin- 
ish will  be  of  pine.  A  tile  floor  will  be 
used  in  the  lobby  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.      Plans  vare   being  prepared. 

PASSENOER  STATION— 1  and  2 
story.  Class  A  construction.  Cost  not 
stated.  Los  Angeles,  Cal.  Architects, 
Parkinson  &  Bergstrom.  Security  Bldg.. 
L.  A.  Owners,  Southern  Pacific  Co. 
The  new  passenger  station  will  be 
erected  at  Sth  and  Central  streets  and 
will  be  580  feet  long  and  70  feet  wide. 
The  central  portion  of  the  building  will 
be  but  one  story  high,  50  feet  wide 
and  is  220  feet  long  and  will  be  of 
Cl-ass  A  construction.  The  two  wings, 
each  two  stories  high,  will  be  of  Class 
C  construction.  Plans  include  steam 
heat,  metal  window  slash  and  frames, 
tile  floors  and  a  vacuum  cleaning  sys- 
Isn.  Exterior  of  the  building  will  he 
faced  with  cement  plaster.  Plans  are 
complete  and  figures  will  be  called  for 
shortly. 

STOES  AND  LOFTS — 13  story  and 
base.  Class  A  construction.  Cost  not 
stated.  Los  Angeles,  Cal.  Architects. 
Auftin  &  Pennell,  Wright  and  Callen- 
der  Bldg.,  L.  A.  Owners,  Mason  Estate. 
The  building  will  he  erected  on  Spring 
street  between  7th  and  iSth  streets  and 
will  cover  an  area  of  60x101  feet.  There 
will  be  a  complete  steel  frame  with  ex- 
terior walls  of  brick  or  concrete  faced 
with  terra  cotta.  Interior  finish  will 
1  e  of  pine  and  metal.  Metal  window 
sasli  and  frames  will  be  used  through- 
out. There  will  be  three  elevators, 
sidewalk  elevators  and  steam  heat. 
Floors  and  interior  partitions  will  be  of 
hollow  tile  and  concrete.  Plans  are 
complete  and  will  be  ready  for  figures 
in  about  a  week  or  ten  days. 

STORES  AND  OFFICES— 12  story 
and  base.  Class  A  construction.  Cost 
not  stated.  Los  Angeles.  Cal.  Archi- 
tects. Morgan,  Walls  &  Morgan,  Story 
Bldg.,  L.  A.  Owners,  Haas  Realty  Co. 
A  site  at  the  corner  of  7th  and  Broad- 
way nas  been  secured  and  a  building 
covering  an  area  of  55x155  feet  is 
propo.=ed.  None  of  the  details  of  con- 
struction have  been  worked  out  but 
are  to  be  determined  within  a  few  days. 
A  complete  description  of  tlie  work 
win  be  published  here  as  soon  as  pos- 
sible. 

OFFICES — 6  or  7  story  and  base. 
Class  A  addition,  $100,000.  Pasadena, 
Los  Angeles  Co.,  Cal.  Architects,  Par- 
kinson &  Bergstroin.  Security  Bldg.. 
L.  A.  Owners,  Citizens'  Savings^  Bank. 
The  present  one  story  building  will  be 
remodeled  for  hanking  rooms.  Upper 
floors  will  be  .Siubdivided  into  about  16 
modern  office  suites.  There  will  be 
steam  heat,  elevator  service,  a  vac- 
uum cleaning  system  and  mail  chutes. 
Metal  window  frames  and  sash   will  be 


used.  Exterior  of  the  building  will  be 
faced  with  pressed  brick  and  terra 
cotta.  Plans  are  being  prepared  and 
will   sliortly   be   ready   for   figures. 

SCHOOLS— 2,  2  story  and  base,  brick. 
Cost  not  stated.  Santa  Monica,  Los  An- 
geles Co.,  Cal.  Architects,  Allison  & 
Allison,  Hibernian  Bldg.,  L.  A.  Own- 
ers, Santa  Monica  School  District.  One 
of  these  buildings  will  be  erected  on 
Central  avenue  and  the  other  will  form 
an  addition  to  one  of  the  present 
schools.  Both  will  contain  six  class 
rooms'  and  an  assembly  hall.  Interior 
finish  will  be  of  pine  with  maple  floors. 
There  will  ;be  a  central  heating  system. 
Metal  window  sash  and  frames  are 
specified.  The  exteriors'  will  be  faced 
with  ruffled  brick.  Plans  are  com- 
plete and  bids  are  now  being  taken  for 
the  work. 

Contracts  Awarded. 

APART.MENT  HOUSE— 3  story  and 
ba.s'e.  Class  C  construction,  $45,000. 
Los  Angeles,  Cal.  Architects,  R.  B. 
Young  i&  Son,  LanltersIii-.-n  Bldg.,  L.  A. 
Owner,  Dr.  E.  C.  Manning.  Contrac- 
tor.».  The  Pozzo  Construction  Co.,  421 
Macy  St.,  L.  A.     Contract  price,   $46,000. 

HOTE.1^3  story  and  (base,  rein- 
forced concrete.  Cost  not  stated.  San 
Diego,  Cal.  Architect,  Harrison  All- 
bright,  Homer  Laughlin  Bldg.,  L.  A. 
Owners,  J.  D.  and  A.  B.  Spreckels.  Con- 
tractors, Wurter  Construction  Co., 
Spreckels  Bldg.,  San  Diego.  Contract 
price  not  stated.  Note:  The  building 
will  cover  an  area  of  200x150  feet  and 
will  contain  a  total  of  400  guest  rooms. 

LODGE  HALL — 2  story  and  base, 
brielf,  $31,324.  Anaheim,  Orange  Co., 
Cal.  Architect,  Fred  H.  Eley.  Hervey- 
Finley  Bldg.,  Santa  Ana.  Owners, 
Masonic  Temple  Association  of  Ana- 
heim. Contractor.  J.  S.  Hilend,  Adeline 
St.,    Anahejm.      Contract    price,    $31,324. 

RESIDENCE  —  2  story  and  base, 
frame,  $15,000.  Los  Angeles,  Cal.  Ar- 
chitects, G.  Lawrence  Stimson  Co.,  1212 
Avoc  Ave.,  Pasadena.  Owner,  Lyman  T, 
McFle.  Contractors.  G.  Lawrence 
Stimson  Co..  1212  Avoc  Ave.,  Pasadena. 
Contract    price,    $15,000. 


PORTLAND  AND  OREGON. 


LIBRARY— 2  story  and  base,  brick, 
$17,500.  Hood  River.  Ore.  Architects, 
Sutton  &  WBiitney,  Lewis  Bldg..  Port- 
land. Owners,  Hood  River  Carnegie 
Library  Association.  The  building  lias 
been  designed  in  the  classic  style  and 
will  cover  an  area  oif  55x75  feet.  There 
will  be  two  public  reading  rooms,  large 
stack  rooms,  librarian's  office  and  toi- 
lets. Interior  finish  will  be  of  pine  and 
hardwoods  with  maple  floors.  A  central 
heating  system,  probably  steam,  will 
be  installed.  Considerable  ornamental 
iron  will  be  used.  The  exterior  of  tlie 
building  will  be  faced  with  pressed 
brick,  trimmed  with  terra  cotta.  Plans 
will  be  completed  within  tlie  next  20 
days  and  bids  will  be  advertised. 

STORES  AND  OFFICES— 4  story  and 
base,  tirick  and  S'teel,  $.SI5,00'0.  Salem, 
Ore.  Architect,  Aaron  Gould,  Worces- 
ter Bldg..  Portland.  Owner,  P.  R.  Ryan. 
The  liuiiding  will  be  erected  on  one  of 
t'he  principal  corners  and  will  cover  an 
area  of  103x108  feet.  The  first  floor 
will  be  ariwnged  for  a  number  of  stores 
and  the  entrance  to  the  upper  floors. 
Second  and  third  floors  will  be  sub- 
divided into  offices  and  the  fourth  floor 
will  be  fitted  up  for  a  large  public  hall. 
There  will  be  elevator  -service,  steam 
lieat    and      metal      window      sasii       and 


frames.  Interior  finish  will  be  of  pine 
with  a  maple  floor  on  the  fourth  floor. 
Sa.ne  tile  and  marble  will  be  used.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  complete 
and   figures   are   being   taken, 

(Contracts  Awarded. 

LODGE  MALI., — 2  story  and  base, 
brick  and  steel,  $22,500.  Tillamook, 
CJre.  Architect,  E,  E.  McClaran,  Lum- 
ber Exchange  Bldg.,  Portland.  Own- 
er.---,  Tillamook  Odd  Fellows  Hall  Asso- 
oiation.  Contractor,  E.  B,  White,  Lum- 
ber Exchange  Bldg,,  Portland.  Contract 
price,    $22,486. 

HOTEL  ADDITION  —  Frame  and 
stone.  Cost  not  stated.  Sea.side,  Ore. 
Architect,  F.  'Slanson  Wlilte,  Henry 
Bldg,,  Portland.  Owner,  Dan  J.  Moore. 
Contractors,  'Martin  &  Reis'ner,  Wood- 
lawn.  Contract  price  not  stated.  Note: 
The  same  architect  has  prepared  plans 
for  a  number  of  beach  houses  costing 
from  $1,200  to  $S,500,  whicli  are  also 
to   be   erected   at   Seaside. 


SEATTLE  AND  WASfflNGTON. 


RE'SIDEXCE  —  3  story  and  base, 
rock  and  stucco,  $30,000.  Victoria,  ?, 
C.  Architect.  A.  Warren  Milner,  Ai;- 
cade  Bldg.,  Seattle,  Owner.  W.  A. 
Lewthwaite.  The  dwelling  will  contain 
in  the  neighborhood  of  twenty  rooms, 
several  baths  and  sleeping  porches.  In- 
terior will  be  finished  in  pine  and  hard- 
woods' with  hardwood  floors  in  the 
principal  rooms.  There  will  be  a  cen- 
tral heating  system,  probably  hot 
water.  Bath  roo'ns  will  be  finished  in 
tile.  An  automatic  water  lieater  will 
be  installed.  Several  large  open  fire 
places  witli  brick  and  tile  mantels  will 
be  used.  Exterior  of  the  house  will  be 
covered  with  stucco  and  rock.  Plans 
are  being  prepared. 

FACTORY— 5  story  and  base,  rein- 
forced concrete,  $400,000.  Seattle, 
Wash.  Archiitect.  John  Graham,  Lyon 
Bldg.,  Seattle.  Owners,  Ford  Motor  Car 
Co.  This  building  has  been  mentioned 
here  a  number  of  times'  before.  Plans 
have  been  revised  and  new  figures  have 
betn  taken.  The  structure  will  be  sim- 
ilar to  the  Ford  buildings  now  under 
construction  in  San  Francisco,  Portland 
and  Los  Angeles,  all  of  which  were  de- 
signed by  M-r.  Graham.  Construction 
will  be  fireproof  throughout.  The  build- 
ing covers  e  large  area  and  will  con- 
tain the  company's  administrative  of- 
fices, warehouse,  show  rooms  and  as- 
sembling 'plant.  Bids  "were  opened  on 
June  loth  and  a  contract  will  be  award- 
ed before  the  end  of  this  week.  Sepa- 
rate bids  were  taken  for  the  general 
construction,  the  electric  work  and 
lilumbing. 

ADMINISTRATION  BUILDING  —  5 
and  2^/^  story  and  base,  brick  and  steel, 
$100,000,  Seattle,  Wash,  Architect, 
Daniel  Huntington.  Seattle.  Owners, 
City  of  Seattle.  This  is  ttie  first  build- 
ing of  a  large  project,  funds  for  whicli 
are  now  available.  The  main  struc- 
ture will  be  five  stories  in  height  and 
cover  an  area  of  73x56  feet.  The  two 
wings  will  be  two  stories  high  and 
cover  an  area  of  50x32  feet.  Interior 
w^ill  be  finished  in  piine,  hardwoods, 
wliite  eU'amel  and  tile.  There  will  be 
steam  lieat,  vacuum  cleaning  system 
and  elevators.  The  exterior  of  the 
buiUling  will  be  faced  with  pressed 
brick  trimffned  with  terra  cotta.  Plans 
are  complete  and  figures  will  be  called 
for  at  once. 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San  Francisi  o 
As  a  carpenter  and  builder,  Mr.  Ntidick  has  had  twenty- 
two  years  of  e.\perience,  during  which  time  he  has 
mastered  the  bus  ness  in  all  its  details  and  has  establi- 
shed an  e.xcellent  reputation  for  the  hijjh  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  c\y,  which  stand  as  a 
testifying  demonstraiion  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  a'so  a  prominent  stockholder 
of  the  General  Contractors'  .'Association. 


it  Is  Almo^  Human" 


Phone  Keamy  740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly    An   Air  Cushion   Check,  working    automatically. 

Simplicity  and   Durability  combined.     Aj»pli;1 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projedlion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4ih  San  Francisco 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHNULLER 

3442  19th  Street  San  Francisco 


F>tione    Oakland    1758 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND   TILES= 

Fire    Sets,    A.n(lIrons, 
Fender   Rortable   Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street,  Cor.  Brush 


Combination 
Boiler  and  Gas 
Water  Healer 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  iipiliance  Sales  Go.  o!  America 

Successors   to  JOHN  WOOD  MFC.  CO. 
2  18-21  Pacific  BIdg    447-49  E.  3rd  SI.    33  1 -339  Cypraa*  SI 
SAN  FRANCISCO  LOS  ANCELES  OAKLAND 
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Hart  -  Wood 
Lumber  Co. 


Manufacturers  and  Dealers  in 

Building  Lumber 

Quality 

Service 

Price 

Yards,  Cor.    Fifth  and  Berry  Sts. 

.     San  Francisco 

Phones  Kearny  3S60  Sutter  2321 

Wholesale  OKice 

807  Fife  Building 


Sacramento 
Sandstone  Brick 


A  perfectly  smooth  high  grade 
FACING  BRICK. 

Unlike  any  Sand^one  brick  here- 
tofore used  in  San  Francisco 

Favorable  reports  from  highest 
authorities  in  the  U.  S. 

Factory: 

Sacramento,  Cal. 

Geo.  Bostwick,  Manager. 

S.  F.  Office:  235  First  Stre  t 

Phone  Sutter  2192 

J.  P.  Byrne,  Agent 

Neare^  thing  to  enamelled  Brick  at  one-third  the  price 
See  the  Siller  Building,  9ih  and  L  Sts., Sacramento,  Cal. 

Sacramento  Sandstone  Brick  Co. 


p.  W  DREUSIKE  0  B.  DREUSIKE 

OLD  MISSION  AND  S.  SPANISH  TILE 

Simplex 

Automatic  and  Standard 

Sheet  Metal  Windows 


Architectural  Sheet  Metal  Work 

Office 

BRYANT  ST.,  Bet.  9th  &  10th 

Telephone  Market  249 


Factory,  14th  &  FLORIDA  STS. 


San  Francisco 


Tlie  Original 
Metal  Store  Front 

Ka^vneer  Patents 

Sustained  by  United  States  Court 


yjr^  (S^,'^^ 


i^^ 


'  %im  f  Mil i  ^ 


Now 
Made  in  San  Francisco 

KAWNEER  MFG.  COMPANY 
420-422  TURK  STREET 
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-fifci. 

JOEL 

^^k 

^^^^^^^^^^^^H 

iB 

JOHNSON 

GENERAL 
CONTRACTOR 

^m 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Frai. Cisco 

il^£ii  li  ii|g||BH| 

SOUTHERN  CLUB,  Califoi 
C.  A.  Meussdroffer 

ua  end  Joyce  Streets 
Architect 

CORONADO  APTS.,  Larkin  and  Sacramento  Streets 
C.  M.  Rousieiku  6  Son,  Architects 

G.H.CUNNlNGHAM,Mg 


'•"Wit      DEPOT    „o       MOULDINGS 


*  Tels^lionsB 

Msrlcet  2BB 


-^i,  J' 


ff^^^g°4i^^■lH;^'Mn'HiVl^l'liH■J^^M■[i3 


3  8  EIGHTH    ST. 
San  Francisco,  Cal,. 




Pruden  System 

Portable  Steel  Buildings 

Workshops 

Contractor^'  Office 

Stores,  Garages,  Cottages 

Warehouses,    Cement  Sheds 

Any  Hze  Bu  Idiiig  for  Any  Purpose 

Metdl  Shelter  Co.  of  California 

Wrilc  for  Catalogues  and  Prices. 

487  Golden  Gate  Ave.,     San  Francisco 

JAMES  CAHILL  &  CO. 

Incorporatad 

—  de.4l?:rs  in  — 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.                             Tel.  Oakland  111.^ 

Standard  Fence    Co. 

BlILDERS  AND  DEALERS  IN 

Ornamental    and    Farm    Fencing 

Cheaper 

and 

Stronger 

than 

Wooden 

Fences 

Send  for  Catalogues.    Phones  Oakland  5731 
310  Twelfth  Street        -        •  Oakland,  Cal. 


Issued  Weekly,  $3.00  Per  Year 


Thirteenth  Year,  No.  24. 


BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Indu^rial  Acftivities  of  the  Pacific  Coa^ 


Successor  to: 

California  Architect. 

Industrial  News  of  Alameda  Co. 
Builder  and  Contractor. 

Western  Builder. 


THIS  WEEK'S  ILLUSTRATIONS!: 


This  Issue  Contains  Complete  Drawings 
Of  The  Accepted  Design  For  The  Alameda 
County  Infirmary  Group,  A  Million  Dollar 
In^itution.  Archite(ft  Charles  Peter 
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Contractors  Equipment 


THAT  BRINGS  RESULTS 


Steam  Shovels 
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Locomotives 
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Dump  Cars 
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Tractors 
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Crushers 
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Screens 
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Elevators 

^^^^^1 

BH| 

^^^^^^^^^?^s^^^ 

f^^^H^ 

ipM 

^^^^BBmrndmlUtliS^ 

iilhTiF"^ihff^i 

gfiUS 

Concrete  Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Clam  Shell   and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


Insley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


We  are  also  West  Coast  Distributors  for 
I-iautti-«Jurgens 

1,  2,  3  and  5  Xon 

IVIotop  Truck 

Equipped  with  aiy  style  bodies  including 
side  or  end  dump. 

Immediate  Deliv^eries 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


Lauth-Juergens 
1  Ton  Truck 


All  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 


INCORPORATED 


Salesrooms  215-217-219  Rpalto  Building 
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Tlie  Supreme  Court  ot  this  State  has 
decided  that  there  is  no  authority  in 
tlie  Charter  of  Son  Francisco  for  the 
priiposej  agreement  between  the  city 
and  tlie  musical  association  under  the 
terms  ot  which  it  is  proposed  to  erect 
an  opera  house  in  the  Civic  Center.  The 
ground  on  which  the  decision  rests'  is 
that  the  city  has  no  power  to  grant 
to  an  outside  body  the  control  ot  its 
property.  And  this  is  evidently  a  good 
decision  although  it  may  work  a  hard- 
sliip  in  the  present  case.  For  it  such 
a  precedent  were  allowed  to  be  estab- 
li'.Oied  it  might  lead  to  numerous  co"n- 
plications  even  if  there  were  authority 
in    tlie   charter   tor   such   an   action. 

The  Supreme  Court  suggests  that  if 
tlie  building  were  built  by  private  en- 
terprise and  then  donated  to  the  city 
the  donors  might  make  any  kind  of 
iig'reement  they  wish  tor  the  control 
of  the  property.  Under  the  present  de- 
cision tl'.e  plans  for  the  erection  of  a 
municipal  opera  house  have  gone 
glimmering.  Some  other  plans  will 
have  to  be  thought  out  before  this  im- 
portant building  in  the  Civic  Center 
lan  he  erected.  Protably  there  may 
be  a  way  ot  getting  the  same  result 
1  y  proceeding  on  somev;hat  different 
lines. 


Spi.-r,kir  ;  of  '.he  many  kinds  oC  busi- 
iic-is  that  will  go  out  of  existence  if 
l!:e  tarims  reduced,  and  the  low  wages 
that  will  be  paid  to  workingmen  there 
1  ■  another  side  to  the  question  that 
the  friends  of  the  tariff  beneficiaries 
neve;-     mention.  Among     the     things 

(iuoted  on  the  subject  is  that  of  an 
article  recently  contributed  to  the 
Wicl-.ita  Beacon  by  V/illiam  C.  Red- 
liekl.  United  States  Secretary  of  Com- 
merce and   Lalbor. 

Speaking  of  the  tender  regard  that 
manufacturers  have  for  the  wages  of 
workingmen  and  the  protection  they 
ask  in  tne  make  up  of  tariff  schedules, 
ilie   Secretary   has   this   to   say: 

"This  was  on  the  theory  that  they 
would  divide  with  their  workingmen. 
Iiut  the  workingmen  tell  another 
story  about  that  division.  Every- 
lody  who  thinks  knows  that  the 
talk  of  the  tariff  making  wages  high 
is  ,a  joke.  Perhaps  it  is  more  just  to 
>ay   it   is  a  tragedy. 

The  fact  is  that  the  great  worsted 
industry,  for  example,  with  its  enor- 
mous protection,  running  up,  in  cases, 
to  more  than  100  per  cent,  ha3  been 
paying  very  Inw  wages,  while  other 
Industries,  iWitii  far  less  protection, 
iiave  been   paying  higher   wage?. 

I  Itave  seen  the  products  of  Ameri- 
can factories — shops  where  wages 
were  g<iod  and  tariff  duties  com- 
paratively      low — sold     all       over      the 


world,  but  the  history  of  the  wool 
and  worsted  industry  has  been  to 
cry  ever  for  more  and  more  duty,  and 
ever  to  keep  the  wages  and  the 
workers  down." 

So  also  in  the  use  of  structural  steel 
and  wire  and  nails  and  farm  imple- 
ments. The  Secretary  points  that 
tliese  articles  are  being  shipped  out  ot 
the  country  at  the  rate  ot  5  million 
dollars  per  day  and  further  asks  the 
following   questions: 

"When  we  can  sell  steel  abroad  at 
the  rate  ot  $1,000,000  a  day  as  we  are 
doing,  why  do  we  need  a  duty  on 
the  products  of  the  steel  mill?  When 
tl-.p  Argentine  farmer  buys  American 
wire  cheaper  or  better  than  he  can 
get  it  fran  England  or  Germany,  why 
should  the  American  farmer  pay  a 
higher  price  because  of  a  duty  to  pro- 
tect the  American  maker  of  that  wire? 

The  tact  is  that  the  American  people 
are  all  paying  these  protective  duties 
to  th.e  people  that  are  benelited  by 
ll  em.  And  the  question  is  who  is  get- 
tling  the  benefits?  In  about  90  per 
cent  ot  t)ie  cases  it  is  the  heads  of  the 
great  trusts  who  have  grown  enor- 
mously wealthy  by  fidititous  capitali- 
zation of  industries  and  who  are  pay- 
ing interc  t  on  this  water  capital  by 
means  of  the  tariff  tax.  Any  change 
in  the  tariff  schedule  affects  business. 
It  is  to  be  hoped  that  the  tariff  bill 
will  soon  I  e  passed  and  that  it  will 
1  e    a    sul^stantial    revision    downward. 


It  is  reported  that  tl.e  Southern 
Pacific  coast  lines  are  to  be  electrified 
throuprl'out.  Whether  this  is  an  item 
of  expense  in  the  4S  millions  aeked  for 
of  tiie  Railroad  Cu  nmission  is  not 
stated,  hut  if  the  report  is  true  it 
maiks  the  beginning  of  the  biggest 
change  from  steam  to  electricity  in  this 
country.  With  the  great  hydro-elec- 
tric development  that  is  going  on  in 
this  state  it  would  seem  to  be  only  a 
(juestion  of  time  till  the  change  from 
steam  to  the  electric  current  will  be 
effected 

Economies  of  electric  transmission 
have  made  it  not  only  possible  but 
mechanically  and  financially  feasible  to 
operate  great  trunk  lines  by  this 
method.  Particularly  is  this  the  case 
in  the  mountain  regions  where  snow 
sheds  and  tunnels  make  the  smoke  of 
steam  engines  a  very  great  nuistince. 
Electricity  is  quieter,  cleaner  and  safer 
than  steam.  It  permits  the  dispatch  ot 
trains  at  short  intervals,  allows  them 
to  be  made  up  at  diffeient  relays  or  in- 
creases the  unit  of  power  cars  in  multi- 
ples. It  applies  the  power  more  ad- 
vantageously and  is  more  easily  con- 
trolled and  regulated.  The  time  is  not 
far  distant  when  transportation 
throughout  the  country  will  be  effected 
by  means  ot  this  focce. 
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THE  CONCISE  SPECIFICATIONS. 


Timely    Dlscassion    of    the    Many    Intri- 
cacies  of  a  Well-worn   Subject. 


.\t  tlie  present  time  when  hustling  is 
the  order  of  the  day,  the  desirability  of 
adopting  brevity  in  specification-writ- 
ing is  admitted  by  all  engaged  in  build- 
ing work;  but  if  this  end  were  at- 
tained either  by  ambiguity  in  descrip- 
tion, or  omission  of  anything  neces- 
sary to  the  due  execution  of  the  in- 
tended work,  it  would  be  disastrous  to 
the  interests  of  both  client  and  builder, 
and  inimical  to  the  professional  repu- 
tation of  the  architect  who  drafted  the 
document.  Only  these  having  a  thor- 
ough practical  knowledge  of  building 
work  should  attempt  specification 
writing,  and  it  is  unfortunate  that  this 
experience  is  more  likely  to  lead  to 
prolixity  than  to  brevity,  for  the  many 
pitfalls  known  to  the  practical  man 
can  only  be  avoided  by  pointing  them 
out,  and  he  has  to  guard  againsi  them 
in  a  style  of  writing  the  reverse  of 
concise. 

It  may  tlierefore  be.  taken  for  gixtnt- 
ed  that  tlie  specification  written  by  a 
competent  architect  will  be  long,  tor 
he  will  face  difficulties  in  construction 
which  would  be  avoided  by  a  less  cap- 
able man.  Men  frequently  attempt  to 
describe  what  tliey  do  not  understand, 
and  they  usually  become  singularly 
dogmatic  in  the  attempt.  But  the  or- 
dinary builder  is  not  misled  by  such 
assurance,  and,  reading  between  the 
lines,  he  has  no  difficulty  in  a!?sessing 
the  architect's  practical  knowledge  at 
its  true  value,  and  in  acting  accord- 
ingly. It  follows  that  a  specification 
for  embodiment  in  any  contract  should 
be  written  Ojy  a  '.Tian  of  extensive  ex- 
perience, wlio,  has  the  power  to  ex- 
press himself  clearly,  tersely,  and  to 
the  point.  The  certain  sagn  of  an  ama- 
teur's work,  in  this  way,  is  his  con- 
stantly falling  back  on  the  expression 
"to  bedone  to  the  satisfaction  of  the 
architect,"for  if  he  does  not  clearly 
see  what  he  wants,  and  is  at  loss  for 
words  to  de-criibe  it.  this  formula  is  a 
very  present  help  in  time  of  trouble 
for  him   and   his  like. 

To  acquire  the  knack  of  concise 
specification  writing  is  not  easy,  for. 
like  Euclid,  there  isi  no  royal  road  to 
it.  Plodding,  diligence,  and  close  at- 
tention, under  the  direction  of  a  com- 
petent man.  where  possible,  are  neces- 
sary to  attain  even  the  rudiments  of 
■  the  art.  Listening  to  professors  who 
endeavor,  by  lecturing,  to  impart  a 
knowledge  of  .  building  construction 
sufficient  to  enable  the  student  to  write 
a  specification,  is  fatuous,  and  to  at- 
tend any  technical  school  class  with 
the  .same  object  in  view  is  more  so. 
It  has  been  well  said  that  if  men  took 
only  half  the  trouble  to  go  to  Heaven 
that  they  take  to  go  to  the  other  place, 
their  eternal  happiness  would  be  as- 
sured, and  so  it  is  with  the  subject 
under  consideration.  If  a  pupil  devoted 
his  energies  to  examining  some  Ibuil*- 
ing  work  in  situ,  and  writing  a  de- 
scription of  it,  instead  of  using  the 
eyes  and  brains  of  others,  he  would 
acquire  facility  for  the  work  in  half 
the  time  he  take?i  to  gain  a  smattering 
of  it  in  classes,  or  from  professional 
lecturers.  Suppose  a  student  of  build- 
ing construction   examined   for  himself, 


say,  an  internal  door  in  a  gooi.1  liouse. 
and  sketched  what  he  saw  in  his  note- 
book, how  much  likely  lie  would  be  to 
gain  a  knowledge  of  specifying  sucli  a 
door  than  if  he  listened  to  lectures,  or 
attended  technical  classes,  where  it  is 
explained  by  diagrams  at  secondhand. 
Every  house,  with  its  offices,  contains 
examples  of  different  kinds  of  doors, 
and  when  a  beginner  has  learned  how 
to  describe  them  concisely  and  ac- 
curately he  may  pass  on  to  the  win- 
dows, staircanes  and  floors,  and  thus, 
without  leaving  his  own  house,  he  can 
pursue  an  original  line  of  study  that 
will,  if  he  is  diligent,  make  him  more 
than  a  match  for  the  men  trained  in 
classrooms. 

.Soiie  books  have  been  published  con- 
taining specifications  for  various  build- 
ings; but  no  work  has  yet  been  written 
on  the  art  of  specification  writing.  The 
various  styles  of  architecture  have 
been  lucidly  described,  and  now  that 
the  ornamental  portions  of  the  art  are 
so  well  illustrated  in  books  and  jour- 
nals, it  is  surely  not  too  much  to  ex- 
pect that  professors  and  inasters  of 
the  subject  will  describe  up-to-date 
methods  of  building  construction,  and 
ito  help  us  to  live  in  the  twentieth 
century,  instead  of  harking  back  to 
others  as  old  as  300  B.  C.  Few  archi- 
tects in  good  practice  write  the  neces- 
sary specificatiois  for  their  own  build- 
ings. This  work  is  turned  over  to  an 
assistant,  or  the  quantity  surveyor,  and 
these  documents  are  always  regarded 
as  nuisances:  hence  the  present  gener- 
ation try  to  shirk  the  work  by  scrib- 
bling a  belated  description  of  it  all 
over  the  drawings,  and  others  press 
the  quantities  into  service  on  a  kind 
of  condensed  specification.  With  every 
care,  accidental  mistakes  occur  in  the 
documents,  and  they  invariably  lead  to 
a  lawsuit,  or.  what  is  worse  to  an  ar- 
bitration, "both  of  which  are  ruinously 
expensive,  and  satisfy  no  one  but  tlie 
i'>wyer. 

When  an  architect  is  incompetent,  he 
will  e'itrench  himself  behind  a  series 
of  gential  clauses,  which  may  be  in- 
terpreted to  mean  anything  or  nothing; 
they  are  as  vague  as  they  are  pro- 
voking, and  this  must  always  be  the 
case  where  a.  man  attempts  to  dercribe 
what  he  has  no  clear  idea  of.  -Archi- 
tects should  recollect  that  carelessness 
in  specification  writing  'must  of  neces- 
sity leave  the  builder  in  doubt  as  to 
what  is  meant  and  this  uncertainty 
will  compel  him  to  apply  to  the  archi- 
tect for  some  explanation  of  what  is 
leally  the  object  of  the  doubtful  clause, 
thus  l&ading  to  an  immense  waste  of 
time,  besides  worry,  and.  perhaps,  loss 
of  temper.  Disputes  sometime  arise 
on  a  building  over  the  meaning  of  the 
drawings,  but  much  more  frequently 
over  the  specificallon,  and  if  the  archi- 
tect carries  everything  with  a  high 
iiand.  and  the  builder  feels  aggrieved, 
then  a  state  of  things  exists  which  Is 
ini;uical  to  the  execution  of  good  work, 
and  the  employees  must  suffer.  Every 
properly  written  specification  should 
avoid  all  law  terms,  and  this  may  be 
done  by  leaving  the  preparation  of  the 
contract  to  lawyers. 

A   specification    may    be    divided    Into 


trades,  such  as  Bricklayer,  Mas'on,  Car- 
penter, etc.,  or  it  may  be  arranged  sc| 
as  to  deal  with  floors,  roofs,  walls,  win- 
dows, doors,  etc.,  all,  oif  course,  under 
dilferent  headings;  but  whatever  plari 
is  adopted,  marginal  references  shoulo I 
always  be  employed,  and  numbered,  foi' 
facilitating  reference.  A  specitictiOf' 
written  en  bloc  is  a  nuisance,  for  tln| 
waste  of  time  in  looking  for  an  item  i;' 
often  great,  and  it  should  be  avoided  | 
Marginal  references  are,  in  reality,  ; 
kind  of  index;  but,  if  the  reference 
or  the  pages  are  numbered,  a  prop. 
inde.v  -.'lould  be  made  and  bound  i: 
with   tiie   document. 

The     •  ^-ange^t     thing    in     connectioi 
with    speoiflcation   writing   is   that  m:i 
terials    continue    to    e   described    as   fi 
use    in    a   building    when    they    may   i 
seen    in   a   state   of   decay   all    over  t. 
country.      This    looks    as    if    the   arclii 
tect's    experience    died    with    him.    an 
that   the   ri;Mng   generation   were   in  n 
way    concerned    about    the    failures   f 
those   who   preceded   them.     Since  mas 
ter    men    in    the    various    trades    hav. 
been    supplanted    by    the    general    con 
tractor,   the   specification   has   increase 
in    bulk    enormously,    and    the    superin 
tendence    of    tlie    work    has    become 
matter    of    the    grave?!    anxiety.      Fo 
once     the    architect    certifies    that    tin 
work   is  done  according   to   the  specifi 
cation,   he   takes   on   himself   the   who], 
responsibility    for    the     builder's   short 
comings,   and   the  cost   of  making  goo 
tliere    failings    may    fall    on    the   arciii 
tect.      Hence,   some   insist    on   having 
clerk    of    works,    and    others    will   em 
ploy  only   builders   they   understand;  ii 
wliich   latter  case  errors   in  the  specifi 
cations    or    omissions    from    tlie    draw 
ings  will  never  be  heard  of.     Speciflca 
tions   are   very   definite   about    the  sea 
soning  of  timl)er  and  its  freedom  froi 
sapwood,     shake,     and     knots;     but    ol 
such    clauses    are    more    honored    in  ti: 
breach   than  in  Xhe  observance,  and  un 
seasoned  timber,  as  well  as  that  whii 
is    knotty   and    sappy,    may    be   seen  i 
use    everywliere.       This      question      o 
timber    isi   most   difficult    to    settle  con 
cisely    in    a    specification,    for    all    ou 
soft    building    timber — that    is    to    sa; 
the   greatesit    part    of   what   is   used— i 
called   by   sone   ab.surd    name,   and  tli: 
name   is   not  constant   for   that  particu 
lar    timber    in    any    locality.      Kor    ii 
stance,     nearly     all     ordinary     buildin ; 
timber   is    "red";    sometimes   it   is  "yfl' 
low";   again,   it  is   "fir"   or   "deal";  or  i 
may    be    "white."    and    this    may    mea , 
Canadian    or    Xorth    of    Europe    spruc^ 
Generally    speaking,  all  soft  woods   use 
by  builders  are   called    by   them   eltlif 
"red    deal"    or    "white    deal,"    and   tli 
public     follow    their    examT>le.    thoug 
there  never  was  sucli  a  tree  as  a  "deal 
tree.       Pitcli    pine    is,    again,    a    vagi: 
term,  for  it  may  be  applied  to  any  tin 
lier    rich    in    turps    and    resin;    In   foi 
half     a     dozen     varieties     of    (he    pin 
furnish   the   "pitch-pine"   of   the  State 
How.  then,  in  a  concise  s|ieolflcation. 
the   architect    to   describe    the  wood  h 
want:i?     To  call  red  deal  or  yellow  de< 
•Tinua    sylvestrls"    would    be    pedanti' 
to     c\ill     It     by    Us     best     known    na " 
"Scotch   fir,"   would   be   incorrect,  for 
is   not  a  "fir";  and  there  appears  to  I 
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11(1  way  mil  of  tlie  liinUuIty  Imt  by 
iisiiig-  thai  name  iby  whk-li  tlie  timher 
is  known  in  llie  plaee  wliere  tlie  archi- 
tect i.s  golnjf  to  use  it.  After  years  »f 
teclinical  schooling-,  many  of  our  pro- 
fessional men,  and  others,  appear  to 
le  wholly  ignorant  of  the  nature  of 
timber.  How,  tlien.  can  they  describe 
it    concisely    in    their   specifications? 

Take,  again,   the  commonest  material 
used    in    building — namely,    lime — for   it 
is   used  alone  and  in   combination   witii 
clay.      How    is    it    to    be    described    cor- 
rectly?     And    if    it    was.    so,    described 
how   many   would   understand   what   the 
architect  meant       If  an  architect  speci- 
fied  that    the    .nortar   was    to    be    made 
with   calcium   oxide  one  part  and   silica 
three    parts,    what    would    the    builder 
think  of  him?  Yet  this  would  be  a  cor- 
rect description  in  many  placesi  Surely, 
if  an   architect   specified   that   only   im- 
pure   lime    was    to    be    used    tor   mortar 
making,     people     would    think    he    was 
mad!     Yet  impure  lime  makes  the  best 
mortar,    especially    for    ibrick    or    stone 
work    in   wet   places,    always   assuming 
that    the    impurity    is    clay    not    exceed- 
ing one-quarter  the  weight  of  the  pure 
li'ne.      In    tact,    except    tor    plastering, 
indoor    work,    and    walls    in    dry    places, 
pure  lime  is  the  worst  lime  that  could 
be    uned.      To    make    Portland    cement, 
pure   lime   has    to   be    made    impure    by 
the  addition  of  clay,  both  being  ground 
to  an   impalpable   powder  and   calcined. 
Smeaton    "discovered"    blue    lias    lime; 
Vicat    described    how    to    make    what    is 
now    called     "Portland     cement,"       and 
.\spdin  patented  and  made  money  by  it. 
Looking  down   an   ordinary   specifica- 
tion,   it   will    be    seen    that   so'ue    items 
have    a    purely    legal    bearing.      These 
are    "conditions    of    contract."      Others 
de  icribe   the    nature   of   the   relation    of 
■builder    and    architect    throughout    the 
work.      Some    are    of    general    import, 
and    may    be    applied    to   any    building, 
while   others   are   special   and   can   only 
■  Uiply  to  the  building  in  hand.     A  speci- 
liiation  may,   therefore,   with  advantage 
1  6    divided'    into     four     heads — namely. 
Legal,   PeMOflal,  General  Technical  and^ 
Special     Technical.       The       first       three 
■  mig'ht  well  be  typed  and  kept  for  gen- 
eral   use.      The    "special"    claims    must. 
of  course,  be  written  to  suit  each   sep- 
arate     building.        In      building      with 
brlckt-,   English   bond   is   generally  con- 
sidered the  best,  because  in  no  part  of 
the   work    does   joint    come   over   point, 
and   'bricks    need    not    be    cut    with    the 
trowel  to  fill  up  the  work  as  in  Flemisli 
tond.      But   the    writer   has    never   seen 
a  wall  fail  because  it  was  built  in  this 
tond,   and    there   are    many    such    walla 
throughout   the   country.      In   engineer- 
ing  work   English    bond   is   usually   em- 
ployed,   on    account      of      its      superior 
strength.      Here,      again,      the      concise 
.'Specification    writer    may    be    troubled 
in    describing    the    bond    lie    wants,    tor 
some   builders  assert   that  English  bond 
is  that  with  three  courses  of  stretchers 
to   one   of   headers,    so    that   before    be- 
ing concise   it   would   be   well   to   know 
what    others    understand      to      be      the 
meaning  of  the  words  about  to  be  used. 
It  is  most  important  to  guard  against 
dry-rot   in  a   building,   and    the   specifi- 
cation  should   provide    for   the   ventila- 
tion  of  all   spaces   in    floors  and    under 
lloors    where    timber    is    employed;     in 
fact,    the    architect    should    make    such 
■provision     that     the     seasoning     of     the 
timber    i-Oiall    go    on    after    it    is    fixed 
In   the  buihling,  and   in   no  case   should 
it    be    exposed    to    damp,    stagnant      air. 
'f  it  is,  three  or  tour  years  will  be  the 


liinil  of  it.'s  Pxi.'^lcncc  as  sound  limber, 
even  if  it  i,s  pilch-pine.  The  use  of 
un.=easoned  wood  in  timliers  tliat  are 
noi  framed  does  not  matter  much;  hut 
in  roof  principals,  and  in  joiner's  work, 
it  would  be  disastrous.  To  write  a 
concise  .'ipecification  that  at  tlie  sane 
lime  be  explicit  is.  we  repeat,  the  work 
of  a  man  who  has  liad  an  extensive 
and  wide  practice,  to  which  he  has 
given  his  personal  attention. — The 
Building  News   (Eng.       ) 
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STAI.\ED    AXD    I,KADED    GLASS    FOR 
THE  HOUSE. 


Among  the  architectural  accessories 
that  lend  refinement  to  the  dwelling 
liouse  are  to  be  considered  windows  of 
stained  and  leaded  glass.  Stained  glasss, 
as  distinguished  from  leaded  glass,  is 
that  material  which  dependsi  primarily 
upon  color  for  its  effect,  whereas 
leaded  glass  is  dependent  upon  the 
lines  of  lead  that  form  a  patterned 
network  to  hold  Uie  bits  of  plain  glass 
that  compose  the  whole  panel,  and 
rarel.v  contain  color  at  all,  although 
occasionally  color  is  introduced  in  a 
Flight  degree  into  the  decorative 
scheme. 

There  are,  of  course,  certain  rooms 
in  the  house  wliere  windows  of  stained 
glass  will  find  their  most  appropriate 
settling.  In  the  library — that  is  tol 
iay,  in  the  room  which  is  a  real  library 
— the  stained  glass  w-indow  above  the 
book  shelves  may  form  a  most  appro- 
priate decorative  feature,  and  while 
admitting  a  certain  amount  of  light, 
will  obviate  the  strong  cross  lights 
that  would  otherwise  result  from  the 
use  of  windows  throughout  of  clear 
glass.  In  some  instances  small  win- 
dow spaces  above  tlie  book  shelves 
have  been-  filledi  by  portrait  heads  in 
stained  glass,  and  in  other  instances 
larger  spaces  have  'been  occupied  by 
landscape  windows  .  worked  out  witli 
subdued  or  glowing  tints,  as  good  taste 
determines. 

Hall,  staircase  and  music  room  win- 
dow's of  stained  glass  are  appropriate 
in  the  proper  setting,  and  in  town 
houses,  where  the  rear  of  the  dwelling 
'lias  an  unpleasant  outlook  and  yet 
must  give  place  to  the  dining  room, 
stained  glass  windows  let  in  a  suf- 
ficient amount  of  light  and  yet  s'creen 
the  undesirable  view.  Naturally  one 
does  not  look  for  large  figure  coaiposi- 
tion  in  stained  glass  windows  intended 
for  small  rooms,  for  in  this,  with  all 
all  other  matters  under  the  dictator- 
ship of  good  tas'te,  consistency  must 
be  studied  and  maintained. — House  and 
Garden. 


BIDS   OPENED   FOR   CONCRETE 
BRIDGE. 


Wm.  Radtke,  of  GUroy,  was  the 
lowest  biddc.  for  concrete  bridge  near 
San  Jose.  Award  will  be  made  on 
Monday,  June  16th.  Other  bidders  on 
the  above  jol)  were: 

John  W.  Williams,  San  Jose. $12,000 
M.   E.   Kilcourse,   San  Jose...    11,432 

T.    K.    Beard,    Modesto 10.S56 

State  Constr.  Co.,  S.  F 12,2.89 

A.    W.    Beggers,    S.    F 13,937 

R.    O.    Summers,    San    Jose...    14.84.5 

Tlie   Engineer's   estimate   was   $11,200. 

Plans   were   also    ordered    for    two    new 

bridges  to  cost  about  $2.'j,00n  and  $8000. 

IRVING    L.    RYDER, 

Erineer,    San    Joe:;. 


For  the  last  year  the  demand  for 
autoi:natlc  water  service  has  been  rap- 
idly increasing  until  now  even  the  less 
pretentious  liomes  demand  this  new 
convenience.  Tlie  Electric  Weld  auto- 
matic storage  system  of  gas  water 
heating  is  comparatively  new  In  the 
local  field  but  the  rapid  strides  It  Is 
making  indicate  that  it  Is  destined  to 
take  a  prominent  place.  The  st.rage 
feature  is  one  that  appeals,  for  it  does 
not  restrict  the  amount  of  hot  water 
that  can  he  drawn,  the  only  limit  to  the 
volume  of  hot  vrater  obtainable  being 
the  size  of  the  faucets.  The  flow  of  gas 
is  controlled  by  a  moment  temperature 
Miermositat,  which  is  operated  by  Uie 
temperature  of  the  water  in  the 
bottom  of  the  boiler.  The  cojd 
water  displacing  the  hot  water 
which      has      beisn      drawn      off,      oper- 


ates the  automatic  valve,  allowing 
sufficient  gas  to  flow  through  at  the 
rate  of  60  feet  per  hour  to  heat  the 
same  amount  of  water  as  has  been 
drawn;  it  then  closes,  leaving  only  the 
small  pilot  light  burning,  ready  for  the 
next  operation.  The  boiler  is  doubly 
insulated  witli  asbestos  and  oak  wood 
lagging,  insuring  the  same  efficiency  as 
is  had  with  the  thermos  bottle. 

These  heaters  are  made  for  all  re- 
quirements from  the  small  bungalow 
size  to  the  large  hotel  or  apartment 
sizes,  ranging  from  IS  gallons  to  500 
gallons.  Sizes  up  to  66  gallons  are 
operated  by  a  single  burner;  from  82 
gallons  to  1500  gallons  are  equipped 
with  two  or  more  burners,  according  to 
size.  The  multiple  boiler,  as  the  large 
sizes  are  called,  are  particularly  effi- 
cient where  a  large  service  is  required, 
botli  from  the  standpoint  of  gas  con- 
sumption and  where  a  simultaneous 
drain  from  a  number  of  faucets  oc- 
curs. The  latter  Is  covered  with  the 
storage  feature  and  applies  to  all  por- 
tions of  the  building.  Electric  Weld 
heaters  are  distributed  by  the  Gas  Ap- 
pliance Sales  Co.  of  America. 
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Hardwood  Flooring  A  Growing  Industry. 

Inlaid  Floor  Co.,  Equipped  To  Meet  This  Growing  Easiness. 


The  opening  of  the  present  year 
found  the  Inlaid  Floor  Comi>any,  one  of 
San  Francisco'si  most  enterprising  busi- 
ness tirms,  installed  in  their  new  fac- 
tory and  in  a  position  to  meet  the  de- 
mands of  an  ever  increasing  business 
with  absolute  satisfaction  and  prompt- 
ness. 

Incorporated  in  1*97,  the  Inlaid  Floor 
Company  has,  from  a  small  beginning, 
built  up  the  largest  trade  in  the  manu- 
facture and  installation  of  ornamental, 


above.  The  building  contains  an  area 
of  14,000  square  feet,  all  of  which  is 
given  over  to  the  manufacture  of  strips 
and  other  materials  used  in  connection 
with  their  work.  The  dry  kiln  operated 
in  connection  with  the  plant  has  a 
capacity  of  30,000  feet  of  lumber  at 
one  time.  An  average  daily  output  of 
50,000  square  feet  of  manufactured  ma- 
terial is  maintained  through  the  greater 
part  of  the  year. 

An  attractive      illustrated      .■•atalosuc, 


Francisco.  Down  the  peninsular  the 
liomes  of  Mary  Pauline  Payne,  James 
Flood,  Francis  J.  Caroline,  Clement 
Tobin,  George  A.  Pope,  H.  C.  Breeden, 
J.  D.  Grant,  Eugene  De  Sable,  the  S&n 
Mateo  Polo  Club  and  the  San  Mateo 
Country  Club  are  examples  of  the  work 
of  the  Inlaid  Floor  Co.  Among  the  San 
Francisco  holmes  and  buildings  in 
wQiich  the  company's  floors  have  been 
in.stalled  may  be  mentioned  the  fol- 
lowing:    Adolph   Spreckels,   A.  Roos,  A. 


hardwood  and  plain  floors  to  l;e  found 
in  the  west.  Their  business  cover^i  the 
entire  State  of  California  and  part  of 
Nevada  and  is  conducted  along  co- 
operative lines,  nearly  all  of  -tlieir  87 
eoiployees  in  this  city  being  personally 
interested   in  the  business. 

The  Inlaid  Floor  Company  maintains 
offices  in  both  San  Francisco  and  Oak- 
land. The  factory  is  located  at  18th  and 
Alabama  streets,  in  this  city,  and  is  a 
two-story  fireproof  structure,  as  shown 


in  LOlors.  has  just  been  i-~sueJ  by  tlie 
Inlaid  Floor  Co.  showing  nu.iierous 
patterns  of  floors,  ^borders  and  grills, 
which  are  carried  in  stock.  The  com- 
pany solicits  correspondence  from 
owners,  architects  and  contractors  and 
will  gladly  submit  water  color  sketches 
of  any  special  work  desired. 

Tlie  recent  work  of  the  Inlaid  Floor 
Company  embraces  nearly  all  of  the 
largert  and  best  known  private  homes 
and   public   buildings   in   and   about  San 


Ste:n.  J.  Liebes,  St.  Luke's  Hospital 
and  tie  Masonic  Temple.  In  Piedmont. 
Berkeley  and  Alameda  the  Inlaid  Floor 
Lompany  'have  installed  tlieir  worik 
in  the  residences  of  H.  W.  Taylor,  H.  H. 
Hart,  Mr.  Ale.xander,  H.  K.  Moffatt,  Mr. 
Bai'bour.  Frank  Havens.  Wicham 
Havens,  Adolph  Uhl,  George  H.  Tyson 
and  James  Tyson.  Tlie  handsome 
country  home  of  Wm,  Tevii?  at  Bakers- 
fleld  furnishes  another  excellent  ex- 
ample of  their  workmanship. 


I 


M.VY   VOTE    .SCHOOL    BONDS. 


CHIOO  (Butte  Co.),  June  12.— The 
voters  of  Chico  High  Scliool  District 
will  register  their  verdict  July  7th 
on  a  plan  to  issue  bonds  for  $70,000 
with  which  to  enlarge  the  High  School 
to  a  size  sufficient  for  present  and 
future  needs.  There  Is  hardly  seating 
room  at  the  buildings  now  in  use  and 
a  great  increase  in  attendance  is  ex- 
pected   next    term. 

The  School  Board  last  night  chose 
the  date  for  the  High  School  bond 
election,  and  will  shortly  call  an 
election  for  bonds  in  the  sum  of 
$45,000  to  be  used  to  construct  addi- 
tional buildings  to  accommodate  the 
great  increase  in  Gram'mar  School  at- 
tendance. 


KXPECT    BIG    TIMBER    S-\l,E. 

District  Forester  DuBois  announces 
tliat  the  Forest  Service  is  anticipating 
considerable  timtier  sale  business  ad- 
jacent to  the  branch  line  of  the 
Soutliern  Paciflc  Railroad  now  being 
constructed  from  Susanville  to  the 
Meadows,  through  a  large  body  of  Gov- 
ernment timber  on.  the  Susan  River 
watershed  within  the  southeastern  por- 
tion  of   the   Lassen  National   Forest. 

The  stumpage  values  of  the  timber 
witliin  these  chances  have  been  ap- 
praised, and  they  will  be  offered  for 
sale  by  the  Government  during  the 
coming  Summer.  The  total  amount 
of  timber  involved  is  45C.000.000  feet 
board  measure.  The  individual  chances 
range  in  amount  from  54,000.000  feet 
board  measure  to  127,000,000  feet  board 
measure. 


WAS    I'NH.tPPY    I\ 
ARIZONA. 


Tom  McNeal  tells  of  a  Kansas  man 
who  tried  living  down  in  Southwest 
.\rizona.  One  of  his  objections  to  the 
country  is  the  high  cost  of  living.  In  the 
tliree  years  he  was  there  the  weather 
got  so  hot  on  four  different  occasions 
lliat  it  melted  the  gold  fillings  out  of 
his  teeth.  That  made  his  dentist  bills 
something  awful.  He  finally  decided  to 
have  his  teeth  pulled  and  wear  store 
teeth,  but  the  metal  plates  got  so  hot 
they  scorched  the  roof  of  his  mouth  and 
his  gums  till  they  were  covered  with 
blisters.  The  last  year  be  discarded 
teeth  entirely  and  gummed  it.  but  he 
wants  no  more  of  that  country   in  bis. 
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Flrma     dcsirlne    nevra     on     special    clnsfies     o 

r     liulldJngs,     sucb     as     Banks, 

Chnrchrri,      Sohoolii,     HotelM,     etc.,     will    Ami      « 

ivli      Items     nil     classlfle'I     and 

grrouped    «nder     proper    headings,     commenoInK 

on     this     puge.       TbeNC     same 

Items    are    again    repeated    under    "LOCALTIES' 

In  the   last   part  of  our  news 

department. 

APARTMENT  HOUSES. 


.'^AN  FRANCTSCO — Apartment  houses. 
3.  3  story  and  base,  frame,  $12,000  to 
$25,000  eacli.  Architect,  none.  Own 
ers,  Metropolis  Investment  Co.,  332 
Bush  street.  S.  F.  These  huildings  will 
he  erected  at  the  northwest  corner  of 
Hyde  and  .Sacramento  streets.  Inte- 
riors will  be  arranged  for  two  and 
three  room  suites  with  private  baths 
and  wall  beds.  Interior  flnis'h  will  be 
of  pine  with  elm  panels  and  hardwood 
tloors.  There  will  be  staim  heat.  Bath 
rooms  will  be  finished  in  cement  plas- 
ter. Exteriors  will  be  covered  with 
klinker  brick  veneer  and  shiplap.  Plans 
are  co.nplete  and  in  the  hands  of  the 
owners  wlio  will  do  the  work  by  Day 
Labor. 

SEATTLE.  WASH — Apartment  house, 
3  story  and  base,  brick.  $3.5.000.  -Archi- 
tect. James  H.  Schack,  Lippy  Bldg.,  .Se- 
attle. Owner.  C.  D.  Stinipson.  The 
building  will  cover  an  area  of  48x117 
feet  and  is  to  be  arranged  for  thirteen 
suites  of  three  rooms  each  and  twelve 
suites  of  two  roomsi  All  apartments 
will  have  wall  beds  and  private  bath 
rooms.  Interior  finisli  will  be  of  pine 
throughout.  Some  hardwood  floors  will 
be  used.  Eath  rooms  will  have  cement 
floors  and  tile  wainscot.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster  and  pressed  brick.  Plans  are 
complete  and  figures  are  now  being 
taken. 

SEiATTLE,  WA.SH — Apartment  house, 
3  story  and  base,  brick,  $35,000.  Archi- 
tect, V.  W.  Voorhees,  Eitel  Bldg.,  Seat- 
tle. Owner.  Dr.  G.  H.  Randell.  The 
building  will  be  erected  on  Highland 
Drive  and  has  a  frontage  on  that  street 
at  66  feet  and  a  depth  of  70  feet.  Plans 
show  22  apartments  of  three  roo'.iis  and 
'bath  each.  Interior  finish  will  be  of 
pine  and  white  enamel.  There  will  be 
steam  heat,  an  automatic  elevator  and 
vacuum  cleaning  system.  Bath  roonis 
.will  be  finished  in  cement  plaster.  A 
hot  water  plant  will  also  be  installed. 
Exterior  of  the  building  will  'be  faced 
with  pressed  brick.  Plans  are  now  be- 
ing  prepared. 

a.4.N  FRANCISCO — Apartment  house. 
3  storj-  and  base,  frame.  Cost  not  stat- 
ed. Architect,  Arthur  T.  Ehrenpfort, 
2i51  Kearny  St.,  S.  F.  Owner's  name 
withheld.  The  building  will  be  erected 
at  the  nortlieapt  corner  of  Cole  and 
Rivoli  streets,  and  lias  been  designed 
to  contain  ve  suites  of  four  rooms  and 
hath  each.  Interior  finish  will  be  of 
pine  with  scne  elm  panels  and  li-ard- 
wood  floors.  A  steam  lieating  system 
will  he  installed.  Bath  rooms  will  be 
finished  in  cement  plaster.  All  apart- 
ments will  be  equipped  with  wall  beds. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster  on 
metal  lath.  Plans  have  been  completed 
and  the  architect  is  now  taking  figures 
on    the   work. 

SAN  FRANCISCO — .\partment  house, 
5  story  and  base.  Class  C  construction, 
$125,000.  Architect,  O.  R.  Thayer,  Mer- 
chants' National  Bank  Bldg.,  S.  F. 
Owner's  name  withheld.  Tlie  building 
Is  to  be  erected  in  the  Fifty  Vara  Dis- 
trict and  will  cover  a  large  area.  Plans 
are  arranged  for  125  suites-  and  single 
rooms,   all   of   which   will   have   private 


baths.  Tliere  will  be  steam  lieat.  ele- 
vatoi"  service,  a  liot  water  i^ystem  and 
vacuum  cleaning  plant.  Interior  finish 
will  lie  of  pine  and  hardwood  with  or- 
namental plaster  used  in  the  lobby  and 
a.nusement  rooms.  Bath  rooms  will 
liave  cement  floors  and  tile  wainscot. 
Exterior  of  tlie  building  will  be  faced 
with  presed  brick  and  terra  cotta. 
Plans  are  being  prepared. 

PASADENA.  LOS  ANGELES  CO., 
CA_L. — Apartment  house,  4  story  and 
l)ase,  brick,  $60,000.  Arcliitects,  Kruck- 
er  &  Deckbar,  Ferguson  Bldg.,  L.  A. 
Owners.  Cliarles  Slade  and  S.  S.  Wood. 
The  building  will  be  erected  on  a  cor- 
ner site  and  has  been  arranged  for  ten 
three-room  suites  and  thirty-five  two- 
room  suites.  Interior  finish  will  be  of 
pine  and  hardwoods.  Ornamental  plas- 
ter will  be  used  in  the  lobby  and 
amusement  roo.nis.  Plans  provide  for 
steam  heat,  elevator  service,  a  vacuum 
cleaning  system  and  hot  water  plant. 
Bath  rooms  will  be  finished  in  cement 
plaster.  All  suites  will  have  connect- 
ing baths  and  wall  beds.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Marble  and  tile  will  be  used 
extensively.  Plans  are  complete  and 
figures  are  being  taken. 

Contracts  Awarded. 

LOS  ANGELES,  CAL.  —  Apartment 
house,  3  story  and  base,  brick,  $38,000. 
.Architects,  M.  S.  Yeager  &  Co..  Trust 
and  Savings  Bldg.,  L.  A.  Owner,  Anna 
Baker.  Contractors,  Pozzo  Construc- 
tion Co..  431  Macy  St.,  L.  A.  Contract 
price,    $38,000. 


CHURCHES. 


0.\KL.\ND,  C.\L. — Synagogue,  1  story 
and  base,  reinforced  concrete,  $75,000. 
Architect.  G.  Albert  Lansburgh,  709 
Mission  St.,  S.  F.  Owners,  Jewish  Syn- 
agogue Association  of  Oakland.  This 
building  has  been  mentioned  hei-e  be- 
fore when  the  architect  was  first  com- 
missioned to  prepare  the  plans.  The 
edifice  will  be  erected  at  28th  and  Web- 
ster streets,  and  has  been  designed  in 
the  classfc  style.  Construction  will  be 
fireproof  throughout  with  concrete 
floors  and  walls.  Exterior  will  be 
faced  with  cement  plaster.  Interior 
finish  will  be  of  pine,  hardwoods  and 
ornamental  plaster.  There  will  be  a 
central  heating  systei.n  and  a  vacuum 
cleaning  plant.  Considerable  marble 
and  tile  will  be  used.  Plans  are  com- 
plete and   figures  are   now  being  taken. 

.SAN  PEDRO,  LOS  ANGELES  CO., 
C.\L. — Church  and  Institutional  build- 
ing, 4  story  and  base.  Class  A  con- 
struction. $100,000.  Architect,  Thorn- 
ton Fitzliugh,  Pacific  Electric  Bldg.,  L. 
A.  Owners,  First  Methodist  Cliurch  of 
San  Pedro.  The  project  is  still  in  the 
preliminary  stage  and  details  of  con- 
struction cannot  be  given  at  this  time. 
The  plan  of  the  owners  is  to  construct 
a  building  which  will  contain  the 
church  proper  and  dormitories,  class 
rooms,  gymnasium,  library  and  audi- 
torium. Construction  will  be  fireproof 
througfiout.  piundsi  are  now  Jieing 
raised.  Furtlier  details  will  be  given 
in  these  columns  as  the  plans  progress. 

LONG  BEACH,  LOS  ANGELES  CO., 
CAU— Church.  1  story  and  base,  brick 
and    steel,    $75,000.      Architects,    H,    M. 


Patterson  &  Co.,  O.  T.  Johnson  Bldg.. 
L.  A.  Owners,  Congregational  Church 
of  Long  Beach.  Plans  for  this  building 
sliow  an  attractive  structure  designed 
in  tlie  Gothic  style  and  covering  an 
area  of  100x150  feet.  The  cliurch  will 
contain  a  main  auditorium  seating 
1,400  people  and  a  Sunday  school  seat- 
ing 500.  Besides  these  two  large  rooms 
tliere  will  be  eigliteen  class  roo.ns,  par- 
lors, library  and  pastor's  study.  Base- 
ment lias  been  arranged  for  dining 
rooms,  social  hall  and  junior  depart- 
ment. Construction  will  be  of  brick 
witli  exlerior  faced  with  pressed  brick. 
Tliere  will  be  a  central  heating  sys- 
tem. Interior  will  be  finished  in  pine 
and  hardwood  with  ornamental  plaster. 
Plans  ;ire  being  preiiaretl. 

^ -^ 

FACTORIES  &  WAREHOUSES. 


SAN  FRANCISCO — Warehouses,  2.  1 
story  and  base,  bric'k  and  steel,  $6'5,000 
and  $1150,000.  Architect,  none.  Own- 
ers, United  States  Steel  Products  Co., 
Rialtn  Bldg.,  S.  F.  Tliese  two  build- 
ings are  to  be  erected  at  the  foot  of 
-Oth  ftreet.  A  contract  for  the  founda- 
tion work  has  already  been  let  to  the 
Tliompson  Bridge  Co.,  and  the  balance 
of  the  work  will  be  done  by  Day  Labor 
under  the  direction  of  the  owners.  One 
building  will  cover  an  area  of  162x240 
feet  and  the  other  an  area  of  300x380 
feet.  The  smaller  structure  will  be  en- 
tirely of  brick  while  the  larger  will 
have  a  complete  steel  frame.  Exteriors 
will  be  faced  with  stock  brick.  Work 
is   no-w    underway. 

PORTL.AND,  ORE. — Warehouse,  4 
story  and  base,  brick.  Cost  not  stated. 
Architect,  Robert  F.  Teget,  Swetland 
Bldg..  Portland.  Owner's  name  with- 
held. The  building  will  be  erected  at 
the  corner  of  14th  and  Burnside  streets 
and  will  cover  a  large  area.  Construc- 
tion will  be  of  the  heavy  mill  type. 
Interior  will  be  finished  in  pine  for  the 
offices  of  the  owners.  Plans  provide 
for  fireproof  doors,  metal  window  sash 
and  frames,  elevator  service  and  spiral 
chutes.  Exterior  of  the  building  will 
be  faced  with  stock  brick.  Plans  are 
now   being  prepared. 

LOS  ANGELE.S,  CAL. — Warehouse,  5 
sitory  and  base,  reinforced  concrete. 
Cost  not  stated.  Architect's  name  not 
given.  Owners,  City  of  Los  Angeles. 
Plans  for  this  building,  which  Is  to  be 
erected  on  San  Julian  street,  have  been 
approved  by  the  Board  of  Education 
and  are  now  out  for  figures.  Bids  will 
be  opened  on  June  2Sth.  The  building 
will  cover  an  area  of  75x90  feet.  There 
will  te  reinforced  concrete  walls,  fioors 
and  roof.  Plans  provide  for  elevator 
service,  metal  window  sash  and  frames 
and  fireproof  doors.  Exterior  will  be 
faced  with  cement  plaster.  Plans  can 
be  secured  from  the  secretary  of  the 
Board  of  Education. 

BELLINGHAM,  W.ASH.  —  Cement 
plant,  reinforced  concrete  construction, 
$1,000,000.  Engineers  not  selected. 
Owners,  Puget  Sound  Cement  and  Lime 
Co..  Seattle.  The  Puget  Sound  Cement 
and  Lime  Co..  which  was  recently  in- 
corporated at  $3,500,000  for  the  pur- 
pose of  manufacturing  ceiient  from  de- 
posits owned  by  the  company  on  Orcas 
Island,  has  purchased  a  site  from  C. 
H.  Larrabee  just  south  of  Bellingham. 
on  which  to  erect  a  $1,000,000  plant. 
Those  behind  the  company  are  Hans 
Pederson,  the  contractor,  Madison  Elk., 
-Alex.  Paulsen,  Paulson  Bldg..  Spokane, 
William  Thaanum,  of  the  Washington 
Savings  and  Loan   Association,   810   2na 


14 


Ave..  Geo.  W.  Allen,  luanaBCi-  of  the 
National  Surety  Co.,  Alaska  Bldg.,  Vic- 
tor C,  Coxliead.  Ronald  Station,  and  C. 
P..Bissett,  »H  24th  Ave.  N.  All  of  Se- 
attle. The  pkint  to  be  erected,  it  is 
Klateil,  will  be  one  of  the  most  modern 
cm  the  Coiist.  The  erection  of  this 
large  plant  like  that  of  the  Olympic 
Portland  cement  plant  (Balfour-Guth- 
rie interests),  now  completed,  north  of 
Bellingliam,  will  he  one  of  tlie  big  con- 
struction features,  of  the  year  in  this 
territory.  Further  mention  of  the 
wo'rk  will  be  made  in  these  columns  as 
the  plans  progress. 

Contracts  Awarded. 

SAN  PBRNIANDO,  UOS  ANGKLES 
CO.,  CALi. — Ice  plant,  1  and  2  story  and 
base,  rein>forced  concrete,  $22,00'0.  Bn- 
gineeo-s.  Engineering  Department  Pa- 
ciftc  Fruit  E.xpre.sSj  Pacific  Electric 
Bldgr..  L.  A.  Owners,  Pacific  Fruit  Ex- 
press. Contractor,  CSirl  Leonardt,  H. 
W.  Hellman  Bldg.,  L,.  A.  Contract  price, 
$22,000.  Note:  The  contract  has  been 
taken  with  the  condition  that  the  own- 
ers   furnish    cement   and    electric    work. 
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GARAGES. 


FIRE  HOUSES  AND  JAILS. 


SAN  PRANCISCO^Police  station,  2 
story  and  base,  torick  and  stone.  Cost 
not  stated.  Architect,  Architectural 
Depart iient,  Temporary  City  Hall  Bldg., 
S.  F.  Owners,  City  and  County  of  San 
Francisco.  Plans-  for  the  construction 
of  the  Harbor  Police  Station  have  been 
approved  and  are  now  out  for  figures. 
The  building  will  contain  captain's  of- 
fice, general  office,  cell  block  and  re- 
tiring rooms  for  the  patrolmen.  There 
will  be  a  central  heating  system  and 
modern  plumbing.  Interior  will  be  fin- 
ished in  pine  and  hardwood.  The  ex- 
terior of  the  building  will  be  faced  with 
pressed  brick  and  stone.  Plans  can 
be  secured  from  the  Department  of 
Architecture.  Bids  will  be  opened  on 
June  ISth  .by  the  Board  of  Public 
Works. 


FLATS. 

SAN  FRANCISCO— Flats.  2  story  and 
bafe,  frame,  $4,000.  Architect,  none. 
Owner,  Mrs.  Anna  P.  Marsh.  418  Ray- 
mond Apartment^,  Franklin  and  Mar- 
ket streets,  S.  P.  The  building  will  be 
erected  on  Sth  ayenue  south  of  Cabrillo. 
and  will  contain  two  modern  flats  of 
four  and  five  rooms  eaeh.  Interior  will 
be  finished  in  pine  with  some  elm  pan- 
els. Hardwood  floors  will  be  used  in 
the  principal  rooi.ns.  There  will  be 
either  open  fire  places  or  gas  grates. 
Mantels  will  be  of  tile.  Tile  will  be 
used  in  the  hath  rooms  and  kitchens. 
E.\terior.  of  the  house  will  be  covered 
with  shiplap  and  rustic  with  kllnker 
brick  veneer.  Plans  are  complete  and 
the  work  will  be  done  .by  Day  Labor. 

OAKLAND.  CAL.— Flat,  2  story  and 
base,  frame,  $3,000.  Architect,  John 
Ander.'on.  1422  Broadway,  Oakland. 
Owner,  T.  F.  Watson.  The  building  will 
be  erected  on  41st  street  and  has  been 
designed  to  contain  two  flats  of  four 
and  five  rooms  each  with  bath.  Interior 
finish  will  be  of  pine  and  redwood  with 
some  hardwood  floors.  There  will  be 
open  fire  places  and  brick  mantels.  Tile 
will  be  used  in  the  bath  rooms  and 
kitchens.  Exterior  of  the  house  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor 
under  the  direction  of  Mr.  Anderson. 


OAKLAND,  CAL. — Garage  and  sales 
rooms,  2  story  and  base,  reinforced  con- 
crete, $150,000.  Architects',  Willis  Polk 
&  Co.,  Mercliants"  Exchange  Bldg.,  S.  F. 
Owner,  Cuyler  Lee.  The  building  will 
he  erected  at  the  corner  of  24th  and 
Broadway  and  has  been  designed  for 
an  automobile  sales  room.  Interior  of 
the  front  portion  of  the  building  will 
be  handsomely  finished  in  hardwoods, 
tnarble  and  tile.  Rear  of  the  flrst  floor 
and  entire  second  floor  will  be  used  for 
repair  shop  and  storage  space.  Con- 
struction will  be  fireproof  throughout. 
Metal  window  sash  and  frames  are 
specified.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are  complete  and  figures  are  now  .being 
taken  for  the  excavating,  concrete  work 
and  steel.  As  soon  as  speeiiflcations  for 
the  balance  o.f  the  work  can  be  com- 
pleted it  will  be  put  out  for  figures. 

LOS  ANGELES,  CAL.  —  Garage,  1 
story  and  base,  reinforced  concrete, 
$12,000.  Architect,  C.  C.  Rittenhouse, 
Wilcox  Bldg.,  L.  A.  Owners,  Messrs. 
Belgard  and  Jackson.  The  building  lias 
been  designed  for  a  commercial  ga- 
rage and  will  cover  an  area  of  65x150 
feet.  Construction  will  be  fireproof 
throughout  with  cement  floor  and  rein- 
forced concrete  walls.  Plans  provide 
for  metal  window  sash  and  fra.nes, 
special  storage  tanks  and  patent  store 
fronts.  The  front  of  the  building  will 
be  fitted  up  for  offices  and  is  to  be 
handsomely  fiinshed.  Exterior  will  be 
faced  with  cement  plaster.  Plans  are 
complete  and  figures  are  being  taken. 
LOS  ANGELES,  CAL.  —  Garage,  1 
story  and  base,  brick.  Cost  not  stated. 
Architects,  Kempel  &  Erkes,  Henne 
Bldg.,  L.  A.  Owners,  Schmidt  Estate. 
The  building  -will  cover  an  area  of 
100x176  feet.  There  will  be  four  stores 
besides  the  garage.  Design  is  in  the 
Old  English  style.  There  will  be  a 
concrete  floor,  copper  store  fronts,  ruf- 
fled brick  facing  and  granite  base.  A 
slate  roof  is  specified.  Plans  are  nearly 
complete  and  bids  will  be  called  at 
once. 

LOS  ANGELES,  CAL.  —  Garage,  2 
story  and  'base,  brick.  Cost  not  stated. 
Architects,  Morgan,  Walls  &  Morgan, 
Van  Nuys  Bldg.,  L.  A.  Owner.  H.  W. 
O'Melveny.  The  building  will  be  erect- 
ed at  the  corner  of  12th  and  Figueroa 
streets,  and  has  been  designed  for  a 
commercial  gargae.  The  building  will 
cover  an  area  of  60x150  feet.  Tlie  first 
floor  and  basement  will  he  given  over 
to  storage  space  and  offices.  Upper 
floor  will  be  fitted  up  for  a  modern  ma- 
chine shop.  There  will  be  special  gas- 
oline storage  tanlts.  Interior  finish 
■will  be  of  pine  throughout.  Exterior 
of  the  huilding  will  he  faced  with 
pressed  brick.  Plans  are  complete  and 
figures  will   he  called   for  at   once. 


GOVERNMENT     WORK     AND 
SUPPLIES. 

Snntn  Bnrlinra,  fal..  Post  OITicc. 

As  previously  reported,  the  coatract 
for  the  construction  of  the  U.  S.  public 
huilding  at  Santa  Barbara,  Cal.,  was 
awarded  to  Eugene  Schuler,  Wahpeton, 
N.  D.,  at  $10'5,015.  In  the  consitruction 
of  the  huilding  the  following  fixtures 
and  materials  will  be  used:  Plumiblng 
fixtures,  Federal-Huber  Co.;  direct  ra- 
di'ators,  Kewanee  Boiler  Co.;  wall  ra- 
diators. Fowler  &  Wolf  Mfg.  Co.;  non- 
conducting   coverings,    Ehret-Mlagnesla 


Alfg.Co.;  radiator  valves,  Jenkins  Bros.; 
pressiure  regulator.  Bishop,  'Babcock, 
Becker  Co.;  air  valves  for  radiators, 
do;  air  valves  for  end  of  steam  mains, 
etc.,  do;  hydraulic  vacuum  pu'.np  for  air 
removal  system,  do;  boiler,  Kewanee 
Boiler  Co.;  lighting  fixtures.  Brass 
Products  Co.;  cabinet  and  tablet,  Frank 
Adam  Electric  Co.;  conduit,  Mark  Mfg. 
Co.:  wire,  John  A.  Roebling's  Sons  Co.: 
plug  receptracles,  Bryant  Eleotric  Co.; 
snap  switches,  Arrow  Electric  Co. 


Pooatello,    lanho.    Construction. 

The  following  is  a  detail  of  the  bids 
received  by  the  supervising  architect. 
Treasury  Department,  Washington,  D. 
C,  for  the  construction  of  the  U.  S. 
post  office  and  court  house  at  Pocatello, 
Idaho: 

Bid  1.  W'hiteway-Lee  Construction 
Co..    Boise,    Idalio. 

2.  Palmberg  &  Mattson,  Astoria, 
Ore. 

3.  W.   D,   Lovell,    Minneapolis,    Minn. 

4.  Campbell  Building-  Co.  of  Utah. 
.Salt   Lake   City,   Utah. 

5.  William  H.  Maxwell,  Auburn,  Ind. 

6.  Hiram  Lloyd  Building  and  Con- 
struction Co.,  Odd  Fellows  Building. 
St.  Louis,  Mo. 

7.  George  A.  Whitmeyer  &  Sons, 
Ogden,   Utah. 

Limestone — Bid  1,  $93,300;  2.  $97.- 
200:  3,  $99,900;  4,  $101,024;  5,  $106,027: 
6,    $109,254. 

Sandistone — Bid  1,  $94,445;  2.  $97.- 
200;    4,    $99,'524;    6,    $112, 254;    7.    $116,662. 

Alternate  A  (substituting  brick  for 
macadam  in  connection  with  the  drive- 
way, as  specified) — Bid  1,  $907;  2,  $760; 
3,  $1000;  4,  $1,750;  5,  $59i8;  6,  $400. 

Alternate  B  (substituting  stone  for 
exterior  terra  cotta,  as  siiecified),  add 
to  limestone  bid. — Bid  1,  $5,011;  2,  $3,- 
000;  3,  $3,000;  4,  $4,70-0;  5,  $2,0»5;  6, 
$4,000.  Add  to  sandstone  bid — Bid  1. 
$5,G94;  2.  $3,000;  4,  $4,300:  6,  $7,500;  T, 
$6,195. 

Alternate  C  (substituting  granite  for 
concrete  in  connection  with  terrace 
steps  at  Arthur  avenue  entrance,  as 
specified),  add — Bid  1,  $184;  2  $500;  3, 
$400;   4,   $282;   5,    $230;   6,   $400. 

Alternate  D  (substituting  terrazzo 
floor  with  marble  borders,  marble  cross 
strips,  marble  base,  marble  thresholds, 
etc..  for  wood  floor  base,  etc.,  in  2nd 
story    corridor,    as    specifled),    add — Bid 

1,  $799;  2.  $940;  3,  $600:  4.  $447;  5,  $24S; 
6,    $400. 

.Mternate  E  (substituting  Keene's 
cement  for  hard  plaster,  as  .specifled) — 
Kid  1,  $630:  2,  $600;  3,  $1,000;  4,  $500;  5, 
$700;    6,    $800. 

Amount  included  for  all  work  in  con- 
nection with    approaches — Bid   1,  $2,230; 

2,  $1,975:  3,  $2,300:  4,  $2,400:  5,  $2,134; 
6,   $4,300. 

Amount  included  for  subdrainagc 
system,  complete,  including  catch  .basin 
— Rid  l-.$63'0;  2,  $350;  3,  $300;  4,  $375;  5, 
$21.S;    6,    $5:S0.  ,        ,     , 

Amount  included  for  all  work  in  con- 
nection with  waterproofing  of  base- 
ment walls,  including  the  brick  or 
terra  cotta  lining — Bid   1.   $S14:   2,  $450; 

3,  $300;   4,   $415;   6,   $446;   6,  $450. 
Amount    included    for      window      and 

door  screens — Bid  1,  $525;  2,  $440;  3. 
$500;  4,   $435;   5,   $1,280;  6.  $300. 

Amount  included  for  all  work  specl- 
fie.l  under  heading  of  "Plumbing"— Bid 
1,  $4.1Si5:  2,  $6,300:  3.  $1,500;  4.  $1,750: 
5,   $6,860:   6.   $1,700. 

Amount  included  for  all  marble  work 
and  terrazzo  floors,  complete  In  place, 
in    all    toilet    rooms    and    In      Janitor's 
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sink    closet — Bid    1,    $2.43U;    2.    $:;,D00;    3. 
(2,000:  i,  $2,750:5,  JISOO:  6,  $200. 

Amount  included  for  all  work  speci- 
led  under  head  of  "G^is  piping" — ^Bld  1, 
M72:  2.  $475:  3,  $450;  4,  $390;  5,  $420; 
i,   $300;    7,    $275. 

Amount  included  for  all  work  speci- 
ied  under  "Heating-  apparatus" — Bid  1, 
(6,10'J;  2,  $5,010;  3,  $4„500;  4,  $4,G50;  5, 
M,53iS;   6,   $4,900, 

Amount  included  for  all  work  .speci- 
"led  under  liead  of  "Conduit  and  wir- 
ng  system" — Bid  1,  $2,310;  2,  $2,S00:  3, 
!2,500;   4,   $2,925:   5,   $2,000;   C,   $2,000. 

Amount  included  for  all  work  speci- 
icd  under  "Ligliting  fi.xtures" — Bid  1, 
il,625;  2,  $1,800;  3,  $1,600;  4,  $1,400;  5, 
1,700;    6,    $1,100. 

Amount  to  be  deducted  if  noncon- 
i.ucting  coverings  are  omitted  from  the 
,ot  water  tank,  ail  cold  water,  hot 
Nater,  and  circulating-  piping  of  plumb- 
ing fystem,  e.xcept  the  ice  water  pip- 
ing- and  piping  concealed  in  chases — 
tid  1.  $400;  2,  $125;  3,  $200;  4,  $375;  5, 
12.80;  6,  $100. 

Amount  to  be  deducted  if  all  noncon- 
lUcting  coverings  are  omitted  froi.ii  the 
reec.hing  and  pipes  and  fittings  of  heat- 
ig  apparatus,  except  ri.sers  in  chases 
'id  1,  $240;  2,  $1IS'5;  3,  $200;  4,  $260;  5, 
ll35;  6,  $150;  7,  $400. 
Manufacturer  of  plumbing  fixtures — • 
[id  1,  Federal-Huber  Co.;  2,  Federal- 
iuber;  3,  Crane  Co.;  4,  John  Douglas 
iJ.;  5,  Federal-Huber;  6,  Wolff;  7, 
^ne  Co. 

i.Manufactiirer  of  lighting  fixtures — • 
id  1,  BraE.s  Products  Co.;  2,  Frank 
lam  Electric  Co.:  3,  Frank  Adam;  4, 
'ipitol  Electric  Co.,  Salt  Lake  City;  6, 
;-ass  Products  Co,;  7,  General  Electric 
I). 

jManuifacturer  of  direct  radiators — 
M  1,  U.  S.  Radiator  Corporation;  2, 
.'nerlcan  'Radiator  Co.;  3,  American 
l»diator  Co.;  4,  American  Radiator 
0.;   6,  Kewanee;   7,   American  Radiator 

1' 

Manufacturer  of  indirect  radiators — • 
la  1,  U.  S.  Radiator  Corporation;  2, 
.(fierlcan  Radiator  Co.;  3,  American 
Idiator  Co.;  4,  American  Radiator  Co.; 
7iAmerican   Radiator   Co 

*Ianufacturer  of  wall  radiators — Bid 
li.U.  S.  Radiatoir  Corporation;  2,  Amer- 
hn  Radiator  Co.:  3,  Ai.nerican  Radia- 
t;  Co.;  4,  American  Radiator  Co.;  7, 
Aiierlcan   Radiator  Co. 

lanutacturer  of  nonconducting  cov- 
e'ngs — Bid  1,  Johns-Manville;  3, 
J.in«-Manville;  4,  Johns-Manville;  7, 
Aerlcan  Radiator   Co. 

;jlanufactuirer  of  radiator  valves  — 
Bl  1,  Crane  Co.;  2,  Jenkins;  3,  Jen- 
k'.s;  4,  Jenkins-  6,  Jenkins;  7,  Crane 
Ci 

tanufacturer  of  conduit  and  tablet 
— JId  1,  Brass  Products  Co.:  2,  Frank 
Aim;  3,  Frank  Adam:  4,  Frank  Adam; 
6,f"rank  Adam;  T,  General  Electric  Co. 

lanutactuTer  of  con'duit  —  Bid  1, 
BlS5a  Products  Co.:  2,  "Galvaduct";  3, 
Wptern  Conduit  Co.:  4,  National  Metal 
Mdlng  Co.;  6,  Western  Mfg..  Co.;  7, 
G.  eral   Electric   Co. 

anufacturer  of  wire — Bid  1.  Water- 
hiy  Co.;  2,  John  Roebling's  Sons  Co.; 
:!,:razard  Mfg.  Co.;  4,  Phillips  Insulat- 
ed; Wire  Co.;  6,  Hazard  Mfg.  Co.;  7, 
Gieral   Electric   Co. 

manufacturer  of  plug  receptacles  — 
HI:  1,  Bryant  Electric  Co.;  2,  General 
Eltrlc  Co.:  3.  Bryant:  4,  General  Elec- 
tr,  Co.;  6,  Bryant;  7,  General  Electric 
CCi 

'anufacturer  of  snap  switches — Bid 
1,  lart  Mfg,    Co.;    2,    General   Electric 


Co.]  :;,  .\n;<K  iOIccUic  Co.;  1.  General 
Klectrio  Co.;  li.  Arrow;  7,  Geneiral  Elec- 
liic   Co. 


I'rOMiicctlve    Bidilent. 

Specifications  for  work  under  the 
oflfice  of  the  -s-upervising  architect  have 
been  furnished  to  the  following  firms 
in  addition  to  those  previously  noted  in 
these  columns: 

Griinil     Junctiou,      Colo.,      ConNtm^tioii, 
Juue  24. 

Wm.    H.   Maxwell,    Auburn,   Ind. 

Conners  Bros.  Co.,   Lowell,   Mass. 

Hiram  Lloyd  Building  and  Construc- 
tion Co..  Odd  Fellows  Bldg.,  St.  Louis, 
Mo. 

J.  E.  &  A.  L.  Pennock,  Land  Title 
Building,    Philadelphia,    Pa, 

J.   H.  Wiese,  Omaha,  Neb. 

King  Lumlber  Co.,  Charlottesville,  Va. 

J.  J.  Lurnsiden,  Canon  Blodk,  Grand 
.Junction  Colo. 

P.  J.  Moran,  Contractor  (Inc.),  Salt 
Lake   City,   Utah. 

Geoirge  Hinchliff  Co.,  Security  Bldg., 
Chicago,    111. 

Campbell  Building  Co.,  Salt  Lake 
City,  Utah. 

Christensen  Construction  Co.,  17  W. 
42nd   street.   New   York   city. 

George   A.    Warning,      General      Con- 
tractor,  Grand   Junction,   Colo. 
Grass    Valley,    Cal.,    Construction,    J«ne 
30. 

The  Northwestern  Co.,  Post  Office 
Bldg-.,   Santa   Barbara,   Cal. 

King  Lumber  Co.,  Ch-arlottesville,  Va. 

B.  J.  Duffy,  3673  ITth  street,  San 
Francisco,   Cal. 

Christensen   Bros..   Oakland,   Cal. 
Honolulu,    HaiTaii,    Construction,    June 
20. 

King  Lumber  Co..  Ch-arlottesville,  Va. 

Wm.    H.    Maxwell,   Auburn,   Ind. 

P.  J.  Carlin  Construction  Co.,  1  Mad- 
i.'son  avenue,  New  York  city. 

J.  E.  &  A.  L.  Pennock,  Land  Title 
Building,    Philadelphia,    Pa. 

Grant   Fee,    San   Francisco,   Cal. 

.Southern  Construction  Co.,  Lowman 
Bldg.,   Seattle,   Wash. 

The   Witteman   Co.,   Buffalo,   N.   Y. 

W.  N.  Coneannon,  San  Francisco,  Cal. 
Yards    and    Docks. 

Specifications  for  work  under  the 
bureau  of  yards  and  docks.  Navy  De- 
p-vrtment,  have  been  furnished  to  the 
following  firms  in  addi'tion  to  ttiose 
previously  mentioned  in  these  columns: 
Pearl   Hnrlior,   Buildinsr<  June  28. 

Spaulding  Construction  Co.,  Portland, 
Ore. 

Crane  Co.,  Washington,  D.  C. 

AV.  N.  Coneannon,  San  Francisco,  Cal. 

Carnegie    Steel    Co.,    Philadelphia,    Pa. 

Conners  Bros.  Co.,   Lowell,   Mass. 
Pearl   Harbor,   Gunners*   Quarters,  June 
28. 

Spaulding  Construction  Co..  Portland, 
Ore. 

Crane  Co.,   Washington,  D.  C. 
Conners  Bros.,  Lowell,  Mass. 

Carnegie   Steel    Co..    Philadelphia,    Pa. 

W.  N.  Coneannon,  San  Francisco,  Cal. 
Piiget  .Sound,  Cranes,  June  2t. 

General  Electric  Co.,  Schenectady, 
N.   Y. 

Cutler-Hammer  Mfg.  Co.,  Milwaukee, 
Wis, 

Niles-Bement-Pond  Co..  Ill  Broad- 
way,  New   York   city. 

Curtis  Pneumatic  Machinery  Co.,  St. 
Louis,    Mo. 

Pawling  &  Harnischfeger  Co.,  Mil- 
waukee, Wis. 

Manning,  Maxwell  &  Moors,  85  Lib- 
erty street,  New  York  city. 


.1.  II.  Schneider  Iron  Co.,  National 
Hank  Bldg.,  Washington,  D.  C. 

American  Hoist  and  Derrick  Co.,  St. 
Paul,   Minn.  , 

Morgan  Bngirteering  Co.,  Alliance,  O. 

Cyclops  Iron  Works,  847  Folsom 
street,  San   Francisco,  Cal. 

Butler  Enginceiring  and  Construction 
Co.,  687  Howard  street,  San  Francisco, 
Cal. 


I)(»ors    for   ('anal    Fortlilcniions. 

On  July  7,  1913,  the  Isthmian  Canal 
Coi.iimission  will  open  bids  under  circu- 
lar 780  for  furnishing  a  number  of 
dooira  and  gratings  for  seacoast  bat- 
ieries  in  connection  with  the  fortifica- 
tions on  the  Pacific  and  Atlantic  sides 
of  the  Isthmus  of  Panama.  These  doors 
and  miaterial  are  to  be  of  structural 
steel  and  the  gratings  are  to  be  of  mild 
steel  of  the  fiame  characteristics  as  is 
specified  for  the  doors.  The  following 
batteries  will  be  supplied  with  the  nec- 
e.ssary  doors  and  gratings:  Howard, 
Tiibball,  Merritt,  Kilpatrick,  Weed, 
Parke,  Stanley,  Mower,  Webb,  Burn- 
side,  Buell  and  Warren. 

Tile  doors  for  battery  Howard  are  to 
be  delivered  on  t'he  Isthmusi  within  two 
months  after  the  award,  while  those 
for  batteries  Stanley  and  Mowar  within 
three  months  after  the  award,  and  the 
entire  ordeir  is  to  be  delivered  com- 
plete within  si.\  months.  The  specifi- 
cations state  that  the  award  is  to  be 
made  in  the  aggregate  and  to  one  firm 
only.  The  ques'tion  of  early  delivery 
will  be  given  careful  consideration 
when  award  is  made.  The  desired  quan- 
tities are  1-56  d'oubie  doors,  25  single 
hinge  doors,  1'  double  sliding  door  ,104 
sliding  doors,  122  sliding  gratings,  15 
double  sliding  gratings,  52  double- 
hinge  gratings,  116  single-hinge  grat- 
ings, 3  double  lazy  tong  gratings,  and 
3   single  lazy   tong  gratings. 


AValipeton  Indian   School. 

The  following  bids  were  received  at 
the  office  of  the  cffnmissioner  of  In- 
dian Affairs,  Wasfliington,  D.  C,  for  the 
erection  of  a  brick  hospital  at  the 
Wahpeton  Ind.i-an  School,  N.  D.: 

Item  1,  for  the  building  complete; 
2,  for  omitting  plaster  ceiling  and  sub- 
stituting metal;  3,  for  using  hardwood 
floors. 

F.  A.  Hancock,  Morris,  Minn.,  item 
1,  $24, 350;   2.  add  $350;   3,  add  $150. 

R.  K.  Hafsos,  Aberdeen,  S.  D.,  item 
I,   $17,960;   2,  add  $200:   3,  add  $190, 

Schulind  &  Co.,  Alexandria.  Minn., 
item   1,  $19,974;   2,  add  $205:  3,  add -85. 

W.  D.  Lovell,  Minneapolis,  Minn., 
item  1,  $19,800;  2,  add  $200:  3,  add  $100. 

Raymond  Stencil,  Wahpeton,  N.  D., 
item   1,   $22,497;   2,   add   $73:   3,   add   $235. 

Sam  Christensen,  Wahpeton,  N.  D., 
item   1,   $22,600;   2,   $22,984;   3,   $22,740. 


dumber   and   Piles,    Canal    Circular   '.SO. 

The  Isthmian  Canal  Canmis.^ion  is 
calling  for  bids  for  furnishing  a  quan- 
tity of  lumber  and  piles  under  classes 
6,  7  and  8  of  canal  circular  780;  bids  to 
be  opened  July  7.  Tlie  details  of  these 
classes  follow: 

Class  6 — 2'5,000  ft  siding,  5,000  ft  1x4 
lumibeir,  S4S;  250.000  ft  1x12  lum»)er, 
S4S;  '50,000  ft  2x3  lumber,  S4S;  50,000  ft 
2x4  lumber,  S4S;  40,000  ft  2x8  lumber, 
S4S:  100,000  ft  2x13  lumber,  SISIE: 
100,000  ft  2x12  lumber,  S4S:  60,000  ft 
3x8  lumber.  SIS;  120,000  ft  3x10  lumber, 
S4S:  50,000  ft  3x12  lumber,  S4S:  80,000 
ft  4x4  lumber,  S4S:  30,000  ft  6x8  lum- 
ber, rough;  30,000  ft  6x12  lumber, 
rough;     50,000    ft    8x8    lumber,    rough; 
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•>0  000  ft  SxlO  lumber,  rough;  15,000  ft 
Sx'l2  lumber,  rough;  70,000  ft  12x12 
lumber,   rough. 

Class  7—125,000  ft  3xG  inch  yellow 
pine  lumber   for  car   stakes. 

Class  8— Creo>soted  piles:  50  lengths 
50  ft-  50  lengths  5.5  ft;  100  lengths  60 
n-  50  lengths  &5  ft;  50  lengths  70  ft; 
100  lengths  75  ft;   100  lengths  80  ft. 
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Cnnal   Circular  780. 

The  isthmian  Canal  Commission  will 
open  bids  on  July  7  under  circular  780 
for  furnishing  the  following  supplies 
and  material: 

Class  1.  Doors  and  gratings  for  sea- 
coast   batteries. 

Class  2.  IS  locomotive  driving  wheel 
tires.  . 

Class  3.  1.800  deck  scrubbmg  brushes. 

Class  4.     100.000  lbs.  Are  clay. 

Class   5.      3,000   gals  liquid   coal    tar. 

Classi  6.  A  quantity  of  dressed  and 
rough  lumber. 

Clasis  7.  12i5,000  ft  yellow  pine  lum- 
ber for  ear  stakes. 

Class  8.  A  quantity  of  creosoted  piles. 


Pearl  Harbor,  H.  T.,  OH  Tante. 

The  contrract  for  the  construction  of 
an  oil  tank  at  the  U.  S.  naval  station. 
Pearl  Harbor,  under  bids  opened  May 
24,' has.  been  awarded  to  the  Treadwell 
Construction  Co.,  Midland,  Pa.,  at  $20,- 
250. 


Building,  Port  Huacliiiea,   Arl/.. 

The  contract  for  all  work  in  con- 
nection with  the  construction  of  build- 
ings at  Fort  Huachuoa,  Ariz.,  including 
the  construction,  plumbing,  heating, 
wiring,  lighting,  etc.,  has  been  award- 
ed to  J.  P.  Dalton  &  'Sons,  of  Junction 
City,  Kans..  at  prices  as  follows;  For 
three  double  sets  of  officers'  quarters, 
$11  198  each,  plus  for  .  two  additional 
replaces  on  second  floor  of  same,  $140 
each;  for  two  coMipany  barracks,  $13,- 
268  each;  for  one  double  lavatory,  $7,- 
808  each;  for  extension  to  sewer  sys- 
tem, $3,443;  for  addition  to  'hospital, 
$17, 813;  for  concrete  floor  in  lavatory, 
$65-  for  addition  to  commissary  store- 
house, $14,087;  grand  total  for  all  work, 
$103  7'6.6.  Plumbing  fixtures  manufac- 
tured by  the  L.  Wolf  Mfg.  Co.  are  to 
be  used.  The  old  quartermaster's  store- 
house is  not  to  be  remodeled  at  this 
time,  conlract  having  been  awarded  for 
two   company  barracks,   instead   of   one. 


S\N  FRANCISCO— Lodge  hall,  3  -story 
and  base.  Class  A  and  class  C  construc- 
tion   $180,000.     Architect.   Will  D.  Shea, 
•M4    Kearny    St.,  S.   F.      Owners,   Young 
Men's  Institute.     This  building  has  been 
mentioned   here  a  number  of   times  be- 
fore.     A    contract    for    the    excavating 
has   been   awarded    to   Daniel    O'Day    & 
Co     and    plans    for   the   balance   of   the 
work    are    now    out    for    figures.      The 
building    is    classic    in   design    and    will 
be    of'  the    class   A    type    in    nearly    all 
parts.     The   first   floor  contains   a  large 
library,    offices,    reading   rooims,   etc.     A 
large  "gymnasium  will  occupy  the  base- 
ment.     Upper    floors    will   be    arranged 
for  lodge  halls,  banquet  rooms  and  ball 
room.      Interior      will      be    handsomely 
finished   in   hardwoods  and   ornamental 
plaster       Exterior    will    be    faced    with 
granite  and  terra  cotta.     There  will  be 
steam  heat,  elevator  service,  a  vacuum 
cleaning  system  and  other  modern  con- 
veniences. 

PASADENA,  DOS  ANGB'LES  CO.. 
CAD.— Lodge  hall,  3  story  and  base, 
brick  and  steel,  $40,000.  Architects. 
Foss  Designing  and  Building  Co.,  100 
East  Colorado  St.,  Pasadena.  Owners, 
Pasadena  Odd  Fellows  Temple  Associa- 
tion This  work  has  been  mentioned 
here  before  when  the  architects  were 
first  comi-iiissioned  to  prepare  the 
plans.  The  basement  will  contain  fur- 
nace rooms  and  a  banquet  hall,  first 
floor  the  lobby,  parlors,  library  and  of- 
fices A  large  auditorium,  lodge  rooms 
and  club  rooms  will  occupy  the  second 
floor  and  the  third  floor  will  be  ar- 
ranged for  living  apartments  for  the 
members.  There  will  be  steam  heat, 
elevator  service  and  a  vacuum  cleaning 
system.  Exterior  of  the  building  will 
be  faced  with  stone.  Plans  are  com- 
plete and  bids  will  be  opened  on  June 
23rd. 

Contracts  Awarded. 

BAKERCFIELD,  KERN  CO.,  CAL.— 
Club  house,  3  story  and  base,  brick 
and  steel,  ,$35,507.  Architect,  Thomas 
B  Wise.nan,  Producers'  Bank  Bldg., 
Bakersfleld.  Owners,  Bakersfield  Club. 
Contractor,  D.  Asbury  Evans,  Fresno. 
Contract  price,  $35,507. 


HOTELS. 


Canal  Cireular  778-A. 
The  following  bid  was  received  by 
the  general  purchasing  o  cer,  Isth- 
mian Canal  Commission,  Washington, 
D  C  for  furnishing  Class  1-  of  canal 
circular  778-A,  a  miscellaneous  quan- 
tity of  enamel  brick; 

Bid  1.  A'.nerican  Enamel  Brick  Co., 
'1182  Broadway,  New  York  city,  $10,- 
760.90;  delivery  115  days;  inspection  to 
be   made  at   South   River,   N.   J. 


HALLS  AND  SOCIETY  BUILD- 
INGS. 

0  4KLAND,  CAL.— Museum.  1  story 
and  base,  frame  addition,  $4,000.  Ar- 
chitect, Supervising  Architect  J.  J.  Don- 
ovan. Security  Bank  Bldg.,  Oakland. 
Owners,  City  of  Oakland.  Bids  for  this 
work  were  opened  at  the  last  meeting 
of  the  Library  Trustees  and  all  bids 
have  been  rejected  as  the  lowest  was 
some  $500  above  the  amount  available. 
Plans  will  probably  be  revised.  A  com- 
plete list  of  the  figures  as  opened  ap- 
pears under  the  heading  of  Oakland 
and  Alameda  County  in  this  issue. 


SAN  FRANCISCO— Hotel,   3  story  and 
base.     Class   C   construction.      Cost   not 
stated.      Architect,    Arthur    T.    Ehrenp- 
fort.    251    Kearny      St.,    S.    F.      Owner's 
name    withheld.      The   building   will   be 
erected  on  Larkin  street  near  the  Civic 
Center.     The  first  floor  will  be  arranged 
for  three  stores  and  upper  floors  will  be 
subdivided    in    45    guest    rooms    and    a 
number   of  bath   rooms.     Plans  provide 
for  steam  heat,   elevator   service  and   a 
bot    water    plant.      Interior    finish    will 
be  of  pine  and  liardwood.     Bath   rooms, 
will   Ivave   cement  floors  and  tile  wain- 
scot     The  exterior  of  the  building  will 
be  faced  with  cement  plaster  or  pressed 
brick      Plans   are   now  .being   prepared. 
SALEIM,     O'RE.— Hotel.     4     story     and 
base,   brick   and-  concrete,    $8.5, OOO.      Ar- 
chitect,  Aaron    Gould,   Worcester   Bldg., 
Portland.       Owner,    R.    R.    Ryan.      The 
building  will  occupy  an  important  busi- 
ness  corner  and   will  cover   an   area   of 
160x103    feet.     Tliere  will   be   a   number 
of   stores  on   the   first  floor  besides   the 
botel    lobby    and    offices.      Upper    floors 
will  be  subdivided  into  a  large  number 
of  guest  rooms,  offices  and  club   rooms. 
Plans  provide   for   steam,  he-at,   elevator 
service  and  a  hot  water  plant.     Interior 
finish  will  be  of  pine  throughout.  Bath 
rooms    will    be    wainscoted    with      tile. 


The  exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
now  complete  and  figures  are  being 
taken. 

SPRINGFIELD,   ORE. — Hotel,   3    st.iry 

and    base,    concrete    and    brick,    $7r,.i 

Arcliitect,  George  Post,  Salei.-n.  Owiitr, 
D.  S.  P.abb.  The  building-  has  been  de- 
signed for  a  modern  commercial  hotel. 
The  corner  lot  on  which  the  building 
will  .be  erected  covers  an  are-a  of  lOOx 
110  feet.  The  first  floor  will  contain 
stores,  hotel  lobby,  offices  and  dining 
rooms.  Upper  floors  will  be  subdivid- 
ed into  about  110  guest  rooms,  a  num- 
ber of  which  will  have  connecting 
baths.  There  will  be  steam  heat  and  a 
hot  water  plant.  Fnterior  finish  will  be 
of  pine  throughout.  Exterior  of  the 
building  will  be  faced  witr  pressed 
pressed  brick  and  cement  plaster. 
Plans  are  now  .being  prepared. 

LOS  ANGELES,  CAL-— Hotel,  3  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitects, Train  &  Williams.  Exchange 
Bldg.,  L.  A.  Owner,  Walter  H.  Fisher. 
Contractor,  Alex  Grant,  1002  Union  Oil 
Bldg-.,  L.  A.  Note:  This  contract  has 
been '  taken  on  a  percentage  b^isis. 
Plans  have  not  been  completed  Imt 
work  will  start  -within  a  tew  days. 

IMPERIAL,  IMPERIAL  CO.,  CAL.— 
Hotel  addition,  2  story,  .brick.  Cost  not 
stated.  Architects,  Alfred  W.  Rea  and 
Charles  Garstang,  Black  Bldg..  L.  A. 
Owners,  Hotel  Imperial  Co.  The  addi- 
tion will  be  two  stories  high  and  cov- 
ers an  ajrea  of  44x135  feet.  Plans  pro- 
vide for  a  store  roo;n,  24  guest  rooms 
and  16  baths.  Interior  finish  will  be  ot 
pine  throughout.  Hot  and  cold  running 
water  will  be  supplied  to  all  rooms. 
Besides  this  addition  plans  will  be 
drawn  shoirtly  for  an  arcade  13  feet 
wide  and  also  of  brick  construction. 
Plans  for  the  addition  are  complete 
and   figures   are   being  taken. 

LOS  ANGELES,  CAL.— Hotel,  4  stoi^ 
and  base,  brick  and  steel.  Cost  not 
stated.  Architect,  B.  C.  Thorne,  Realty 
Board  Bldg.,  L  A..  Owner.  I.  L  Pc 
Hail  The  building  will  be  erected  at 
the  corner  of  Los  Angeles  and  Commer- 
cial streets  and  will  cover  an  area  of 
64x110  feet  There  will  be  five  store- 
on  the  first  floor  besides  the  entrance 
to  the  hotel.  Upper  floors  will  be  sun- 
divided  into  100  guest  rooms  and  ji 
number  of  baths.  Interior  finish  wi 
be  entirely  of  pine.  Bath  rooms  w>\ 
have  cement  floors  and  tile  wainscot. 
There  will  be  steam  heat,  eleva  o. 
service  and  a  hot  water  supply.  I^xie- 
rior  of  the  building  will  be  faced  will. 
pressed  brick.  Plans  are  complete  an, 
materials  are  now  being  purcl  ase 
The  work  will  be  done  by  Day  Labor. 


Contracts  Awarded. 

MODESTO,    STANISLAI'S   CO..   CAL 
Hotel,  4  story  and  base.  >^'-'ck  am   SU'' 
$1115,000.      Architect,    Ralph    1.    Morn 
Odd   Fellows   Bldg.,   Stockton.     Owne 
Crow    &      Hogan.      Contractor      Geo  - 
Shannon.    Modesto.      This    contract   ^ 
been    taken   on     a     percentage     ba. 
Plans  are  now  being  prepared  a"-!  '^ 
will  be  started  as  soon  as  the  workm 
drnwiugs    are    completed. 

PANAMA  -  PACIFIC    EXPOSI 
TION  WORK.  I 


SVN     FRANClSCO-1'ahu-o    of    A"ne 
frame    construction.       $217  000.      Arc 

lect.  Director  of  ^Vo'-'^^;,^^.";:^^^,  „ 
S.  F.  owners.  Pan.  ma -Pacific  nte  n 
tional  Exposition  Co.  Bids  for  the  o 
structlon  ot   the  Palace  ot  Mines    «" 
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opi-neil  oy  the  Buildings  «nd  Gioiiiuls 
Com  iilttce  of  the  Panama-Pacific  Inter- 
national Exposition  Co.  on  Thui-xday. 
Bids  wei-e  also  ojjened  at  the  same  time 
for  the  plumliins,  sewers  and  water 
pipes  in  tiie  same  hullding.  Streslilow. 
I'-recKe  &  Peterson  were  low  «t  $:;17,000 
for  the  general  construction,  and  Uol)- 
ert  Ualziel,  Jr.,  Co.  were  low  on  the 
plumhlng  iit  $13,847.  No  contracts  were 
awarded.  A  complete  li.st  of  tlie  hids 
appe;irs  under  S.in  Francisco  in  tliis 
issue. 

♦ 

EAILROAD  CONSTRUCTION— 
AND  EQUIPMENT 

L.ns  .\XGBLES,  CAL.  Passenger  sta- 
tion. 1  and  2  story  and  base.  Class  A 
and  C  construction,  $2.50,000.  Archi- 
tects. Parlcinson  &  Bergstrom,  Secu- 
rity BUIg.,  L.  A.  Owners,  Southern  Pa- 
cific Co.  This  work  was  mentioned 
iiere  last  week.  Working  drawings  for 
the  huilding  aro  complete  and  figures 
(Vill  be  called  for  at  once.  The  '.-nain 
portion  of  the  building  will  be  one 
-tory  high  and  of  the  class  A  type.  220 
'eet  long  and  70  feet  wide.  Two,  two- 
itory  wings  of  the  class  C  type  will 
:omplete   tiie   building. 


id.' 


RESIDENCES. 


■SAN  FRANCISCO— Residence.  3  story 
ind  1-ase,  brick  and  frame,  $6,000.  Ar- 
Ijhiteet,  none.  Owner.  .Mary  E.  Seeley, 
IJ30G  Geary  St..  S.  F.  The  dwelling  will 
lie  erected  at  the  corner  of  Powell  and 
Ifacramento  streets,  and  will  contain  in 
Y'e  neighboi^iood  of  ten  rooms  and  two 
.aths.  Interior  will  be  finished  in  pine 
|nd  liardwoods  with  hardwood  floors 
fi  ti-.e  principal  rooms.  There  will  be 
jurnace  heat  and  open  fire  places. 
ilantels  will  be  of  brick.  Tile  will  be 
Ised  in  the  bath  rooms  and  kitchen, 
fxterior  of  Vhe  dwelling  will  be  cov- 
ered with  pressed  Hjrick.  Plans  nre 
jomplete  and  the  work   wiil  be  done  by 

!ay  Labor. 
SAN  FRANCISCO  —  Residence.  2 
,ory,  attic  and  base,  frame,  $12,000. 
iTchitect,  none.  Owner.  Dr.  A.  B. 
:I>aulding,  Lane  Hospital,  S.  F.  The 
iwelling  will  te  erected  on  Green 
treet  between  Divisadero  and  Brod- 
rick  streets,  and  ha?  been  designed 
»  contain  ten  rooms,  three  baths  and 
j  sleeping  porch.  Interior  will  be 
anSsomely  finished  in  pine,  oak  and 
(ahogany.  There  will  be  furnace 
eat  and  open  fire  places.  Mantels 
;ill  be  of  brick  or  tile.  Bath  rooms 
(HI  be  finished  in  tile.  An  automatic 
later  heater  will  he  installed.  Hard- 
ood  Hoors  are  ;irjecified  in  all  roo.ns. 
|ie  exterior  of  the  house  will  be  cov- 
fed  with  cement  .plaster  on  metal  lath, 
^ans  are  now  being  prepared. 
jPIEDMONT,  ALAMEDA  CO..  CAL.— 
jesidenee  altei-ations,  2  story  and  base, 
•ame,  $2,.500.  Architects,  Milwain 
jos.,  Delger  Bldg..  Oakland.  Owner, 
[rs.  C.  J.  Evans.  This  work  will  con- 
f't  of  new  plastering,  plumbing,  paint- 
S  and  electric  work.  Interior  of  the 
'iuse  will  be  altered  and  two  new 
joms  added.  Interior  finish  will  be  of 
Ine  and  hardwood.  Hardwood  floors 
ill  he  used  in  the  principal  rooms. 
irnace  heat  is  to  be  installed.  A 
■rge  brick  mantel  will  he  used  in  the 
f'ingr  room.  Exterior  of  the  dwelling 
■,ll  he  covered  witli  shingles.  Plans 
ije  complete  ami  the  work  will  be 
'jpe  by  Day  La^bor. 
PIEDMONT,    ALA:MEDA     CO       CAL  — 


e.  2  story,  .-illic  .md  base, 
fr.-imc.  $2.i,0u0.  Architect.  Charles  W. 
.McCall,  Central  Bank  Bldg.,  Oakland. 
Owner,  II.  .].  KnoIle.K.  The  dwelling 
wiil  l>e  erected  on  Mountain  avenue, 
and  will  contain  in  the  neighborhood 
of  fourteen  rooms,  several  baths  and 
sleeping  porches.  A  garage  will  also 
1  e  elected  on  tilie  lot.  Interior  of  tlie 
dwelling  will  be  finished  in  pine,  oak 
and  mahogany  with  the  sleeping  rooms 
finished  in  white  enamel.  There  will 
1  e  furnace  heat  and  open  flre  places. 
.Mantels  will  be  of  brick  or  tile.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooins.  Bath  rooms  will  be  fin- 
ished in  tile.  Plans  provide  for  an 
automatic  water  heater  and  vacuum 
cleaning  system.  Exterior  of  the 
house  will  be  covered  with  cement 
piaster  on  metal  lath.  Plans  have  Jjeen 
completed  and  figures  are  now  being 
taken. 

BKRKELEY,  AL.4MEDA  CO.,  CAL.— 
Re-idence.  2  story  and  base,  frame. 
Coist  not  stated.  Architect,  Harris 
-Allen,  2514  Hillegass  Ave.,  "Serkeley.. 
Owner,  JMrs.  Gertrude  D.  White.  This 
house  will  be  erected  on  Plaza  Drive, 
in  Clareraont  Park,  and  has  been  de- 
signed to  contain  seven  rooms,  bath 
and  sleeping  porch.  All  interior  finish 
will  be  of  pine.  Hardwood  floors  will 
be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will  be 
furnace  heat  and  an  open  flre  place. 
-Mantel  will  be  of  brick.  Tile  will  be 
used  in  the  bath  room  and  kitchen.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are   being  taken. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Rei'idence,  2  story  and  base,  frame. 
Cost  not  .stated.  Architect,  John  Hud- 
son Thomas,  Fir^t  National  Bank  Bldg., 
Berkeley.  Owner,  F.  Thomas,  Jr.  The 
dwelling  Oias  been  designed  for  a  six 
room  house  with  bath.  Interior  will 
be  finished  in  pine  and  redwood  with 
hardwood  floors  in  the  principal  rooms. 
Tl'.ere  will  be  furnace  heat  and  an  open 
fire  place.  Mantel  will  be  of  brick  or 
tile.  Tile  will  be  -  used  in  the  bath 
loom  and  kitchen.  Exterior  of  the 
dwelling  will  be  covered  wiMi  shakes. 
Pians'  are  now   being  prepared. 

SAN  LEANDRO,  AL.4.MEDA  CO.,  CAL. 
— ^Bung'alow,  1  story  and  base,  frame, 
$6,000.  -Architects,  Newsom  &  Dixon, 
SI  2  Broadway,  Oakland.  Owner,  Mr. 
Merrill.  The  dwelling  will  contain 
eight  roqms,  bath  and  sleeping  porch. 
Interior  flnisli  will  'be  of  pine,  oak  and 
mahogan.v.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Mantels 
will  be  of  brick  and  tile.  Tile  will  be 
used  in  the  bath  rooms.  An  automatic 
water  iheater  will  be  inftalled.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
le  dnne  by  Day  Labor.  The  owner  is 
now  purchasing  all  materials. 

SEATTLE.  WASH.  —  Residence.  3 
story  and  h,ase,  brick  and  frame.  $100,- 
000.  Architects,  Cutter  &  Malmgren, 
Paulson  Bldg.,  Seattle.  Owner.  C.  D. 
Stimpson.  This  work  has  been  men- 
tioned here  before  when  plans  were 
first  started.  The  dwelling  will  be 
erected  in  Higflilands,  and  is:  to  be  one 
of  tie  most  attractive  homes  in  Seat- 
tle. Interior  will  lie  flnislied  entirely 
in  hardwoods.  Baths  will  have  tile 
floors   and    wainscot.      There    will    be   a 
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central  heating  system,  prabably  steam. 
The  exterior  of  the  house  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  the  work  Is  being  done  by 
Day  I^abor. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $3,000.  Architect,  O 
E.  Evans,  2'307  Mission  St.,  S.  F.  Own- 
er, James  Welsh.  The  dwelling  has 
been  designed  for  a  seven-room  hou.se 
with  bath,  and  will  be  erected  on  11th 
avenue  near  Anzii  street.  Interior  will 
be  finished  in  pine  and  elm.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  a  large  open  fire  place  in  the 
living  room  with  a  brick  mantel.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  liouse  will  be 
covered  with  brick  veneer  to  the  water 
table  and  with  cement  plaster  and  rus- 
tic above  that  point.  Plans  are  com- 
plete and  the  work  will  be  done  by  Day 
Labor. 

SAN  FRANCISCO  —  Residences,  3. 
2  story  and  base,  frame.  Cost  not  stat- 
ed. -Architect,  Joseph  Cahen,  45  Kearny 
St.,  S.  F.  Owners,  'Oscar  Hey  man  Bros. 
These  houses  have  been  designed  for 
seven  and  eight  room  dwellings  and 
will  te  erected  on  2.4th  avenue  near 
Lincoln  Way.  Interior  finish  will  be  of 
pine  with  some  elm  panels  and  hard- 
wood floors.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  brick  and  tile.  Tile  will  also  be 
used  in  the  bath  rooms  and  kitchens. 
jAutomatic  water  heaters  will  be  In- 
stalled in  the  eight-room  houses.  Ex- 
teriors will  be  covered  with  cement 
plaster  on  metal  lath,  brick  veneer, 
shingles  and  rustic.  Plans  are  •being 
prepared  and  when  complete  the  work 
wMll    be   done   by   Day   Labor. 

SAN  FRANCISCO— Residence,   2  story 
and  base,  frai.ne.     Cost  not  stated.     .Ar- 
chitect,   O.    R,    Thayer,    Merchants'    Na- 
tional Bank  Bldg.,  S.  F.     Owner's  name 
withheld.     The  dwelling  will  be  erected 
on    the    Great    Highway    near    the   wire- 
less station,  and  has  been  designed   for 
•a  ten  room  house  with  baths  and  sleep- 
ing  porches.      Interior   will    be    finished 
in  pine,  oak  and  mahogany.  There  will 
be    furnace    heat    and    open    fire    places. 
Mantels   will   be  of  brick   and   tile.   The 
bath     rooms    will    .be     finished     in.    tile. 
Tile   will   also   be    used   In   the  kitchen. 
Hardwood    floors    will    be    used    in    the 
principal    rooms.      An    automatic   water 
heater    will    be    installed.      E^xterior    of 
the   dwelling-  will   be   covered   with   ce- 
ment plaster  on   metal  lath.     Plans  are 
complete    and    figures  are    being   taken 
SAN     FRANCISCO— Residences,     2,     3 
story   and  base,   frame.   Cost   not  stated. 
-Architect.  Joseph  Cahen.  4.3   Kearny  St., 
S.     F.       Owners,     Oscar    Heyman     Bros. 
These    two   houses    will    be    erected    on 
23rd    avenue    near    Lincoln     Way,    and 
each     will    contain     seven     rooms    and 
bath.       Interior    finish    will    be    of    pine 
with     .=ome      elm       panels.       Hardwood 
floors  will  be  used  in  tlie  living  roo.ns, 
dining     rooms      and      reception      halls. 
There  will  be  large  open  fire  places  in 
the    living    rooms    with    brick    mantels. 
Tile     will    be    used     in     the    baths    and 
kitchens.       Exteriors    will     be    covered 
with    cement   plaster,    rustic  and    shin- 
gles.      Plans    are    being    prepared    and 
when   complete  the   work   will   be   done 
by    Day   Labor. 

BERKELEY,  ALAMED.A  CO.,  C.AX.— 
Residence.  2  story  and  base,  frame. 
$4,000.  Architect,  J.  Henry  Boelirer, 
Delger  Bldg.,  Oakland.  Owiier,  Jlilton 
Newmart.  The  liouse  will  contain 
seven    rooms,    bath   and   sleeping  porch. 
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Interior  will  be  flnislied  in  pine  and 
hardwoods  with  hardwood  floors  in  the 
principal  rooms.  PJarts  provide  for 
furnace  heat  and  open  fire  places.  Man- 
tels will  he  of  brick  and  tile.  Tile  will 
be  used  in  the  bath  room  and  kitchen. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling-  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are  being-  taken. 

BERKELEY,  ALAMEDA  CO.,  CAL. — 
Bungalow,  1  story  and  base,  frame, 
$3,000.  Architect,  none.  Owners,  United 
Home  Builders,  17G2  Broadway,  Oak- 
land. The  dwelling-  will  contain  seven 
rooms  and  bath.  Interior  finish  will  be 
ot  pine  with  some  oak  veneer.  Hard- 
wood floors  will  be  used  in  tlie  living 
room,  dining  roo.ii,  den  and  reception 
hall.  A  large  sleeping  porch  will  be  a 
feature  of  the  house.  There  will  be  fur- 
nace heat  and  an  open  fire  place.  Man- 
tel will  be  ot  brick.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  Exte- 
rior of  the  bungalow  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be  done  by   Day  Labor. 

BERKELEY,  ALAMEDA  CO.,  CAL. — 
Residence,  2  story  and  base,  frame, 
$3,000.  Architect,  none.  Owner,  I.  W. 
Button,  5930  Telegraph  Avie..  Oak- 
land. The  dwelling  will  be  erected  on 
Oakvale  avenue,  and  has  been  designed 
to  contain  seven  rooms,  bath  and  sleep- 
ing porch.  Interior  will  be  finished  in 
pine  with  some  oak  veneer.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat  and 
open  fire  place.  Mantel  will  be  of  brick 
or  tile.  Bath  room  will  be  finished  in 
cement  plaster.  Tile  wainscot  will  be 
used  in  the  kitchen.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 

LIVBRMORE,  ALAMEDA  CO.,  CAL. 
— Bung-alow,  1  story  and  base,  fraiie, 
$4,500.  Architect,  Harvey  Partridge 
Smith,  Blake  Bldg.,  Oakland.  Owner, 
G.  H.  Todd.  The'dwelling  will  contain 
seven  rooms  and  bath,  and  is  to  be 
erected  on  property  adjoining  the  plant 
of  the  Coast  Supply  Co.  Interior  will 
be  finished  in  pine  and  hardwoods  with 
hardwood  fioors  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
fire  places.-  Mantels  will  be  of  brick 
and  tile.  Bath  room  will  be  finished 
in  cement  plaster.  Tile  will  be  used 
in  the  kitchen.  Exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 
Contracts  Awarded. 

DO'S  ANGELES,  CAL. — Residence,  2 
story  and  base,  frame,  $15,000.  Archi- 
tect's name  not  stated.  Owner,  S.  P. 
Multord.  Contractor,  D.  W.  March,  219 
So.  Lake  Ave.,  Pasadena.  Contract  has 
been   taken   on   a   percentage  'basis. 

LOS  ANGELES,  CAL. — Residence,  2 
story,  attic  and  base,  frame,  $32,000. 
Architects,  Hunt  &  Burns,  Laughlin 
Bldg.,  L.  A.  Owner,  Milton  E.  Getz. 
Contrac'tors,  Bs.rber-Bradiey  Construc- 
tion Co.,  1®24  East  l-5th  St.,  L.  A.  Con- 
tract  price.   $32,000. 


BUILDING  AND  INDUSTRIAL  NEWS 


SCHOOLS. 

SAN  FRANCISCO  -  Scliool,  2  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architect,  Architectural  De- 
partment, Temporary  City  Hall  Bldg.. 
S.  F.  Owners,  City  and  County  of  San 
Francisco.      Plans    for      the      Columbus 


School,  whicli  is  to  be  erected  on  the 
block  bounded  by  12th  and  13th  ave- 
nues, Kirkham  and  Lawton  streets, 
liave  been  completed  and  are  now  out 
for  figures.  The  building  has  been  de- 
signed for  a  twelve-room  school,  but 
only  six  rooms  will  be  constructed  at 
this  tine.  Interior  will  be  finished  in 
pine  and  maple.  There  will  be  a  com- 
plete steel  frame  with  brick  erected 
walls  faced  with  pressed  brick.  The 
plans  provide  for  a  steam  heating  sys- 
tem and  vacuum  cleaning  plant.  Bids 
will  be  opened  by  the  Board  of  Public 
Works  on  June  18th.  Plans  can  be  se- 
cured from  the  Department  of  Archi- 
tecture. 

•SANTA  MONICA,  LOS  ANGELES  CO., 
CAL. — Schools,  2,  2  story  and  base, 
brick.  Cost  not  stated.  Architects,  Al- 
lison &  Allison,  Hibernian  Bldg.,  L.  A. 
Owners,  Santa  Monica  School  District. 
These  buildings  were  mentioned  here 
last  week.  Plans  have  been  co;npIeted 
and  approved  and  bids  will  be  opened 
by  the  Board  of  Education  on  June 
23rd.  One  building  will  -be  erected  on 
Central  avenue  and  will  contain  six 
class  rooms  and  an  auditorium.  The 
other  improvement  will  be  in  the  na- 
ture of  an  addition  to  the  Roosevelt 
School,  and  will  also  contain  six  class 
rooms.  There  will  be  central  heating 
systems  in  both  buildings.  Exteriors 
will  be  faced  with  ruffled  brick.  Plans 
can  be  secured   from  the  architects. 

PHOENIX,  ARIZ. — School,  2  story 
and  base,  brick  and  steel,  $125,000.  Ar- 
chitect. Norman  F.  M-arsh,  Broadway 
Central  Bldg.,  L.  A.  Owners,  City  of 
Phoenix.  This  building  has  been  de- 
signed as  a  grammar  school  and  will 
cover  an  area  of  280x120  feet.  Plans 
provide  for  16  class  rooms,  an  assermbly 
hall,  manual  training  and  domestic 
science  depart.nents  and  offices.  Hol- 
low tile  and  metal  lath  and  plaster  in- 
terior partitions  will  be  used.  Interior 
finish  will  be  ot  pine  and  hardwoods. 
Exterior  will  be  faced  with  pressed 
brick.  Plans  have  been  approved  by 
the  school  board  and  bids  are  now  be- 
ing taken.  Figures  will  be  opened  on 
July  6th. 

HANFORD.  KINGS  CO..  CAL.  — 
School,  1  story  and  base,  brick,  $11,000. 
Architects,  Thayer  &  Doriot,  Forsyth 
Bldg.,  Fresno.  Owners,  Hanford  School 
District.  The  building  will  contain 
four  class  rooms  and  the  principal's  of- 
fice. Interior  will  be  finished  in  pine 
throughout.  There  will  be  a  central 
heating  system.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are  nearly  complete  and  bids  will 
be  called  for  within  a  few  days.  Plans 
can  -he   secured   from  the   architects. 

BAKER9PIELD,  KERN  CO.,  CAL. — 
School,  2  story  and  base,  brick.  Cost 
not  Stated.  Architect,  O.  L.  Clark, 
Brower  Bldg.,  Bakersfield.  Owners, 
City  of  Bakersfield.  The  School  Board 
has  approved  the  preliminary  plans 
submitted  by  Architect  Clark  for  the 
Niles  street  school  and  have  called  tor 
bids  on  the  construction.  The  building 
will  contain  eight- class  rooms,  assem- 
bly hall,  office  and  teachers'  roonis.  In- 
terior will  be  finished  in  pine  with 
maple  floors.  A  central  heating  sys- 
-  tem  will  be  installed.  Plans  provide 
for  vacuum  cleaning  and  program 
clocks.  Exterior  of  the  building  will 
le  faced  with  pressed  brick.  Plans 
can  be   secured   from   the   architect. 

BAKERSFIEI^D,  KERN  CO..  CAL. — 
School  remodeling,  (brick  and  firame 
construction.  Cost  not  stated.  Archi- 
tect, O.  L.  Clark.  Browev  Bldg.,  Bakers- 


field.  Owners,  City  of  Bakersfield. 
Plans  for  remodeling  the  Bryant 
School,  recently  damaged  by  fire,  have 
been  approved  by  the  Board  of  Educa- 
tion. Tlie  work  will  include  a  new 
co.nposition  roof,  galvanized  iron  cor- 
nice, interior  finish  and  .plastelring. 
Bids  will  be  called  for  on  the  work 
shortly. 

FUDLERTON,  ORANGE  CO.,  CAL— 
School,  2  story  and  base,  reinforced 
concrete  and  brick,  $60,000.  Architects, 
Tuttle,.it  Hopkins,  Delta  Bldg.,  L.  A. 
Owners,  Fullerton  School  District.  All 
bids  received  for  this  work  were 
above  the  appropriation  and  have  been 
taken  under  advisement.  The  follow- 
ing bids  were  submitted:  General 
Contract — ^George  C.  Condon,  $51,000; 
Sawtelle  Building  and  Construction 
Co,  $;S,196;  Chas.  Belts,  Upland,  $59,- 
275;  Kling  Co.,  $59,S72:  Perkins  & 
Holcomb,  $62,000:  David  Irvine,  $62,996. 
Plumbing — B.  A.  Fuller.  $2,485:  Chas. 
Arndt,  $2,75S:  Coony  &  Winterbottom, 
$2,S00:  J.  P.  Blair,  $2,800.  Heating  and 
Ventilating — Machinery  and  Electrical 
Co.,  $4,573  and  $5,300:  Cass-Smurr- 
Damerel,  $5,150:  American  Heating  and 
Construction  Co.,  $5,229;  B,  D.  Hough, 
$5,860. 

SEATTLE,  WASH— School,  1  story 
and  base,  reinforced  concrete,  $25,000. 
Architect.  Edgar  Blair,  901  7th  Ave., 
Seattle.  Owners,  City  of  Seattle.  Plans 
for  the  East  Harrison  street  school 
have  been  approved  by  the  Board  ot 
Eduation  and  bids  will  be  opened  on 
June  2'5th.  The  building  will  contain 
six  standard  sized  class  rooms  and  an 
assembly  hall.  Interior  will  be  finished 
in  pine  with  maple  floors.  There  will 
be  steam  heat  and  a  vacuum  cleaning 
system.  Bids  are  to  be  taken  for  the 
entire  work  including  the  heating  and 
plumbing.  Exterior  ot  the  building 
will  be  faced  with  cement  plaster. 
Plans  can  be  secured  from  the  architect 
or  from  Reuben  W.  Jones,  Secretary 
of   the   Board   ot   Education. 

CORVALLIS.  ore: — University  build- 
ings, brick  and  steel  construction.  Cost 
not  stated.  Architects,  Bennes  & 
Hendricks,  Portland.  Owners,  Oregon 
Agricultural  College.  The  first  work 
to  be  undertaken  will  be  the  construc- 
tion of  a  large  structure  which  will  be 
built  in  three  units.  The  first  of  these, 
which  is  to  be  occupied  by  the  domes- 
tic science  department,  will  be  the 
only  part  built  at  this  tine.  This  will 
be  three  stories  high  and  will  cost 
$55,000.  It  will  be  ot  brick  and  mill 
construction  and  equipped  with  the 
Plenum  system  of  heating  and  venti- 
lating; all  modern  plumbing,  etc.  The 
basement  will  have  a  cafe,  kitchen 
serving  room  and  a  laundry  and  the 
upper  floors  will  be  used  expressly  for 
laboratories,  including  six  for  food  and 
cookeries,  and  three  large  laboratories, 
25X&5.  together  with  necessary  lockers, 
reading  rooms,  etc.  Tlie  other  build- 
ings to  be  'built  are  the  Art  Science 
building  and  the  Administration  build- 
ing. These  are  to  be  built  later,  the 
cost  of  which  will  make  a  required  ex- 
penditure of  $175,000,  In  addition  to 
tliese  buildings  a  gymnasium  will  be 
built  261x1159  in  dimension,  to  be  erect- 
ed at  a  cost  of  $160,000,  but  only  <">« 
wing  will  be  built  at  this  time  which 
will  cost  $60,000,  This,  too,  will  be  of 
ibrick  and  mill  construction  and  will 
have  a  gymnasium,  90x150,  a  gallery 
and  running  track,  a  swimming  tank 
50x100.  four  bowling  alleys  and  two 
band    ball    courts. 
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('•iiitriU'ts  Awardod. 

HUNTINUTON  I'AUK,  UXS  ANGE- 
I^ES  CO.,  CAU— School,  1  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  Architects,  Train  &  Williani.'i. 
Exchange  Bldg..  I...  A.  Owners,  Hunt- 
ington Park  Scliool  District.  Con- 
tractor, C.  S.  McCully,  general  con- 
.•-■truction,  $20,7S0;  A.  Frank,  plumb- 
ing:, $2,62o;  Litsinger  &  IBennett,  wir- 
ing, $CG3.40:  W.  G.  Hutcliison  Co., 
lighting  fixtures.  $400,  and  G.  A.  Jones, 
sidewalk    work,    $632,10. 

BA KERSPIEDD,  KERN  CO.,  CAL.— 
School  addition,  2  story  and  base,  re- 
inforced concrete  and  brick,  $28,500. 
Architect,  O.  L.  Clark,  Brower  Bldg., 
Bakersfleld.  Owners,  City  of  Bakers- 
field.  Contractor.  M.  T.  Kean.  Bakers- 
Held.      Contract    price,    $2.S,.500. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS, 

TULARE,  TUL.'^RE  CO.,  CAU — 
Pumping  plant,  domestic  service  and 
lire  service  pumps.  Cost  not  stated. 
Engp'neeirs,  Sloan  &  Robson,  Nevada 
Bank  Bldg.,  S.  F.  Owners,  City  of  Tu- 
lare. Plans  for  the  O  street  pumping 
rtation  are  co.nplete  and  bids  for  the 
equipment  will  be  opened  on  July  7th. 
The  equipment  includes  the  following: 
Two  domestic  service  pumps  of  750 
gallons  per  minute  driven  by  two  60 
h.  p.  motors,  and  two  fire  service 
pumps  of  750  gaillons  per  minute. 
driven  by  two  40  h.  p.  motors.  Plans 
can  be  secured  from  Sloan  &  Robson. 
Contracts  Awarded. 

LONG  BEACH,  LOS  ANGELES  CO., 
CAL. — Power  plant  additional  unit,  re- 
inforced concrete,  $1,000,000.  Engi- 
neers, Southern  California  Edison  Co. 
Contractors,  F.  O.  Engstrum  Co.,  Sth 
and  Seaton  Sts.,  L.  A.  Contract  price, 
$1,000,000.  Note:  This  is  the  second 
unit  of  this  project,  work  on  which 
1  as  been  started. 


STORES  AND  OFFICES. 


SAN  FRANCISCO — Stores  and  lofts, 
r»  story  and  base,  reinforced  concrete. 
$35,000.  Arcliitect,  Cliarles  J.  Rousseau, 
Plielan  Bldg.,  S.  F.  Owners,  California 
Poultry  Co.  This  building  has  been 
mentioned  here  before  when  plans 
were  first  started.  The  building  will 
he  erected  in  the  heart  of  the  wiiole- 
sile  district,  and  has  been  designed  for 
.1  large  market  on  the  first  floor  and 
storage  and  packing  rooms  above.  Tlie 
basement  will  contain  a  complete  cool- 
ing system  for  the  building.  A  large 
a.Tiount  of  tile  will  be  used.  Plans  pro- 
vide for  elevator  service  and  steam 
heat.  Metal  window  sash  and  frames 
will  be  used.  Exterior  of  tlie  building 
will  be  faced  with  cement  plaster. 
Plans  have  been  out  for  figures  and  a 
contract  will  be  awarded  within  a  few 
days. 

SAN  FRANCISCO  —  Stores  and 
billiard  liall,  2  story  and  base,  frame. 
(-'Oft  not  stated.  ATchitect,  J.  E.  Krafft 
&  Sions,  Phelan  Bldg.,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  on  Polk  street  at  the  corner 
of  Austin  avenue,  and  will  cover  an 
area  of  69x70  feet.  A  market  and 
(grocery  store  will  occupy  the  first  floor. 
Upper  floor  will  be  fitted  up  for  a  large 
billiard  and  pool  hall.  Interior  finish 
will  be  of  pine.  Tile  and  marble  will 
lie  used  in  the  stores.  Patent  store 
fronts  are  specified.  Exterior  of  the 
building   will    be    covered    witli    cement 


pl:i-lci-  ,111,1  sliiplap,  Pbiii.s  are  coni- 
plolc  and   figures  are  being  taken. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL. 
— Stores,  1  story  and  base,  brick,  $5,000. 
Arcliitect,  Ralpli  P.  Morrell,  Odd  Fel- 
lows Bldg.,  Stockton,  Owner,  A,  Wal- 
uemeier.  Tlie  building  will  be  erected 
at  the  southwes't  corner  of  Market  and 
Sacramento  streets.  There  will  be  one 
store  and  a  saloon.  Interior  finish  will 
Ve  of  pine  throughout.  Plans  provide 
for  patent  store  fronts  and  metal  win- 
dow sash  and  frames.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Tlie  estimated  cost  does  not  in- 
clude saloon  fixtures.  Plans  are  now 
being  prepared. 

PORTLAND,  ORE. — Offices,  S  story 
and  base,  reinforced  concrete,  $85,000, 
Architects,  MacNaughton  &  Ray.nond, 
Conord  Bldg.,  Portland.  Owners,  Title 
and  Trust  Co.  Contractors,  Boyajohn- 
Arnold  Co.,  Wilcox  Bldg.,  Portland. 
This  work  has  been  mentioned  here 
several  times  before.  The  contractors 
are  now  taking  sub  figures  on  all  parts 
of  the  work. 

LOS  ANGELES,  CAL.— Stores  and  of- 
fices, 12  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  Architects, 
Morgan,  Walls  &  Morgan,  Van  Nuys 
Bldg.,  L.  A.  Owner,  William  C.  Kerck- 
hoff.  The  building  will  be  erected  at 
the  northwest  corner  of  6th  and  Los 
Angeles  streets  and  will  cover  an  area 
of  121x150  feet.  The  first  floor  will  be 
arranged  for  a  number  of  modern 
stores  and  upper  floors  will  be  subdi- 
vided into  about  150  offices.  There  will 
be  a  complete  steel  frame,  exterior 
walls  of  brick  faced  with  glazed  terra 
cotta.  Reinforced  concrete  floors  w^ill 
be  used.  Interior  will  be  flnished  in 
pine,  oak  and  marble.  Metal  window 
sash  and  frames  are  specified.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice, a  vacuum  cleaning  plant  and  mail 
chutes.  Plans  are  nearly  complete  and 
figures  will  be  called  for  shortly. 

PORTLAND,  ORE. — Office  building, 
11  story  and  base.  Class  A  construc- 
tion, $900,000.  Architect,  Engineering 
Dept.  Pacific  Telephone  and  Telegraph 
Co.,  New  Montgomery  St.,  S.  F.  Own- 
ers, Pacific  Telephone  and  Telegraph 
Co.  This  building  has  been  mentioned 
here  a  number  of  times  before.  Work- 
ing drawings  are  now  complete  and 
bids  for  the  general  construction  will 
be  opened  on  July  1st.  Plans  and 
.'peciftcations  can  be  secured  from  the 
New  Montgomery  street  office.  Con- 
struction will  be  fireproof  throughout. 
The  general  offices  of  the  company,  me- 
chanical department  and  pay  stations 
will  occupy  the  first  floor  and  base- 
ment. Second  floor  will  be  devoted  to 
the  exchange  room  and  upper  floors 
will  be  arranged  for  offices.  Tliere  will 
be  steam  heat,  elevator  service,  metal 
window  sash  and  frames  end  ntail 
chutes.  Marble  and  tile  will  be  used 
extensively.  Exterior  of  tlie  building 
will  be  faced  with  pressed  lirick  and 
terra    cotta, 

Contrai-ts  Awarded. 

LCg  ANGELES,  CAL— Stores  and  of- 
fices, 14  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  Architects 
J.  Martyn  Haenke  and  W.  J.  Dodd. 
Story  Bldg.,  L.  A.  Owners,  Home 
Builders.  Contractor,  J.  R.  McKnight, 
Bradbury  Bldg.,  L.  A.  Contract  price, 
$26,1100  for  concrete  foundations,  re- 
taining walls  and  footings. 

BAKERSFIELD,  KERN  CO.,  CAL.— 
Stores  and  Lodge  hall.  2  story  and  base, 
brick,    $23,000,      Architect,   J.   M,   Saftell, 


l:,ikcrsfield.  Owner,  C.  L.  Taylor.  Con- 
tractor, l-'red  R.  Grlble,  Bakersfleld. 
Contract  price,   $2'5,000. 


SEALED  PROPOSALS. 


I'IK)I'I>.SAI,.S     FOR     (;.\.SOI.IIVE     ST<H«- 
AGK    TANK.S. 

OFFICE  OF  THE  BOARD  OF  FIRE 
Commissioners,    San    Francisco. 

In  accordance  with  a  resolution  of 
the  Board  of  Fire  Commissaoners,  duly 
passed  May  23,  1913,  sealed  proposals 
will  be  receive!  in  open  session  of  the 
Board  on  !»I<>ndiiy,  June  1:3,  l«i;j,  be- 
tween the  liuurM  of  S.30  iinil  0  o'clock 
».  in.,  for  furnishing,  testing,  deliver- 
ing and  in.stalling  combined  gas'oline 
storage  tanks  and  lubricating  oil 
equipments  for  the  San  Francisco  Fire 
Department,  in  strict  accordance  with 
the  conditions  contained  in  the  propo- 
sal Jjlanks  prepared  by  the  Board  of 
Fire  Com»nissioners,  on  file,  and  copies 
of  which  may  be  obtained  at  the  office 
of  raid  Board,  1231  Market  street,  San 
Francisco,    Cal. 

BOARD    OF     FIRE     OOM.MISSIONERS, 
FRANK  T.  KENNEDY, 

Secretary. 


PKOPOSAL-S    FOR    CEMEIVT. 

SEALED  PROPOSALS  FOR  FUR- 
nisliing  cement  to  the  City  and  County 
of  San  Francisco  for  the  fiscal  year 
1913-1914  will  be  received  by  the  Clerk 
of  the  Supervisors. 

S.iid  'proposals  will  be  opened  in  the 
meeting  of  the  Board  of  Supervisors 
June  23,  1!>13,  nt  3:0O  o'clock  p.  ni. 

Proposal  blanks  will  be  furnished  on 
application. 

JOHN  W.   ROGERS,   Acting  Clerk. 
Room   222,   City  Hall. 


NOTICE  TO   CONTRACTOR. 


TREASURY  DEPARTMENT,  Office  of 
the  Supervising  Architect,  Washington, 
D.  C,  June  9,  1913. — Sealed  proposals 
will  be  received  at  this  office  until  3 
o'clock  P.  M.  on  Jnly  21,  1!>13,  and  then 
opened,  for  new  heating  boilers,  etc..  at 
the  United  States  postoffice.  Port  Town- 
send,  Wash,,  in  accordani-e  with  the 
specification,  copies  of  which  may  be 
obtained  at  this  office,  at  tlie  discretion 
of  the  Supervising  Architect.  O.  WKN- 
DEROTH,   Supervising    Architect.         (») 


BI'ILDIXUS      ERECTED    SINCE      M.\Y. 

1»0C. 

Total.  Cost  iind   Clasixiflcntiou  of  niilld- 

ings     Erected     From     May    ISMMi    to 

May  31st,   1013. 


Class  No.    of   Bldgs.  ,\;nount 

Class    "A"    1>54      $30,629,467 

Class    "B"     186        ]3.9<i9,221 

Class  "C"    2500        74,875,269 

Frames     22950        SS,2,';5,4S7 

Alterations    ..1932S        16,248,080 

Total     45118   $22.'<, 977,542 

« 

DISSOLITION    OP    rO-PARTNERSHIP. 


Co-partnership  heretofore  and  now 
existing  between  Edwin  D.  Bennett  and 
Sidney  Ide  Volz  under  firm  nane  and 
style  of  Bennett  &  Volz,  in  conducting 
a  general  grate,  mantel  and  tile  busi- 
ness, at  No.  184  Valencia  street  and 
2751  16th  street  in  the  City  and  County 
of  San  Francisco,  has  been  dissolved  by 
mutual  consent  of  said  co-partners. 
Filed  June  m,  1913. 
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SAN  FRANCISCO. 


RESIDEXriO  —  3  .story  and  liase. 
brick  and  frai.ne,  JB.OOO.  San  Francisco. 
Arc'liitect.  none.  Owner,  Mary  E.  See- 
ley,  2306  Geary  St.,  S.  F.  The  dwelling 
will  be  erected  at  the  corner  of  powell 
and  Sacramento  streets,  and  will  con- 
tain in  tile  neig-hborhood  of  ten  rooms 
and  two  batlis.  Interior  will  be  fin- 
ished in  pine  and  hardwoods  with  hard- 
wood floors  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
tire  places.  Mantels  will  be  of  brick. 
Tile  will  be  used  In  the  bath  rooms  and 
kitchen.  Exterior  of  the  dwelling  will 
be  covered  with  pressed  brick.  Plans 
are  complete  and  tlie  work  will  be 
done   by  Day   Lafbor. 

'"'■  Residence— 2     story,     attic     and 

lase,  frame.  $12,000.  .San  Francisco. 
Architect,  none.  Owner,  Dr.  A.  B. 
Spaulding,  Lane  Hospital,  S.  P.  The 
dwelling  will  be  erected  on  Green 
street  between  Divisadero  and  Brod- 
erick  streets,  and  lias  been  designed  to 
contain  ten  rooms,  three  baths  and  a 
sleeping  porch.  Interior  will  .be  hand- 
somely finished  in  pine,  oak  and  ma- 
ihogany.  Tliere  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  brick  or  tile.  Batli  rooms'  will  be 
finished  in  tile.  An  automatic  water 
heater  will  be  installed.  Hiara,wood 
floors  are  specified  in  all  rooms.  The 
exterior  of  the"  house  will  lie  covered 
with  cement  plaster  on  enetal  lath. 
Plans  are  now  'being  prepared. 

APARTMENT  HOUSES— 3,  3  story 
and  base,  frame,  $12,000  to  $25,000  each. 
San  Fr-ancisco.  Architect,  none.  Own- 
ers, Metropolis  Investment  Co.,  332 
Bush  St.,  S.  F.  These  buildings  will  be 
erected  at  the  northwest  corner  of 
Hyde  and  Sacramento  streets.  Interiors 
will  be  arranged  for  two  and  three 
roop.n  suites  with  private  baths  and 
wall  beds>.  Interior  finish  will  be  of 
pine  with  elm  panels  and  hardwood 
floors.  There  will  be  steam  heat.  Bath 
rooms  will  be  finished  in  cement  plas- 
ter. Exteriors  will  be  covered -with 
klinker  brick  veneer  and  shiplap. 
Plans  are  complete  and  in  the  hands 
of  the  owners  who  will  do  the  work  by 
D-ay   lyabor. 

WAREHOUSES — 2,  1  story  and  base, 
brick  and  steel,  $65,000  and  $150,000. 
.'^an  Francisco.  Architect,  none.  Own- 
ers, United  States  Steel  Products  Co'., 
Rialto  Bldg.,  S.  F.  These  two  build- 
ings are  to  be  erected  at  the  foot  of 
20th  street.  A  contract  for  the  foun- 
dation work  has  already  been  let  to 
the  Thompson  Bridge  Co.  and  the  bal- 
ance of  the  work  will  He  done  by  Day 
Liabor  under  the  direction  of  the  own- 
ers. One  building  will  cover  an  area 
of  162x2-10  feet  and  the  otlier  an  area 
of  3O0x3S0  feet.  The  smaller  strueturtf 
will  be  entirely  of  brick  while  the 
larger  will  have  a  complete  steel  frame. 
Exteriors  will  be  faced  with  stock 
brick.     Work  is  now  underway. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  Cost  not  ftated.  San  Fran- 
cisco. Architect,  Arthur  T.  Ehrenpfort, 
251  Kearny  St.,  S.  F.  Owner's  name 
withheld.  The  building  will  be  erected 
at  the  northeast  corner  of  Cole  and 
Rivoli  streets  and  has  been  designed 
to  contain  five  suites  of  four  rooms  and 


bath  eacli.  Interior  finish  will  be  of 
pine  with  some  elm  panels  and  hard- 
wood floors.  A  steam  heating  system 
will  be  installed.  Bath  rooms  will  be 
finished  in  cement  plaster.  All  apart- 
ments will  be  equipped  with  wall  beds. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster  on 
metal  lath.  Plans  have  been  completed 
and  the  architect  Is  now  taking  figures 
on   the   work. 

APA-RTMEJSIT  HOUSE— 5  story  and 
base.  Class  C  construction.  $125,000. 
San  Francisco.  Architect.  O.  R.  Thayer, 
Merchants'  National  Bank  Bldg.,  S.  F. 
Owner's  name  withheld.  The  building 
is  to  be  erected  in  the  Fifty  Vara  Dis- 
trict and  will  cover  a  large  area.  Plans 
are  arranged  for  12'5  suites  and  single 
rooms,  all  of  which  will  have  private 
baths.  There  will  be  steam  heat,  ele- 
vator service,  a  hot  water  system  and 
vacuum  cleaning  plant.  Interior  finish 
will  be  of  pine  and  hardwood  with  or- 
namental plaster  used  in  the  lobby  and 
amusement  roo  ns.  Bath  rooms  will 
have  cement  floors  and  tile  wainscot. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  and  terra  cotta. 
Plans   are   being  prepared. 

POLICE  STATION— 2  story  and  base, 
brick  and  stone.  Cost  not  stated.  San 
Francisco.  Architect,  Architectural 
Department,  Temporary  City  Hall 
Bldg.,  S.  F.  Owners,  City  and  County 
of  San  Francisco.  Plans  for  the  con- 
struction of  the  Harbor  Police  Station 
have  been  approved  and  are  now  out 
for  flgures.  The  building  will  contain 
captain's  oflSce,  general  office,  cell 
block  and  retiring  room  for  the  patrol- 
men. There  will  be  a  central  heating 
system  and  modern  plumbing.  Inte- 
rior will  be  finished  in  pine  and  hard- 
wood. The  exterior  of  tlie  building  will 
be  faced  with  pressed  brick  and  stone. 
Plans  can  be  secured  from  the  Depart- 
ment of  Architecture.  Bids  will  be 
opened  on  June  ISth  by  the  Board  of 
Public  Works. 

FLATS — 2  story  and  base,  frame,  $4,- 
000.  .'^n  Francisco.  Architect,  none. 
Owner,  Mrs.  Anna  P.  Marsh,  418  Ray- 
mond Apartments,  Franklin  and  Mar- 
ket streets,  S.  F.  The  building  will  be 
erected  on  Sth  avenue  south  of  Ca- 
brillo,  and  will  contain  two  modern 
flats  of  four  and  five  rooms  each.  In- 
terior will  be  finished  in  pine  with 
some  elm  panels.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  either  open  fire  places  or  gas 
grates.  Mantels  will  be  of  tile.  Tile 
will  be  used  in  the  bath  rooms  and 
kitchens.  Exaerior  of  the  house  will 
be  covered  with  shiplap  and  rustic  with 
klinker  brick  veneer.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor. 

LODGE  HALL — 3  story  and  base. 
Class  A  and  Class  C  construction,  $180.- 
000.  San  Francisco.  Architect,  Will  D. 
Shea,  214  Kearny  St.,  S.  F.  Owners. 
Young  Men's  Institute.-  This  building 
has  been  mentioned  here  a  number  of 
times  before.  A  contract  for  the  ex- 
cavating has  been  awarded  to  Daniel 
O'Day  &  Co..  and  plans  for  the  balance 
of  the  work  are  now  out  for  figures. 
The  building  is  classic  in  design  and 
will  be  of  the  class  A  type  In  nearly 
all    parts.      The    first    floor    contains    a 


large  library,  offices,  reading  rooms, 
etc.  A  large  gymnasium  will  occupy 
tlie  basement.  Upper  floors  will  be  ar- 
ranged for  lodge  halls,  banquet  rooms 
and  ball  roo.  Interior  will  be  hand- 
somely finished  in  hardwoods  and  or- 
namental plaster.  Exterior  will  be 
faced  with  granite  and  terra  cotta. 
There  will  be  steam  heat,  elevator  serv- 
ice, a  vacuum  cleaning  system  and  all 
other  modern  conveniences. 

HOTEL — 3  story  and  base.  Class  C 
construction.  Cost  not  stated.  San 
Francisco.  Architect,  Arthur  T.  Ehrenp- 
fort, 251  Kearny  St.,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  on  Larkin  street  near  the  Civic 
Center.  The  first  floor  will  be  arranged 
for  three  stores  and  upper  floors  will 
be  subdivided  into  45  guest  rooms  and 
a  number  of  bath  rooms.  Plans  pro- 
vide for  steam  heat,  elevator  service 
and  a  hot  water  plant.  Interior  flnish 
will  be  of  pine  and  hardwood.  Bath 
rooms  will  have  cement  floors  and  tile 
wainscot.  The  exterior  of  the  building 
will  be  faced  with  cement  plaster  or 
pressed  brick.  Pl-ans  are  now  being 
prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco,  .\rcilii- 
tect.,  O.  E.  Evans.  2367  Mission  St.,  S.  F. 
Owner,  James  Welsh.  The  dwelling 
has  been  designed  for  a  seven-room 
house  with  bath,  and  will  be  erected 
on  11th  avenue  near  Anza  street.  In- 
terior will  be  finished  in  pine  and  elm. 
Hj.irdwood  floors  will  be  used  in  the 
living  room,  dining  room  and  reception 
hall.  There  will  be  a  large  open  flre 
place  in  the  living  room  with  a  brick 
mantel.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
house  will  be  covered  with  brick  veneer 
to  the  water  table  and  with  cement 
plaster  and  rustic  above  that  point. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor. 

RESIDENCEiS — 3,  2  story  and  base. 
frame.  Cost  not  stated.  San  Francisco. 
Architect.  Joseph  Cahen,  4'5  Kearny  St., 
S.  P.  Owners,  Oscar  Hej-'iian  Bros. 
These  houses  have  been  designed  for 
seven  and  eight  room  dwellings,  and 
will  be  erected  on  24th  avenue  near 
Lincoln  Way.  Interior  finish  will  be 
of  pine  with  some  elm  panels  and 
hardwood  floors.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  brick  and  tile.  Tile  will  be  used 
in  the  'bath  rooms  and  kitchens.  Auto- 
matic water  heaters  will  be  installed 
in  the  eight-room  houses.  Exteriors 
will  be  covered  with  cement  plaster  on 
metal  lath,  brick  veneer,  shingles  and 
rustic.  Plans  are  being  prepared  and 
when  complete  the  work  will  be  done 
by  Day  Labor. 

PAL.VC'E  OF  MINES — Fi-ame  construc- 
tion. $217,000.  San  Francisco.  Archi- 
tect, Director  of  Works,  Service  Bldg.. 
S.  F.  Owners,  Panama-Pacic  Interna- 
tional Exposition  Co.  Bids  for  the  con- 
struction of  the  Palace  of  Mines  were 
opened  by  tilie  Buildingsi  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational Exposition  Co.  on  Thurs- 
day. Bids  were  also  opened  at  the 
same  time  for  the  plumbing,  sewers, 
and  water  pipes  in  the  same  building. 
Streslilow.  Freeze  &  Peterson  were  low 
at  $217,997  for  the  general  construction, 
and  Robert  Danziel.  Jr..  Co.  were  low 
on  the  pluinbing  at  $13,847.  No  con- 
tracts were  awarded.  A  com.pletP  list 
of  the  bids  appears  under  San  Fran- 
cisco  in   this   issue. 

SCHOOL — 2  story  and  base,  brick  and 
steel.     Cost  not  stated.    .San  Francisco. 
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Ardiltect,  Architectural  Department. 
Temporary  City  Hall  Bldg-.,  S.  F.  Own- 
ers, City  and  County  o£  Sun  Francisco. 
Plans  for  tlie  Columbus  Sciliool.  wliicli 
is  to  be  erected  on  tlie  block  Ijounded 
l)y  12tli  and  IStli  avenues,  Kirkliam  and 
liiwton  streets,  have  been  completed 
and  are  now  out  for  figrures.  Tlie  build- 
ing lias  'been  designed  for  a  twelve- 
room  school,  but  only  six  of  the  rooms 
will  be  constructed  at  this  time.  In- 
terior will  be  finished  in  pine  and 
maple.  There  will  he  a  complete  steel 
frame  with  brick  erected  waals  faced 
with  pressed  brick.  The  plans  provide 
for  a  steam  heating  system  and  vac- 
uui.n  cleaning  plant.  Bids  will  be 
opened  by  the  Board  of  Public  Works 
on  June  ISth.  Plans  can  be  secured 
from  the  Department  of  Architecture. 
RKSIDENCE  —  2  story  and  base, 
frame.  Cost  not  i^tated.  San  Francisco. 
Architect,  O.  R.  Thayer,  Merchants' 
National  Bank  Bldg.,  S.  F.  Owner's 
name  withheld.  The  dwelling  will  be 
erected  on  the  Great  Highway  near  the 
wireless  station,  and  has  been  designed 
for  a  ten-room  house  with  baths  and 
sleeping  porches.  Interior  will  be 
finished  in  pine,  oak  and  mahogany. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  brick 
and  tile.  The  bath  rooms  will  be  fin- 
ished in  tile.  Tile  will  also  be  used  in 
the  kitchen.  Hardwood  floors  will  he 
used  in  the  principal  rooms.  An  auto- 
matic water  heater  will  'be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing taken. 

RESIDENCES — 2.  2  story  and  base, 
frame.  Cost  not  stated.  San  Francisco. 
Architect.  Joseph  Cahen,  45  Kearny  St., 
S.  F.  Owners,  Oscar  Heyroan  Bros. 
These  two  houses  will  be  erected  on 
23rd  avenue  near  Lincoln  Way,  and 
each  will  contain  seven  rocfns  and 
bath.  Interior  finish  will  be  of  pine 
with  some  elm  panels.  Hardwood 
floors  will  be  used  in  the  living  rooms, 
dining  rooms  and  reception  halls.  There 
will  be  large  open  fire  places  in  the 
living  rooms  with  brick  mantels.  Tile 
will  be  used  in  the  baths  and  kitchens. 
Exteriors  will  be  covered  with  cement 
plaster,  rustic  and  shingles.  Plans  are 
being  prepared  and  when  complete  the 
work  will  'be  done  by  Day  Labor. 

STORES  AND  LOFTS — 5  story  and 
base,  reinforced  concrete,  $3'5,000.  San 
Francisco.  Architect.  Charles  J.  Rous- 
seau, Phelan  Bldg.,  S.  F.  Owners,  Cal- 
ifornia Poultry  Co.  This  building  has 
been  mentioned  here  before  when  plans 
were  fiirst  started.  The  building  will  be 
erected  in  the  heart  of  the  wholesale 
district,  and  has  been  designed  for  a 
large  market  on  the  first  floor  and 
storage  and  packing  rooms  above.  The 
liasement  will  contain  a  complete  cool- 
ing system  for  the  building.  A  large 
amount  of  tile  will  be  used.  Plans  pro- 
vide for  elevator  service  and  steam 
l-.eat.  Metal  window  sash  and  frames 
will  be  used.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  have  been  out  for  figures  and  a 
contract  will  be  awarded  witliin  a  few 
days. 

STORES  AND  BILLIARD  H.\LL — 2 
story  and  base,  fraiie.  Cost  not  stated. 
San  Francisco.  Arcliitects,  J.  E.  Krafft 
&  Sons,  Phelan  Bldg.,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  on  Polk  street  at  the  corner  of 
Austin  avenue  and  will  cover  an  area 
of    69x70    feet.      A    market    and    grocprv 


store  will  occupy  the  tirst  floor.  Upper 
floor  will  be  fitted  up  for  a  large 
liilllard  and  pool  iiall.  Interior  finish 
will  be  of  pine.  Tile  and  marble  will 
l)e  used  in  tlie  stores.  Patent  store 
fronts  are  specified.  Exterior  of  the 
huilding  will  be  covered  with  cement 
plaster  and  shipiap.  Plans  are  com- 
plete and  figures  are  being  taken. 


visrriivc;  akchitiocts 

HAVK    BUSY     SESSION. 


Delegates  to  the  third  annual  con- 
vention of  the  Pacific  Coast  Architec- 
tural League  received  a  warm  welcome 
by  Portland  architects.  After  a  meet- 
ing at  the  club  rooms  at  9.30  o'clock 
last  Tuesday  morning,  the  party  of 
some  fifty  visitors  were  driven  to 
Chanticleer,  overlooking  the  Columbia, 
in  automobiles,  lunched  at  the  Auto- 
mobile Club,  attended  a  Ijase  ball  game 
at  the  Waverly  Golf  Club  at  2  o'clock 
in  the  afternoon  and  were  brought 
back  to  Portland  for  the  ibig  electric 
parade. 

Professor  Warren  Perry,  an  instruc- 
tor in  the  school  of  architecture  of  the 
Uniiversity  of  California,  was  the  prin- 
cipal speaker  of  the  day.  He  opened 
the  discussion  in  the  club  rooms  on 
■■Ardhitectural  Bduciation."'  in  which 
he  advocated  the  broadening  of  the 
work  of  the  ateliers  to  resemble  a  col- 
lege course.  He  also  proposed  that 
some  of  the  Beaux  Arts  Society  prob- 
lems be  worked  out  here  and  judged 
in  Portland,  instead  of  being  sent  to 
San  Francisco.  There  are  fifty  students 
enrolled  in  the  school  of  arcliitecture 
at  Berkeley,  where  the  largest  organ- 
ization of  the  kind  in  the  west  is  lo- 
cated. Wednesday  morning  at  10 
o'clock  David  J.  Meyers  of  Seattle  de- 
livered an  address  on  the  "Economy 
of  League  Control  Under  One  Manage- 
ment of  Coast  Exhibits  and  Cata- 
logues." There  was  a  discussion  of  the 
subject  following  the  presentation  of 
the  paper.  At  12  o'clock  the  architects 
were  guests  of  the  Ad  Club. 


Figures  Are  Opened 
On  Palace  Of  Mines. 


StreshlOM -Freeze     &   Peterson   Low     « 

General      Construction   and      Robert 

Unlziel  Jr.  on  Plumbing. 


Bids  for  the  construction  of  the 
Palace  of  Mines  were  opened  by  the 
Buildings  and  Grounds  Commiittee  of 
the  Panama-Pacific  International  Ex- 
position Company  on  Thursday.  .  Bids 
were  also  opened  at  the  same  time  for 
the  plumbing,  sewers  and  water  pipes 
in  the  same  building.  Streshlow- 
Freeze  &  Peterson  were  low  at  $217,997 
for  the  general  construction  and  Robt. 
Dalziel  Jr.  Co.  were  low  on  the  plumb- 
ing at  $13,847.  No  contracts  were 
awaided.  A  complete  list  of  the  bids 
follows: 
General   ConNtTuction,   Palace   of  Mines. 

M.    Fisher    $2S0,79(; 

Lange  &  Eergstrom 224. 9G0 

Commary-Peterson   Co 233,950 

J.  Monk    232.000 

Streshlow.    Freeze&Peterson  217,997 

F.  B.  &  L.  F.  Fisher 262,368 

McLaren   &   Peterson 240,000 

Plumbing,  Palace  i>f  Mines. 

Jolin  G.  Sutton  Co $l.i,9?o 

Burnhara  Plumbing  Co 16,190 
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Robert    Dalziel    Jr 13,847 

Fred  W.  Snook  Co 15,998 

Peterson-James  Co 17,294 

Wittman    Lyman    Co 15, 371 

The   Turner   Co 14,660 

Kiernan  &  O'Brien 15,706 


Foundation  Work 

For  Auditorium. 

INCH-    iliilN    Oiicncil    For   Excavatlne   and 

Konndution     >Vork  For     Exposition 

Auditorium.  Lindgren   Co.   Low. 


Bids  for  the  construction  of  the  con- 
crete and  cement  work  and  for  the  ex- 
cavating for  the  foundation  work  at 
tlie  Exposition  Auditorium,  which  is 
to  be  erected  in  the  Civic  Center,  were 
opened  on  Tuesday  morning  by  the 
Buildings  and  Grounds  Co'.nmittee  of 
the  Panama -Pacific  International  Ex- 
position Company.  Lindgren  Company 
submitted  the  lowest  figure  for  the  en- 
tire work  including  excavation,  con- 
crete and  cement  work  at  $73,500.  No 
contracts  have  been  awarded.  The  fol- 
lowing is  a  complete  list  of  all  bids 
opened.  Bids  were  taken  for  (1)  for 
the  excavating,  constructing  concrete 
and  cement  work  and  (2)  for  the  ex- 
cavating and  grading. 

Lindgren   Co.    (1)    $73,500;    (2)   . 

Contra  Costa  Constr.  Co.  (1)  $93,913; 
(2)    $33,000. 

State  Constr.  Co..  (1)  $91,895;  (2) 
$34,000. 

Commary-Peterson      Co    (1)       $98,615; 

(2)  . 

Carnahan,  Mulford  (1)  $81,590;  (2) 
$25,800. 

Foster,  Vogt  Co.  (1)  $76,787;  (2)  $31,- 
000. 

Sound  Constr.  &  Eng.  Co.  (1)  $80,779; 
(2)   $31,42'5. 

Frank  M.  Garden  Co.  (1)  $76,165;  (2) 
$30,000. 

Clinton  Fireproofing  Co.  (1)  $76,750; 
(2)    $25,800. 

Chas.   Wright    (1)    $74,872:    (2)   . 

Central  California  Constr.  Co.  (1) 
$107,000;    (2)    $44,000. 

F.  W.  McClenahan  &  Co.  (1)  $78,777; 
(2)    $25,600. 

Healy  Ti'bbitts  Constr.  Co.  (1)  $95,- 
000;    (2)   $34,000. 


City  Bids  Opened. 


Bid.1    For    Structural    Steel    of   the    City 

Hall   Opened    and    Sbow   U.    S.   Steel 

Products  Lon  Men. 


Five  firms  subi:Tiitted  figures  for  the 
structural  steel  work  on  the  City  Hall 
to  the  Board  of  Public  Works  at  the 
Wednesday  afternoon  meeting.  The 
lowest  general  offer  was  made  by  the 
United  States  Steel  Products  Co.  on 
proposition  No.  1  for  $476.2183  less  $118,- 
342  if  the  city  and  county  pays  the 
freight.  In  any  case  the  freight  charges 
will  probably  be  paid  by  the  city  as 
their  facilities  for  handling  tlie  steel 
after  its  arrival  and  rates  which  muni- 
cipalities can  secure  from  the  railroads 
will  effect  a  saving  of  more  than  the 
amount  allowed  by  the  bidders.  The 
following  is  a  complete  list  of  the  bids 
submitted: 

City  Hall  Steel. 

Phoenix  Iron  Works.  Prop.  No.  1, 
$.145,000,  less  $121,000  if  city  pays  the 
freight.      Prop.    No.   2,    $530,000.        Prop. 
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No.    3,    $520,000. 

Union  Iron  Works,  Prop.  No.  3,  $571,- 
730.50. 

United  States  Steel  Products  Co., 
Prop.  No.  1,  $476,283,  less  $1118,342  for 
freight. 

Pacific  Rolling  Mills,  Prop.  No.  3, 
$532,000. 

Dyer  Bros.,  Prop.  No.  3,  $585,099. 
Tlie  only  difference  between  proposi- 
tions Nos.   1.   2  and   3   is  a  difference  in 
tile  time  for  completing  the  contract. 

The  Board  of  Public  Works  also 
opened  bids  at  yesterday's  session  for 
the  painting  of  the  San  ^Francisco 
Hospital   group  <is   follows: 

PnlntiUK     .Sun     Franclxoo     Hospital. 

.Max  Cohn    $29,200 

G.    Ors.i     33.200 

Olney    &    Palmer 24,900 

Meyer  &  Walk 34,400 

Isador    Kissel    38,753 

Harry  Ankers   38,500 

Grant   Fee    45,000 

D.   Zelinsky    25,500 

V.    J.    Donovan 29,575 

W.  Bernstein 44,750 

Unit  toids  for  cleaning  brick  on  the 
old  City  Hall  site  were  also  received 
from  Williams  &  Finnigan,  Daniel 
O'Day  Co.,  B.  M.  Huie  &  Co.,  H.  M. 
Scarritt  and  Contra  Costa  Constr.  Co. 
Willia'ms  &  Finnigan  wer  low  men  at 
approximately  $30,000. 


Building  Contracts. 


San  Francisco. 


.\o. 

2143 
2144 
2145 
2146 
2147 
2148 
2149 
2150 
2151 
2152 
2153 
2154 
2155 
2156 
2157 
2158 
2159 
2160 
2161 
2162 
2163 
2-164 
2165 
2166 
2167 
2168 
2169 
2170 
2171 
2172 
2173 
2174 
2175 
2176 
2177 
2178 
2179 
2180 
2181 
2182 
2183 
2184 
218'5 
2186 
2187 
2188 
2189 
2190 
2191 
2192 
2193 
2194 
2195 
2196 
2197 
2198 
2199 
220O 
2?fll 
2202 
1203 


On'ner.  <^4intraotor 

Motzer      Harcom 

Echeverria     ..Bohnenberg 

Fontanier     Narbebury 

Rose     Moisie 

Schlessinger    Mealey 

'Mooser     Petterson 

Yngve     Yngve 

Sylvia    Sylvia 

Koenigs'thal     Hanson 

Seeley     Seeley 

W'n    Pac    Sundberg 

Bush    Montgomery 

Crowley     McCabe 

Rom  Cath  Arch. . .  .Brueck 

Levy     Tarbett 

Peters    Forbes 

Cuneo     ;Ferrone 

Gump     Zelinsky 

Irvine    Irvine 

Campbell     Britton 

Ensign     Levi 

IBale     ; Hale 

Thomson     'Mullerick 

Fi'schel .Fischel 

Wyllie     Wyllie 

Metro.    Invst    Owner 

Hansen     Hansen 

Hinkelman     Britt 

Phelan     Hock 

Hehsch     '.  .Stern 

Woodworth    Schell 

Galway    McCausland 

Marilli     .• Marilli 

Terry      , Terry 

Anderson     Anderson 

Zeland      Wlren 

Banning     Stewart 

Studeaker     Andrus 

Wells     .Wells 

Payne    Payne 

Varni     Varni 

Knorp     Knorp 

Bragg     Bragg 

Morris     Todhunter 

Warden     Warden 

Rudee     Snargo 

Cornwall     Sutton 

Drexler     MacDonald 

Pedersen     Nelson 

Prior  Estate    Wilson 

Same     Petersen 

Cltv  *  Co  S  F Brandt 

U  S  Steel    Thompson 

.=!    U    Steel Thomnson 

Welsh    Welsh 

Tiilienthal     Pearson 

Sabedra     Sabedra 

Hobro    Hohro 

Lennon  Pao  Ext 

.Ta  nssen  Diestal 

City  Elec Bluxome 


500 
1075 
400 
400 
700 
500 
1250 
2750 
6000 


5775 
21IS0 
2530 
4500 
1150 

500 

400 
^  450 
10001 

400 
1400 

500 

16000 

3000 

10866 

13450 

1700 

6250- 

1600 

1200 

3500 

2000 

500 
2000 

400 
6000 

400 


400 

400 

2000 

4400 

1730 

GOflOO 

2615 

7000 

16600 

9S15 

150000 

65000 

3000 

400 

650 

500 

6000 

2125 

7742 


2209 
2210 
2211 
2212 
2213 
2214 
2215 
2216 
2217 
2218 


2226 
2227 
2228 
2229 
2231 
2231 
2232 
2233 
2234 
22'3'5 
2236 
2'237 
2238 
2239 
2240 
2241 
2242 
2243 
224  4 
224  5 
2246 


I'etten^voii   Bergren 

Kayser  liuegg 

Lyons  Wooldridge 

Dlerks  Peterson 

Same Ernst 

Wigwam   Berke 

San  Christina  . .  .Mangrum 

Same   Butte 

Same    ,. . .  .  Stranahan 

Same    Otis 

Same    Looney 

Woodside     Woodside 

Same     Same 

Hewitt     Hewitt 

Holmes     Holmes 

Hewitt      Hewitt 

MacRae     MacRae 

'McColgan    McColgan 

Smith    Atlas    Heating 

Welle     Carson 

Wells    Fargo    Day 

Bottini     Perassb 

P   P  I   Exp Sutton 

Same     Healy 

Same     Same 

Pomme    Reite 

Peterson     Peterson 

Oliver     Rednall 

Whittell     Burtcher 

Cosce Cosce 

Warner     Miller 

Koenig Koenig 

H'olbrook      Hogberg 

Besozzi     Lousero 

Koenig     Koenig 

Same     Same 

Same     Same 

Castro     Baetens 

Teida     Teida 

Abbott     Abbott 

Contague     Metier 

Moore    Invst    Farrell 

Siemon     McCausland 


6  lull 

2U."iO 

-5000 

9000 

1195 

2350 

1844 

1985 

1375 

2650 

425:i 

1000 

lOOO 

2900 

16000 

2900 

1000 

450 

500 

172'5 

9250 

2500 

17384 

2S4,2fi 

110326 

10214 

-500 

400 

400 

3400 

400 

5000 

500 

450 

5000 

5000 

5000 

400 

400 

1650 

4315 

S754 

'5200 


(Correction  In  Location) 

(2061)      W    NOE    155    S    30th.      All    work 
for   one-story   frame   cottage. 

Owner Alfred    B.     and     Annie    E. 

Nagel,  16th  nr  Church,  S.  F. 

Architect  . . .    Agent   Jacob    F.   Nielsen. 

Contractor.  .Jaco'b  F.  Nielsen.  2350  Bry- 
ant,  San  Francisco. 

Filed   June    3,   '13.      Dated  June   2,    '13. 

Rough  frame  up ^4 

Rough    plaster    on 14 

Completed    and   accepted i/i 

Usual    35   days % 

TOTAL    COST,    $1850 

Bond,   none.     Limit.   120   days.      Forfeit, 

none.     Plans  and  specifications   filed. 


(2143)    NO.   225   CLEMENT.     Alter  front 

Owner G.    Motzer,    Premises. 

Architect  . .  .None. 

Contractor.  .J.    J.    Harcom,    3640    Geary, 
San  Francisco. 

COST,    $500 


(2144)      NO.  1651  JBRROLD  AVE.  Raise 
and   repair   dwelling. 

Owner Mrs.  R.  E.  Echeverria,   1651 

Jerrold  Ave.,  S.  F. 
None. 

Fred       Bohnenberg.        1628 

Palou    Ave.,   San   Franci.='co. 

COST,  $500 


Architect  . 
Contractor 


(2145)      S    SPRINGDALE    opp.    Rotteck. 
One-story  and    basement  frame   dwlg. 
Owne^ Louis    Fontanier,    659    Lis- 
bon, San  Francisco. 
Architect  . .  .None. 

CJontractor.  .J.     Marbebury,     131     Holly, 
San  Francisco. 

COST,   $1075 


(2146)     NO.  85  FOURTH.  •  Electric  sign 

Owner P.   E.   Rose,   Preniises. 

Arciiitect  . .  .None. 

Contractor.  .Moise-Klinkner,    1212    Mar- 
ket,  San  Francisco. 

COST,   $400 


(2147)      SW    PINE    AND   ST.    ANNE    PL. 
Underpin  wall. 

Owner Bert    Scble?singer,     Mutual 

Savings    Bank    Bldg.,    S.    F. 
Architect  ..  .Alfred    H.    Jacobs,    French 
Bank  Bldg.,  S.  P. 


Contractor.  .Mealey       &       Collins,       ISO 
Jessie,  San  Francisco. 

COST,  $400 

(214S)      NO.  2944  SCOTT.  Raise  roof  and 
add   two  rooms. 

Owner Celina  Mooser. 

Architect  ...Wm.    Mooser. 
Contractor.  .Petterson   &   Persson,   Lick 
Bldg.,   San  Francisco. 

COST,  $700 


(2149)      NO.  133  AI.J'INE.     Plaster  front 
and   cement   basement. 

Owner Karl   Yngve,    Premises. 

Architect  . .  .None. 

Day's  work.  COST,   $300 


(2150)  E  THIRTY-EIGHTH  AVE  300 
N  Anza.  One-story  and  basement 
frame  dwelling. 

Owner A,  M.  Sylvia,  358  27th  Ave., 

?tnn  Francisco. 
Arrhitect  . .  .None. 

Contractor.  .A.  M.  Sylvia,  358  27th  Ave., 
San    Francisco. 

COST,  $1250 


(2151)      W    DELANO   225      S   San      Juan. 
One-s-tory  and   basement   fra'me  dwlg. 

Owner Hanson  &  Koenigsthal,  155 

Delano,    San   Francisco. 
Arcihtect  . .  .None. 

Contractor.  .R.      Hanson,      155      Delano, 
San    Francisco. 

COST,    $2750 


(2152)  E  POWELL  71-6  N  Sacramento. 
Three-story  and  basement  brick  resi- 
dence. 

Owner Mary  E.  Seeley,  2306  Geary, 

San    Francisco. 

Architect  .  .  .None. 

Day's  work.  COST,  $6000 


(2153)  ON  SW  PTN  SEAWALL  LOT 
22,  said  Lot  being  bounded  by  East 
Fremont,  Brannan  and  First  streets. 
Grading,  paving  and  curbing. 

Owner Western    paciiflc     Railway 

Co..  Mills  Bldg.,  S.  F. 

Architect  .  .  .None. 

Contractor.  .E.  H.  Sundberg. 

Filed  June  9.  "13.     Dated  May   9,  '13. 

On    conipletion    75% 

Usual    35    days 25% 

Paving   7%c   per   sq.    ft.;    curlaing   25c 
per  lineal  foot. 

Bond,  $900.     Surety,  National  Surety  Co. 

Limit.    30    days.      Forfeit,'  none.      Plans 

and  specifications   filed. 


(2154)  NE  VALLEJO  AND  HYDE  W 
24xE  60.  All  work  for  three-story 
frame   apartments. 

Owner W.    K.    Bush,      1736      Bush, 

San    Francisco. 
Architect  ...Rousseau  &  Rousseau,  Mo- 

nadnock    Bldg.,    S.    F. 
Contractor.  .E.      J.    Montgomery,      1318 

Broadway,    San    Franicsco. 
Filed  June  9,  '13.     Dated  June  6,  "13. 

Frame  up   and   roof  on $1717.75 

Brown   coated    1717.75 

Completed    and    accepted 1717.75 

Usual  35  days 1717.75 

TOTAL  COST,  $6871.00 
Bond,  $3436.  Suretie?.  Jno.  Brickwedel 
and  Chas.  Schlessinger.  Limit,  80  days. 
Forfeit,  none.  Plons  and  specifications 
filed. 


(2155)      SE       BUSH       AND       CfHELSEA 

Place.     Exterior   plaster   for  'bldg. 
Owner Dr.    Crowley,    665   Fiilmore, 

S.   F.   by   M.   Kiernan 
Architect  .  .  .None. 
Contractor.  .McCabe    &    Brown,    521    1st 

Nat'l   Bank  Bldgr.,  S.   F. 


BUILDING  AND  INDUSTRIAL  NEWS 


Filed  June  9,   '13.     Dated   May   7,  '13. 

No    payments    given 

TOTAL  COST,  J1400 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications,  none. 


(2156>      NB    BERLIN    AND    WAYLAND 
N   150    E    12U   S   50   W    39   S   100   W    SI. 
Carpenter,    mill,      latli.    plaster,      tin, 
galvanized  iron,  roofing,  glazing,  con- 
crete, grading,   etc.,  for  church   bidg. 
Owner The  Roman   Catholic  Arch- 
bishop of  S.  P. 
Architect  ..  .Jno.    J.    Foley,    46    Kearny, 

San    Francisco. 
Contractor.  .Michael   Brueck,    600   Char- 
ter Oak,  San  Francisco. 
Filed  June  9,  '13.     Dated  May  31,  '13. 

1st  of  each  month 75% 

Usual  35  days 25% 

TOTAL  COST,  $5775 
Bond.  $2880.  Sureties,  A.  F.  Bonneau 
and  R.  A.  Hiscox.  Limit,  120  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(2157)  E  TWENTY-NINTH  AVE  225 
N  "A."  All  work  for  one  and  one- 
half-story   frame   residence. 

Owner Jos.    B.    and    Fannie    Levy. 

Architect  ..  .Jno.     F.  Haner,  3579     19th, 

San    Franicsco. 
Contractor.  .Jas.  Tarbett,   370   3rd  Ave.; 
and    Fred   Knott,    2332    Cle- 
ment,   San   Francisco. 
Filed  June  9,  '13.     Dated  June  4,  '13. 
Frame  up  and  roof  rafters  in.$537;50 
Bro'wn  coated  and   rough   plumb- 
ing in   537.50 

Completed    and    accepted 537.50 

Usual  35  days 537.50 

TOTAL  COST.  $2150.00 
Bond,  $1075.  Surety,  Leo.  W.  H.  Hardy. 
Limit,  45  days  after  June  9.  Forfeit, 
$5.  Plans  and   specifications,   none. 


(2158)  NO.  2715  SCOTT  on  W  Scott  55 
S  Green  S  37-6xW  110.  Finisli  of  oak 
wainscot,  beams,  doors,  frames, 
French  sash,  frames  in  hall  and  din- 
ing room  and  stariway  without  paint- 
ing for  alterations  and  additions  to 
building. 

iiwner J.   F.   Peters   P,remises. 

.Architect  ..  .John       R.    Hamilton,    Kohl 

Bldg.,  San  Franicsco. 
Contractor.  .A.    J.    Forbes    &    Son,    1530 

Filbert,   San   Francisco. 
Filed  June  9,  '13.     Dated  June  6,  '13. 

Completed  and  accepted $1897.50 

Usual  35  days 632.50 

TOTAL  COST,  $2530.00 
Bond,  $632.50.  Surety,  The  Aetna  Ac- 
cident &  Liability  Co.  Limit,  20  days. 
Forfeit,  $5.  Plans  and  specifications 
filed. 


(2159)  S  CHESTNUT  62  E  Taylor  rear 
of  Nicola  Cuneo's  Lot.  Foundations, 
cement  work,  carpenter,  plumbing, 
plastering,  tinning,  roof  for  two-story 
und  basement  frame   (2  flats). 

Owner Nicola   Cuneo. 

Architect  ...Paul  Demartini,  451  Colum- 
bus   Ave.,     San    Francisco. 

Oontractor.  .G.    Ferrone    &     Son,     3045 
Octavia,    San    Francisco. 

Filed  June  9,  '13.     Dated  May  8,  '13. 

Frame  up  and  roof  on $1125 

Rough    coat   plaster   on 1125 

Co.nipleted    and    accepted 1125 

I    Usual   35   days 1125 

TOTAL    COST,     $1.-.00 

Bona,   none.     Limit,   SO   days   from   May 

!22.     Forfeit,    none.      Plans   and   specifl- 

'■atlons,  none. 

NOTE:  First  report  May  29th.  No.   1893, 


(2160)  N(_).  214  I'dST.  I'ainlinK, 
papering,  cleaning  up,  etc.,  for  alter- 
sitions   and   additions    to   loft   bldg. 

Owner S.  &  G.  Gump  Co.,  2S8  Post 

San  Francisco. 
Architect  .  ..Milton      Lichtenstein,      111 

Ellis,   San   Francisco. 
Contractor.  .D.      Zelinsky,       564      Eddy, 

San    Francisco. 
Filed  June  9,  '13.     Dated  June  5,  '13. 

When   wood   work   received $430 

Completed   and   accepted 430 

Usual    35    days 290 

TOTAL  COST,  $1150 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications   filed. 


(2161)      NO.  2932  DIAMOND.     One-story 
and    basement   frame   dwelling. 

Owner W.   Irvine,   Pre.nises. 

Architect  .  .  .None. 

Day's   work.  COST,    $500 


(2162)      NO.       1383       PORTT-SBVENTH 
Ave.     Repair   and   alter   residence. 

Owner A.  (J.  Campbell,  4310  Judah, 

San   Francisco. 
Architect  . .  .None. 

Contractor.. W.     L.     Britton,     1414     44th 
Ave.,   San   Francisco. 

COST,  $400 


(2163)      SW        E'MBARCADERO        AND 
Market.     Alter  front. 

Owner The  Ensign  Saloon,  Prem. 

Architect  .  .  .None. 

Contractor.  .The    S.    Levi    Fixture    Shop, 
446   6th,   San   Francisco. 

COST,  $450 


(2164)      NO.     277     CHENERY.       Extend 
alter  and   repair   residence. 

Owner D.  W.  Bale,  Premises. 

Architect  .  .  .None. 

Day's  work.  COST,  $1000 


(2165)      NO.     356     THIRD.       Repair     fire 
damage. 

Owner Mr.      Thomson,      19th      and 

Howard,   San   Francisco. 
Architect  . .  .None. 

Contractor.  .John   Mullerick,    71    Pierce, 
S.  F.  COST,  $400 


(2166)  W  FORTY-FOURTH  AVE  125 
S  Lawton.  One  and  one-half-story 
and   basement   frame   dwelling. 

Owner S.     Fischel,     1630     Lawton, 

San  Francisco. 

Architect  .  .  .None. 

Day's  work.  COST,  $1400 


(2167)      NO.    123      STILLMAN.        Repair 
and  alter   residence. 

Owner John  Wyllie,   310   Rich,   San 

Francisco. 
Architect  . .  .Nonp. 
Day's  work.  COST,   $500 

(210S)      W    HYDE      30    N      Sacramento. 

Three-story  and   basement  frame    (6) 

fiats. 

Owner Metropolis   Investment   Co., 

332   B\ish.  San  Francisco. 
Architect  ...Albert  Farr,   68   Post,  S.  F. 
Day's  work.  COST,   $16,000 


(2169)  W  NINETEENTH  AVE  255  N 
Balboa.  Two-story  and  basement 
frame  residence 

Owner J.   W.   Hansen,    137    Beulah. 

San  Francisco. 

Architect  .  .  .None. 

Day's    work.  COST,    $3000 


(2170)  E  EIGHTH  165  S  Howard  30x 
137-6.  All  work  except  painting  and 
roofing  for  three-story  and  basement 
fram«  building  (store  and  rooms). 
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Owner A.   llinkelrnann,   499   Hayes, 

San   Francisco. 
Arciiitect  . . .  J.     C.     Hladik,    Mondanock 

Bldg.,   San   Francisco. 
Contractor.. O.  W.  Brltt,   330  Ivy     Ave., 

San  Francisco. 
Filed  June  10.  '13.     Dated  June  9,  '13. 

Fiame   up    $2716/50 

Brown   coated    2716.50 

Completed  and  accepted 2716.50 

Usual  35  days 2716.50 

TOTAL  COST,  $10,866.00 
Bond,  none.  Limit.  75  days.  Forfeit, 
$10.      Plans   and    specifications   filed. 


(2171)  W  FOURTH  AND  JESSIE  NW 
75xSW  75.  Brick  work,  including 
face  brick  work  and  backing  and 
bonding  of  same  for  eight-story  and 
basement  steel  frame  Class  "C"  bldg. 

Owner Mary  L.  Phelan. 

Architect  ...Wm.  Curlett  &  Son,  Phelan 

Bldg,   San   Francisco. 
Contractor.  .Chas    H.    Hock,    1783    Fell, 

San    Francisco. 
Filed  June  10,  '13.     Dated  June  2,  '13. 
On   1st  and   15th   of  each   month     7i5% 

Usual    35    days 25% 

TOTAL  COST,  $13,450 
Bond,  $6725.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  none. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(2172)  NW  TAYLOR  AND  POST  W  60 
xN  30.  Painting,  varnish  enameling, 
etc.,  for  eight-story  Class  "C"  steel 
frame   building. 

Owner B.    Hersch    &    B.    Heskins, 

1363  Fillmore,  S.  F. 

Architect  ...Philipp  Schwerdt  Co.,  Phe- 
lan Bldg.,  San  Francisco. 

Contractor.  .C.   R.   Stern. 

Filed  June  10,  '13.     Dated  June  5,  '13. 
75%  weekly  as   work   progresses. 

Usual   35  days 25% 

TOTAL  COST,    $1700 

Bond,  $850.  Sureties.  Bass  Hueter  Paint 

Co.     Limit,  30  days  after  3  upper  floors 

ready  for  wood  finishing.     Forfeit,  none 

Plans  and  specifications  filed. 


(2173)      SB    MARKET    100      SE      Second 
SV/    26xS3    91-6.      All    work    for    one- 
story  and   basement  brick   store  bldg. 
Owner Lewina    W.    Martinez,    Car- 
rie     W.      Woodworth      and 
MoUie  W.  Kruse. 
Engineer  ..  .Wood wort     Wethered,     143 

2nd,  San   Francisco. 
Contractor.  .Heckenroth     &   Schell.    110 

Jessie,  San  Francipco. 
Filed  June  10,  '13.     Dated  June  9,  '13. 

1st    floor   joists   in $1562.50 

Roof    on    1562.50 

Completed  and  accepted 1562.50 

Usual    35    days 1562.50 

TOTAL  COST,  $6250.00 
Bond,  $312'5.  Surety,  The  Aetna  Ac- 
cident &  Liability  Co.  Limit,  50  days. 
Forfeit,  $5.  Plans  and  specifications 
filed. 


(2174)     S    MINERVA    300    E   Plymouth. 
One-story  and  basement  frame  dwlg. 

Owner D.      Galway,      69      Minerva, 

San   Francisco. 
Architect  .  .  .None. 

Contractor.  .McCausland  &  Rae.  25  Bis- 

mark  and  69  Minerva,  S.  F. 

COST,  $1600 


(2175)      NO.    33      BROADWAY.        Minor 
repairs  to  stable. 

Owner Lorenza    Marili,    Premises. 

Architect  . .  .None. 

Day's  work.  COST,  $1200 


2176)      NO.    2712    BROADWAY.      Two- 
story   addition   on   rear   of   residence, 
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install  window  and   enlarge  entrance. 

Owner Dr.   W.   I.   Terry,   Premises. 

Architect  ..  .Wi.Ti.  Knowles,  1301  Hearst 

Bldg.,  San   Francisco. 
Dav's    work.  COST,    $3500 


BUILDING  AND  INDUSTRIAL  NEWS 


Owner 


CJITT)      S   L,AWTON      96      E    lOtl)      Ave. 

One  and  one-halt-story  and  basement 

frame  residence. 

Owner A.   V.    Anderson,    4223   23rd, 

San   Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    $2000 


Alter 


(21 78)      NO.    33  4    CALIFORNIA. 
stairs. 

Owner New   Zeland   Insurance   Co., 

Premises. 
Architect  . .  .None. 

Contractor.  .Wiren     &    Rosenberg,     334 

California,     San    Francisco. 

COST,    $500 


(2179)      E    CAPISTRANO    265-95    S    San 
Jose    Ave.      Two-story   and   ibasement 
frame  resiidence'. 
Owner: ....  .R.   H.   Banning  and  Jas.  E. 
Stewart,    107    Delano    Ave., 
San    Frailcisco. 
Arcliitect  .  .  .None. 
Day's   work.  COST,    $2000 


(21S0)      NW   FIFTH   AND   TOWkSEND. 
Alter    windows   and    repair    floors. 

Owner Studebaker     Co.,     Fremont 

and   Mission,   S.  F. 
Architect  . .  .None. 

Contractor.  .R.  C.  Andfus,  Hearst  Bldg. 
San  Francisco. 

COST,    $400 


(2181)     B    NINTH    AVE    160    S    Balboa. 

Three-story   and   basement  frame    (3) 

flats. 

Owner F.   A.    Wells,    630    9th    Ave., 

San  Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $6000 


(2182)      S   WASHINGTON    23-G   E    Reed. 

Add  one  room. 
Owner Clyde  S.  Payne,  46  Kearny, 

San  Francisco. 
Architect  ...W.     G.  Hind.     46     Kearny, 

San  Francisco. 
Day's    work.  COST,    $400 


,Fied    Warden,    "i:!.";    Uiidley, 

San    Francisco. 
Architect  .  .  .None. 
Day'.s  work.  COST,  $2000 


(2183)     NO.   31   PRESGOTT.     Raise  and 

add  to  dwelling. 
Owner. . . . .  .M.  Varni,  Premises. 

Architect  . .  .None. 

Day's   work.  COST,    $500 


(2184)      NOS.    1013-23   ELLIS.     Shore   up 
east  side  of  building. 

Owner 'Mary    Louise    Knorp,     1029 

Ellis,   San   Francisco. . 
Architect  . .  .None. 
Day's  work.  COST,  $500 

(21185)      NO.    124    JORDAN    AVE.        Add 
porch  and  extend  floor. 

Owner J.  H.  Bragg,  Premises. 

Architect  . .  .None. 

Day's   work.  COST,   $400 


(21SS)  SW  FOURTH  5'5  NW  Folsom 
NW  25x'SW  SO.  Concrete  work,  crib- 
bing- and  grading  for  four-story  and 
basement   concrete   building. 

Owner I.    Rudee,    512    Devisadero, 

San  Francisco. 
Arcihtect  . . .  Jos.      Cahen,      45      Kearny, 

San  Francisco. 
Contractor.  .J.       Spargo,     926       Presidio 

Ave.,    San   Francisco. 
Filed  June  11,  '13.     Dated  June  9,  '13. 
Grading    completed  and    1st    floor 

joists  set    $   SOD 

Concrete  poured  to  2nd  floor...  600 
Concrete  poured  to  3rd  floor....  600 
Concrete  poured  to  fire  wall....      600 

Completed   and   accepted 700 

Usual    35    days ..-.••    HOO 

TOTAL    COST,    $4451) 
Bond,    $2200.      Surety,    Fidellt'y' ',&    De- 
posit   Co;    of    Maryland.       Limi-t;    none. 
Forfeit,  none.  ■  Plans  and  specifications 
.  filed. 


2186)      NO.    508    CABRILLO.      Add    one 
room. 

Owner 'Mrs.    Adolph    Morris,   Prem. 

Architect  . .  .None. 

Contractor.  .Geo.    Todhunter,     446     29th 
Ave.,    San   Francisco. 

COST,   $400 


,(21Sa)     ,S    ROSE    AVE    110    E    Gough    B 
27-6    S   to    NW      Mai'ket      SW      along 
Market   to   pt.   th   N  to   beg.     Heating 
and    oil    burning    equipment    and    oil 
tank  pit   for  .five-story  and  basement 
reinforced   concrete   building. 
Owner. ....  .Bruce  Cornwall,  Mills  Bldg 

San  Francisco. 
Architect  ..  .W.   H.   Crim..Jr.,   425   Kear- 
ny, San  Francisco. 
Contractor.  .John     G.     Sutton     Co.,     243 

Natoma.    San   Francisco. 
Filed  June  11,  '13.     Dated  June  fi,  '13. 
Piping     roughed       in     and       oil 

tank   installed $648.75 

Co'.npleted    and    accepted 648.75 

Usual    35    days 432.50 

TOTAL  COST,  $1730.00 
Bond,  $900.  .Stirety,  Pacific  Coast  Casu- 
alty Co.  Limit,  10  days  after  notified. 
Forfeit,  $10.  Plans  anf<  specifications 
filed. 


Forfeit,    none.      Plans  and  specifications 
filed. 


(2190)  N  WASHINGTON  261-3%  B 
Kearny  N  112  NE  14  SB  156-3V4  W 
110-4%.  All  work  for  two-story 
Class  "B"   stores  and  offices. 

Owner Elise      A.      Drexler,      Kohl 

Bldg.,   San  Francisco. 
Architect  ..  .Reid  Bros.,   California-Pac- 
ific  Bldg.,  San  Francisco. 
Contractor.  .Macdonald   &  Kahn,   Rialto 

Bldg.,   San  Francisco. 
Filed  June  11,  '13.     Dated  June  10,  '13. 
Payments  on  7th  of  each  month     75% 

Usual  33  days 26% 

TOTAL  COST,  $60,000 
Bond,  $30,000.  Surety,  National  Surety 
Co.  Limit,  6  months.  Forfeit,  $20. 
Plans    and    ."'pecifications    filed. 


(2192)  NW  EDDT  AND  MASON  N  55 
xW  82-6.  Plumbing  work  for  six- 
story  and  .  basement,  y.einfprced  con- 
crete   hotel    building. 

Owner Prior  Estate  by  Macdonald 

&  Kahn,  Rialto  Bldg.,  S.  F. 
Architect  ..  .Miller     &    Colmesnil,    Lick 

Bldg.,  San   Francisco. 
Contractor.  .Wm.    F.    Wilson    Co.,     1175 

Turk,   San   Francisco. 
Filed  June  11,  '13.     Dated  June  7,  '13. 

On    1st  of  each   month 75% 

3C   ilnys   after    25% 

TOTAL  COST,  $7000 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 

(2193)  REINFORCED  CONCRETE 
strip  fill,  ce'.nent  finish,  except  rein- 
forcement for  sarne  on,, above-  - 

Cbntractor.  .H.    L.    Petersen,      62      Post, 
"    '  San   Francisco. 

Filed  June'll,  '13.     Dated  June  6,  '13. 

Payments    sarne    as    above ;. 

-  TOT.AL  COST,    $16,600 

Bond,  $8300.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.|  Limit,  none.  For- 
feit, none.  Plans  and- specifications  filed 


(2187)  E  LONDON  250  S  Excelsior. 
Two-story  and  base'.nent  frame  resi- 
dence. 


(2191)  W  BELVEDERE  25  N  Alma  N 
2i5xW  99-6.  All  work  for  one  and  one 
half-story  and  basement  frame  resi- 
dence. 

Owner Rudolf    W.    Pedersen.    1233 

San  Bruno  Ave.,  S.  F. 

Architect  .  .  .None. 

.Contractor.  .Emil    .Nelson,    5S0     Jersey, 
San  Francisco. 

Filed  June  11,  '13.     Dated  June  5,  '13. 

Rough    frame    up $630 

Brown  coated   650 

Completed   and   accepted G50 

Usual   315   days 665 

TOTAL  COST,   $261'5 

Bond,   $'1307.50.     Surety,     Massachusetts 

Bonding  &  Insurance  Go.  Limit,  70  doys 


(219.4)  NE  FELL  AND  FRANKLIN, 
Concrete  walls,  floors,  piers,  footings, 
reinforcecnent  anchor  bolts,  grouting 
of  columns,  damp  proofing,  cement 
plaster  to  restore  school  building 
moved  from  Grove  street. 

Owner City  and  County  of  S.  F.  by 

Sound   Constr.    &   Eng.   Co., 
Hearst   Bldg.,   S.   F. 

.\rchitect  . .  .None. 

Contractor.  .Brandt  &  McGregor. 

Filed  June  11,  '13.     Dated  June  2,  '13. 
75%    as    contractor    receives    pay- 
ment from  city    

TOTAL  COST,    $9iS75 

Bond,    limit,    forfeit,    plans   and    specifi- 
cations, none. 

(2195)  FOOT  OP  TWENTIETH.  One- 
story   steel   frame  warehouse. 

Owner U.   S.   Steel     Products     Co., 

Rialto   Bldg.,   S.   F. 
Architect  .  .  .None. 

Day's  work.  COST,   $150,000 

NOTE: — Foundation  put  in  by  Thomp- 
son  Bridge  Co. 

(2196)  .FOOT  OF  'TWENTIETH.  One- 
story  'brick  warehouse. 

Owner.  ....  .U.    S.    Products    Co..   Rialto 

Bldg.,  San  Francisco. 
Architect  . .  .None. 

Day's  work.  COST.   $65,000 

NOTE: — Foundation  put  in  by  Thomp- 
son  Bridge  Co. 


(2197)  W  7;LBVENTH  AVE  75  S  Anza 
Two-story  and  basement  frame  resi- 
dence. 

Owner James  Welsh,  244  20th  Ave. 

San  Francisco. 
.Architect     ..O.    E.   Evans,    2132   Mission, 

San  Francisco. 
Day'"    work.  COST,    $3000 


(2198)     S  MINNA   135   \V  First.     Under- 
pin  shop. 

Owner E.     R.   Lillenthal,     Alaska- 

Co.nmcrcial   Bldg.,  S.   F. 
Architect  ..  .^^■ard    &    Blohme,    Alaska- 
Commercial    Bldg.,   S.   F. 
Contractor.  .E.  K.  Pearson,  2362  Bryant, 
San  Francisco. 

COST.  $400 


21991      NW  VIENNA  225  NE  Excelsior. 
One-story  and  basement  frame  dwlg. 


BIRD'S  EYK  PERSPECTIVE  ACCEPTED  DESIGN    ALAMEDA   COVNTV    INFIRMARY. 
Near  San   Leandro,   Cal. 


« 


CHARLES    PETER    WEEKS — Architect 
San  Francisco 
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BLOCK   PLAN  ACCEPTED  DESIGN  ALAMEDA   COIXTY    INFIRMARY 
Near  San  Leandro,  Cal. 


^ 


CHARLES    PETER    WEEKS — Architect 
San  Francisco 
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Plate  B 
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BASEMENT,  FIRST  AND  SECOND  FLOOR  PLANS,  DOMESIC    BUILDING, 
ALAMEDA    COUNTY    INFIRMARY 


CHARLES    PETER    WEEKS — Architect 
San  Francisco 
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FIRST.  SKCONn   AND  THIRD   FLOOR   PLANS,  ADMINISTRATION  BUILDING. 
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FRONT    ELEVATION    ADMINISTRATION    BIILDING 


BUILDING  AND  INDUSTRIAL  NEWS 
June  18,  1913 


CHARLES    PETER    WEEKS — Architoot 
San  Francisco 
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FIRST  AND  SECOND  FLOOR  PLANS,  NURSES'  HOME 


ELEVATION,  NURSES'  HOME 


CHARLES    PETER    WEEKS — Architect 

San   Francisco 
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FLOOR    PLAN,   SERVICE   BUILD 
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FLOOR  PLAN.  WARD  UNIT 
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FLOOR  PLAN,  ISOLATION  WARD 


CHARLES    PETER    WEEKS — Architect 
San  Francisco 
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ELEVATION,    DOMESTIC    BtMLDING 
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ELEVATION  WOMEN'S  DAY  HALL 
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ELEVATION,    ISOLATION   WARD 


CHARLES   PETER   WEEKS — Architec 
San  Francisco 
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Plate  Q 


DESIGN  AWARDED  ONE  THOUSAND  DOLLARS 


C.    W.    DICKEY — Architect 
Oakland 


DESIGN  AWARDED  ONE  THOUSAND  DOLLARS 


KENNETH  MACDONALD,  JR. — Architect 
San  Francisco 
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DESIGN  AWARDED  ONE  THOUSAND  DOLLARS 

ELLIS    F.    LAWRENCE    AND    WM.F.    HOLFORD- 

Portland 
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DESIGN  AWARDED  ONE  THOUSAND  DOLLARS 
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LEO   J.   DEVLIN — Architect 
San  Francisco 


Plate  1 
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COMPtTlTION'      FOR        v     VNtDV  OVN^'I        INFIRMARY 


DESIGN  AWARDED  ONE  THOUSAND  DOLLARS 


A.   R.   WIDOWSON  CO. — Architects 
San  Francisco 


DESIGN  AWARDED  ONE  THOUSAND  DOLLARS 


O'BRIEN  &   WERNER — Architects 
San  Francisco 
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DESIGN  AWAKUKl)   ().\K   THOl'SAND  DOLLARS 

RIGHETTI  &  HEADMAN — Architei 
San  Francisco 


DESIGN  AWARDED  ONE  THOl'SAXD   POI.I.AK^ 


WILLIAM   H.    RATCLIFF.   JR.— Architect 
Berkeley 
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DESIGN  AWARDED  ONE  THOUSAND  DOLLARS 

WILLIAM  MOOSER — Architect 
San  Francisco 
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DESIGN  AWARDED  ONE  THOTSAND  DOLLARS 


J.  J.  DONOVAN — Architect 
Oakland 
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0%viiei- Louis  Sabedia,   246   Vionii:i, 

San  Franicsco. 
Arcliitect  .  .  .None. 
Day's  work.  COST.  $C50 

(2200)      NO.    2049  CLAY.      Add    2   rooms. 

Owner C.   Hobro,    2043   Clay,   S.   F. 

Arcliitect  . .  .None. 

Day's  work.  COST,   $ 


00 


22011      W    DRUMM   91-8  S   Sacramento. 
Install    2   COOO-gallon   pressure   tanks, 
with    steel    frame    for    each    and    cut 
elevator  opening. 
Owner John    A.    Lennon,    137    Sac- 
ramento,  San   Francisco. 
Arcliitect  . .  .None. 

Contractor.  .Pacific    Fire     Extinguisher 
Co.,   507   Kearny.   S.   F. 

COST.    $0000 


(2202)     E  MISSISSIPPI  50  S  18th.     Two 
story   and   basement   frame   residence. 

Owner. E.    A.    Janssen,    929    Hearst 

Bldg.,  San  Francisco. 
.Architect  . .  .None. 

Contractor.  .John  Diestal,  2246  Mission, 
San  Francisco. 

COST,  $2125 


(2203)  S  POST  66-10%  E  Polk  E  19-7'A 
xS  120  WA  11.  All  work  for  one- 
story  reinforced  concrete  sub-station 
building. 

Owner City  Electric  Co.,  347  Grant 

Ave.,  San  Francisco. 
Engineer  .  .  .W.  A.  Clark. 
Contractor.  .Bluxome  &  Co.,  Monadnock 

Bldg.,    San    Francisco. 
Filed  June  12,  '13.     Dated  June  0,  '13. 

On  5th   of  each  month 75% 

Usual  35   days 25% 

TOTAL    COST,    $7742 
Bond,      $4500.  Surety,      Southwestern 

Surety  Insurance  Co.  Limit,  Sept.  15, 
1913.  Forfeit.  $10.  Plans  and  specifi- 
cations filed. 


(2204)  W  SANCHEZ  212  N  14th  26x125. 
All  work  except  fire  places  in  dining 
rooms,  inside  finish  and  stairway 
trimming,  mill  work,  finish  plumibing 
and  hardware,  tiling  for  sinks,  in- 
terior painting,  interior  glass,  etc.,  for 
three-story  and  base':nent  frame  flats. 

Owner Cliristina     Pettersen.     1941 

li5th,  San  Francisco. 

Architect  . .  .J.  Westerlund. 

Contractor.  .L.    G.    Bergren    &    Son,    209 
Sanchez,  San  Francisco. 

Filed  June  12,  '13.     Dated  June  11,  '13. 

Frame  up $1600 

Brown   coated    1600 

Completed   and   accepted 1600 

Usual   35   days 1000 

TOTAL     COST.     $0400 

Bond,   $3200.      Sureties.    R.   A.    Hiscox    & 

N.   S.   Nelson.      Limit,    SO    days.      Forfeit, 

none.     Plans  and  specifications   filed. 


(2205)  S  RICHLAND  275  W  Mission 
being  Lot  10  Blk  "E,"  French  &  Gill- 
man  Tract.  All  work  for  one  and 
one-half-story   frame   residence. 

Owner Richard         and         Florence 

Kayser,  2778  Bryant,  S.  F. 

Arcihtect  . .  .None. 

Contractor.  .Kuegg  Bros.,   Pacific   Bldg., 
San  Francisco. 

Filed  June  12,  '13.     Dated  June  11,  '13. 

Frame   up    $737.50 

Brown  coated    737.50 

Completed    737.50 

I'sual    35    days 737.50 

TOTAL  COST,  $2950.00 

Hond,    none.      Limit,    SO    days.      Forfeit, 

none.      Plans  and  specifications  filed. 


(2206)  K  JORDAN  AVE  132-3%  S  Cali- 
fornia S  33-4xE  120.  Excavating,  con- 
crete, brick,  carpenter,  tinning,  gal- 
vanized iron,  roofing,  glazing,  metal 
work,  etc.,  for  two-story  and  base- 
ment and  attic  frame  residence. 

Owner Rearden      T.      Lyons,       417 

Montgo'nery,  S.  F. 
Architect  .  .  .  W.    H.   Crim   Jr.,   425    Kear- 
ny. San   Francisco. 
Contractor.  .L.   C.   Wooklr'idge,   315   2StIi 

Ave.,  .San   Francisco. 
Filed  June  12,  '13.     Dated  April  30,  '13. 

Frame  up $1250 

Standing   finish    on 1250 

Completed   and    accepted 1250 

Usual  35  days 1250 

TOTAL  COST.  $5000 
Bond,  $2600.  Surety,  Maryland  Casu- 
alty Co.  Limit,  as  required.  Forfeit, 
$5.     Plans  and   specifications   filed. 


(2207)  'NE  McAllister    and     de- 

visadero  N  25xE  100.     Carpenter  w^ork 
for  three-story  frame  stores  and  flats. 

Owner Theodore    Dierks,    900    De- 

visadero,   San   Francisco. 
Designer  &  Engineer  ...Arthur  J.  Laib, 

Russ  Bldg.,  San  Francisco. 
Contractor.  .W.    O.    Peterson,    125-5    Ful- 
ton, San  Franicsco. 
Filed  June  12,  '13.     Dated  June  10,  '13. 

Day's  labor  not  to  exceed $9000 

TOTAL  COST,  $9000 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

(2208)  PLUMBING  ON  ABOVE. 
Contractor.  .Henry    Ernst      &      Son,    633 

Hayes,   San   Francisco. 
Filed  June  12,  '13.     Dated  June  10,  '13. 

Roughed  in   $448 

Completed   and   accepted 449 

Usual  35  days 298 

TOTAL  COST,  $1195 
Bond,  none.  Limit,  without  delay. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(2'209)  E  MISSION  215-6  N  22nd  N  SSx 
E  122-0.  Painting,  varnishing,  can- 
vas wainscoting,  gold  leaf  liigh  light- 
ing,  etc.,   for   theatre   building. 

Owner .The    Wigwam     Amusement 

Company. 
Architect  ..  .W.    H.   Crim   Jr.,    42'o    Kear- 
ny,  San   Franicsco. 
Contractor.  .Berke    Bros'.,      34-     Lapdige, 

San    Franicsco. 
Filed  June  12,  '13.     Dated  June  — .  '13. 

Work  done  each  week 75% 

Usual  35  days 2'5% 

TOTAL  COST,  $2350 
Bond,  $1200.  Surety,  Southwestern 
Surety  Insurance  Co.  Limit,  July  3. 
Forfeit,   none.     Specifications   only   filed. 


(2210)  SW  GOLDEN  GATE  AVE  AND 
Taylor  W  152-6  S  54-H4  m  or  1  SE 
46-5%  m  or  1  NE  154-5H  N  1-6%  m  or 
I.  Heating  apparatus  for  three-story 
and   basement  brick   building. 

Owner San     Christina    Investment 

Co.,    tst    Nafl.    Bank    Bldg., 
San  Francisco. 
Architect  ..  .Miller     &     Colmefnil,     Lick 

Bldg.,   San   Francisco. 
Contractor.  .Mangrum  &  Otter,  561  Mis- 
sion. San  Franrisco. 
Filed  June  12,  1'3.     Dated  May  29.  '13. 

Rough  pipes  in $800 

Completed   and   accepted 583 

Usual  3'5  days 401 

TOTAL  COST.  $1844 
Bond,  $1100.  Surety,  National  Surety 
Co.  Limit,  as  fast  as  required.  Forfeit, 
none.     Plans  and  specifications  filed. 
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2211)      ELECTRIC  WORK  ON  ABOVE. 
Contractor.  .Butte  Eng.  &  Elec.  Co..  685 

Howard.  ,San  Francisco. 
Filed  June  12,  '13.     Dated  May  29,  '13. 

Payments   monthly   of 75% 

Usual   35  days 25% 

TOTAL  COST.  $1985 
Bond.  $1100.  Surety.  National  Surety 
Co.  Limit,  as  required.  Forfeit,  none. 
Plans   and   specifications   filed. 


(2212)      PAINTING  ON  ABOVE. 
Contractor.  .Stranahan    &    Son,    619    Ar- 
guello  Blvd.  San  Francisco. 
Filed  June  12,  '13.     Dated  May  29.  "13. 

Payments    same    as    above 

TOTAL  CO.ST,  $1375 
Bond,  $800.  Surety,  United  States  Fi- 
delity &  Guoranty.  Limit,  as  required. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(2213)      ELECTRIC   PASSENGER   ELE- 
vator  on  above. 

Contractor.  .Otis  Elevator  Co..  Beach  & 
Stockton.  San  Francisco. 

Filed  June  12.  '13.     Dated  May  28,  '13. 

On   shipment  of  engine ^ 

On  completion 14 

Usual   3'5   days ^ 

TOTAL  COST.   $2650 

Bond.    $1500.      Surety.    National    Surety 

Co.     Limit,  as   required.     Forfeit,   none. 

Plans  and  specifications  filed. 


(2214)      PLUMBING    ON    ABOVE. 
Contractor.. The  J.  Looney  Co..   85  City 

Hall   Ave..  San  Francisco. 
Filed  June  12,  '13.     Dated  May  29.  '13. 

Rough  pipes  in $1800.00 

Completed  and  accepted 1394.25 

Usual  35  days 1062.75 

TOTAL  COST.  S4257.00 
Bond,  12300.  Surety  Equitable  Surety 
Co.  Limit,  as  fast  as  required.  For- 
feit, none.    Plans  and  specifications  filed 


(2215)     E   NEVADA   300   N  Jarboe.  One 
story   and   basement   frame   dwelling. 

Owner M.  C.     Woodside.     57  Oliat- 

tanooga,   San   Francisco. 
Architect  . .  .None, 
Day's   work.  COST.   $1000 


(2216)      E   NEVADA    275   N  Jart>oe.   One 
story    and    basement    frame    dwelling. 
Owner M.  C.     Woodside.     57  Chat- 
tanooga.   San    Francisco. 
Architect  . .  .None. 
Day',s  work.  COST,   $1000 


(2217)  E  FOURTH  AVE  40  N  Par- 
nassus. One-story  and  basement 
frame  residence. 

Owner M.   Hewitt,   Stockton. 

Architect  ..  .Wm.  Koenig.  750  Par- 
nassus, San  Francisco. 

Day's  work.  COST.  $2900 

(221S)  N  FOLSOM  275  W  Third.  Two- 
story   brick   stores. 

Owner H.   E.   Holmes,   744   Folsom, 

San   Francisco. 
Architect  ...Fred  B.  Wood,  2211  Stelner 

San  Francisco. 
Day's  work.  COST.  $16,000 


(2219)  NE  FOURTH  AVE  AND  PA)R- 
nassus.  One-story  and  basement 
frame    residence. 

Owner M.   Hewitt.   Stockton. 

Architect  ..  .Wm.  Koenig,  T50  Par- 
nassus Ave.,  San   Francisco 

Day's   work.  COST.  $2900 


(2220)      S    MORAGA    82-6    E    13th    Ave. 
One-story  and  basement  frame  dwlg. 
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Owner. 


.A.   S.   MacRae,   417   Lawton, 
San   Francisco. 
Architect  .^. None. 
Day's   work.  "-^''    ' 

(2221)      NO.       nlT'^ABAMA.         New 
foundation   and   add   one   room. 

Owner Annie  McColgan,  Prem. 

Architect... None.  Premises. 

Contractor.. E.    J.    McCol.a^,^^^_^^    ^^^_^^ 


Architect 
Contractor. 


(2222)  NO.  1S49  LARKIN.  Install 
steam  heating  system. 

owner Mr.   Smith,   Premises. 

Architect  .. -None.  ,,„„,ii„t. 

contractor.. Atlas   Heating   &   Ventilat 
inK  Co.,   72  Fulton,   S.  F. 
^  COST,    $550 

,.■"-3)  E  THIRTIETH  AVE  225  N 
Clement  N  25xE  120.  All  work  for 
one-story    frame   bungalow. 

owner Charles    _  M.      Weile,      Russ 

Bldg.,  San  Francisco. 
.C.    H.    Skidmore,    68    Post, 
San    Francisco. 
.Cleeve   Carson   &   Sons,   219 
32nd  Ave.,  San  Francisco. 
Filed  June  13,  '13.     Dated  June  10,  'l^^ 
Main   floor   joists  in  position.      .  .$337 
Frame  up  and  ready  for  plaster.    431 

Completed   and   accepted »^i 

usual  35  ^-^-•••-o-^i;  COST,"  $1725 
Bond  $863.  Sureties,  Geo.  B.  and  Anna 
Carson  Limit,  90  days  from  flUng. 
Forfeit,  $1.  Plans  and  speclflcations 
filed. 

(■""4)      S    FILSOM    137-6    W    Second    S 
"75xW    137-6.      All    work    for    altera- 
tions and  repairs  to  2d  floor  of  stable 
building.  „       „       „a 

Owner Wells  Fargo  &  Co.,  Second 

and  Mission,  S.  F. 
Architect  ...None. 
Contractor.. Thos.    H.    Day's    Sons,    Mo- 

nadnock  Bldg.,  S.  F. 
Filed  June  13,  '13.     Dated  June  9,  '13 

1st  of  each  month  . .- .  '  =  « 

3C   days   after .„  „  „ 

TOTAL  COST,  $9250 
Bond  $4625.  Surety,  Pacific  Coast  Casu- 
alty Co.  Limit,  60  days.  Forfeit,  none. 
Plans   and   specifications   filed. 


Bond  $10,000.  sureties,  John  G.  button 
and  H  M.  Van  Pelt.  Limit,  200  days. 
Forfeit,  $10.  Plans  and  specifications 
filed. 

('.9..7)      EXPOSITION  SITE.     Pile  foun- 
dations   for    the    Mines    Building    and 
Varied  Industries  Building. 
Owner Panama-Pacific        Interna- 
tional   Exposition   Co.,    Ser- 
vice Bldg.,  San  Francisco. 
Architect  ...None. 
Contractor.. Healy-Tibbitts   Constr.   Co., 

9   Main,   San  Francisco. 
Filed  June  13,  '13.     Dated  June  6,  '13. 

As  work  progresses ' » /" 

Usual  35  days ■■  ■;  * 

TOTAL  COST,  $28,426 
Bond  $16,000.  Surety,  Glofee  Indemnity 
Co  Limit,  90  days.  Forfeit,  $25.  Plans 
and   specifications   filed. 


Two-story    and    basement    frame    (4) 
flats.  „    ^ 

Owner G.   Cosce,   155   Pfeifer,   S.   F. 

Architect  ..  .None. 

Day's   work.  _         COST,    $3400 

(2234)      NE    GOUGH    AND    TURK.      Re- 
Owner '.Dr.    A.    Warner,    Bohemian 

Club,   San   Francisco. 
Architect  . .  .None. 
Contractor.. Fred    Miller,     225    Dolores, 

San    Francisco. 

COST,    $400 


(2225)  N  AMAZON  AVE  S'S-UYs  E  Mis- 
sion B  50-6XN  100.  All  work  for  two 
one-story  and  basement  frame  cot- 
tages. 

Owner Amedeo  Maschio  and  Santo 

Bottini,  5097  Mission,  S.  F. 
Architect  ...None. 

Contractor.. Jos.    Perasso    and    Gaetano 
Moretton,   801   Athens,   S.   t- 
Filed  June  13,  '13.     Dated  June  10,  'IS. 

Frames  up  and  roofs  on »4uu 

Brown    coated    ' 

Completed   and   accepted '00 

Usual   3'5   days ■  ■  •  •  ; J»" 

TOTAL  COST,  $2500 
Bond  $1500.  Suretl«s,  Sam  Giusto  and 
Luigi  Perasso.  Limit,  90  days.  Forfeit, 
none.   Plans   and  specifications   filed. 

(2226)     EXPOSITION  SITE.     Plumbing, 
sewering,  water     and   gas  pipes     for 
Transportation  Building 
Owner Panama-Pacific        Interna- 
tional   Exposition    Co.,    Ser- 
vice Bldg.,  San  Francisco. 
Architect  ...None  . 
Contractor..  John     G.     Sutton     Co.,     243 

Minna,    San    Francisco. 
Filed  June  13.  '13.     Dated  June  11,  '13. 

As  work  progresses '5% 

Usual  35  days. 2Wo 

TOTAL  COST,  $17,384 


(o,08)      EXPOSITION    SITE.      All    work 

Except     piling,     plumbing,     sewering 

and   electric   work   for  Manufacturers 

Building.  ^    . ^ 

owner Panama-Pacific         I"t«>  "J 

tional   Exposition   Co.,    Sei- 
vice  Bldg.,  San  Francisco. 
Architect... 'Bliss      &    FaviUe,      Balboa 

Bldg.,  San  Francisco. 
Contractor.. McLeran  &  Peterson,  Shar- 
on Bldg.,  San  Francisco. 
Filed  June  13,  '13.     Dated  June  6,  '13 
As  work  progresses ^_^° 

U^"^"=  ''^^"- TOTAL  COStV  $210,326° 
Bond  $110,000.  Surety,  National  Surety 
CO.  Limit,  200  days.  Forfeit,  none. 
Plans  and  specifications  filed. 

(2''''9)  E  LARKIN  35  S  Pacific  S  32-6 
^E  68-9.  All  work  for  three-story  and 
basement  building  (6  3-room  apart- 
ments). 

Owner A.   Pomme. 

Architect  ...Rousseau  &  Rousseau,  Mo- 

nadnock  Bldg.,  S.  F. 
Contractor.. J.   B.  Reite  and  B.  R.   Hal- 
ling,  110  Jessie,  S.  1'. 
Filed  June  13,  '13.     Dated  June  "•.^1='^^ 

Frame  up    95-'  '50 

Brown  coated   ., ■ 1-17 ^n 

Completed  and  accepted „-,1n 

"-^^^^^^^^- TOTAL  COST,  $10  214 
Bond  $5107.  Sureties,  W.  Chatham  and 
B.  W.  Reed.  Limit,  65  days  after  re- 
ceiving permit.  Forfeit,  none.  Plans 
and   specifications   filed. 


(2230) 

One 

Ownei 


E   CAPITOL     212-e  S     Grafton. 

tory  and  basement  frame  dwlg. 

T.   J.   Peterson,   958   Capitol 

Ave.,   San  Francisco. 
Arphitect  .  .  .None. 
Day's  work.        COST,   $500 

C231)     NO     2749    UNION.      Install    flre 
"place,    patent    chimney    and    add    one 

ore" or.      H.      .R      Oliver       2751 

Union,  San  Francisco. 

Avpiiitpct  .  .  .None. 

contractor.. W.    W.    Rednall,    2500    Fil- 
•bert,   San-  Francisco. 

COST,   $400 


(2232)  NO.    73    SUTTER.       Repair    flre 
da'mage. 

Owner Whittell    Realty      Co.,     166 

Geary,    San   Francisco. 

Architect  ..  .None. 

Contractor.. Butcher       &       Serna,       110 
Jessie,   San  Francisco. 

COST,    $400 

(2233)  N   PFEIPER   67   W   Grant   Ave. 


(2235)      N    BROADWAY    185-3    W   Hyde. 
"Two-story   and   basement  frame  flats. 

Owner Chas.     J.   U.      Koenig,      520 

Eureka,    San    Francisco. 
\rchitect  ...Herbert  A.   Schmidt,  Royal 

Ins     Bldg.,    San    Francisco. 
Day's  work.         COST,   $5000 

(2''i36)     N  SUTTER  300  W  Montgomery 
"srect  brick  vault  and  steel  supports. 

Owner Holbrook    Bldg.,    Premises. 

Architect  . .  .None.  _ 

Contractor.. Hogberg    &      Ludwig,      180 
Jessie,   San   Francisco. 

COST,    $500 

(2237)     NO.    73    SUTTER.      Repair    res- 
taurant. 

Owner Besozzi   &   Cohen,  Premises 

Architect  ...None. 

Contractor.. Gean   Lousero,    1244    btocJc- 
ton,  San  Francisco. 

COST,    $450 

(9938)  N  BROADWAY  160-5  W  Hyde. 
"Two-story  and  basement  frame  flats 
Owner      ...".Clias.     J.   U.      Koenig,     520 

Eureka,    San    Francisco. 
Architect  ...Herbert  A.   Schmidt,   Royal 
Ins.    Bldg.,   San   Francisco. 
COST,  $5000 
Day's  work.  >-u^j-,  * 

(9939)      N  BROADWAY    137-6   W   Hyde. 
"Two-story   and   basement  frame   flats 

Owner    Chas.     J.   U.      Koenig,     o-O 

Eureka,     San    Francisco. 
Architect  . .  .Herbert  A.   Schmidt,  Royal 
Ins.   Bldg.,   San   Francisco. 
,  COST,   $5000 

Day's  work.  "-"-"'    ' 

(9940)  N  BROADWAY  206-2  W  Hyde. 
"Two-story  and  basement  frame  flats^ 
Owner Ohas.     J.   U.     Koenig,      5-0 

Eureka,    San    Francisco. 
Architect... Herbert   A.   Schniidt.   Royal 

Ins.    Bldg.,    San    Francisco. 
T^      .     „-„rU-  COST,  $5000 

Day  s  work. 

(2241)   E  THIRTIETH  AVE   25  S  Kirk- 
ham.      One-story    dwelling. 

Owner Louis     Castro,      1.3d      l»tn 

Ave.,    San   Francisco. 
Architect  ...None. 

Contractor.. Edw.     Baetens,     191^0^^ 
dale  Ave.,   San  Francisco. 

COST,  $400 


(2242)     S   REVERE      25    from      Hawes. 

One-story  and  basement  frame  dwlg. 

Owner....'.E.  A.  Teida,  311  Mississippi 

San   Francisco. 
Architect      .None.  cost.  $400 

Day  s  work. 

(0943)  E  BANKS  125  N  Jarboe.  One 
and  one-half-story  and  basement 
frame  dwelling.  .„  „  „„ 

Owner Chas.  W.  Abbott,  232  Pren- 
tiss,  San   Francisco. 

Architect       .None. 

Day  s   work. 

(2244)  K  SEVENTEENTH  54-11  E 
Capp    B   2BxN   100.      All    work    except 


plumbing,  gas  tltting,  electric  work, 
gas  fixtures  and  shades  for  three- 
story  frame  store  and  flats. 

'wner Cantagne  &  Ducasse. 

.rchitect  ...M.   J.   Welsh.   22d   and   Mis- 
sion.   San    Franciisco. 

ontractor.  .Louis     Metter,     157     Albion 
Ave..  San  Francisco. 

iled  June  14,  '13.     Dated  June  H,  ■!.■!. 

Frame  up  and   rustic  on $107S 

Brown     coated      107S 

Completed     10,79 

Usual    35    day.s lo'so 

TOTAL  COST.    $431.5 

ond.   none.     Limit,  90  days  after  June 

:.      Forfeil,    $:;.      Plans    and    speciflca- 

ons  filed. 

1245)  W  SECOND  100  N  Townsend 
50.<160.  All  work  except  outside 
foundation  walls,  steel  frame,  pre- 
pared loofing.  skyliglits  in  root,  3 
tire  doors  in  .«hop.  electric  work  and 
first  story  floor  for  two-story  brick 
office  and  machine  shop. 

ifner Moore        Investment 

Main    and    Howard, 
igincer  . .  .Leland     S.     Rosener, 

.  Merchants'   Exchange   Bldg. 

San  Francisco, 
mtractor.  .FUrrell      &    Reid,      5 

Gunst   Bldg.,   S.   F. 
led  June  14.  '13.     Dated  June  2, 

On   1st  of  each   month 

Usual     315     days 

TOTAL   COST, 
ind.  none.      Limit,   60   days  after  com- 
3ncement     of    steel     fra^ne.       Forfeit, 
ne.     Plans  and  specifications  filed. 

?46)      N  TEHAMA  376  W  Fifth  25x75. 

>V11  work  for  two-story  and  basement 

frame   apartments. 

f"^'" Wilhelm    Kirsch   and    Marie 

j  Siemon. 

thitect  .  .  .John    F.    Haner,    3'579    19th, 

;  San    Francisco. 

'jitractor..Geo.  V.    McCausIand, 

I  23rd,    San    Francisco. 

fed  June  14,  '13.     Dated  June  12,  '13. 
■ra:ne  up  and   roof  rafters  in.. $1300 

irown   coated   and   rough    plumb- 

^^  '"    1300 

|Ompleted   and   accepted 1300 

■sual   35   days 1300 

TOTAL    COST.     $5200 
$2600.      Sureties,    E.    A.    Hoadley 

r!  P.   A.   McCausIand.      Limit.    70    days 

f»r  June   16.     Forfeit,   $5.     Plans  and 

■)'pflcations  filed. 
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teLEASE    OP    BLDG.    CONTRACT. 


it  12,  1913— N  TEHAMA  375  W  5th. 
lilhelm  Kirsch  and  Marie  Siemon 
Vh   Geo   V  McCausIand    (Contract 

'td    June    5,    1913)    Released 

•» June    10,    1913 

BOND. 


"1  9,    1913— DEVISADERO   &  OAK. 
Cfner,   Richey   Riddell;    contractor, 
Vj,   H.    Bagge:    surety.    The    Aetna 
Atldent  *  Liability   Co;   bond.. $.3800 
BOND 

inl  11.  1913— N  NINETEENTH  150 
Efanehez.  Owner.  L  J  Henrioulle: 
cctractor,  Siegfried  Malmburg; 
sitty.    Fidelity    &    Depoift    Co.    of 

•W|yland;   bond    $1375 

i  BOND. 

injll,  1913--SIXTH  &  NATOMA. 
(aj  to  elevator.  Owner,  The  Hind 
EJte  Co.;  contractor,  L  V  Roberts 
M<|hlne    Works;    sureties.     Ernest 


NOTICE  OP  NON-MABIblTY. 

.lune  13,  1913— NE  KEARNY  AND 
Hardie  Place.  Minerva  A  Marston 
as  to  improvements  on  leased  prop- 
erty      

June  13.  1913— NE  O'FARRELL  "and 
Powell  N  27-6xE  77-6.  Alicia  Mini- 
he  as  to  improvements  on  leased 
property     

COMPLETION  NOTICES 
SAN  FRANCISCO. 

June  7,  j913— N  LOMBARD  73-G  W 
Jones    N    6S-9xW    34.      Margaret    E 

Peat   to  L  Hippely June  7,   1913 

June  9,  19I3— W  PARKER  AVE  151-7 
N  Geary;  Nos.  1S1-1S3  Parker  Ave 
T  J  Nicolaisen  to  whom  it  may  con- 

,  '^®''" May    liS,    1913 

lune  9,  1913— E  STOCKTON  66  S  Fil- 
bert S  25-6XE  137-6.  Antonio  Fi- 
gone  to  G  Segale  and  F  De  Martini 

^   Feb.    15,    1913 

June  9,  1913— NE  VAN  NESS  AVE 
and  Bush   N  50xE  95.     Wm  Goeggel 

to  B  C  Van  Emon June   7    1913 

June  9,  1913— NE  VAN  NESS  AVE  & 
Bush    N   50xE    95.      Wm    Goeggel    to 

Neil  McLean    June  7,   1913 

June  9,  1913- SW  TURK  AND  POLK 
S  120  W  97-6  N  parallel  with  W 
Polk  30  E  parallel  with  S  Turk  30 
N  90  E  67-6.  John  Gallwey  and 
Charles  W  Slack,  extrs;  Est  Reulien 
H  Lloyd,  deed  to  Gottfried  T  Pet- 
terson  and  Sven  Per."son  (Fetter- 
son   &    PerssonV May   31.    1913 

June  9,  1913- SW  GREENWICH  AND 
Leavenworth  S  137-6xW  ni-lO'^. 
Greenwich  Terrace  Householders 
Ass'n  to  S  F  Elec  Co.  June  3;  John 
G   Sutton    Co,   June  3;   B  F   Woodall 

June    3,    1913 

June  9,  1913— NW  GREENWICH  AND 
Leavenworth  275  on  Greenwich  x 
137-6  on  I/javenworth.  Whitlell 
Realty  Co  to  Rosario  De  Lucca.... 

June    6,    1913 

June  9,  1913— W  HYDE  62-6  S  Jack- 
son S  25xW  S7-6.  Minnie  A  and 
Theo  S  Hoin  to  whom  It  may  con- 
cern     June    9,    1913 

June    9.    1913— ST.    FRANCIS    WOOD. 

Westgate  Park   Co   to  I  P  Lipp 

'• lune    6,    1913 

June  9,  1913— S  EIGHTEENTH  75  E 
Potrero  Ave  24-4y2xl00.  Gaiseppe 
Cavaglieri  to  whom  It  'may  con- 
cern     June    9,    1913 

June  9  ,1913- S  CHESTNUT  104-9  W 
Taylor  32-9  on  Chestnut  by  145. 
PasQuale  Da  San  Martino  and 
Lulgi   Da  San   Martino   to   whom   it 

may   concern June    7,    19\3 

June  9,  1913 — SE  MARKET  100-0?i 
NE    7th    NE    50-0%    SE    165.      J    D 

Phelan   to  J  B  Dwan   &  Co 

■ May    27,    1913 

June  9,  1913 — E  STOCKTON  50  S 
Sutter  E  SOxS  40-S?i.  Sierra  In- 
vestment Co  to  A  Lynch. June  6,  1913 
June  9,  1913 — S  VIRGINIA  AVE  52  — 
Prospect  Ave  26x75.  Louis  and 
Wilhelmlna   Ryberg   to   S  Sterner.. 

June    9,     1913 

lune  9  .1913 — SW  FREMONT  23u  SE 
Howard  NW  SOxSW  45.  Sarah  A 
McCurdy   to  Burch   Hoffman  Co.... 

' June   7,   1913 

June  9,  1913 — W  TWENTY-FIFTH 
Ave  100  N  California  N  25xW  120. 
Geo    Margaretis      or    Margaris      to 

Thomas   Hamill June    9,    1913 

June    9,    1913— N    JACKSON    137-6    E 


Locust    N    127-Si/,xE    32.      Virginia 
T  Younger  to  E  W  Elliott  ..lune  G.  '13 
June   9,    1913— W   FOURTH   &   JESSIE 
NW    7oxSVV     75.      R    D    McElroy    to 
Geo   Goodman   Artificial   Stone  Co.. 

June     5,     1913 

June  10.  1913- N  GEARY  57-6  E  11th 
Ave  25x100.  J  Bacbmann  and  W 
Bachmann  to  whom  it  may  con- 
cern     June'lO.    1913 

June  in.  1913— NW  GOUGH  &  FIL- 
bcrt  N  105XW  30.  David  F  and 
Mnry  G  or  J  Cnpelli  to  J  J   Heapliy 

• June   9   .1913 

June  10.  1913— W  ELEVENTH  AVE 
150  Noriega  (N)  N  25.<W  120.  Lena 
M    Mathisen     (fmly     Guiliksen)     to 

Albert   '/^joraas June   9,    1913 

June     11,     1913— NE    PINE    &    JONES 

-N    S2-GXE    43.         Theo    J    Roche    to 

Wittman  Lyman  &  Co.... June  7,  1913 

June    11,    1913— SW    RIVOLI    &    COLE 

S    27-GxE    100.      W    G    Thompson    to 

John   A   Hoots June   II,   1913 

June  11,  1913— N  EDDY  GS-9  E  Maron 
E  68-9  N  89-6  E  75  N  96  W  75  S 
10-6  W  68-9  S  175.  Ernestine  and 
W  H  Leahy  to  Fennell  &  Wand.  . . . 

June    11,    1913 

June  11,  1913 — W  ELEVENTH  AVE 
300  S  "L"  3  37-6x120.  Marguerite 
C    Dunand    to    Frederick    O    Nelson 

and  Carl  Olson May  27.   1913 

June  11,  1813 — SE  TWENTIETH  & 
Missouri   25x40.     Mary  Dunnigan   to 

B  W  Demarais June  11,   1913 

June  II,  1913— SE  MARKET  ]00-0?4 
NE   Seventh    NE    50-0%xSE    165.      J 

D   Phelan   to   Peter   Hamilton 

June    4.    1913 

June  11  ,1913 — ^^S  FILBERT  95  W  Ma- 
son   21-6x109-6.      August    Figone    to 

A  Sarraille June  II,  1913 

June  12,  1913 — E  LAUREL  107-7%  N 
C'.lifornia    N      25xE    137-6.        G      B 

Molinari   to  William  J  Cuneo 

lune   11,    1913 

June  12,  1913— NW  HOWARD  370  SW 
Third  SW  40xNW  80.  Clara  BIbbero 
to  William  Camp  and  Charles  A 
Carillon  (Cimp  &  Carillon)  June  7, 
'13;  Ralston  Iron  Works. June  11,  1913 
June  12,  1913 — E  TAYLOR  91-S  N  Sut- 
ter      N    22-llxE       87-6.         Herman 

Hogrefe  to  Rainey  &  Phillips 

June   7.    1913 

June  12,  1913 — E  FIFTEENTH  .A.VE 
192  N  Balboa  (B)  N  24xE  120. 
Michael  J  Dufty  to  Theo  N  Sampson 

June   12,   1913 

June  12,  1913— S  TOWNSEND  AND 
Second  SW  S9xSE   125.     Warehouse 

Investment  Co  to  Geo  H  Stoffel 

June   11,    1913 

June  12,  1913 — NE  FULTON  &  PARK- 
er  Ave  E  175xN  275.  The  President 
&  Board  of  Trustees  of  St.  Ignatius 
College.  Inc  to  J  J  O'Connor  and  R 

J  Collins    (O'Connor  &   Collins) 

June   n,   1913 

June  12,  1913 — SE  MARKETM00-07i 
NE    7th    NE    50-0 %xSE    IG'S.        J      D 

Phelan  to  Palace  Hardware  Co 

June   11,    1913 

June  12,  1913 — S  BRYANT  AND  ZOE 
SW  125xSE  160.  Shreve  &  Co  to 
J  St.  Denis  &  Co.  June  6,  '13;  W  P 
Fuller,  June  9,  '13;  John  G  Sutton 
Co.,  June  5.  '13;  John  G.  Sutton  Go, 
June  5,  '13;  Rudgear-.Merle  Co,  June 
6.   '13;   S  F  Cornice  Co,   June   6,   '13; 

Mangrum  &  Otter June  5.  1913 

June  12,  1913— S  SOUTH  PARK  AND 
Second      SE    lS7-6x    SW    122.        Nat 

Raphael   to  Frank  Garden  Co 

June   11,   1913 

June  13,  1913^ — SW  NIAGARA  AVE 
164.58  NW  Mission  NW  25xSW 
80.58.      Jno    B    Woolfrey    and    Louis 


BUILDING  AND  INDUSTRIAL  NEWS 


Get  it  from  Bacon. 

The  Blocks  now  being 
used  for  moving  the 
Commercial  High 
School  Building  were 
furnished  by 

Edward  R.  Bacon  Co. 

CONTRACTORS  EQUIPMENT. 


Telephone  Sutter  1675 


38-40  NATOMA  ST.,  S.  F. 


(I79S)  NO.  46S  ELEVENTH,  Oiikland. 
Alterations. 

Owner Bacon   Bldg..   Premises. 

Architect  . .  .Nope. 

Contractor.  .Bacon   &    Soule,   Premises. 
COST,   $400 

(1790)  W  SEVENTY-SECOND  AVE  1G2 
N  El-lth.  Oakland.  One-story  4-room 
dwelling. 

Owner I.      R.      Furta.rto,      25      Oak 

Grove,  San  Francisco. 
A  rchitect  .  .    None. 

Contracto:-.  .J.    P.    Silva,    1520   5tli,   Okd. 
COST,    $1000 


ISOO)  S  SIXTY-THIRD  310  W  Tele- 
graph Ave.,  Oakland.  One-story  7- 
room  dwelling. 

Owner W.    S.    Y'oung,    702    Aileen, 

Oakland. 
Arcliitect  .  .  .None. 
'Day's  work.  COST,  $2300 


(ISOl)      S     EADES     150     E    Jones     Ave., 
O-akland.      One-story   4-roan   dwlg. 

Owner Anlone  Rebeldo. 

.»4rchitect  . .  .None. 

Contract.-     S.     '0.     Walker,     2S3C     7tli, 
Berkeley. 

COST,  $500 


Owner St.        James        Presbyterian 

Church,   Premises. 

Architect  . .  .None. 

Contractor.  .Orlando   E.   Hart,   2041   41st 
Ave.,  Oakland. 

COST,    $3500 

(1S04)  NO.  465  O-AKLAND  AVE.,  Oak- 
land.     Addition. 

Owner F.  Willis  Sliarpe,  Premises. 

Architect  . .  .None. 

Contractor.  .C.   T.   Moon,   446   3Sth,   Okd. 
COST,  $400 

(1805)  W  SIXTY-SEVENTH  AVE  70 
N  Fairview  Way,  Oakland.  One-story 
5-room    dwelling. 

Owner G.  Sellers,   1556   Stli,  Okd. 

.Vrchitect  . .  .None. 

ContiMCtor.  .F.     A.    Larsen,     3240     Niiol 
Ave.,  Oakland. 

COST.  $2000 

(1S06)  W  KAHDON  382  N  Peralta,  Oak- 
land    Two-Ptory   11-room   Hats. 

Owner H.   Grady,    512    8th,    Okd. 

Archl.'ct  . .  .None. 

Day's  work.  .:OST,  $29S6 


(1S02)  E  STATEN  AVE  176  S  Palm 
Ave..  Oakland.  Two-story  8-room 
d  welling. 

Owner Claude  B.   Barton,   Security 

Bank  Bldg.,  Oakland, 

Areh!t6ct  . .  .None. 

Day's  work.  COST,   $5000 


(1S07)      NO.       1930         E-FOURTEENTH, 
Oakland.     Repairs. 

Owner T.    Kane.    Premises. 

Arcliitect  . .  .None. 

Day's  work.  (.'OST,  $400 


1.S03)      SE    FOURTEENTH    AVE    AND 
B-38th,   Oakland,     One-story    chapel. 


(1S15)  PTN  LOTS  15  AND  16  BLK  "A" 
Map  Fourth  Ave  Terrace,  Oakl.ind. 
All    work  for   two-story   7-rooni   dwlg. 

Owner Geo.    L.    .Munro.    S16    Union, 

Oaklaii.l. 
Architect  .  .  .None. 
Contractor.  .Wm.     Convene,     554     G2nil, 

Oakland. 
Filed  June  9,  "13.     Dated  June  6.  '13. 


R'.ifters    on    ', 

1st   coat   plaster  on ', 

Completed     V 

Usual     35     days ', 

TOTAI„  COST.  $."20 
Eoiiii.  none.  Limit.  90  days.  Forfei 
none.      Plans    and    specifications    filed. 


(ISlC)  —TWENTY-SIXTH  AVE  510 
E-14lIi.  Oakland.  One-story  3-rooi 
summer  hou^e. 

Owner Julia    Wright,       1212       23r 

Ave.,   Oaliland. 
Arcliitect  ,  .  .None. 

Contractor.  .R.    A.      Wright,    1242      23r 
Ave.,  Oakland. 

COST,   $4C 


(1SI7)      NO.    1924   WARNER  AVE.,  Oab 
land.      AlteKitions. 

Owner J.    A.    Dawson. 

.■\rchitect  . .  .None. 

Contractor.  .J.   R.    Faulkes,   9S2S   E-Htl 
Oakland. 

COST,    $S( 


(1S18)      SE    LOCKSLEY    AND    HUDSOl 
Oakland.      Two-story    12-room    flats 

Owner Mary    G.    Ryan,    5545    Tai 

Ave.,  Oakland. 
Architect  .  .  .None. 

Controctor.  .B.    R.    De.xter,    2212    Grov 
Oakland. 

COST,    $15( 


1S19)      NO.  3040  BROADWAY,  Oaklan 
Alterations. 

Owner A.    S.    Macdon  lUl,    325    Vei 

non,   Oakland. 
Architect  , .  .None. 

Contractor.  .J,  F.  Shrader,  520  leth.  Ok 
COST,   $4( 


(1S20)      NC-    1549  EIGHTY-THIRD  AV: 
Oakland.     Addition. 

Cwner J.    A.    Mundonca,    1029    47t 

Ave.,   Oakland. 
-Archiifccf  .  .  .None. 

Contractor.  .M.    C.    Barcells,    llayward. 
COST,    $35 


(1,''.21)    S  THIRTY-NINTH   200   W   Grov 
Oakland  .  Two-story  9-room  dwlg. 

iiwner S.  J.  Bertelsen,  4  73  Ncwto 

Ave.,  Oakland. 
Architect  . .  .None. 
Da.N's  work.  COST,  $480 

(1822)      N  APGAR  325  E  San  Pablo  Avf 
Oakland.     One-story  5-room   dwlg. 

owner Wm.  F.  Neary,  1512  Broaii 

way,  Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,  $250 


(IS23)  NW  GRAFFIAN  AND  107TI 
Ave.,  Oakland.  One-;  tory  i;-rooi 
dwelling. 

Owner C.    M.      Ridley.      141    Edd; 

San   Francisco.  j 

Architect  . .  .None.  I 

Contractor.  .John     Peromi,     590    Thln| 

Oakland.  i 

COST,  $3"; 

flS24)      W    FIFTIETH  AVE   75  S  B- 
Oakland.      Two-room    addition. 

Owner W.    K.    Wilstrap,    1601   5' 

Ave.,   Oakland. 
Architect  .  .  .None. 

Contractor.  .0.     B.   Stanley,      1507    S") 
Ave.,  Oakland. 

COST,  $10' 


11825)      S    FLE^IING    AVE    300    E  His! 
Oaklond,     One-story  4-room  dwelli 
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Dwner Peter   Pullngot,    High    near 

Fleming,    Oakland. 
Architect  . .  .None. 
Contractor.  .H.   Miller. 

COST,   $1000 

(I'SL'O)  S  APGAU  H,a.lS  E  llsirket  E  40 
xS  139.50,  Oakland.  All  work  for  one 
story   6-room   dwelling. 

Owner Fred      W.     Reichliold,      93G 

57tli,  Oakland. 

Architect  ...None. 

Contractor.  .Oscar   L.    Burritt.    427    C3rd, 
Oakland. 

Filed  June  10.  '13.     Dated  June  9,  '13, 

Rough   frame  up $S00 

1st   coat   plaster   on 700 

Completed  and  notice  filed G40 

Usual    35    days 600 

TOTAL,  COST,   $2740 

Bond,    none.      Limit,    65    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(1S27)  NE  SEVENTEENTH  &  BROAD- 
way  N  along  Broadway  60xE  61.5. 
Oakland.  Concrete  foundation  and 
lireproofing  for  ten-story  Class  "A" 
office  building. 

Webster,    Oakland      (Agent 

Owner Lucy  Fay     Thomson.     1955 

P.   J.   Walker  Co.,      Xtonad- 
nock  Bldg.,   S.  F.) 
Architect  ...W.  D:  Reed.  Oakland  Bank 

of  Savings  Bldg,,  Oakland. 
Contractor.  .Clinton     Fireproofing     Co., 

Mutual   Bank   Bldg,,   S.   F. 
Filed  June  9.  '13.     I>ated  June  5,  '13. 
1st  and  15th  of  each   month....     75% 

Usual  35  days 25% 

TOTAL  COST,  $23,750 
Bond,  $11, 875.  Surety,  Globe  Indemnity 
Co.  Limit,  foundation  ready  July  12. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(1S30)  NO.  211(;  WEST,  Oakland. 
Steel   tank   frame. 

Owner Excelsior    Laundry,    Prem. 

Architect  . .  .None. 

Contractor.  .Judson  Iron  Works. 

COST,   $1000 

(1831)  N  FIFTEENTH  150  E  Broad- 
way,  Oakland.      Alterations. 

Owner Herr      &      Smith,    470    15th, 

Oakland." 
Architect  . .  .None. 
Contractor.  .P.    T.    Kennedy.    954    Rose 

Ave,,  Piedmont. 

COST,    $1000 

(1832)  NO.  14S  BAYO  VISTA,  Oakland. 
Alterations. 

Owner. ..  .Chester   Williams,   Premises. 
Architect  .  .  .None. 

Contractor.  ,F.  E.  Allen,  46S  34th,  Okd. 
COST,  $400 

(1833)  S  KALES  AVE  150  E  Broad- 
way, Oakland.  One  and  one-half-story 
6-room    dwelling. 

Owner G,   G.   Reed,   6S1   62na.   Okd, 

Architect  . .  .None. 

Day'a  work.  COST,  $2500 


(18S4)      N  FLORIDA  400  W  Porter  Ave 
Oakland.      Two-story    S-room    dwlg. 

Owner Cora      H.        Shores,        1901 

Franklin,   Oakland. 
Architect  ..  .Chas.    W    .McCall,    Central 

Bank  Bldg.,  Oakland. 
Contractor .. F.     W.   Shores,   310     Union 
Savings   Bank.   Oakland. 

COST,    $5500 


<1?35)  NE  FORTY-FIRST  AVE  AND 
B-15th.  Oakland.  One-story  flvc-roonj 
dwelling. 


Owner United    ITnme    BI.Iis.,      1703 

Broadway,    Oakland. 
.Architect  . .  .None. 
Day's  work.  COST,  $1350 


(IS37)  W  TELEGRAPH  AVE  100  S 
16th  S  130  NW  103.95  SW  102.44  N  130 
NE  no  NW  5.72  NB  112.89  SE  74  SW 
too  SE  100,  Oakland.  Electric  fixtures 
and  glass  ware  for  four-story  and. 
Ijise  nent  Class  "A"  store. 

Owner Kahn   Realty   Co.,   12th    and 

Washington,   Oakland. 
Architect  ...C.  W.  Dickey,  Central  Bank 

Bldg.,  Oakland. 
Contractor.  .G.    T.      Englisli      Co.,      1418 

Broadway,  Oakland. 
Filed  June  11,  '13.     Dated  June  3,  '13. 

1st  and  15th  of  each  month 75% 

Usual    35    days £5% 

TOTAL  COST,  $5135.25 
Bond,  $2567.02.  Surety,  Title  Guaranty 
&  Surety  Co.  Limit,  none.  Forfeit, 
none.      Specifications    only    filed. 


(1838)      NO.  1903  IRWIN  AVE.,  Oakland 
All   work  for  two-story  9-room  dwlg. 

Owner H.    L.    Dalton,    2420    B-21st. 

Oakland 

Architect  . .  .None. 

Contractor.  .Thorup   &   Asmusten,   Hay- 
ward,   Cal, 

Filed  June  11,  '13.     Dated  April  7,  '13. 

Frame    up    ^ 

Enclosed    Vt 

Plastered y^ 

Completed    '/4 

TOTAL  COST,    $3297 

Bond,  $1700.     Surety.  Aetna  Accident  & 

Liability  Co.       Limit,   90  days.      Forfeit, 

plans  and  specifications,  none. 


(1S39)  S  105TH  AVE  5  S  Southern 
Pacific  R.  R.,  Oakland.  One-story 
corrugated  iron  warehouse  and  crane 
way. 

Owner C.  L.   Best,  Premises. 

Architect  . .  .None. 

Day's  work.  COST,  $1900 


(1840)      NO.        1287         SEVENTY-NINTH 
Ave.,  Oakland.     Addition. 

Owner II,   G.  Atwood,  Premises. 

Architect  . .  .None. 

Day's  work.  COST,  $500 


(1841)      SW   BENVENUE   &    WOOLSEY, 
OakHnd.      Additions  and   repairs. 

Owner —  Spencer. 

A;-chitecL  . .  .None. 

contractor.  .W.     S.     Montgomery,      2321 
Ward,  Oakland. 

COST,   $700 


(1S45)  NE  THIRTEENTH  AND  WEB- 
ster  E  along  13th  lOOxN  50.  Oakland. 
Excavating,  supporting  on  four  sides 
of  huilding,  back  filling,  reinforced 
and  other  concrete  work,  steel  and 
fabric  for  some  and  all  forms  for  all 
concrete  for  seven-story  steel  and 
brick  building. 

Ov\ner H.  A.  Powell,  Oakland. 

Architect  ...F.  D.  Voorhees,  Central 
Bank   Bldg..  Oakland. 

Contractor.  .Oakland  Concrete  Terrazzo 
&  Mosaic  Co.,  1617  Market, 
Oakland. 

Filed  June  12,    13.     Dated  June  11,  "13. 
Rough    excavating  completed  .$1350.00 
One-half   whole   concrete    work 

completed    1105.73 

Completed  and  accepted 1106.00 

Uf-ual   35  days 1187.25 

TOTAL  COST,    $4749.00' 

Bond.    none.      Limit,    75    days.      Forfeit. 

$5.     Plans  anj  specifications  filed. 


(1S4G)  N  E-F0URTE1:NTH  44  W  8nth 
Ave.,  Oakland.  One-story  store  build- 
ing   (5    stores). 

Owner C.    G.    Frank,    9401    E-14tli, 

Oakland. 
-Architect  . .  .None. 

Contractor.  .R.     N.    Jansen,     1225     54tli 
Ave.,    Oakland. 

COST,    $1000 


(1847)  B  LOCKSLEY  AVE  65  S  Hud- 
son, Oakland.  Two-story  7-room 
dwelling. 

Owner Mary   G.   Ryan,      5545      Taft 

Ave.,  Oakland. 
Architect  . .  .None. 

Contractor.  .B.    R.    Dexter,    2212    Grove, 
Oakland. 

COST,   $3000 


(1850)      NO.      503      SECOND,      Oakland. 

Alter  and   repairs. 
Owner.  ..  .Chas.    Jurgens.   373    13th,  Okd 
Architect  .  .  .None. 

Contractor.  .Wm.     McCarty,     19th     and 
Telegraph   Ave.,  Oakland. 

COST,  $500 


(18'51)      N  CAVOUR   90  W  Manila.  Oak- 
land.     One-story   4-room  dwelling. 
Owner O.   M.   Bullock,    1052   Broad- 
way,  Oakland. 
Arcliitect  . .  .None. 
Day's  work.  COST,  $1500 

(IS'52)      W  GLENDALE  40  W  Desmond, 

Oakland,      One-story    5-room    dwlg. 
Contractor.  .B.    R.    Dexter,    2212    Grove, 

Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,  $1950 


(1853)  E  SIXTY-FOURTH  AVE  710  N 
E-14th,  Oakland.  One-story  6-room 
dwelling. 

Owner Robt.    Trimlett,       1330       E- 

26th,    Oakland. 

Architect  . .  .None. 

Day's  work.  COST,  $2300 


(1856)  SB  OLIVE  AND  AUSEON  AVE., 
El;.nhurst,  Oakland.  All  work  for 
one-story  six-room  dwelling. 

Owner H.   Beatrice  Bather,  Okd. 

Architect  . .  .None. 

Contractor.  .Harry      C.       Knight,       1725 

Broadway,   Oakland. 
Filed  June  13,  '13.     Dated  May  2,  '13. 

Rafters  on    25% 

1st    interior   coat   plaster    on   and 

cornice  work  completed 25% 

Exterior    completed    and    interior 

door    jambs    set 25% 

Completed  and  accepted Balance 

TOTAL  COST,  $2350 
Bond,  none.  Limit.  7'5  days  after  lay- 
ing mudsills.  Forfeit,  none.  Plans  and 
specications  filed. 

NOTE: — Contractor  to   get   8%  of  fig- 
ured cost. 


(1857)  LOT  19  Sylvain  Crest  Tract, 
Oakland.  All  work  for  one-story  7- 
room  dwelling. 

Owner Howard  S.  Griswold,  Okd. 

Arcliitect  . .  .None. 

Contractor.  .Harry      C.      Knight,       1725 
Broadway,   Oakland. 

Filed  June  13.  '13.     Dated  May  27,  '13. 

Rafters   in   place $75 

1st    interior   coat    plaster   on 75 

Interior    door    jambs    set 75 

Last  payments    Balance 

TOTAL  COST,  $2875 

Bond.  none.     Limit.  75  days  after  laying 

mudsills.      Forfeit,      none.      Plans      and 

specifications  filed. 

NOTE: — Contractor  to  receive   10%  of 

cost. 
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(!>:>)      N     WILLIAM     124     W     Biidsall, 
Oakland.     One-; lory   4-ioom  dwlg. 

Owner Sylvester   Mazzero,   3109   Gal- 

inda,  Oakland. 
.\rihileil  .  .  .None. 
Day's  work.  COST,  $1000 


(.SSS)  W  HARRINGTON  AVE  40  N 
Boulevard,  Oakland.  One-story  5- 
room  dwelling. 

Owner Bold  &  Sons,  19S4  Min- 
nesota Ave.,  Oakland. 

Architect  .  .  .None. 

Uay-s  work.  COST,  $1600 


(1S60)      FOURTH     AVE      &     NEWTON, 

Oakland.     Station. 
Owner City      of      Oakland      Play- 
ground   Department. 
.\rchltect  . .  .None. 

Contractor.  .Thos.  F.  Dowel,   72S  Chest- 
nut,  Oakland. 

COST,   $500 


(:S61)     N  PEPPIN     ISO  W  Pear,     Oak- 
land.    One-story   5-room  dwelling. 
Owner Albert   E.   Naish,   1067   Pep- 
pin,  Oakland. 
Arcihtect  . .  .None. 

Contractor.. H.    Kaler,      1036      Permain, 
Oakland. 

COST,  $1630 


Building  Contracts  Awarded 
Berkeley. 

>o.  Owner                    Contmetop  Amt, 

1S07  Kane Kane  400 

I'SOS  Schlesinger    Widnier  1500 

1S09  Owen     Owen  2000 

1810  Turturice    Reichell  1000 

1511  Warren     Rowe  500 

1512  Moore     Rowe  1500 

]'.«13  Garnett     Porter  3000 

1814  Furnier     'VilJiqrason  5000 

]'836  Berkeley     .=  .Kid1er  1295 

1842  Button      Button  3000 

1S43  United   Bldrs    Owner  3000 

1S4S  Silver     August  1640 

1S49  Bliss      Bliss  3500 

15.l1  \TcFarland    .    . .' Nelson  1280 

1855  Galpin    Lewis  2100 

(1808)  NW  FULTON  AND  CHANNING 
Wny,  Berkeley.  One-story  4-room 
dwelling. 

Owner Mary  Schleiinge.   Bkiy. 

Architect  . .  .Ncne. 

Contractor.  .J.   J.    Widmer.    Stege.    Cal. 
COST.   $1500 


'1S09)      E    GR.^NT    175     S    Cedar,    Ber- 
keley.    One-story  5-room  dwelling. 

Owner J.  T.  Owen,  523  61st,  Okd. 

Architect  . .  .None. 

Day's  work.  COST,  $2000 


(ISIO)  NO.  1632  BANCROFT  WAY, 
Bcrkelely.  One  and  one-half-story  6- 
room  dwelling. 

Owner Vincenzo  Turturice,  Prem. 

Architect  .  .  .None. 

Contractor.  .Paul  R.  Reichel,  1626  Jose- 
phine, Berkeley. 

COST.   $1000 


I1S13)      W     UL-ENA    VISTA    WAY    200    N 
Le  Roy,   Berkeley.     Two-story   seven- 
room  dwelling. 
Ownei .      ...Porter     Garnett,      1119     La 

Loraa  Ave.,   Berkeley. 
Artliilect  . .  .Nt^ne. 

Contractor.  .H.    H.    Porter,    2610    Cedar, 
Be-keley.  COST,  $3000 

(1814)  N  HILLCREST  ROAD  36C  W 
Uplands.  Berkeley.  Two-story  9- 
room  dwelling. 

Ovner Milton      G.    Furnier.      2S14 

Woolsey,   Berkeley. 
Architect  . .  .None. 

Contractor.  .L.    H.    Williams,    Glen   Ave. 
and   Eunice,   Berkeley. 

COST,   $5000 


(1S11)      NO.  62  PANARAMIC  WAY.  Ber- 
keley.     .^Iteration?. 

Owner Wm.   Warren,   Pre'.Tiises. 

Architect  ...None. 
Contractor.  .Henry   Rowe. 

COST,   $500 


(1836)      W  OXFORD  600  N  Eunice,  Ber- 
keley.    Alterations. 

Owner Berkeley    School    Board. 

Architect  . .  .None. 

Contractor.  .Kidder  &  McCullough,  2075 
Addison,    Berkeley. 

COST,  $1295 


(1812)      NO.       60     PANARAMIC       WAY, 
Berkeley.      Alterations    and    repairs. 

Owner Wm,  J.  T.  Moore,  Prem. 

Architect  . .  .None. 
Contractor.  .Henry   Rowe. 

(30ST,    $1500 


(1842)      N    OAKVALE    150    W    Domingo, 
Berkeley.     Two-story  7-room  dwlg. 

Owner I.    W.    Button,      5930     Tele- 
graph  Ave.,   Oakland. 
Way,  Berkeley. 

Architect  . .  .None. 

Day's   work.  COST,    $3000 


(1S43)  W  THE  ALAMEDA  200  S  Mon- 
terey, Berkeley.  One-story  5-roorn 
dwelling. 

Owner United  Home  Builders,  1762 

Broadway,  Oakland. 

Architect.  . .  .None. 

D'"'s  work.  COST,  $3000 


(184S)  W  KAINS  AVE  237%  S  Harri- 
son. Berkeley.  One-story  five-room 
dwelling. 

Owner M.    P.    Silver,    47S    Orchard, 

Oakland. 
Architect  ...None. 

Contractor.  .M.     August,     913     Bancroft 
COST,    $1640 


(1S49)  W  COLBY  132  S  Webster.  Ber- 
keley. One  and  one-half-rtory  S- 
rooni   dwelling. 

Owner Grace    S.    Bliss,    2612    Dana, 

Berkeley. 
Architect  . .  .None. 

Contractor.  .E.    M.      Bliss,      2612      Dana, 
Berkeley. 

COST,   $3500 


(1854)     S  VIRGINIA   So   E   Euclid   Ave., 

Berkeley.      One-story    5-room    dwlg. 
Owner F.  W.  McFarland,  2514  Vir- 
ginia, Berkeley. 
Architect  . .  .None. 

Contractor.  .H.    P.    Nelson,    2241    Grove, 
Berkeley. 

COST,    $1280 


(185o)      NW   CEDAR  &  CEDAR  COURT 
Berkeley.     One-story  o-room  dwlg. 

Owner Julia     P.     Galpin,     52     0.ik- 

vale    Ave;,    Berkeley. 
.Architect  ...None. 

Contractor.  .L.   S.   Lewis,   2421   Woolsey, 
Berkeley. 

COST,    $2100 


NOTICE      OF      NON-RESPONSIBILITY. 

June  II.  1913 — LOT  174  M.qp  Stone 
Orchard.  Stonehurst.  Okd.  Jennie 
F  Stone  and  E  F  and  A  L  Stone  Co 
as  to  improvements  on  leased  prop- 
erty     


Building  Contracts  Awarded 


Alameda. 


.\o.  Owner                      C'lintriiotor  Anrt. 

ISi'.S  Lukes     ..     Lukes  500 

isi'ii  Clow     Hilien  3615 

1S44  .Ma.xwell     Thornallcy  11352 

I182S)      NO.    772    PACIFIC      AVE.,      Ala- 
meda.     One-story   4-room   dwelling. 

Owner Sara      Althea      Lukes,      774 

Pacific   Ave.,   Alameda. 
Architect  . .  .None. 
Day's  work.  COST,   $500 


(1829)      NO.     3228       GARFIELD       AVE.. 
Alameda.   Two-'itory  7-room   dwelling 
Owner John   A.    Clow,    1723    Lafay- 
ette,  Alameda 
Architect  ...W.  W.  Landgrehe,  Fernside 

and  Liberty,  Alameda. 
Contractor.  .R.   C.   Hilien,   Fernside  and 
Liberty.  Alameda. 

COST,   $3615 

(1841)  W  LEE  95  N  OF  N  COR.  LAND 
conveyed  by  Edison  F.  Adams  to  Wm. 
E.  Palmer  by  Deed  date.l  Dec.  31,  1901, 
recorded  in  Liber.  S07  of  Deeds,  Page 
247,  Alameda  County  Records;  SW 
161.16  SE  2.94  th  along  curve  63.99  NE 
150  N  SO,  Oakland.  All  work  except 
painting,  tinting,  papering,  finish 
hardware  and  electric  fixtures  for  2- 
story  and  basement  and  attic  frame 
dwelling  and  garage. 

Owner John   P.   Maxwell,   481   14tli. 

Oakland. 
Architect  ...Milwain  Bros.,  Delger  Bidg 

Oakland. 
Contractor.  .W.    G.   Thornalley.   3027   E- 

16th,  Oakland. 
Filed  June  12,  '13.     Dated  June  11,  '13. 
Frame  up  and  chimneys  built. .  .$2838 
E.xterior    walls    and    exterior    mill 
work   completed  and   interior  and 
exterior  rough   coat  mortor  on..    2838 
Completed  and  accepted  &  notice 

filed  2838 

Usual  35  days 2838 

TOTAL  COST,  $11,352 
Bond,  $6000.  Sureties,  P.  C.  Frederick- 
son  and  Joseph  Damn.  Limit,  110  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


Completion  Notices. 


ALAMEDA    COUNT V. 


June  7,  1913 — LOT  152  Map  Dowling 
Homestead  Tct,  Okd.  J  W  Rickley 
to  Adolph    Morgensen    ...June  6,   1913 

June  7,  1913— LOT  15  BLK  "M," 
Northbrae  Terrace.  Bkly.  Geo  R 
Tryner  to  M  C  Vaughn.  .  .June  6,  1913 

June  4,  1913— LOT  22  BLK  "D"  Austin 
Sbdvn  Vernon  Park.  Okd.  Arthur 
H  Secccmle  to  whom  it  may  con- 
cern      June    4.    1913 

June  9.  1913 — LOT  16  and  fi  ft.  Lot 
17  Blk  IS,  Regents  Park  No.  4, 
.•\lbany.  Gustat  Johanson  to  wlioni 
it    may    concern June    7   ,1913 

June  9,  1913— W  106TH  AVE.  178  S 
Grafflan  and  253  N  Royal  Ann, 
Okd.  George  and  Minnio  Hansen 
to  John  Looman  and  John  Drewes 
June     7,     1913 

June  9,  1913— N  FORTY-FOURTH 
100  W  Webster,  Okd.  CHias  Mc- 
Arthur  to  whom  It  may  concern.. 
June    9,    19IS 

June  9  .1913— SE  THIRTY-EIGHTH 
AVE  325  S  Santa  Rita  Ave  Lot  22 
HIk    13    Boulevard    Park.    Okd.      Mrs 

Sadie   Wilcox   to  T  L  W'ebster 

June  9,   191S 

June    9,     1913— S    LYON    AVE    600    E 
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I.iese    Ave,    Okd.      Joe    St.    Mary    ti)  (iwiicr Ki-aiik    M.    lln^'ir-.*,    rrcm.  .Iriveii    liy    Iwo    Hi    h.    p.    mi)tora.      PUuih 

wlicy.n  it  may  concemn ..  Completed  —  Arcjiitet-l  ...None.  lan   lie  secured   from  Sloan  *   Itohson. 

.Iiine    10,    1913— LOT    22    BMC    13    Map  Day's    work.                                    COST,    $9i10  rontrilcts    Awarded. 

Melrose   Heishls,  Okd.     K  M  Sherl-                                             HOTRl^ — I    .story' and   lia.se,  'l.rlik   and 

dan   to  whom   it  may   concern NO.    l.i    S-SIOCOND,   San    Jose.      IJeninduI  steel,  $113.fi00.     Mode'to,  Stanislaus  Co,, 

May    10,    1913            front    ot    store.  C'al.      Arcliitect.    Halpli    P.    Morrcll,    Odd 

.lune   10,    1913— S   CEDAR   100   W    lOlh  Owner.  ....  .Mrs.   M.    Iiristall.  Sin  Frun-  Fellows  Bldgr.,  Sfockton.     Owners.  Crow 

W  30xS  100,  Bkly.     Carl  Ericsson  to                                   Cisco.  and    Hog-an.      Contractor,   George  Shan- 

wliom   it  mny  concern.  ..  .June  9,   1013  /-vc  l>!tect  . .  .None.  non.    Modesto.      This   contract    has    been 

June   II.    1913— LOT  30   and   W    %   Lot  Contractor ..  H.    DeSmed,       3Sn       N-Utli,  taken  on  a  percentage  basis.     Plan.s  are 

29    Blk    "C"    Champion    Tract,    Okd.                                      San   Jote.  now   being   prepared  and    work    will    be 

P    I>   Kaiser   to   Alex    C    Wieben....                                                                          COST.   $l.-iO  started    as    soon    as    working    drawings 

June   9.   1913                                      .ire  completed. 

.lune  II,  1913— LOTS  G  AND  7  BLK   liG  \V    TF:XTM,    3rd    Lot    .S    of    Julian,    San  CLUB     HOUSE— 3     story      and      'base, 

.Map    Oak    Grove      Institute      Tract,               Jo  e.      Five-room    cottage.  brick    and    steel,    $35,507.       Bakersfleid, 

Ala.     Mrs  E  E  Tuckey  to  W  T  Whit-  n\vner Mr.    Brybody,    E-San    Jose.  Kern    Co.,    Cal.      Architect.    Thomas    B, 

ford   May  31,  1913  An-ihtect  . .  .None.  Wiseman,       Producers'        Bank       BIdg., 

June   12,    1913— LOT      IG   BLK      5   Map  Contractor .  .G.    T.    Ahlmnn,    312    S-lSth,  Lakerstield.     Owners,    Bakersfield    Club. 

Fourth     Ave    Heights.    Okd.       Pied-                                      San    Jnsc.              COST.    $1S20  Contractor,    D.    Asbury    Evans,    Fresno. 

mont   Heights   Bldg   Co   to   Jesse   V                                          Contract   price.   $35,507. 

Matteson    June    11,    1913  W  TENTH  .itli    Lot   S  Julian.   San  Jose.  SCHOOL    ADDITION— 2       story       and 

June    12,    1913— N    HAIGHT    AVE    2SS                Fivo-rofmi    cottage.  base,     reinforced    concrete    and       brick. 

K    Prospect      B    32xN    132.5.      J      W  Owner Mr.    Brybody,    E-San    Jose.  $28,500.       Bakersfleid',     Kern     Co.,     Cal. 

Aionroe   to   whom   it   may  concern..  Architect  ..  .None.  Architect,    O.    L.    Clark,    Brower    Bldg., 
May  1,   J9I3  Contractor.  .G.    T.    Ahlman,    342    S-18th.  Eakersfleld.      Owners,    City    of    Bakers- 
June    13,      1913 — NE      E-SIXTEEXTII                                   .San   Jose.              COST.   $IS2n  field.     Contractor,   M.   T.   Kean,   Bakers- 

100  NW  3d  Ave  NW  50xNE  150.  Okd.                               ^ Held.      Contract   price.    $28,500. 

D  Fried  to  whom  it  may  concern..  ttt.-eioh.t^       n/m-rv-rx^m^       ^^.-.-r-.r.  STORES    AND    LODGE      HALL    —    2 
June   13.   1913  FRESNO.     MODESTO,     STANIS-  storv   and   base,   brick,   $25,000.    Bakers- 
June    12.    1913— SBDVN    S    IN    LOT    2S                         LAUS  AND  CENTRAL  field.    Kern    Co.,    Cal.      Architect,    J.    M. 
Map    No.    3    Glen    Echo    Tract.    Okd.                                    CALIFORNIA  Saftell.    Bakerslield.      Owner.   C.   L.   Tay- 

Tp.      F   W   Butler    to  Geo   H   S   Haly                                             '  lor..       Contractjor.       Fred       B.       Grible. 

June    10,    1913  Eakersfleld.      Contract    price.    $23,000. 

^ SCHOOL — 2     story     -and     base,     brick.  ^ . 

Cost  not  stated.     Bakersfield,  Kern  Co..  RuilfliTur  r!nntrjrt« 

LIENS  FILED.  Cal.       Architect.     O.  --L.     Clark.     Brower  tilJlCling  UOntraCtS. 

Bldg.,     Bakersfleid.       Owners.     City     of  PHESNO   COUNTY. 

ALAMEDA   COUNTY.  BakeJ-sfleld.       The     School     Board     have  

^".^I:"!*'!     "'!    P'-.eli"""a'-y    P'^ns    sub-  ^.^    ^    o,p    ^OTS    27    TO    32    BLK    144. 

June    7.    1913-S    40    LOT    20    BLK    11,  ™'tted     by     Architect     Clark     for       the  p,g,„„       ^H   „.„,^   f„,   two-storv   and 

Map     Daley's    Scenic     Park    Tract,  N.les      street     school     and     has      called  basement  store  and   hotel   building. 

Bkly.    W    D    Slusser    vs    P    George  l"':,}!"^^     °,"     "'"       construction.       The       Qwner Frank  H.  Short,  Fresno. 

Gow  and  Alfred  Olson    $142  building  will  contain  eight  class  rooms,  .Architect  . .  .Edw.     T.    Foulkes,    Fresno 

June     7.     1913— E     THIRTT-EIGHTH  assembly     hall,     office       and       teachers'  ^^^    Crocker    Bid"      S     F 

Ave   225    S   Santa   Rita   Ave   S   50xE  ™o™s.       Interior     will    -be     finished     in  contractor.  .Trewhitt  &  Shields.  Fresno 

100.    Okd.       Pearson    &    Nordin    vs  P'"e    with    maple      floors.      A      central  p^^^  j^^^  3^  ,^3      j^^^^^  jj^^  31_  .^^ 

F  L  Webster  and  Sadie  Wilcox heating  system  will  be  installed.   Plans  j^j^   ^j  gj^^j^   ^onth                              75% 

.$100.55  provide   for   vacuum   cleaning   and    pro-  Completion,    re'.iiainder'  of '^  ^^ !      7o% 

June  10.  1913— LOT  6  BLK  16  High-  S^am  clocks.  E.xterior  ot  the  building  Usual  35  days  "'5% 
land  Sbdvn  Adams  Point  Ppty.  will  be  faced  with  pressed  brick.  Plans  'TOTAL  COST  $''9"4''2 
Okd.  G  A  Jenks  vs  Laura  C  Hall  ''''"  ''^!.^'"!fj^,fi:°"l .HV^^^'"''^"^'''-  Bond.  $14,711.  Surety.  Maryland  Casu- 
52149.SS            SCHOOL    REMODELINO-Brick      and  ^^^^^      ^^       Limit.    120      working      days. 

June   12.   1913-LOTS  6  AND  7  BLK  6  f'-aaie    construction       Cost    not      stated.  Po,.feit,   none.      Plans  and   specifications 

-Map  Cragmont,  Bkly.     F  W  Foss  Co  Bakersfield,    Kern    Co.,    Cal.      Architect,  ^^^^ 

vs    Ferrier-Brock    Development     Co  O-    L.    Clark,    Brower   Bldg.,    Bakersfleid.  '                         

and  Albert  Nelson   $300.57  Owners.    City   of   Bakersfleid.      Plans  for  r"niWl>T 'PTTrkM  ■Km'PTr''l!'« 

June      12,      1913— S      THIRTi'-NINTH  remodeling  the   Bryant  School,   recently  V^UlYiritEjllWXM    ...NUllUriB. 

208.70  W  Market  W   40  S   11G.97  NE  damaged    by    flre.    have    been    approved'  e.i»t-c13T^           ^ -«    »- 

41.65  N  105.35,  Okd.     Sunset  Lmnber  ^y   the  Board  of  Education.      The   work  FRESINO   COUNTS. 

Co  vs  Dilly   Ahtye  and  Rose  Ahtye  will    include    a    new    composition    roof, 

and  Lassen  Bros $58'5.9.?  galvanized    iron   cornice,    interior    flnish  ,     ^°f„     ,  „ , ,      ^  r^^=    ,      ,     ;    t^t-    . 

June   12.   1913- LOTS  3iS   AND  39   BLK  and  plastering.      Bids  will  be  called  for  'J""^    10,    1913— LOTS    1.    .,    3    BLK    4 

,1-^r.    T.     1    ^T-         m       .-  XT      n    YT    J  On   t ii »s  TxTorir   chrwrtiv  Lnglewood   Add  n.    Fresno.      Prid   S 

4699,   Park  View  Tract  No.   2.   Pied-  °°   tiie   worK   snortly.  ™        ,     ,,  »      t,  „  c^     .»■       t           ,a    ,„,o 

„.„.....„             ,,      .         Ti                o,^Ti^,,^T       ,       .                                          .  Turnbull  to  E  P  Smith.. June  10.  1913 

mont.      Bnttain   &    Co   vs   Marion    P                SCHOOD-1     story     and     base,     brick.  1913— LOTS    31     \ND    3"    La 

Clement  and  Geo   A  Perkins.  ...  $51. OS  $11,000.      Hanford.    Kings    Co.,    Cal.    Ar-  S  ,,    \       ,      1.,      ,                   n,, 

.  I  ..      .        rr,,                „        -^     .            „            ,  Salle    Trax;t.      Montgomery    Thomas 

♦ t,T^^             ";;                 „""';     F°JT]  to    W   Y  Johnson June    6.    1913 

SAN   JOSE   AND   THE    SANTA  ^."'f-.  ^J"^""-    °J^"f"'  "--^"^^-^  sciiooi  ^^^^        1913-LOT  is  &  w  ^a.  lot 

CLARA  VALLEY  f^           ,        ^he    bunding    wni     contain  17   Blk   1   Mt.   View   Add'n..   Fresno. 

UJ^AKA    VAl.l.J!.y.  four    class    rooms    and    the    principal's  ^eo   A  Seibert   to   R  C   Blackwell.. 

office.     Interior  will  be   finished  in  pine  .            „      ^.,- 

Buildirg  Contracts.  throughout.      There    will    be   a    central ""^    "" 

'^^^''"S:  system.     Exterior  of  the  build-  ivrATj-Kr     PAWT'D  A     nndTA     A  MTk 

S.\NT.\  CLAR.V  COUNTY.  ing   will    be    faced    with    pressed    brick.  IVlAltiJN,    OUJNllCA    UUblA    AJNJJ 

Plans    are    nearly    complete    and    bids  SONOMA    COUNTIES. 

No.    614    S-ELEVENTH.    San    Jose.      Re-  w-ill    be    called    for    within    a    few    days.  

model   and   repair   residence.  Plans   can    be   secured    from    the   archi-  Buildinff  Contracts. 

Owner Mrs.    E.    Clark.    Premises.  tects. 

Architect  ...None.                                                          PUaiPING    PLANT— Domestic    service  MARIN    COUNTY. 

Day's   work.                                COST,   $1000  and  fire  service  pumps.     Cost   not  stat-  

ed.       Engineers.    Sloan    it    Robson.    Ne-  LOTS    1    AND   2    AND    «4    LOT   3    SEC   2. 

NO.    95    DUANE.    San    Jose.      Four-room  vada  Bank  Bldg..  S.  F.     Owners.  City  of  Sequoia     Park,     San     Anselmo.           All 

cottage.  Tulare.     Plans   for   tlie   O  street   pump-  work     except     interior    painting     for 

Owner C.    Cartellano.    Premises.  ing   station    are    complete    and    bids    for  bungalow. 

Architect  ..  .None.  the   equip  iient   will    be   opened   on   July       Owner M.    T.    Fazackerley. 

Day's   work.                                  COST,   $C00  7th.      The   equipment    includes    the    fol-  Architect  ..  .Geo'.   A.   Schastey.     Monad- 

lowing:      Two    domestic   service    pumps  nock   Bldg.,   San   Francisco. 

W  TWENTY-SIXTH  near  McKee  Road,  of    750    gallons    per    minute    driven    by  Contractor.  .Louis  J.   Deibel. 

San    Jose.      Three-room    addition     to  two  60  h.  p.  motors,  and  two  fi.re  serv-  Filed  June  2,  '13,     Dated  May  24,  '13. 

residence,  Ice    pumps    of    750    gallons    per    minute,  Frame   erected,    roof   on   and    en- 
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closed  and  plumbing  roughed  in     25% 
Exterior    work    completed,    win- 
dow     frames,       etc.,       plastering 
done,   ready   for   interior   finish.      25% 

Completed  and  accepted 25% 

Usual    35    days 2o7o 

TOTAL  COST,  J1400 
Bond,  none.  Limit,  30  days  from  May 
26.  Forfeit,  none.  Plans  and  specifi- 
cations filed. 


LOTS  50  AND  51  Map  Culloden  Park, 
San  Rafael.  All  work  for  two-story 
frame   residence. 

Owner w™.    F.     and    Grace    McD. 

Lamme,  San  Rafael. 

Architect  ..  .None. 

Contractor.. A.   Macdonald,    San    Rafael. 

Filed  June   5,  '13.     Dated  June  5,  '13. 
Concrete    foundation    and    frame 

of   building   completed    iWoZ 

Shingled  and  1st  coat  plaster  on  lO'oS 

Completed   and   accepted 1053 

Usual   35   days 1053 

TOTAL    COST,    J4212 

Eond,    ?2106.         Surety,      A.    Macdonald. 

Limit,     90    days    from    filing.       Forfeit, 

none.'    Plans   and  specifications   filed. 


FOURTH  STREET,  San  Rafael.  All 
w-irk  for  brick  and  frame  store  build- 
ing and  garage. 

Owner Frank    Riede,    San    Rafael. 

Architect  .  ..J.   A.   Kappenmann   Jr. 

Contractor.. J.  A.  Kappenmann  Jr.,  San 
Rafael. 

Filed  June  9,  '13.     Dated  June   7,  '13. 

1st    payments    J5% 

Balance     ^^O" 

TOTAL   COST,   $2800 

Bond,   none.      Limit,    40    days    from   Feb. 

10.      Forfeit,    none.      Pl.ins    and    specifi- 
cations  filed. 


.$G95 
695 
G95 
695 


Filed  June   9,   '13.      Dated   ilay    -7,  '13 

Frame   completed    

Ready    for    lathing 

Ready   for   standing   trim. 

Ready    for    acceptance...-. 

Usual    35    days »-' 

TOTAL  COST,  $3707 
Bond,  $1853.  Surety,  National  Surety 
Co.  of  New  York.  Limit,  90  days. 
Forfeit,  none.     Plans  only  filed. 


COMPLETION  NOTICES. 

SACHAMENTO    COUNTY. 

RECORDED  ACCEPTED 

June  12,  1913— LOT  2  BLK  11  Maple 
Park,  Sacramento.  Harvey  W 
Strader,  Cornelius  P  Bandy  and 
Hattie  C  Bandy  to  E  E  Syden- 
stricker    June    11,    1913 


SACEAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 

STORES— 1  story  and  base,  brick, 
$5,000.  Stockton,  San  Joaquin  Co.,  Cal. 
Architect,  Ralph  P.  Morrell,  Odd  Fel- 
lows Bldg.,  Stockton.  Owner,  A.  Wal- 
demeier.  The  building  will  be  erected 
at  the  southwest  corner  of  Market  and 
Sacramento  streets.  There  will  be  one 
store  and  a  saloon.  Interior  finish  will 
ibe  of  pine  throughout.  Plans  provide 
for  patent  .^tore  fronts  and  metal  win- 
dow sash  and  frames.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  The  estimated  cost  does  not  in- 
clude saloon  fixtures.  Plans  are  being 
prepared. 


Building  Contracts. 

SACRAME>'TO    COUNTY. 


COMPLETION  NOTICES, 

MARIN    COUNTY. 

RECORDED  ",         ACCEPTED 

May  2S,  1913— PICNIC  VALLEY  TCT, 
San  Rafael.  H  C  Martens  to  who™ 
it   may   concern May   15,    1913 

June  2,  1913— LOT  "C"  50  ft.  Lot  3 
Blk  1  Sub  Blk  1,  2,  A  and  B  Lands 
of  Sausalito  Land  &  Ferry  Co. 
Henry  Cartan  to  whom  it  may  con- 
cern     ■■ April  .24,    1913 

June   6,   1913— LOTS  5  AND  6   BLK   3, 
Map    3,    Belvedere    Peninsular.      Dr. 
Florence  N  Ward   to  R  L  Turner.. 
May    27,    1913 

June    io,    igiS^LOT    66    Ptn    Lot    65, 
Yolanda    Court,    San    Anselmo.   Geo 
Breck    to   Wallace   Landpher    Co   et     • 
al June   6,   1913 


FRANKLIN  UNION  SITE,  Sacramento. 
One-story  frame  and  plaster  interior 
and  exterior  school  house;  two  class 
rooms;  two  anti-rooms  and  vestibule. 

Owner Trustees  of  Franklin  Union 

School. 
Plans    by  . .  .Geo.    E.    Miller    tPresident 
Sacramento     Home     Bldrs., 
Forum   Bldg.,    Sacramento. 
Contractor.  .Hi eb    &    Marklsen. 
Filed  June  11,  '13.     Dated  June  4,  '13. 

COST,    $3299 


E  V4  OF  LOT  5,  I.  J,  7TH  AND  STH 
Sts.,  Sacramento.  Alter  and  re.uodel 
Windsor   Hotel. 

Owner Annie    M.    Brown    ,1031    H 

St.,   Sacramento. 

Lessee C.    G.    Flaherty.    Premises. 

Architect  ..  .E.    C.    Hemmings,    1005    IC 

St.,   Sacramento. 
Contractor.  .Ransome   Concrete   Co.,   506 
F.  and  M.  Bank  Bldg.,'  Sac- 
ramento. 
Filed   June   9,  '13.      Dated  May   31,  '13. 

COST,    $19,700 
NOTE:— $7901    of   which   lessees      agree 
to   pay   to   owner. 


3uilding  Contracts. 

CONTRA     COSTA     COUNTY. 

LOTS    16      AND    17    BLK      11    OF      THE 
,   Nichol-MacDonald    Ave.,    Civic    Center 
Tract.    City    of    Richmond.      Excavat- 
ing, concrete  and  cement  work,  brick 
work,  plumbing,   painting,   plastering, 
carpenter   work,    electric   work,    roof- 
ing and  all  otlier  work  for  frame  and 
plaster   structure. 
Owner W.    E.    Cunningham.    Rich- 
mond, California. 
Architect  ..  .James    T.     Marbett,     Rich- 
mond,   California. 
Contractor.  .A.    M.      Etherton      &      Son, 
Richmond,    California. 


LOTS   S.   I.   J,   5TH  AND  6TH  STS.,   Sac- 
ramento.     Marble   and    tile   work   for 
Y.   M.   C.   A.   Building. 
Owner ..Young  Men's  Christian  As- 
sociation,  Sacramento. 
Architect...    E.    C.    Hemmings,    1005    K 

St.,   Sacramento. 
Contractor.  .Ranso'.ne  Concrete   Co.,   328 

J    St.,    Sacramento. 
Sub-Contractor.. H.    P.   -Fischer    Tile    & 
Mantel  Co.,  318  North  Cali- 
fornia St.,  Stockton. 
Filed  June  12,  '13.     Dated  June  5,  '13. 

COST,    $3637 


ELK  GROVE.     Six-room  and  bath  dwlg. 

Owner Mary  E.  Powell. 

Architect  ...Plans  by  Contractor. 
Contractor.. G.    E.    Harvis,    2212    T    St., 

Sacramento. 
Filed  June  5,  '13.     Dated  June  2,  '13. 

COST,   $1430 


LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 

HOTEL— 3  story  and  base,  brick. 
Cost  not  stated.  Los  Angeles,  Cal.  Ar- 
chitects, Train  &  Williams,  Excliange 
Bldg.,  L.  A.  Owner.  Walter  H.  Fisher. 
Contractor,  Alex  Grant,  1002  Union  Oil 
Bldg.,  L.  A.  Note:  This  contract  has 
been  taken  on  a  percentage  basis.  Plans 
have  not  been  completed  but  work  will 
start  within  a  few  days. 

CHURCH  AND  INSTITUTIONAL 
BUILDING — 4  story  and  base.  Class  A 
construction,  $100,000.  San  Pedro,  Los 
Angeles  Co.,  Cal.  Architect,  Thornton 
Fitzhugh,  Pacific  Electric  Bldg.,  L.  A. 
Owners,  First  Methodist  Church  of  San 
Pedro.  The  project  is  still  in  the  pre- 
liminary stage  and  details  of  construc- 
tion cannot  be  given  at  this  time.  The 
plan  of  the  owners  is  to  construct  a 
building  which  will  contain  the  church 
proper  and  dormitories,  class  rooms, 
gymnasium,  library  and  auditorium. 
Construction  will  be  fireproof  blirough- 
out.  Funds  are  now  being  raised.  Fur- 
ther details  will  be  given  in  these  col- 
umns as  the  plans  progress. 

CHURCH— 1  story  and  base,  brick 
and  steel,  $75,000.  Long  Beach,  Los  An- 
geles Co.,  Cal.  Architect,  H.  M.  Patter- 
son, O.  T.  Johnson  Bldg.,  L.  A.  Own- 
ers,' Congregational  Church  of  Long 
Beach.  Plans  for  this  building  show 
an  attractive  structure  designed  in  the 
Gothic  style  and  covering  an  area  of 
100x150  feet.  The  church  will  contain 
a  main  auditorium  seating  1,400  people 
and  a  Sunday ,  school  seating  500.  Be- 
sides these  two  large  rooms  there  will 
1  e  IS  class  rooms,  parlors,  library  and 
pastor's  study.  Basement  lias  been  ar- 
ranged for  dining  rooms,  social  hall 
and  junior  department.  Construction 
will  be  of  brick  with  exterior  faced 
with  pressed  brick.  There  will  he  a 
central  heating  system.'  Interior  will 
be  finished  in  pine  and  hardwood  with 
orna;-iiental  plaster.  Plans  are  being 
prepared. 

WAREHOUSE— 5  story  and  base,  re- 
inforced concrete.  Cost  not  stated.  Los 
Angeles,  Cal.  Architect's  name  not 
given.  Owners,  City  of  Los  Angeles. 
Plans  for  this  building,  which  is  to  be 
erected  on  San  Julian  street,  have  been 
approved  by  the  Board  of  Education 
and  are  now  out  for  figures.  Bids  will 
be  opened  on  June  2.Sth.  The  building 
win  cover  an  area  of  75x90  feet.  There 
will  be  reinforced  concrete  walls,  fioors 
and  roof.  Plans  provide  for  elevator 
service,  metal  window  sash  and  frames 
and  fireproof  doors.  Exterior  will  be 
faced  with  cement  plaster.  Plans  can 
be  secured  from  the  secretary  of  the 
Board   of   Education. 

GARAGE — 1  story  and  base,  rein- 
forced concrete,  $12,000.  Los  Angeles, 
Cal  Architect,  C.  C.  Rittenhouse,  Wil- 
cox Bldg.,  L.  A.  Owners,  Messrs.  Bel- 
gard  and  Jackson.  The  building  has 
teen  designed  for  a  commercial  garage 
and  will  cover  an  area  ot  60x150  feet. 
Construction  will  be  fireproof  through- 
out   with    cement    floor    and    reinforced 
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icrt'le  walls.  I'lans  pruvkle  for 
tal  window  sash  ami  frames,  special 
rage  tanl<s  and  patent  store  fronts. 
e  front  of  the  building-  will  be   fitted 

for  offices  and  Is  to  be  handsomely 
Ished.  Exterior  will  be  faced  witli 
nent  plaster.  Plans  are  com,plete 
J  figures  are  being;  taken. 
}AU.\GE— i  story  and  base,  brick. 
H  not  stated.  I.,os  Angeles,  Cal.  Ar- 
tects,  Kempel  &  Erkes,  Henne  Bldg., 

A.  Owners,  Sch'.iiidt  Estate.  The 
[Iding:  will  cover  an  area  of  100x176 
t.  Tliere  will  be  four  stores  besides 
I  g;irag'e.  De?ign  is  in  the  Old  Eng- 
1  style.  There  will  be  a  concrete 
>r.  copper  store  fronts,  ruffled  brick 
jng-  and  granite  ibase.  A  slate  roof 
specified.  Plans  are  nearly  complete 
1  bids  will  be  called  at  once. 
}A;K.\GB — 2  story  and  base,  brick, 
rt  not  stated.  I.os  Angeles,  Cal.  Ar- 
tects,  Morgan.  Walls  &  ITorgan,  Van 
ys  Rldg..  L.  A.  Owner,  H.  W.  O'Mel- 
ly.  The  building  will  be  erected  at 
J  corner  of  12th  and  Plgueroa  streets 
J  has   been   designed    for   a  commer- 

I  g-arage.  The  building  will  cover 
area  of  60x150   feet.     The   first  floor 

J  basement  will  be  given  over  to 
rage   space  and   ofllces.     Upper   floor 

II  be  fitted  up  for  a  modern  machine 
)p.  There  will  he  special  gasoline 
rage    tanks.      Interior    finish    will    be 

pine  throughout.  Exterior  of  the 
Iding  will  be  faced  with  pressed 
ck.  Plans  are  complete  and  figures 
II  be  called  tor  .at  once. 
-lOTEL  ADDITION — 2  story,  brick. 
5t  not  stated.  Imperial,  Imperial  Co., 
1.  Architects,  Alfred  W.  Rea  and 
arles    Garstang,    Black    Bldg.,    L.    A. 

iiers.  Hotel  Imperial  Co.  The  addi- 
n    will    two    stories    high    and    covers 

area  of  44x135  feet.  Plans  provide 
a   store   room,    2i4    guest   rooms   and 

baths.      Interior    finish    will   be      of 

e  throughout.  Hot  and  cold  running 
ter  will  be  supplied  to  all  rooms. 
;ides    this    addition    plans    will      be 

wn  sihortly  for  an  arcade  13  feet 
lie  and  also  of  brick  construction, 
■ns  for  the  addition  are  complete  and 
(ires  are  being  taken. 
iOTEL — 4  story  and  base,  brick  and 
ir\.  Cost  not  stated.  Los  Angeles, 
«|.  Architect.  E.  C.  Thorne,  Realty 
:ird  Bldg.,  U  A.  Owner.  I.  I.  De  Hail. 
1;  building  will  be  erected  at  the 
njier  of  Los  Angeles  and  CcKumercial 
tiets  and  will  cover  an  area  of  64x 
Ij  feet.  There  will  he  five  stores  on 
lij  first  floor  besides  the  entrance  to 
1,  hotel.  Upper  floors  will  be  sub- 
Itded  into  100  guest  rooms  and  a 
liber  of  baths.  Interior  finish  will  be 
nrely  of  pine.  Bath  rooms  will  have 
e^-nt  floors  and  tile  wainscot.  There 
'li  be  steam  heat,  elevator  service  and 

jot  water  supply.  Exterior  of  the 
ufdingr  will  be  faced  with  pressed 
rk.  Plans  are  complete  and  mate- 
loi  are  now  being  purchased.  The 
'fi<  will  be  done  by  Day  Labor. 

i^SSENGER  STATION — 1  and  2  story 
njbase.  Class  A  and  C  construction, 
2f(000.  Los  Angeles.  Cal.  Architects, 
'atlnson  &  Bergstrom.  Security  Bldg., 
■.  n.  Owners,  Southern  Pacific  Co. 
'hi  work  was  mentioned  here  last 
■  Cit.  Wortiing  drawings  for  the  bulld- 
n^are  complete  and  figures  will  be 
al|d  for  at  once.  The  main  portion 
'f  -IP  building  will  be  one  story  high 
nijnt  the  class  A  type.  220  feet  long 
niJTO  feet  wide.  Two,  two  story 
fifls  of  the  class  C  type  will  complete 
heluliaing'. 


.STiiH|.:,s  .\.Nli  LiFlUi-'lCS-  1.'  sliiry  ami 
1  use.  Class  A  construction.  Cost  not 
stated.  Los  Angeles.  Cal.  Architects, 
Morgan.  Walls  &  Morgan.  Van  Nuys 
Hldg.,  L.  A.  Cwncr.  William  C.  Kerck- 
hoff.  The  building  will  be  erected  at 
the  northwest  corner  of  6th  and  1ms 
-•Angeles  streets  and  will  cover  an  area 
of  121x150  feet.  The  first  floor  will  be 
.arranged  tor  a  number  o*  vnodarn 
stores  and  upper  floors  will  be  sub- 
divided into  about  150  offices.  There 
will  be  a  complete  steel  frame,  exte- 
rior walls  of  brick  faced  with  glazed 
terra  cotta.  Reinforced  concrete  floors 
will  be  u.sed.  Interior  will  be  finished 
in  pine,  oak  and  marble.  Metal  window 
sash  and  frames  are  specified.  Plans 
provide  tor  steam  heat,  elevator  service, 
a  vacuum  cleaning  plant  and  mail 
chutes.  Plans  are  nearly  complete  and 
figures   will  be   called   for   shortly. 

SCHOOLS — 2,  2  story  and  base,  brick. 
Cost  not  stated.  Santa  Monica,  Los 
Angeles  Co..  Cal.  Architects,  Allison 
&  Allison,  Hibernian  Bldg..  L.  A.  Own- 
ers, Santa  Monica  School  District. 
These  buildings  were  mentioned  here 
last  week.  Plans  have  been  completed 
and  approved,  and  bids  will  be  opened 
by  tbe  Board  of  Education  on  June  23rd. 
One  building  will  he  erected  on  Central 
avenue  and  will  contain  six  class  rooms, 
and  an  auditorium.  The  other  Improve- 
ment will  be  in  the  nature  of  an  addi- 
tion to  the  Roosevelt  School  and  will 
also  contain  six  class  rooms.  There 
will  be  central  heating  systems  in  both 
buildings.  Exteriors  will  be  faced  with 
ruffled  brick.  Plans  can  be  secured 
from    the   architects. 

SCHOO'L — 2  story  and  base,  brick  and 
steel,  $12i5,000.  Phoenix.  Ariz.  Archi- 
tect, Norman  P.  Marsh,  Broadway  Cen- 
tral Bldg.,  L.  A.  Owners,  City  of  Phoe- 
nix. This  building  has  been  designed 
as  a  grammar  school  and  will  cover  an 
area  of  2S0.xl20  feet.  Plans  provide 
for  16  class  rooms,  an  assembly  hall, 
manual  training  and  domestic  science 
departments  and  ofHces.  Hollow  tile 
and  metal  lath  and  plaster  partitions 
will  be  used.  Interior  finish  will  be 
of  pine  and  hardwoods.  Exterior  will 
be  faced  with  pressed  brick.  Plans 
have  been  approved  by  the  School 
Board  and  bids  are  now  being  taken. 
Figures  will  be  opened  on  July   6th. 

APAiRTMENT  HOUSE— 4  story  and 
base,  brtck,  $60,000.  Pasadena,  Los 
Angeles  Co.,  Cal.  Architects,  Krucker 
&  Deckbar.  Ferguson  Bldg.,  L.  A. 
Owners,  Charles  Slade  and  S.  S.  Wood. 
The  building  will  be  erected  on  a  cor- 
ner site  and  has  been  arranged  for  ten 
three-room  suites  and  thirty-five  two- 
room  suites.  Interior  finish  will  be  of 
pine  and  hardwoods.  Ornamental  plas- 
ter W'iW  be  used  in  the  lobby  and 
amusement  rooms.  Plans  provide  for 
steam  heat,  elevator  service,  a  vacu- 
um cleaning,  system  and  hot  water 
plant.  Bath  rooms  will  be  finished  in 
cement  plaster.  All  suites  will  have 
connecting  baths  and  wall  beds.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Marble  and  tile 
will  be  used  extensively.  Plans  are 
complete   and    figures   are   being   taken. 

LODGE  HALL — 3  story  and  base, 
brick  and  steel,  $40,000.  Pasadena,  Los 
Angeles  Co.,  Cal.  Architects.  Foss  De- 
signing and  Building  Co.,  100  Bast 
Colorado  St..  Pasadena.  Owners.  Pas- 
adena Odd  Fellows  Temple  Association. 
This  work  has  been  mentioned  here 
before  wlien  the  airchitect  was  first 
commissioned  to  prepare  the  plans. 
The    basement    will     contain       furnace 


i'>o  us  ami  a  bamiuci  bail,  first  Ibior 
the  lobby,  parlors,  library  and  offices. 
A  large  auditoirlum.  lodge  rooms  and 
cAlub  rooms'  will  oi-cupy  the  second 
floor  and  the  third  floor  will  be  ar- 
ranged for  living  aparrtments  for  tl.e 
members.  Tliere  will  be  steam  heat, 
elevator  .--ervlce  and  a  vacuum  clean- 
ing system.  Exterior  of  the  building 
will  he  faced  wilh  stone.  Plans  are 
complete  and  bids  will  be  opened  on 
June   23rd. 

SCHOOI^-2  story  and  base,  rein- 
forced concrete  and  brick,  $60,000.  Ful- 
lerton.  Orange  Co.,  Cal.  Architects, 
Tuttle  &  Hopkins,  Delta  Bldg.,  L.  A. 
Owners,  Fullerton  School  District.  All 
bids  received  for  this  work  were 
above  the  appropriation  and  have  been 
taken  under  advisement.  The  follow- 
ing bids  were  submitted:  General 
Contract — ^George  C.  Condon.  $51,000; 
Sawtelle  Building  and  Construction 
Co,  $58,496;  Chas.  Betts,  Upland,  $59,- 
275;  Kling  Co.,  $59,872;  Perkins  & 
Holcomb,  $62,000;  David  Irvine,  $62,996. 
Plumbing — B.  A.  Fuller,  $2,485;  Clias. 
Arndt,  $2,7'58;  Coony  &  Winterbottoin, 
$2,800;  J.  P.  Blair,  $2,800.  Heating  and 
Ventilating — ^Macliinery  and  Electrical 
Co.,  $4,'57'3  and  $5,300;  Cass-SWiurr- 
Damerel.  $5,150;  American  Heating  and 
Construction  Co.,  $5.?29;  E.  D.  Hough. 
$5,860. 

Contracts  Awardeo, 

APART.MENT  HOUSE— 3  story  and 
base,  brick.  $38,000.  Los  .\ngeles,  Cal. 
Architects,  M.  S.  Yeager  &  Co..  Trust 
and  Savings  Bldg.,  L.  A.  Owner,  Anna 
Baker.  Contractors,  Pozzo  Construction 
Co.,  431  Macy  St.,  L.  A.  Contract  price, 
$38,000. 

STORES  AND  OFFICES— 14  story 
and  base.  Class  A  construction.  Cost 
not  stated.  Los  Angeles,  Cal.  Archi- 
tects, J.  Martyn  Haenke  and  W.  J. 
Dodd,  Story  Bldg.,  L.  A.  Owners,  Home 
Builders.  Contractor,  J.  R.  McKnight, 
Bradbury  Bldg.,  L.  A.  Contract  price, 
$26,000  for  concrete  foundations,  re- 
taining walls  and  footings. 

ICE  PLANT— 1  and  2  story  and  base, 
reinforced  concrete,  $22,000.  San  Fer- 
nando. Los  Angeles  Co.,  Cal.  Engineers, 
Engineering  Department  Paciflc  Fruit 
Express,  Paciflc  Electric  Bldg.,  L.  A. 
Owners,  Pacific  Fruit  E.xpress.  Con- 
tractor, Carl  Leonardt,  H.  W.  Hellman 
Bldg,,  L.  A.  Contract  price,  $22,000. 
Note:  The  contract  has  been  taken 
with  the  condition  that  the  owners 
turnlsl/    cement  end   electric   work. 

RESIDENCE  —  2  story  and  base, 
frame,  $15,000.  Los  Angeles,  Cal.  Ar- 
chitect's name  not  stated.  Owner.  S. 
P.  Mulford.  Contractor,  D.  W.  March, 
219  So.  Lake  Ave..  Pasadena.  Con- 
tract has  been  talcen  on  a  percentage 
basis. 

REiSIDEINCEi  —  2  story,  attic  and 
base,  fra  ne,  $32,000.  Los  Angeles,  Cal. 
Architects,  Hunt  &  Burns,  Laughlin 
Bldg..  L.  A.  Owner.  Milton  E.  Getz. 
Contractors,  Barber-Bradley  Construc- 
tion Co.,  1824  East  15th  St.,  L.  A.  Con- 
tract price.  $32,000. 

SCHOOL — 1  story  and  base,  rein- 
forced concrete.  Cost  not  stated. 
Huntington  Park,  Los  Angeles  Co..  Cal. 
Architects.  Train  &  Williams,  Ex- 
change Bldg..  L.  A.  Owners,  Hunting- 
ton Park  School  District.  Contractor, 
C.  S.  McCully.  general  construction. 
$2.0,780:  A.  Frank,  plumbing.  $2,625; 
Litsinger  &  Bennett,  wiring,  $663.40; 
W.  G.  Hutchison  Co..  lighting  fixtures. 
$400.  and  G.  .\.  Jones,  sidewalk  work, 
$632,10. 
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Veneered  Panels  of 
unexcelled  quality- 
Sold  only  at 


z:^       Why  not  get 
the  be^  panels? 

Your  panel  troubles  are  over  so  long  as 
you  use  "WYBRO"  Panels. 

They  cost  no  more  than  the  inferior 
ones,  but  their  quality  cannot  be  duplica  ed 
at  twice  our  price. 

168  varieties  to  choose  from.  Send  for 
our  "WYBRO"  list. 


White  Bpotriers 


Sth  and  Brannan  Streets 


San  Francisco 


POWEK  PI^ANT  ADDITIONAL  UNIT 
— Reinforced  concrete.  ?1. 000,000.  Long 
Beach,  Los  Angeles  Co.,  Cal.  Engineers, 
Southern  California  Edison  Co.  Con- 
tractors, F.  O.  Engstrum  Co.,  5th  and 
Seaton  Sts.,  L.  A.  Contract  price,  ?!,- 
000,000.  Note:  This  is  the  second  unit 
of  this  project,  work  on  which  has 
heen    started. 


Los  Angeles  Normal 
Bids  Are  Opened. 

Alta    Planing    Mill    Co.    of    Los    Angeles 
Are    Low    on    Complete   AVork.  Con- 
tract Not   Awarded. 

Bids  opened  in  Sacramento  on  Sat- 
urday bv  the  State  Board  of  Control 
for  the  construction  of  the  Los  Angeles 
State  NoP.Tial  School  group  show  Alta 
Planing  Mill  Company,  of  Los  Angeles, 
low  at  $499,SS3.  No  contract  can  be 
awarded  until  a  decision  of  the  court  is 
made  relative  to  tile  lowest  bidder  on 
the  work  when  first  out  for  figures, 
xlans  for  this  work  were  prepared  by 
Architects  Allison  &  Allison  ,ot  Los 
Angeles.  One  building  of  the  original 
group  is  omitted. 

Los  Anscles  State  Normal  School. 
Alta  Planing  Mill  Co.,  L.  A.. $499,885 
Southwestern  Con.  Co.,  D.  A.  504,000 
Lewis  A.  Hicks  Co.,  S.  F....  531,000 
Los     An-geles  Planing     IViiU 

Co.,   L.    A 535,500 

C.  J.   Kubach  Co.,  L.  A 537.900 


PORTLAND  AND  OREGON. 


E.  H.  Williams 


Chalmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

615  Phelan  Building,        San  Franclsoo 


WAKEHOUSE — 4  story  and-  base, 
brick.  Cost  not  stated.  Portland,  Ore. 
Architect,  Robert  F.  Teget,  Swetland 
Bldg.,  Portland.  Owner's  name  with- 
h"eld  The  building  will  be  erected  at 
the  corner  of  14th  and  Burnside  streets 
and  will  cover  a  large  are.  Construc- 
tion will  be  of  the  heavy  mill  type.  In- 
terior will  be  finished  in  pine  for  the 
offices  of  the  owners.  Plans  provide 
for  fireproof  doors,  metal  window  sash 
and  frames,  elevator  service  and  spiral 
chutes.  Exterior  of  the  building  will 
be  faced  with  stock  brick.  Plans  are 
now   being   prepared. 

HOTEL — 4  story  and  base,  brick  and 
concrete,  $85,000.  Salem,  Ore.  Architect, 
Aaron  Gould,  Worcester  Bldg..  Port- 
land. Owner,  11.  R.  Ryan.  The  build- 
ins  will  occupy  an  important  business 
corner  and  will  cover  an  area  of  160x 
103  feet.  There  will  be  a  number  of 
store?'  on  the  first  floor  besides  the 
hotel  lobby  and  offices.  Upper  floors 
will  be  subdivided  into  a  large  number 
of  guest  rooms,  offices  and  club  rooms. 


Plans  provide  for  stea.n  heat,  elevator 
service  and  hot  water  plant.  Interior 
finish  will  be  of  pine  throughout.  Bath 
rooms  will  be  wainscoted  with  tile. 
The  exterior  of  tre  building  will  be 
faced  with  pressed  brick.  Plans  are 
now  complete  and  figures  are  being 
taken. 

HOTElL— 3  story  and  base,  concrete 
and  brick,  $75,000.  Springfield,  Ore. 
Architect,  George  Post,  S-alem.  Owner, 
D.  S.  Pabb.  The  building  has  been  de- 
signed for  a  modern  commercial  hotel. 
The  corner  lot  on  which  the  building 
will  be  erected  covers  an  area  of  lOOx 
110  feet.  The  first  floor  will  contain 
stores,  hotel  lobby,  offices  and  dining 
rooms.  Upper  floors  will  be  subdivided 
into  about  110  guest  rooMis,  a  number 
of  which  will  have  connecting  baths. 
There  will  be  steam  heat  and  a  hot 
water  plant.  Interior  finish  will  be  of 
pine  throughout.  Exterior  ot  the 
building  will  be  faced  with  pressed 
brick  and  cement  plaster.  Plans  are 
now  being  prepared. 

OFFICES — 8  story  and  base,  rein- 
forced concrete,  $iS5,000.  Portland,  Ore. 
Architects,  McNaughton  &  Raymond, 
Concord  Bldg.,  Portland.  Owners, 
Title  and  Trust  Co.  Contractors,  Boya- 
john-Arnold  Co.,  Wilcox  Bldg.,  Port- 
land. This  work  has  been  mentioned 
here  several  times  before.  The  con- 
tractors are  now  taking  subfigures  on 
all  parts  of  the  work. 

UNIVBRSITY  BUILDINGS  —  Brick 
and  steel  construction.  Cost  not  stat- 
ed. Corvallis,  Ore.  Architects,  Bennes 
&  Hendricks.  Portland.  Owners,  Ore- 
gon Agricultural  College.  The  first 
work  to  be  undertaken  will  be  the 
construction  of  a  large  structure  which 
will  be  built  in  three  units.  The  first 
of  these,  which  is  to  be  occupied  by  the 
domestic  science  department,  will  be 
the  only  part  built  at  this  time.  This 
will  he  three  stories  high  and  will  cost 
$55,000.  It  will  be  of  brick  and  mill 
construction  and  eq-uiipped  with  the 
Plenum  syste  n  of  beating  and  venti- 
lating; all  modern  plumbing,  etc.  The 
basement  will  have  a  cafe,  kitchen 
serving  room  and  laundry  and  the 
upper  floors  will'  be  used  expressly  for 
H;iboratori«('.  including  six  .for  food 
and  cookeries,  and  three  large  labora- 
tories, 25x65,  together  with  necessary 
lockers,  reading  rooms,  etc.  The  other 
buildings  to  be  buUt  are  the  Art  Sci- 
ence building  and  the  Administration 
building.  These  are  to  'be  built  later, 
the  cost  of  which  will  make  a  re- 
quired expenditure  ot  $175,000.  In  ad- 
dition to  these  buildings  a  gymnasium 
will  he  built  261x159  in  dimension,  to 
lie  erected  at  a  cost  of  $160,000,  but 
only  one  wing  will  be  built  at  this 
time    which     will    cost     $60,000.       This, 


too,  will  be  of  brick  and  mill  construc- 
tion and  will  have  a  gymnasiu.ii,  90x 
150.  a  gallery  and  running  track,  a 
swimming  tank  50x100,  four  bowling 
alleys   and   two  hand  ball   courts. 

OFFICE  BUILDING — 11  story  and 
base.  Class  A  construction,  $900,000. 
Portland,  Ore.  Architect,  Engineering 
Department  Pacific  Telephone  and 
Telegraph  Co.,  New  Montgomery  St., 
S.  F.  Owners,  Pacific  Telephone  and 
Telegraph  Co.  This  ibuilding  has  been 
mentioned  here  a  number  of  time  be- 
fore. Working  drawings  are  now  com- 
plete and  bids  for  the  general  con- 
struction will  be  opened  on  July  1st. 
Plans  and  specifications  can  be  secured 
from  the  New  Montgomery  street  of- 
fiice.  Construction  -wiDl  be  fireproof 
throughout.  The  general  offices  of  the 
company,  mechanical  department  and 
pay  stations  will  occupy  the  first  floor 
and  base.nent.  Second  floor  will  be  de- 
voted to  the  exchange  room  and  upper 
floors  will  be  arranged  for  offices. 
There  will  be  steam  Qieat,  elevator 
service,  metal  window  sash  and  frames 
and  mail  chutes.  Marble  and  tile  will 
be  used  extensively.  Exterior  ot  the 
building  will  'be  faced  with  pressed 
brick   and   terra   cotta. 


SEATTLE  AND  WASHINGTON. 

KEolDENCE  —  3  story  and  base, 
brick  and  fronie,  $100,000.  Seattle, 
Wash.  Architects,  Cutter  &  Malnigren, 
Paulson  Bldg..  Seattle.  Owner,  w?.  D. 
Stimpson.  This  work  has  been  men- 
tioned here  before  when  p'ans  were 
first  started.  The  dwelling  will  be 
erected  in  Highlands  and  is  to  be  one 
of  the  most  attractive  homes  in  Seatye. 
Interior  will  be  finished  entirely  1" 
hardwoods.  Baths  will  have  tile  floors 
and  wainscot  There  will  toe  a  central 
heating  system,  probably  steam.  The 
exterior  of  the  house  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  the  work  is  being  done  byj 
Day   I..abor.  .' 

APARTMENT    HOUSE— 3    story    anC| 
base,  brick.  $35,000.     Seattle,  Wash.  Ar-, 
chitect,   James   H.    Schack.   Lippy   Bldg. 
Seattle.      Owner,   C.   D.    Stimpson.      Thfl 
building   will    cover   an    area   ot    +Sxn| 
feet,    and    Is    to    be   arranged    for    thlr , 
teen    suites    of    three    rooms    each    anij 
twelve  suites  of  two  rooms.     All  apart 
ments  will   have  wall  beds   and   privfli 
bath    rooms.      Interior   finish    will   be  ' 
pine  throughout.     Some  hardwood  floo 
will    be    used.      Bath    rooms    will    bax 
ceiient   floors  and  tile  wainscot.     ExJ-' 
rior  of  the  building  will  be  faced  wH 
cement      plaster      and      pressed      brlc 
Plans  are  complete  and   figures  are  no 
being  taken. 

APARTMENT  HOUSE— 3  story  a" 
base,  brick,  $35,000.  Seattle,  W.nsli.  A< 
chitect,    V.    W.    Voorhees,    Eltel    Bldg 
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A  reversible  window  that  cost  only 
2v)  cents  more  tli«n  tlie  common  cloublc 
hung. 


Common  Sense  Window 


Invented        and 
U    H.    BIUTH.     lath 
also    III)   JeSiie  St. 


uid    Carolina    Sts., 


Seattle.  Owner,  Dr.  G.  H.  ilandell.  The 
building-  will  be  erected  on  Highland 
Drive  and  has  a  frontage  on  that  street 
of  66  feet  and  a  depth  of  70  feet.  Plans 
Show  22  apartments  of  three  rooms 
and  bath  each.  Interior  finish  will  he 
of  pine  and  white  enamel.  There  will 
be  steam  heat,  an  automatic  elevator 
and  vacuum  cleaning  system.  Bath 
roomf.  will  be  finished  in  cement  plas- 
ter. A  hot  water  plant  will  also  be 
installed.  Exterior  of  the  building  will 
te  faced  with  pressed  brick,  flans  are 
now   being  prepared. 

CBME'NT  PLANT— Reinforced  con- 
crete construction,  $1.0fl0.00'0.  Belling- 
ham,  W-ash.  Engineers  not  selected. 
Owners.  Puget  Sound  Cement  and  Lime 
Co..  Seattle.  The  Puget  Sound  Cement 
and  l^ime  Co..  wliicli  w'as  recently  in- 
corporated at  $3,500,000  for  tlie  purpose 
of  manufacturing  cement  from  deposits 
owned  by  tiie  company  on  Orcas  Island 
has  purchased  a  site  from  C.  H.  Larra- 
tee  just  south  of  Bellingham,  on  which 
to  erect  a  $1,000,000  plant.  Those  be- 
hind the  company  are  Hans  Pederson, 
the  contractor,  Madison  Block.,  Alex. 
Paulfen.  Paulsen  Bldg.,  Spokane,  Will- 
iam Thaanum.  of  the  Washington  Sav- 
ings and  Loan  Association,  819  2nd 
Ave.,  Geo.  W.  Allen,  manager  of  the 
National  Surety  Co.,  Alaska  Bldg.,  Vic- 
tor C.  Coxbead,  Ronald  Station,  and  C. 
P.  Bissiett.  914  2  4  th  Ave.,  N.  All  of 
Seattle.  The  plant  to  be  erected,  it  is 
stated,  will  be  one  of  the  most  mod- 
ern on  the  Coast.  The  erection  of  this 
large  plant  like  that  of  the  Olympic 
Portland  cement  plant  (Balfour-Guth- 
rie interests),  now  completed,  north  of 
Bellingham,  will  be  one  of  the  big 
construction  features  of  the  year  in 
this  territory.     Further  mention   of  the 


jlumns 


work    will    be    made    in    these 
as  the  plans  progress. 

SCHOOL— 1  story  and  base.  rein- 
forced concrete,  $2.5,000.  ,  Seattle,  Wash. 
Airchitect,  Edgar  Blair,  901  7th  Ave., 
Seattle.  Owner?,  City  of  Seattle.  Plans 
for  the  East  Harrison  street  school 
I'.ave  been  approved  by  the  Board  of 
Education  and  bids  will  be  opened  on 
June  2oth.  The  building  will  contain 
six  standard  sized  class  roons  and  an 
assembly  hall.  Interior  will  be  fin- 
i^Jied  in  pine  with  maple  floors.  There 
will  be  steam  heat  and- a  vacuum  clean- 
ing system.  Bids  are  to  be  taken  for 
tlie  entire  work  including  the  heating 
and  plumbing.  Exterior  of  the  build- 
ing w'ill  be  faced  with  cement  plaster. 
Plans  can  be  secured  from  the  archi- 
tect or  from  Reuben  W.  Jones,  Secre- 
tory of  the  Board  of  Education. 


ha.mcrui'ts  file  PKTIT10X.S. 

Petitions  in  liankruptcy  were  filed 
in  the  United  States  District  Court 
last  ^VMneday  by  C.  A.  Scoville.  an 
Oakland  real  "estate  dealer,  whose  lia- 
bilities are  given  as  $1438,  and  his 
assets  -as  nothing:  and  Adolf  Belir,  a 
San  Francisco  landscape  gardener, 
whose  debts  are  given  at  $3S2  and  his 
assets  as  zero. 


GOVERNMENT       TO       AID     ISf       CROP 
MOVEMENT. 

WASHINGTON,  June  12.— Secretary 
.McAdoo  said  today  that  his  state- 
ment announcing  that  $500,000,000  of 
emergency  currency  would  be  forth- 
coming should  banks  need  it,  was 
made  in  r(^?ponse  to  numerous  in- 
duiries  from  bankers  who  were 
anxious  to  know  whetlier  additional 
currency  would  be  available  for  crop 
movements. 


MUNICIPAIi     BONDS     DEFEATED. 

PETALU.MA  (Cal.),  June  11.— Women 
took  an  active  part  in  today's  city 
election.  The  proposition  to  issue 
municipal  bonds  in  the  sum  of  $375,000 
for  the  purchase  and  improvement  of 
the  plant  of  the  Petalutna  Power  and 
Water  Company  was  defeated  by  the 
votersi  3   to   1. 


MASONS  TO  I-AY  CORNER  STONK. 

PLACERVILLE  (EI  Dorado  Co.). 
June  12. — EI  Dorado  Commandery,  No. 
4,  K.  T.,  of  this  city,  will  go  to  Sut- 
ter Creek  Saturday,  by  order  of  the 
Grand  Cammander.  Knights  Tonplar 
of  California,  to  take  part  in  the  cer- 
emonies of  tlie  Grand  Lodge,  F.  &  A. 
jr..  in  laying  the  cornerstone  of  the 
Amador  County  Higli  School.  William 
P.  Filmer.  Most  Worthy  Grand  ilaster, 
will  perform  the  ceremony,  and  the  Sir 
Knights  will  parade  in  full  uniform. 

PLAN    EXTENSIVE    ROAD    WORK. 

SUISUN  (Solano  Co.),  June  10. — Ow- 
ing to  the  lack  of  funds,  but  very 
little  work  has  been  done  on  the  public 
roads  of  this  county  since  January  1st 
last.  However,  with  the  beginning  of 
the  fiscal  year  on  July  1st  next  the  road 
fund  will  have  been  repleni;'hed  and 
work  on  the  highways  will  be  resumed. 

The  first  work  on  a  large  scale  will 
lie  on  the  Vallejo-Sulphur  Springs 
Road,  where  several  miles  will  be  ma- 
cadamized at  a  cost  of  several  thous- 
and  dollars. 

Other  important  read  work  will  be 
the  building  of  two  large  concrete 
bridges  in  Benica  Township  to  replace 
wornout   wooden   structures. 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  Mis^ion  5126 


2669A  Howard  St ,  Bet.  22  nd  and  23rd 

San  Frano'sco 
As  a  carpente  and  builder,  Mr.  Ntidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  bus  ness  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  hif;h  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Air  Neidick  of  the  highest  standard,  but  his  business  re- 
l.ilions  with  the  public  are  characterized  by  the  strictest 
integrity.  Mr  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  tl  is  ci  y,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Asscciation. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANU'^ACTURED  BY 

G.    RISC  HMULLER 

3442  19th  Street  San  Francisco 


F>tione     Oakland    I7S8 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND   TILES= 

Fire    Sets,    A.n<]irorts, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street.  Cor.  Brush 


Automatic    Storage 

Gas  Water  Htaters. 


-An  automatic  gas  water  heater  con- 
troi:eJ  ly  a  inovenient  temperature 
tl)ermoValve  using  gas  at  the  rate  of 
CO  feet  per  hour  when  in  operation, 
with  no  limit  to  the  amount  of  hot 
v.alcr    that   can    l:e    drawn   per    minute. 

A  single  extreiiely  simple  valve 
controls  the  entire  heater,  insuring 
pe.-'nanent  service  with  no  cost  for 
ujkeep. 

Tlii.s  l:enter  is  ab;olutfcIy  giiaran- 
leeil,  leaving  the  decision  entirely 
\^it!i   tl.e  consumer. 


SAN  FRANCBCO 
OAKLAND 

LOS  ANGELES 


Comb  ination 

Gas  Watei  Heaters 

Over  SOOu  in  daily  use  .  in  Los  An- 
geles   and    vicinity    . 

The  entire  sale  o£  parts  to  miin- 
lain  the  ahove  heaters  last  year  W(is 
{OS.oli,  which  is  ?4  of  a  cent  per 
heater.  This  sliowing  should  com- 
mand the  attention  of  every  person 
using  a  gas  water  heater. 

The  Loiler  is  made  of  iloiililr  e.\- 
Ira  heavy  steel,  guaranteed  to  work 
under  150  pounds  pressure  all  .joints 
are  ricctrlciilly  welded,  which  guar- 
antees the  same  tightnes.s  as  a  glass 
bottle. 

PHILADELPHIA,  PA. 

Branches 
In  All  Large  Cities 


GA.  APPLIANCE  SALES  COMPANY  OF  AMERICA 

Succeeding  JOHN  WOOD  MANUFACTIIRING   CO. 
218-19-21    Pacific  Building,    San  Francisco 


*ffjf' 
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Hart  -  Wood 
Lumber  Co. 

Manufadurers  and  Dealers  in 

Building  Lumber 

Quality 
Sen^ioa 
Price 


Yards,  Cor.    Fifth  and  Berry  Sts. 

San   Francisco 

Phones  Kearny  35  60  Sutter  2321 

Wholesale  Office 
807  Fife  Building 


Sandstone  Brick 


A  perfectly  smooth  high  grade 
FACING  BRICK. 

Unlike  any  Sand^one  brick  here- 
tofore used  ia  San  Francisco 

Favorable  reports  from  highest 
authorities  in  the  U.  S. 

F  ctorj : 

Sacramento,  Cal. 

Geo.  Bostwick,  Manager. 

S.  F.  O'fice:  235  First  Stre  t 

Phone  Sutter  2192 

J.  P.  Byrne,  Agent 

Nearest  tiling  to  enamelled  Bric't  at  one-third  t''e  price 
See  the  Sllle    Building,  9(h  and  L  Sts.,  Sacramento,  Cal. 

Sacramento  Sandstone  Brick  Co. 


p.  W   DREUSIKE  O  B.  DREUSIKE 

OLD  MISSION  AND  S.  SPANISH  TILE 

Simplex 

Automatic  and  Standard 

Sheet  Metal  Windows 


Architectural  Sheet  Metal  Work 

Office 

BRYANT  ST.,  Bet.  9th  &  10th 

Telephone  Market  249 

Factory,  14tli  &  FLORIDA  STS.  San  Francisco 


The  Original 
Metal  Store  Front 

Kawneer  Patents 

Sustained  by  United  States  Court 


.^^ 


Now 
Made  in  San  Francisco 

KAWNEER  MFG.  COMPANY 
420-422  TURK  STREET 
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El^' 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

OKice 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Fra,. Cisco 


CRCUNNlNGHAM.Mgr 


TslBpiiiaaB 

IMstBBl 


"SEir  DEPOT. „      MOULDINS5 


Bit-- 


ir.|'IH;i'M^n-l;Vi-l'lilMJHHNliia 

3  8  EIGHTH    ST. 

SaTV  rRANCISCO^CAL. 


Wiite  for  Catalom:es  incl  Price 


Pruden  System 

Portable  Steel  Buildings 

Workshops 

Contractors'  Office 

Stores,  Garages,  Cottages 

Warehouses,   Cement  Sheds 

Any  Size  Building  for  Any  Purpose 

Metal  Shelter  Co.  ot  Calitornia 

487  Golden  Gate  Ave.,     San  Francisco 


JAMES  CAHILL  &  CO. 

Incorporatad 

\l  V.  A  L  K  R  S   IN 

Wa  1  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.                             T»|.  Oakland  1113 

Standard  F'ence    Co. 

HI  II.UKltS   AND   IlKAI.I':i;s  IN 

Ornamental    and    Farm    Fencing 

(  heaper 

and 

Stronger 

than 

Wooden 

Fences 

Send  for  Catalogues.     Phones  Oakland  57.M 
310  Twelfth  Street        •        -  Oakland,  Gal. 
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THIS  WEEK'S  illustrations: 


New  Building  For  Mission  Dolores  Church, 
San  Francisco.  Designed  By  Architecfts^  Shea 
&  Lofqui^,  San  Francisco. 

Modern  Apartment  For  Mr.  Woods  of  San 
Francisco.  Designed  By  Archited:  C.  S.  Mc- 
Nally.    P.  J.  Lynch,  General  Contradlor. 
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Contractors  Equipment 


THAT  BRINGS  RESULTS 


Steam  Shovels 

Locomotives 

Locomotives 
Cranes 

Dump  Cars 

Tractors 

Crushers 

Screens 

Elevators 


Concrete  Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Clam  Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


Insley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


We  are  also  West  Coast  Distributors  for 
Lauth-cJurgeris 

1.  2,  3  and  5  Ton 

IVf otop  Truck 

Equipped  with  a  y  style  bodies  including 
side  or  end  dump. 

Immediate  Oeliveries 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


Lauth-Juergens 
1  1  on  Truck 


All  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 


INCORPORATED 


Salesrooms  215-217-219  Rfalto  Building 


SAN     FRANCISCO,     CAL. 
Telephone  Douglas  1380 


Building  and  Industrial  Ne\vs 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities 
of  the  Pacific  Coast. 
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BUiLDisGandiNDUSTRULNEWs    Editorial  Comment. 


Lievotea  Ui  the  Arcliitectural,  Engi- 
iiuering",  Building  and  Industrial  Activ- 
ities of  the  Pacific  Coast. 


Entered  as  second-class  matter  at 
.San  Francisco  Post  OfBce  under  act  of 
L'ong-re.?s   of  March   3,   1879. 


ISSUED    EVERY    WEDN'ESDAY 

L.  A.  LARSEN, 

PdbliNlier  nnd  Proprietor. 

,       SAN    FRANCISCO    OFFICE 

5G0   MisNion    Street. 

Teleplionc — Douglas     :!372, 


OAKLAND  OB'FICE 
1015   Franklin   Street 
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Reports  of  building  statistics  from 
C5  different  cities,  made  to  the  Ameri- 
can Contractor,  Chicago,  show  a  slight 
aggregate  gain  in  construction  com- 
pared with  the  same  month  of  last 
year.  This  in  spite  of  the  fact  that 
New  York  and  Chicago  showed  a  very 
material  decrease  over  last  year.  The 
sum  total  of  the  minor  cities  overcame 
this  shortage,  however,  so  that  gen- 
erally there  was  an  ag-gregate  in- 
crease of  aLout  3  per  cent.  Particulars 
can  be  found  in  the  following  table: 
May,  May, 
1913.  1912. 

City                                  Con.  Cost. 

Ak.ron      $      V")S4,3S0  $       454,800 

Albany      399,(105  453.540 

Atlanta     771,657  778,089 

Baltimore     833,147  830,502 

Birmingham      ...         969,227  385,340 

]r!uston      2,538,900  1,188,075 

Bridgeport     249,672  

Buffalo     1,568,000  1,889.000 

Cedar    Rapids     .  .         293.000  160,000 

Chattanooga      ...            70,390  90,640 

Chicago     8,9215,500  10,373,200 

Cincinnati      790,572  785,777 

Cleveland      1,958,025  2,014,207 

Columbus     613,338  507,122 

Dallas     1,107,405  310,923 

Denver     244,430  586.000 

Detroit     3,900,645  2,088,075 

Evansville      183,859  136,457 

Fort     Wayne     ...         237,250  304,815 

Grand    Rapids    ..         320,957  287,044 

llirrisburg     124,050  239,025 

Hertford     674,530  731,580 

Indianapolis      ....      1,088,479  841,895 

Kansas    City     ...      1,129,660  1,446,705 

Lincoln      113,485  131.095 

Los    Angeles    3,735,410  2,277,410 

Mancherter      ....         206,917  201,658 

.Memphis     417,412  684.435 

Milwaukee     1,391,591  1,244,849 

-Minneapolis      1.260,645  955,260 

Nashville      n7,275  156,444 

Newark      1,683, 705  1,290,469 

New    Haven     351.936  463,021 

New    Orleans    ...         417,086  342,617 

Manl-.attan      ...      5.926,544  13,750,748 

Brooklyn     3,091,270  4,722,274 

Bronx     3,247,934  4,303,269 

New     York      .    ,.    12,265,748  20,776,291 

Oakland     1.357.077  1.203.137 

Omaha 477.000  590,020 

Paterson      148,360  228,597 

Philadelphia     4,170,095  3,996,78'5 

Pittsburg     2,541,716  1.171,709 

Portland      848,530  l,528-,496 

Richmond     292,6'51  507,030 

Rochester     1,078,387  1,256,504 

St.    Joseph     90.523  161, 6r5 

St.    Paul    1,072,903  936,063 

St,    Louis    1,392,655  1,983,853 

Salt    I,ake    City..         240,775  399,025 

-San    Antonio     ...         275.156  573,604 

San    Franrisro    ..      2,713,415  3,153,910 


Scranton 140,537  144,355 

Seattle     683,380  73(8,110 

Shreveport     Ii58,070  123,153 

Sioux    City    159,135  183.172 

South    Bend     223,030  112,090 

Spokane     1,776,066  892,660 

Springfield     120,040  120,292 

Tacoma 231,902  137,195 

Toledo      479,930  1,392.054 

Topeka     109,804  100,950 

Troy     102,066  112,560 

Washington      ...  976,332  1.599.330 

Wilkes    Barre    53,256  1'58.808 

Worchester     883,747  452,002 

Total      $83,323,188     $81,363,439 

Considering  the  fact  that  there  is 
a  general  business  depression  and 
money  is  more  or  less  hard  to  get,  the 
general  result  for  May  shows  a  very 
good   condition   of   business. 

Building  means  an  actual  outlay  of 
l-noney  and  while  the  issuing  of  a  per- 
mit does  not  necessarily  mean  that 
tliat  much  money  is  expended  during 
the  month  still  it  shows  that  something 
has  been  started  and  usually  that  a 
considerable  amount  of  money  has 
been  spent  during  the  month  .  In  spite 
of  the  cry  of  the  alarmists  and  the 
threatened  reduction  of  the  tariff  there 
is  still  something  doing  and  the  people 
are  continuing  to  build  houses  and 
churche.--.  and  busines?  blocks. 


The  great  German  liner,  the  I;n- 
perator,  has  beaten  the  world's  record 
for  speed  in  crossing  the  Atlantic.  On 
tlie  third  day's  run  her  log  showed  a 
distance  of  707  knots  in  the  twenty- 
four  hours,  making  an  average  of  29 V^ 
knots  for  the  time.  The  nearest  ap- 
proach to  this  was  the  record  of  the 
-Mauretaina  in  1911,  which  recorded  676 
knots  for  the  same  period  of  time. 

The  record  of  the  great  ship  reminds 
the  world  of  the  ill  fated  Titanic,  which 
raced  to  its  doom  under  similar  condi- 
tions a  year  ago  on  the  fifteenth  of 
April. 

The  great  German  liner  is  900  feet 
long,  96  feet  wide  and  has  a  displace- 
ment of  65,000  tons.  She  surpasses  the 
Titanic  by  5000  tons  displacement  and 
is  said  to  be  infinitely  better  construct- 
ed to  withstand  the  effects  of  collisions 
such   as   the  Titanic  suffered. 

As  yet  there  seems  to  be  no  limit  to 
the  size  of  ships.  Increased  size  seems 
to  effect  greater  econony  in  transpor- 
tation in  the  mattei'  of  handling  freight 
and  passengers  and  so  far  as  results 
go  in  the  matter  of  speed  also.  So 
far  as  safety  goes  the  large  vessels 
seem  to  he  just  as  safe  unless  it  be  in 
the  matter  of  handling  them  and  even 
there  it  has  not  been  demonstrated 
whether  or  not  the  limit  has  been 
reached.  The  modern  steamship  has 
certainly  become  the  leviathin  of  the 
ocean  and  one  of  the  wonders  of  the 
deep. 
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HOME  HARMONIC. 

A  New  Spirit  In  Domestic  Architedture. 


nv  n.  Brjout 


\c«l...l.l.   Anl.Hcct.   Vifloriii,    Courtesy    Victoria    Spokesman. 
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It  is  a  matter  £or  rejoicing  that  a 
cliang-e  for  the  better  is  showing  itself 
in  our  domestic  ardiltecture  as  in  other 
tilings. 

We  «re  no  longer  satisfied  with  the 
mere  outw-ard  expression  of  wealth,  we 
prefer  that  refinement  should  be  the 
prevailing  sientiment  of  our  homes,  if 
we  are  wealthy  then  it  is  a  matter  for 
self  congratulation  and  not  for  vulgar 
outward  display.  No  longer  do  we  wish 
to  suggest  the  gold  that  is  in  our  pock- 
ets by  brass  balls  fixed  outside  our 
gatepostsi  A  feeling  is  spreading 
amongst  us  that  our  homes  should  be 
places  of  rest,  and  nowhere  is  this  feel- 
ing of  a  true  home  stronger  than  in 
this  beautiful  city  of  ours,  Victoria. 
We  have  here  all  that  could  be  desired 
In  the  ^-ay  of  natural  beauty,  but  how 
in  our  past  ignorance  have  we  mur- 
dered it?  We  have  not  considered  the 
suitability  of  our  homes  to  their  sur- 
roundings. We  have  thought  of  them 
as  matters  apart,  and  how  utterly  and 
miserably    hiave    we    failed. 

And  now  there  has  come  a  change. 
We  now  choose  firstly  our  site  and  its 
surroundings  and  having  done  so  we 
next  consult  our  arohiect  that  we  may 
have  our  ideas  embodied  in  his  design 
which  must  he  a  desigTi  which  will  har- 
monize with  our  chosen  site  and  so 
become  part  of  the  landscape  and  nat- 
ural scenery. 

If  we  have  chosen  a  rocky  piece  of 
land,  then  is  it  quite  permissible  that 
we  have  a  house  of  an  uneven  outline 
and  of  a  rocky  exterior,  but  should  the 
land  he  flat,  we  desire  a  house  of  a 
more   formal    type. 

In  one  house  which  I  designed  in 
that  most  beautiful  landscape  garden. 
Uplans,  tlie  house  was  backed  by  a 
hill,  which  sloped  rapidly  away  froTi 
the  front.  Consequently  I  did  not  de- 
sign for  such  a  site  a  stately  tudor 
mansion  or  one  of  Georgian  or  colonial 
type,  which  should  be  placed  upon  a 
level  site,  but  endeavored  to  make  the 
house  fit  in  with  the  surroundings  by 
nestling  it  up  against  the  hill  and 
sloping  the  roof  lines,  away  from  this 
hill  whereas  on  the  front,  being  the 
face  sieen  from  below.  I  have  reared  up 
a  projecting  vertit-al  gaible.  The  effect 
aimed  at  is  as  of  a  lily  r6cked  upon 
the  bosom  of  the  stream,  a  phase  of  the 
lovlngness  of  nature. 

What  is  it  that  leads  us  to  the  old 
eouritriesi  in  thousands,  year  by  year, 
and  why  do  we  find  those  old  villages 
so  calm  and  restful  to  us?  What  it  is 
in  them  that  make  tliem  so  much  more 
attractive  than  our  brand  new  chess- 
board suhdivislion?  Is  it  not  that  they 
are  harmonious   portions  of   nature? 

In  every  man,  however  debased  may 
be  his  surroundings,  there  is  a  desire 
at  times  for  a  return  to  nature.  In 
witness  one  calls  to  mind  the  window 
box  which  in  crowded  cities  is  all  that 
remains  of  a  garden  in  consequence  of 
our  mad  rush  after  wealth.  So  short- 
sighted have  they  been  in  other  cities 
that  tliough  this  Is  one  of  the  largest 
countries  in  the  world,  individuals 
have  been  herded  and  allowed  them- 
selves to  be  herded  together  into  small 
conned  areas  and  as  a  consequence 
there    is    in    many    cases    no   portion    of 


tl-.e  earth  left  around  the  dwelling  save 
that  which  may  be  gathered  in  a  win- 
dow box  and  set  upon  the  window  sill. 
But  that  this  herding  togeOier  in  con- 
trary to  nature  and  that  the  love  of 
nature  is  still  present  in  the  heart  of 
all  'is  evidenced  by  the  little  pathetic 
window  boxes.  This  being  so,  it  be- 
hooves us  to  at  least  see  that  our 
homes,  which  should  express  the  cbar- 
acter  of  the  inmate,  express  this  eon- 
formlity    with    nature. 

On  a  flat  site  we  endeavor  to  ex- 
press this  sentiment  by  horizontal 
rather  than  vertical  lines.  By  hori- 
zontal eaves  and  porch  lines  and  a  low 
wide  nature  of  the  windows  we  can 
suggest  the  desire  to  spread  ourselves 
out,  th«  land  being  far  and  wide, 
rather  than  project  ourselves  up  into 
the  air  as  we  sihould  were  we  sur- 
rounded by  trees  and  hills. 


THE     >KW     YOltiv     COV-XTY     COl  RT- 
HOl  SE. 


Mr.    Guy    Lowell,    Aroliitect. 


Xo  climate  could  be  more  beautiful 
than  ours,  and  that  it  is  not  one  of 
extrene  heat  is  one  of  its  chief  charms. 
We  do  not,  therefore,  require  the  shade 
caused  by  greatly  projecting  eaves. 
Neither  in  a  country  where  a  quantity 
of  moisture  falls  to  give  bounteous  in- 
crease to  our  mother  earth  do  we  re- 
quire nor  it  is  wise  to  have  a  pitched 
roof,  and  in  no  country  do  we  wish  to 
introduce  a  style  of  building  because 
it  has  been  found  desirable  in  another, 
without  regard  to  the  surroundings  or 
climatic  conditions.  XoUiing  could  be 
more  desirable  in  semi-tropical  CaW- 
formia  than  the  true  bungalow,  but  in 
Victoria  it  is  an  abortion  and  a  deceit, 
and  we  all  agree  that  we  will  have  no 
more   of   it. 

Therefore,  I  rejoice  to  see  in  the 
works  of  my  colleagues,  especially 
among  the  younger  architects,  a  tract 
of  a  distinct  tendency  towards  a  na- 
tional style.  The  traditional  styles  of 
the  country  of  our  origin,  and  be  we 
from  either  side  of  the  line  this  origin 
is  the  same,  should  form  the  founda- 
tion of  our  adaptation  to  the  needs 
and  requirements  of  the  present  day, 
and  none  can  be  found  better  for  the 
purpose  than  the  Elizabethan  and 
Jacobean. 

The  reason  for  this  is  obvious.  Tlie 
dauestic  architecture  of  those  periods 
w.as  based'  on  thoroughly  sound  and 
practical  lines.  It  was  not  only  espe- 
cially well  soiited  to  the  climatic  con- 
ditions arui  to  the  natural  characteris- 
tics of  the  country  but  the  builders 
were  compelled  by  force  of  circum- 
rtances  to  rely  upon  the  local  materials 
available.  Thus  it  conformed  to  the 
fundamental  principle  of  architecture. 
There  are,  of  course  other  maters 
which  will  appeal  to  the  prestnt  day 
home  builders.  No  style  offers  greater 
possibilities  for  the  commodious  and 
comfortable  designing  of  the  interior. 
Such  a  type  of  house  may  embody,  as 
UJdeed  it  does,  "all  modern  conven- 
iences." 

The  new  spirit  of  har.nonizing  our 
homes  with  our  surroundings  means 
that  the  days  of  servile  copying  are 
over  and  that  a  younger  generation 
has  arisen  whilch  is  expressing  in  our 
homes  all  that  Is  best  in  our  lives. 


A  preliminary  presentation  of  the 
successful  design  submitted  by  Mr.  Guy 
Lowell,  -Architect,  in  the  competition 
for  the  New  York  County  Courthouse, 
is  made  in  this  issue.  Mr.  Lowell's  de- 
parture in  submitting  a  circular  build- 
ing has  evoked  much  comment  in  tlie 
daily  press,  practically  unanimous  in 
approval  of  a  design  which  is  as  much 
a  succes?.  in  its  artistic  interpretation 
of  the  problem  as  it  is  an  innovation 
in  the  conception  of  buildings  of  this 
kind.  Mr.  Lowell  has  stated  that  the 
plan  of  the  new  courthouse  is  an  out- 
growth of  the  idea  that  the  general 
scheme  of  the  building  should  be  such 
that  all  of  tJie  work  can  be  carried  on 
in  the  simplest  and  most  straightfor- 
ward manner.  From  whatever  direc- 
tion the  building  is  approached,  there 
is  always  an  entrance  thot  leads  di- 
rectly to  the  large  circular  lobby  in  its 
center,  around  wliich  all  the  elevators 
are  arranged  in  one  continuous  ring. 
Though  monumental  in  its  character 
and  of  most  artistic  design,  in  all  its 
practical  details  it  fulfills  every  re- 
quirement of  the  'business  building 
type. 

The  basement  floor,  through  which 
the  subway  runs,  follows  in  its  circular 
plan  that  of  the  floor  above  it  and  tlie 
location  of  a  subway  station  permits 
those  who  have  business  in  the  build- 
ing to  step  from  the  subway  platform 
directly  onto  the  elevators  which  will 
take   then   to   the   desired   floor. 

.\  feature  of  the  f.cheme  is  tlmt  there 
is  separate  elevator  service  for  the 
public  and  for  the  justices.  Once  in 
the  building,  the  judges  and  the  public 
need  never  meet,  as  the  passageways 
connecting  the  robing  rooms,  the  jus- 
tices' chambers,  the  study  alcoves  and 
the  library  are  all  absolutely  separate 
from  the  public  corridors.  In  the  same 
way  the  juries  in  the  various  trial 
Clian>bers  are  kept  quite  apart  from  the 
public. 

On  the  ground  floor,  adjoining  the 
"ntrance,  are  important  offices  of  the 
County  Clerk,  the  waiting  rooms  for 
the  public  and  the  general  consultation 
rooms  for  the  lawyers  and  also  rooms 
for  the   representatives   of   the   pros- 

On  the  floors  above  are  arrange  1 
court    rooms.      There    is    one    conii'l 
floor  for  the  city  court  and   four   il'     - 
for     the    Suprecne     Court.       Above 
court  rooms  are  the  library  and  diii     - 
rooms    for    the    justice*.       AdJolniHL;     i 
broad  terrace  overlooking  the  city       il 
harbor    are      the      justices'      chain    •    > 

Each    court    has    communicating    i !  >^ 

for  witnesses  and  for  counsel,  ha-  i 
gallery  for  the  public  and  Is  am  !> 
lighted  both  by  window?  on  the  out- 
side and  by  windows  in  tlie  Interior 
light  court.  This  arrangement  Is  par- 
ticularlv  advantageous  as  it  provides 
in  addition  to  the  artificial  ventilation 
ample  natural  ventilation  ami  als^i  ad- 
equate protection  against  street  noises, 
which  have  been  .such  a  dit^lurbing 
factor  in  most  of  our  city  courts. 
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In  stiiilyiiis  the  pUms  iif  the  various 
ilnui's.  we  are  hnpresseil  vvitli  the  tinie- 
fiviiijr  features  that  this  cireuhir  form 
urikes  posisible.  Tlie  adoption  of  a  cir- 
cular  huilding  lias  produced  an  exterior 
iif  great  dignity  and  one  that  is  simple 
:unl  lnii)ressive  in  tlie  long-  unbroken 
curves — a  feature  in  design  not  easily 
ubtained  in  the  ibroken  lines  of  an  ir- 
lesular   or    rectangular    building. 

In  its  general  style  of  architecture, 
ihi;'  courthouj-e  is  typical  of  many  of 
tile  old  Uonuin  buildings,  for  though  it 


is  necess'arily  many  stories  liiffli,  the 
elements  in  tlie  design,  as  in  tlie  build- 
ings of  tlie  classic  period,  have  been 
keiit  few  in  number.  Tlie  actual  height 
to  llie  Ju'itices'  terrace  is  200  feet  and 
tl-.e  building  Itself  covers  abotit  120,000 
square  feet  of  ground,  leaving  ample 
space  for  pai-lc  and  terracing  around 
tbe  building  and  thus  providing  a  dig- 
nified setting  for  a  building  which  will 
undoul)ledly  become  one  of  the  arclil- 
teetural  features  of  New  York.  City. — 
The  American  Architect. 


Churclic.y 
Krroiipetl 


i.ls,  HnteLs,  etc.. 
proper  liendingn, 
1    repenteil    iinilcr 


TTill  nnd  Nil 
coninteiioin;:: 
'I,rC.4L,TIES" 


iteiii.1  nil  c'laMKlilc'l  anil 
this  iillKC.  These  sninr 
«hc   last   part  of  our   news 


APARTMENT  HOUSES. 


S.\N  FRANCISCO — Apartment  house, 
.1  f'tory  and  base,  reinforced  concrete, 
$:!.i,00'0.  Architect,  J.  C.  Hladik,  Mo- 
nadnock  BIdg.,  S.  F.  Owner,  Jacob 
Vits,  S25  Mon.adnock  Bldg.,  S.  F.  The 
building  will  be  erected  on  Leaven- 
worth street  south  of  Eddy  and  will 
have  a  frontage  of  24  feet  and  a  depth 
of  74  reet.  The  first  floor  has  been  ar- 
ranged for  a  store  and  the  entrance 
lo  the  apartment  house.  Upper  floors 
will  'be  subdivided  in  16  suites  of  two 
and  three  rooms  each  with  bath.  In- 
terior will  be  flni.shed  in  pine  and  elm 
panel'?.  Bath  rooms  will  have  cenent 
floors  and  tile  wainscot.  All  suites 
will  te  equipped  with  wall  beds.  There 
will  be  elevator  service,  steam  heat 
and  a  hot  water  supply.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Plans  are  nearly  complete 
and!  figures    will   be   called   for  ."shortly. 

SAN  PRANCISOO — Apartment  house, 
4  ntor.v  and  base,  brick.  $20,000.  Ar- 
chitect, Louis  P.  Hobart,  Crocker  Bldg., 
S.  F.  Owner,  George  A.  Bos  Co.  This 
tuilding  will  be  erected  on  Green 
street  west  of  Jones  and  will  be  ar- 
ranged to  contain  four  large  and 
handsomely  furnished  apartments. 
Suites  will  consist  of  six  and  seven 
rooms.  Intei'iors  will  be  finished  in 
pine  and  hardwoods.  Bath  rooms  will 
be  finished  In  tile.  There  will  be  an 
automatic  elevator,  steam  heat,  hot 
and  cold  water  supply  and  vacuum 
cleaning  system.  Exterior  of  the  build- 
ing will  be  f-aced!  with  cement  plaster. 
Plans  are  being  prepared  and  it  will 
be  a  ."natter  of  a  month  before  figures 
are    called. 

SAN  FRA'NCIiSCO— Apartment  house, 
8  story  and  base,  fi->ame,  $15,000.  Ar- 
ohitecl,  A.  J.  Bain,  Russ  Bldig.,  S.  F. 
Owner's  name  withiheld.  The  building 
win  be  erected  near  Haight  and  Fill- 
more streets  and  is  to  contain  ten 
suites  of  three  rooms  and  two  suites 
of  two  room.'?.  AH  aipartments  will 
liiive  wall  beds  and  private  bath  rooms. 
Interior  finish  will  'be  of  pine  with 
some  elm  panels  and  hardwood  floors. 
Bath  rooms  will  be  finished  in  cement 
Plaster  and  tile  wainscot.  Plans  pro- 
vide for  tTteam  heat  and  an  automatic 
elevator.  One  large  store  will  also  be 
provided  for  on  the  first  floor.  The 
owner  of  the  building  is  a  well  known 
contractor  and  the  work  will  be  done 
by  Day  Labor.  Exterior  of  the  build- 
ing will  be  covered  with  cenent  plas- 
ter on  metal  lath.  Plans  are  now  be- 
ing  prepared. 

SAN    FRANCISCO— Apartment    house. 


3  .otory  and  base,  frame,  $11,000,  Ar- 
chitect, none.  Owner.  W.  W.  Yager. 
1420  Hayes  street,  S.  F.  Tl-.e  b'Uilding 
will  be  erected  on  Clay  street  west  of 
Hyde  and  will  cover  an  area  of  32x93 
feet.  Interior  has  been  arranged  for 
twelve  suites  of  two  and  three  rooms 
each  with  'bath.  All  apartments  will 
he  equipped  wilbli  wall  ibedS'<  Bath 
rooms  will  be  finished  in  cement  plas- 
ter. Interior  finish  will  be  of  pine 
with  s'ome  elm  panels  and  hardwood 
floors.  There  will  be  a  central  heating 
syntem  and  hot  and  cold  water  supply. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will  do  the  work  by  Day  Labor.  He 
is  now  in  the  market  for  all  materials. 

OAKLAND,  CAL. — Apartment  house, 
3  story  and  base,  frame.  Cost  not  stat- 
ed. Archite'ct,  none.  Owners,  Inter 
Cities  Home  Builders.  1784  Broadway, 
Oakland.  This  company  are  now 
erecting  an  apartment  house  contain- 
ing eight  suites  of  two  and  three  rooms 
at  the  corner  of  40th  and  Broadway. 
They  are  in  the  market  for  wall  beds, 
bids  on  plumbing,  plastering,  electric 
work,  p'ainting,  sash  and  door  work, 
lum'ber,    mill    work    and   mirrors. 

VANCOUVER,  B.  C.  —  Apartment 
house,  7  titory  and  base,  brick  and 
steel,  $200,000.  Architect,  O.  R.  Light- 
heart,  29n  Burns'  St..  Vancouver.  Own- 
er. O.  R.  Lightheart.  The  building  is 
to  be  erected  at  the  northwest  corner 
O'f  Butte  and  Nelson  streets  and  will 
co'ver  a  cons;ideraTjle  area.  Interior 
has  bee  narranged  tor  two  and  three 
room  lapartmenls,  all  w*ith  bath. 
There  will  be  diiappearing  beds.  In- 
terior will  be  flnished  in  pine  and  hard- 
woods. Plans  provide  for  steam  heat, 
'automatic  elevator  service,  Ihot  and 
cold  water  supply  and  a  vacuun 
cleaning  system.  Bath  rooiiTS  will  be 
finished  in  tile  and  cement  plaster. 
Exterior  of  the  building  will  be  faced 
with  pressed  'brick.  Plans  are  to  be 
completed  at  once  and  the  work  will 
be  done  by  Day  Labor  under  the  per- 
sonal  direction    of   the   architect. 

SAN  FRANCISCO— Apartment  house. 
3  story  and  base,  frame.  Cost  not 
stated.  Architect,  W.  G.  Hind,  4'6 
Kearny  St.,  S.  F.  Owner.  Jlrs.  Sarah 
Picard.  The  building  will  be  erected 
ori  Mason  street  f'outh  of  Broadway. 
and  has  been  designed  to  contain 
eleven  apartments  of  four  rooms  and 
one  apartment  of  six  rooms.  Interior 
finish  will  be  of  pine,  redwood  and 
hardwood  veneer.  Hardwood  floors 
will  be  used.  Plans  provide  for  steam 
heat,  which  may  not  be  InFtalled  at 
Ibe  present  time.     All  suites  will  have 


wall  beds  and  private  bath  rooms. 
Baths  will  be  finished  in  cement  plas- 
ter. Marble  and  tile  will  be  used  in 
the  entrance.  Exterior  of  the  building 
will  be  covered  with  shiplap  and  brick 
veneer.  Plans  are  complete  and  fig- 
ures  are   being    taken. 

OAKLAND,  CAL, — Apartment  house, 
3  L'tory  and  base,  frame,  $30,000.  Ar- 
chitects, National  Architectural  and 
Engineering  Co.,  Foxcroft  Bldg.,  S.  F. 
Owner's  name  withheld.  The  building 
will  be  designed  to  contain  twenty- 
four  apartments  arranged  in  suites  O'f 
two  and  three  roo  ns  each.  The  build- 
ing covers  an  area  of  50x114  feet.  In- 
terior will  be  finished  in  pine  with 
some  hardwood  floors.  There  will  be 
a  centi-al  heating  system,  wall  beds 
and  private  bath  rooms.  Entrance  will 
be  flnished  In  tile  and  marble.  Exte- 
rior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are   now  'being  prepared. 

SACRAMENTO,  CAL.  —  Apartment 
house.  3  story  and  base,  frame.  $17,000. 
Architect,  William  Willoner,  813  J  St., 
Sacramento.  Owner.  A.  G.  Johnson. 
The  building  has  been  designed  to  con- 
tain twelve  suite=j  of  three  rooms  and 
bath  each.  Interior  finish  will  be  of 
pine,  redwood  and  some  hardwood. 
Tliere  will  be  steam  hC'at  and  an  auto- 
matic elevator,  du  nb  waiters.  Simplex 
windows  and  disappearing  bed.s.  Bath 
rooms  will  be  finis'hed  in  cement  plas- 
ter. Exterior  of  the  building  w-ill  be 
covered  with  cement  plaster  on  metal 
lath.  Pkins  are  being  prepared  and 
will   s-.hortly  be   ready   for   figures. 

HOLLYWOOD.  LOS  ANGELES  CO.. 
CAL. — /Apartment  houses.  2'.  3  S'tory 
and  base,  frame,  $70,000.  Architects, 
Main  Building  and  Investment  Co., 
Thorpe  Bldg..  1,.  A.  Owner,  H.  M. 
O'JIalley.  Thes'e  buildings  will  be 
erected  on  adjoining  property  and  in 
reality  will  be  one  large  building  and 
two  wings-.  The  main  portion  covers 
an  area  of  36.xS6  feet  and  the  wings 
3Gx7C  feet.  Interior  will  be  arranged 
for  two  and  three  room  suites  with 
lathr.  Interior  finish  will  be  of  pine 
and  i-ardwood.  Bath  rooms  will  be 
lini.-;  ed  in  tile  and  cement  plaster.  All 
suites  will  have  private  bath  rooms 
and  wall  beds.  .  Plans  provide  for  a 
cenf.al  heating  system,  elevator  serv- 
ice and  a  vacunn  cleaning  plant.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster.  Plans  are  nearly 
complete  and  the  work  will  prob.ably 
be  carried  out  by  the  Main  Building 
and    Invef'tment    Co. 

LOS  ANGELES.  CAL.  —  Apartment 
1  ou'se,  3  story  and  base,  brick  and  steel. 
Cost  not  stated.  Architects,  Eisen  & 
.Son,  Wilcox  Bldg.,  L..  A.  Owner's  name 
withheld.  The  building  will  be  erected 
at  the  corner  of  12th  and  Figueroa 
streets,  and  will  cover  an  are.i  of  77x 
102  feet.  Interior  will  be  arran.sred  for 
a  total  of  54  rooms  divided  into  two 
tliree  room  suite.:i  with  baths.  There 
will  be  five  stores  on  the  first  floor. 
Interior  finish  will  be  of  pine  with 
some  hardwood.  Plans  include  steam 
heat,  a  vacuum  cleaning  system  and 
hot  and  cold  water  system.  Bath 
rooms  will  be  finished  in  tile  and 
cement  plaster.  Exterior  of  the  build- 
ing will  'be  faced  with  pressed  brick. 
Plans   .are    nearly   conplete. 

PORTLAND.  ORE.  —  Apartment 
house,  3  story  and  hase,  brick,  $30,000. 
Arcliitect,  D.  L.  Hogan,  Lumber  Ex- 
cliange  Bldg..  Portland.  Owner.  A.  S. 
Ellis.     The  building  will  be  erected  on 
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a  corner  lot  and  will  cover  an  area  ot 
50x100  feet.  Tliere  will  lie  2D  suites 
of  two  rooms  and  ibath.  Interior  fln- 
isli  will  be  ot  pine  witli  some  hardwood 
veneer  and  floors.  Plans  provide  for 
steam  li&at,  elevator  service,  a  vacuum 
cleaning-  system  and  liot  water  supply. 
Tile  and  marble  will  tie  used  in  tlie 
entrance.  Batli  rooms  will  be  finished 
in  cement  plaster  and  tile  wainscot. 
All  suites  will  be  equipped  with  wall 
beds.  Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
now    being    prepared. 

Contracts  Awarded. 

SlOATTI^B,  WASH — Apartment  house, 
3  story  «nd  base,  brick  and  steel,  $35,- 
000.  Arcliitect,  James  H.  ScJiack,  T.  S. 
Lippy  Bidg.,  Seattle.  Owner,  C.  D. 
Stimpson  Contractor,  N.  F.  Allen. 
People's  Bank  Bldg.,  Seattle.  Contract 
price,    $35,000. 


BANKS. 

STOCKTON,  SAN  JOAQUIN  CO., 
CALi. — Bank  and  offices,  10  story  and 
base,  hrick  and  steel,  $150,000.  Archi- 
tects, Stone  &  Wright,  San  Joaquin 
Bldg,.  Stockton.  Owners,  Commercial 
Savings  Bank  ot  Stockton.  This  work 
has  been  mentioned  here  before  when 
plans  were  fir.=t  prepared.  Working 
drawings  have  been  coiipleted  and 
bids  are  now  being  taken.  The  build- 
ing is  to  'be  erected  at  the  corner  ot 
Main  and  Sutter  streets  and  will  be 
the  most  modern  office  building  in  the 
city.  The  entire  first  floor  and  base- 
ment will  be  occupied  by  the  bank. 
Upper  doors  will  be  subdivided  into 
modern  offices.  Construction  will  be 
lireproof.  Interior  will  be  flni.=hed  in 
pine,  marble  and  hardwoods.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice, a  vacuum)  cleaning  system  and  mail 
chutes.  Exterior  ot  the  building  will 
be  faced  with  pressed  hrick  and  terra 
cotta.  Plans  can  be  secured  from  the 
architects. 

BANDON,  ORE. — pank,  2  story  and 
base,  reinforced  concrete.  Cost  not 
stated.         Architect.       Benj.  0>:tland, 

Marshfield.  Owners,  First  National 
Bank  of  Bandon.  The  building  is  de- 
signed in  the  classic  style.  First  floor 
will  be  arranged  tor  one  store  besides 
the  bank.  Upper  floors  will  ilie  subdi- 
vided into  modern  offices.  Interior  of 
the  banking  rooms  will  be  finislied  in 
pine  and  ornamental  plaster.  There 
will  also  te  orna:Tiental  iron  and 
bronze.  There  will  be  a  central  heating 
system.  Exterior  of  the  building  will 
be   faced    with    cement   plaster. 

SEATTLE,  WASH,— Bank,  3  story 
and  base,  brick,  $20,000.  Arciiitects, 
Beezer  Bros.,  Northern  Bank  Bldg.,  Se- 
attle. Owners,  Broadway  State  Bank. 
The  building  will  be  erected  on  Broad- 
way and  East  Pike  stre'ets.  The  en- 
tire first  floor  and  basement  will  be 
occupied  by  the  bank.  Upper  floors 
will  be  arranged  for  oflicesi  Interior 
finis'h  of  the  banking  rooms  will  be  of 
hardwood,  ma.i-hle  and  tile.  Upper 
floors  will  be  finished  in  pine.  Plans 
provide  tor  a  steam  heating  system, 
safe  deposit  vaults  and  coin  vaults. 
Exterior  of  the  building  will  be  faced 
with  presised  brrck.  Plans;  are  com- 
plete  and    figures   are  being   taken. 


City  Engineer  Irving  J.  Ryder,  San 
Jose.  Owners,  City  of  San  Jose.  At 
tlie  last  meeting  of  the  Council  plans 
were  ordered  prepared  for  two  rein- 
forced concrete  tiridgesi  .  One  will  cost 
in  tlie  neighborhood  of  $2-5,000  and  the 
other  about  $8,000.  Plans  will  be  com- 
pleted  in  about   two   weeks. 

PALMDALE,  L.OS  ANGELES  CO., 
CAL. — Dam,  reinforced  concrete.  Cost 
not  stated.  Engineers,  Allin  &  Allin, 
Go  North  -Raymond  Ave.,  L.  A.  Owners, 
Palmdale  Water  Company.  The  dam 
will  be  erected  on  Little  Rock  Creek, 
and  will  be  30O  feet  long,  60  feet  high, 
-and  is  designed  to  impound  water  to 
irrigate  3,500  acres.  Plans  are  also  be- 
ing prepared  for  two  similar  dams 
which  will  be  erected  higher  up  in  the 
same  canyon.  Plans  tor  the  first  dam 
are  nearly  complete  and  figures  will 
he    called    for    shortl.v. 

CEDAR  RIVER,  WASH.— Dam,  rein- 
forced concrete,  $800,000.  Engineer, 
City  Engineer,  Seattle.  Owners,  City 
of  Seattle.  Bids  opened  for  the  con- 
struction ot  the  Cedar  River  dam  show 
Nettleton,  Bruce  &  Eachibach  of  'Seat- 
tle low  at  $687,110.  The  contract  for 
the  work  will  probably  be  a-n-arded  to 
them. 

Contracts  Awarded. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL. 
Bridges,  concrete  and  frame.  Cost  not 
stated.  Engineer.  County  Surveyor  J. 
G.  McMillan,  San  Jose.  Owners,  Santa 
Clara  County.  Contractor,  W.  H.  Otto, 
290  Park  Ave.,  San  Jose.  Contract 
price,     $11,756. 

WILLOWS,  GLENN  CO. 
Bridges,  concrete  and  frame, 
stated.  Engineer,  County 
Style*,  Willows.  Owners,  Glenn  County. 
The  Board  of  Supervisjors  of  Glenn 
County  have  awarded  a  contract  tor 
the  bridge  on  Slough  No.  2,  a  steel  and 
concrete  structure,  to  Jenkins  &  Wells, 
36th  and  Y  streets,  Sacramento,  for 
$2,9'35.  Concre^e  and  steel  bridge  over 
Slough  No.  3  to  the  C'hico  Construction 
Co.  tor  $1,61-5..  .  A  steel  and  concrete 
bridge  over  slough  north  of  Biggs  road 
on  Butte  Creek  to  the  Chico  Construc- 
tion  Co.   tor   $1,285. 

OAKLAND,  CAL. — ^Solid  All.  Cost  not 
stated.  Engineer,  Engineering  Depart- 
ment Key  Route  System,  Contractors', 
Daniel  Contracting  Co.,  503  Market  St., 
S.  F.  Contract  price,  $500,000.  The 
Daniel  Contracting  Co.  has  'been 
awarded  a  contract  for  the  solid  fill 
from  the  Oakland  shore  line  to  the 
bulkhead  line,  a  distance  greater  than 
half  the  length  of  the  present  Key 
Route  pier.  Tlie  contract  price  is  stat- 
ed to  'be  $500,000. 

REXFORD  AND  COLUMBIA  FLASS, 
WA.,SH.  —  Bridges  and  snow  sheds, 
$700,000.  Engineer,  Engineering  De- 
partment Great  Northern  R,  R.  Own- 
ers, Great  Northern  R.  R.  Company. 
Contractors,  Grant  Hnith  &  Co.,  Henry 
Bldg.,  Seattle.     Contract   price,   $700,000. 

CHURCHES. 


CAL.— 
Cost  not 
Engineer 


BRIDGES  AND  DAMS. 

SAN  .KiSI^-..  SANTA  CLARA  CO.,  CAL. 
— Bridges,  2,  reinforced  concrete 
pridges,    $25,000    and    $8,000.      Engineer, 


LOS  ANGELES,  CAL.— Cliurcli.  Class 
A  construction,  $150,000.  Arciiitects, 
Goodhue  &  Ferguson,  Boston.  .  Owners, 
St.  Paul's  Pro-Cathedral.  B.  G.  Good- 
line  is  now  in  Southern  California  with 
Bisliop  Johnson  and  is  going  over  the 
iletails  for  tlie  construction  of  a  new 
church  edifice  on  Olive  street  lietween 
.'ith  and  6tli  streets.  Working-  draw- 
ings will  he  started  as  soon  as  Mr. 
Goodluie  returns  east.  Furtlier  men- 
tion of  the  work  will  be  made  In  tliese 
columns. 


LOS  ANGELES,  CAL.— Church.  Class 
A  construction,  $200,000.  Architects, 
Imbs  &  Conies,  St.  Louis,  Mo.,  Owners, 
St.  Vincent's  Catholic  Church.  This 
new  edifice  will  be  erected  at  the  cor- 
ner of  West  Adams  and  Figueroa 
streets.  It  is  reported  tliat  E.  L.  Dohey 
has  donated  $130,000  towards  the  con- 
struction and  that  the  balance  ot  the 
$200,000  is  already  assured.  Father 
Glass  and  one  ot  the  architects  will 
make  a  tour  of  Europe  before  the  de- 
signs for  the  building  are  started.  Fur- 
tlier mention  of  tlie  work  will  be  made 
in   these   columns. 

Contracts  Awarded. 

VACAVILLE,  SOLANO  CO.,  CAL.— 
Church,  1  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Architect, 
L.  M.  Turton,  Napa.  Owners,  Vacaville 
Episcopal  Church.  Contractor,  George 
M.  Sharpe,  Vacavillei.  Contract  price 
not    stated. 


FACTORIES  &  WAREHOUSES. 

SEATTLE,  WASH.  —  Warehouse,  2 
story  and  base,  brick,  $30,000.  Archi- 
tects, Saunders  &  Lawton,  Alaska 
Bldg.,  Seattle.  Owners,  Gozert  Schwa- 
h-acher  Land  Co.  The  building  will 
cover  an  area  120  feet  square.  Plans 
are  complete  and  separate  figures  are 
being  taken  for  the  general  construc- 
tion and  for  the  heating  and  plumb- 
ing. Jnterior  will  -be  left  rough.  Plans 
provide  for  a  cement  floor,  metal  win- 
dow sash  and  fra,nies  and  fireproof 
doors.  Eixterior  will  be  faced  with 
stock    brick. 

Contracts  Awarded. 

..SEATTLE.  WASH.— Factory,  2  story 
and  base,  steel  and  concrete,  $32,000. 
Architect,  none.  Owners.  Great  West- 
ern Smelting  and  Refining  Co.  Con- 
tractor, H.  D.  Stewart,  American  Bank 
Bldg.,  Seattle.  Contract  price,  $32,000. 
VANCOUVER,  B.  C. — Factory,  7  story 
and  base,  brick  and  concrete.  Cost  not 
stated.  Architects,  Dalton  &  Eveleigh, 
Davis  Chambers,  Vancouver.  Owners, 
John  Leckie  &  Co.  Contractor,  George 
Snider  Brethour,  Dominion  Bldg.,  Van- 
couver.     Contract   price   not   stated. 


FIRE  HOUSES  AND  JAILS. 


SAN  FRANCISCO— Police  station,  2 
story,  brick  and  stoae,  $35,000.  Archi- 
tect, Architectural  Department.  Tem- 
porary City  Hall  Bldg.,  S.  F.  Owners, 
City  and  County  of  San  Francisco. 
Bids  opened  at  tlie  last  meeting  of  tlie 
Board  ot  Public  Works  show  O.  C. 
Holt  low  on  the  general  construction 
ot  the  Harbor  Police  Station  at  ap- 
pi-oximately  $31,000.  A  complete  list 
of  all  bids'  opened  will  be  found  in  this 
issue  under  the  lieading  ot  San  Fran- 
cisco. 


FLATS. 

SAN  FRANCISCO — Flats,  2  story  and 
liase,  frame,  $3,400.  Architect,  none. 
Owner,  G.  Cosco,  l-,55  Pflefier  St.,  S.  F. 
Tlie  building  will  cover  an  area  ot 
27%x45  feet,  and  has  been  designed  to 
contuin  tour  funall  flats  ot  four  rooins 
and  bath  eacli.  Interior  finish  will  'b^ 
of  pine  and  redwood.  Tile  will  be  used 
in  t'he  bath  rooms  and  kitchens. 
Thirty-gallon  boilers  will  be  installed. 
Exterior  ot  the  Iniilillng  will  bo  cov- 
ered witli  ru.«tlc  and  sbiplai).  OtiB 
grates  or  open  fire  places  will  be  used 
in  the  living  rooms.  Mantels  will 
prtvba'bly  he  of  tile,     pioiis  arc  c.iniplete 
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and    ill    the    liaiuls    of    Uie    owner    wlio 
will   do    tlie    work   by   Day   Labor. 

SAN  FRANCISCO— Flats,  4,  2  story 
and  base,  frame,  $5,000  eacli.  Archi- 
tect. Herbert  A.  Schmidt,  Royal  Insur- 
ance Bldg-.,  S.  F.  Owner,  C  J.  U.  Koenig, 
niO  Eureka  St.,  S.  F.  These  buildings 
will  be  erected  on  the  north  side  ot 
Broadway  wes't  of  Hyde  street.  Each 
building:  will  liave  a  street  frontage  of 
22  feet  11  ilnc.hesi  and  will  e.\tend  back 
60  feet.  Interiors  have  been  arranged 
for  flats  of  five  and  six  rooms  with 
bath.  .  Pine,  oak  and  veneer  trim  will 
be  used.  Hardwood  floors  are  specified 
in  the  principal  roojins.  There  will  be 
open  nre  places  and  ibrick  and  tile 
mantels.  Bath  rooms  will  be  finished 
in  cement  plaster.  Tile  will  be  used 
in  the  batli  room.s.  Exteriors  will  "be 
covered  with  rustic,  cement  plaster  on 
metal  lath  and  witli  veneer  brick.  Plans 
are  complete  and  in  the  hands  ot  the 
owner  who  will  do  the  work  by  Day 
Labor.  He  is  now  in  the  market  for  all 
materials. 

SAN  FRANCrSOO— Flats,  3  story  and 
liase.  frame.  $S',500.  Architect,  none. 
Owners,  Jos.  Tufo  and  P.  Tufo.  1437 
Kearny  St.,  S.  F.  The  building  has 
been  designed  to  contain  nine  flats  of 
four  rooms  and  bath  each.  The  struc- 
ture will  cover  an  area  ot  37^x60  feet, 
and  is  to  be  erected  on  Kearny  street 
near  Filbert.  Interior  finish  will  'be 
of  pine  and  redwood.  Some  oak  floors 
will  be  used.  E.xterior  of  the  building 
will  be  covered  w"ith  rustic  and  ship- 
lap.  Plan«i  are  complete  and  in  the 
Ivandsi  ot  the  owners  who  will  do  the 
work  by  Day  Labor. 

SAN  FRANCISCO— Flats,  2  story  and 
liase.  frame,  $3,860.  Architect,  William 
Ivoenig,  750  Parnassus  Ave.,  S.  F. 
Owner,  M.  Hewitt,  Stockton.  The 
building  will  be  erected  at  the  corner 
of  Parnassus  avenue  and  4th,  and  has 
been  arranged  to  contain  two  modern 
flats  of  five  and  fix  rooms  each  with 
bath.  Interior  finish  will  be  of  pine 
with  some  elm  panels.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  wUI  be  open  fire  places 
and  tile  or  brick  mantels.  Bath  rooms 
will  be  finished  in  cement  plaster.  Tile 
will  'be  used  in  the  kitchens.  Exterior 
ot  t^e  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plansare 
complete  and  work  will  be  done  by 
Day  Labor  under  the  direction  of  Mr. 
Koenig. 

Contracts  Awarded. 

'SAN  FRANCISCO — Flats,  2  story  and 
base,  frame,  $S,000.  Architect,  John  J. 
F.oIey,  46  Kearny  St.,  S.  F.  Owner,  E. 
Prat.  Contractor,  Louis  Metter,  S.  F. 
Contract   price.    $S,onO. 


GOVERNMENT  WORK  AND 
SUPPLIES. 


<  Weather  Strlpiiing,  Fort   I).  A.  Itussell. 

'  The  bid  of  the  Denver  Metal  Weath- 

',  er  Strip   Co.,   of   Denver,   Colo..    $1,092.13 

;  In  amount  lias  been  accepted  for  14,561 

\  feet   metal   weather   stripping   for   Fort 

I  D.   A.   Russell,    Wyo. 


II       Bxcavation     for     Reclaiiiafion     Service. 

I  Tabulation    of   bids   for   excavation    of 

1      Canyon    Division    Camil.    Grand    Valley 

1     Jiroject,    Colo.,    opened    at    Grand    Junc- 

(     ^lon,   Colo.,    U.    S.    Reclamation    Service. 

Bid     1.,       Reynolds-Ely     Construction 

Co.,  Springville,   Utah. 

,  2.      W.    O.    &    S.    B.    Morrison,    Denver, 

Colo. 

3.      Killpatrick    Bros.,    Beatrice,    Neb. 


i.  John  J.  Luiii.sdcii  i>i  Co.,  Grand 
.ill  net  ion,   Colo. 

5.     Hewitt  &  Felch,  Oakdale,  Cal. 

Schedule  1 — Station  1   to  Station  45. 

Item  1.  90,500  cubic  yardsi  excava- 
tion, class  1— Bid  1,  18c;  2,  ISiic;  3, 
2'5c:  4,  37c. 

Ue,ii  2.  1,500  cu'bic  yards  excavation, 
class  2 — Bid  1,  4S'c;  2,  55c;  3,  90c;  4,  &5c. 

Item  3,  1,000  cubic  ya-rds  excavation, 
class  3— Bid  1,  O'Sc;  2,  98c;  3,  90c;  4.  $1. 

Item  4.  9150,000  cubic  yards  overhaul 
—Bid    1,    l'/4c2,    1.6c;    3,    l%c;   4,   2c^ 

Item  5.  1,500  cubic  yard's  riprap — 
Bid   1,  $2.2'5;   2,   $3,90;   3,   $3.50;  4,   $6. 

Totals— Bid    1,    $35,615;    2,    $:!9,957.50; 
3,  $43,700;  4,  $63,460. 
Schedule    2 — .Station    45    to    Station    S7. 

Item  G.  54.500  cubic  yards  excava- 
tion, class  1— Bid  1,  ISc;  2,  IS  9-lOc;  3, 
2'5c;   4,   37c. 

Item  7.  1,600  cubic  yards  excavation, 
class  2 — Bid  1,  48'o;  2,  58c;  3,  45c;  4,  6'5c. 

Item  8.  1,000'  cubic  yards  excavation, 
class  3 — Bid  1,  9Sc;  2,  $1.10;  3,  90c;  4,  $1. 

Item  9.  140,000  cubic  yardis  overhaul 
—Bid  1,   l>^c;   2,   1.8c;   3,   l^c;   4,   2c. 

Item  10.  200  cubic  yards  riprap — Bid 
1,  $2:25;   2,   $4;   3,  $3.50;   4,  $6. 

Totals — Bid    1,    $14,108;    2,    $15,648.50; 

3,  $18,045;    4,    $26,205. 

Schedule     3 — Alternate     A — Station     134 
Plus    80    to  Station    150. 

Item  11a.  41.000  caibic  yards  excava- 
tion, class  1 — Bid  1,,  ISc;  2,  18  9-lOc  3, 
25c;    4,   37c. 

Item  12a.  500  cubic  yards  excavation, 
class  2^ — Bid  1,  48c;  2,  58c;  3.  45c;  4,  65c. 

Item  13a.  500  cubic  yards  excavation, 
class  3— Bid  1,  98c;  2,  $1.15;  3,  $90c;  4, 
$1. 

Item  14a.  213,000  cubic  yards  over- 
haul — Bid   1,   lV4c;   2,   1.6c;   3.   IVic;  4.  2c. 

Total.s — Bid  1,  $11,305;  2,  $12,022;  3, 
$14,120;   4,    $20,255. 

.Schedule    3 — Alternate    B — Station     134 
Plus  80   to  Station   150. 

Item  lib.  41.000  cubic  yards  excava- 
tion, class  1 — Bid  1,  ISc;  2,  18  9-lOc;  3, 
2'5c;    4,   37c. 

Item  12ib.  500  cublic  yards  excava- 
tion,  class   2^Bid    1,   4Sc;    2,   .5Sc;   3,    45c; 

4,  65c. 

Iteai  13b.  500  cubic  yards  excavation, 
class  3 — Bid  1.  98c;  2,  $1.15;  3,  90c;  4,  $1. 

Item  l'4b.  1,000  cubic  yards  overh'aul 
Bid  1,  l^c;  2,  1.6c;  3,   l%c;  4,  2c. 

Item  Mb.  21,000  cubic  yards  material 
loaded  into  cars — Bid  1,  10c;  2.  lie;  3, 
25'c;   4,   35c. 

Totals— Bid    1,    $10,22.5;    2,    $10,940;    3, 
;    4,    $23,365. 
.Schedule    4 — Station    150    to   Station    209 
Plus    50. 

Item  16.  137.000  cubic  yards  excava- 
tion, class  1— Bid  1,  IS'c;  2,  lS6-10c;  3. 
25c;    4,   37c;   5,   2Sc. 

Item  17.  3,000  cubic  yards  excava- 
tion, class  2 — Bid  1,  4Sc;  2.  ^'Sc;  3,  45c; 
4,   65c;   5,  45'C. 

Item  IS.  2,400  cubic  yards  excava- 
tion, class  3 — Bid  1.  9Sc;  2,  $1.15;  3,  90c: 
4.  $1;   5,  $1. 

Item  19.  825,000  cubic  yards  over- 
haul— Bid  1,  IV2C;  2,   1.5c;  3,   li^c;  4,   2c; 

Item  2.0.  100  cu'bic  yards  riprap — 
Bid  1,  $2.2'5;  2.  $4.25;  3,  $3.50;  4,  6;  5, 
$3.50. 

Totals— Bid    l,    $41,052;    2.    $42,692;    3. 
$50,485;   4,   $72,140;   5,   $'58,500. 
Schedule   5 — Statiion    229    to  .Station   242. 

Item  21.  27,000  cubic  yards'  excava- 
tion, class  1— Bid  1.  l&c;  2,  IS^c;  3,  25c: 
4,   37c;   5,   2Gc. 

Item  22.  3,000  cubic  yards  excava- 
tion, class  2 — Bid  1,  48c:  2,  55c;  3,  45c; 
4,  65c;   5,  45c, 
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Item  23.  600  cubic  yards  excavation, 
class  3 — Bid  1,  98c;  2,  $1.10;  3,  90c;  4. 
$1;  '5,   $1. 

Item  24.  25,000  cubic  yards  overhaul 
—Bid  1,  IHc;  2,  L'Sc;  3,  l<4c;  4,  2c;  5,  2c.- 

Item  25.  100  cubic  yards  riprap — 
Bid  1,  $2.25;  2,  $4:  3,  $3.50;  4,  $6;  5,  $3.50. 

Total.s-^Bid  1,  $7,488;  2,  $8,r5'5;  3,  $9,- 
365;    4,    $13,640;   5,    $9820. 

Grand  totals  (including  alternate  A, 
Schedule  3) — Bid  1,  $10'9,568,  all  or 
none:  2,  $118,1115,  all  or  none  or  first 
four;  3,  $135,715,  all  or  none;  4,  $195,700, 
all  or  none,  except  as  provided  In  sec- 
tion 43;  5,  both   or  none. 


Fnrt  KiiNMell,  AVyo..  Remodeling  Bakery 

Tlie  following  hUlu  were  received  by 
the  constructing  quartermaster,  U.  S. 
Army,  Fort  D.  A.  Russell,  Wyo.,  for  re- 
modeling bakery  building  No.  266  at 
that  post: 

W.  J.  Wilseck  &  Curtis  A.  Inman, 
Cheyenne,  Wyo.,   $6,400. 

Howard  &  Wood,  Cheyenne,  Wyo., 
$4,155. 

Archie  ."Allison,  Cheyenne,  Wyo.,  $6.- 
150. 

Edward    Kress,    Denver,    Colo,    $5,715. 

R.  N.  La  Fontaine,  Cheyenne,  Wyo., 
$'5,230. 


Fence,  Fort   Baker. 

The  contract  for  constructing  8,000 
feet  woven  wire  fence  at  Fort  Baker, 
Cfel.,  has  been  awarded  to  Max  Geist 
conEitruction  Co..  San  Francisco,  Cal., 
at    $1,675.    under   alternate   B. 


Y.  &   D.  Towerii. 

The  following  bids  were  received  by 
the  chief  of  the  bureau  of  yards  and 
docks.  Navy  Department,  Washington, 
D.  C,  for  constructing  steel  towers  tor 
high-power  radio  station  to  be  erected 
at   Caimito,   Canal  Zone: 

Item  5,  net  price  tor  3  6i00-ft  self-sup- 
porting steel  towers  erected  on  foun- 
dations provided  by  the  Government; 
item  6,  net  price  for  3  600-ft  self-sup- 
porting steel  towers  erected,  complete, 
with   foundations. 

Penn  Bridge  Co.,  Washington,  D.  C, 
item  5.  $112,250:   6,  $136,200. 

United  Steel  Products.  Co.,  30  Church 
street.  New  York  city,  item  5.  $141,000; 
add  7.23c  or  deduct  7.23c;  alternate, 
$119. SSO:   add  or  deduct   7.5c. 

Des  Moines  Bridge  and  Iron  Co.,  806 
(lurry  Bldg..  Pittsiburgh.  Pa.,  item  2, 
$150,349:  5,  $129,905;  4,  foundations,  $10, 
excavation,    $1.7.5:    steeel,    per    lb,    6.65c. 

Federal  Telegraph  Co.,  Merchantsi" 
Exchange,  San  Francisco,  Cal.,  item  5, 
$149,000:    6,    $191,000. 


San  Franeldco,  U.  S.  HI.  H.,  Wiring. 

The  folllowing  'bids  were  received 
June  9  by  the  Supervising  Architect. 
Treasury  Department,  Washington,  D. 
C,  tor  insitalling  a  conduit  and'  wiring 
syste.n  in  the  U.  S.  marine  hospital, 
San   Francisco,   Cal.: 

General  Electric  Construction  Co.. 
San  Francisco,  Cal.,  $3,385;  time,  July 
30,    1913. 

Standard  Electric  ConPtruction  Co., 
San  Francisco,  Cal.,  $2,874;  time  August 
9.   1913. 

Decker  Electric  Construction  Co., 
San  Francisco,  Cal.,  $2,725:  time,  45 
days. 

New'bury-Bendhelmer  Electric  Co., 
San  Pi-ancisco,  Cal.,  $3,400;   100  days. 

McPee  Electric  Co.,  San  Francisco, 
Cal.,    $3,090;    95    days. 

H.  S.  Tittle,  San  Francisco,  Cal.,  $3,- 
189;   35  days. 
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Siioraiiiru<«».  Ciil..  1*.  O.  SoreeuH. 

The  t'ollDwiiigf  liiiis  were  received'  by 
llie  Supervising:  Architect,  Treasury 
Departinenl.  Washington.  D.  C,  on 
June  3.  for  in.stalling:  door  and  window 
screens  in  the  U.  S.  post  office  and 
court  lioiise  at  Sacramento.  Cal.: 

G.  C.  Martin  &  Son,  Sacramento,  Cal., 
$2,005. 

W.    B.    Rohl,    Sacramento,    Cal..    $3.S04. 

C.  .1.  Matthews.  Sacramento,  Cal.,  $4,- 
100 


I'eiirl    Hnrlior,   HoMiiHiil    Bnililiug:. 

Xo  action  has  yet  been  t-aken  regrard- 
ing  the  award  of  the  contract  for  the 
lonstructlon  of  naval  hospital  buildings 
iit  Pearl  Harbor.  H.  T..  under  bids 
Dpened  May  in. 


HALLS  &  SOCIETY  BLDGS. 

PORTLAND,  ORE. — Lodge  hall,  2 
story  and  base,  brick  and  steel,  $60,000. 
Architects,  Clausien  &  Claussen,  Mac- 
leay  Bldg.,  Portland.  Owners,  Turn 
Verein  Association.  This  w-ork  has 
been  mentioned  here  before  when  the 
architects  were  first  commission  d  to 
prepare  plans.  Working  drawings  are 
now  complete  and  figures  are  (being 
taken.  The  building  will  contain  a 
number  of  meeting  rooms,  social  halls 
and  a  large  gymnasium.  Interior  will 
be  finished  in  pine  and  hardwoods. 
There  will  be  steam  .heat  and  a  hot 
water  system.  Exterior  will  be  faced 
with    pressed   brick. 

LOS  ANGELES,  C.\X,. — Music  hall.  1 
«tory  and  base,  .reinforced  concrete, 
$100,000.  Architect,  Myron  Hunt,  Hi- 
bernian Bldg.,  L.  A.  Owners,  Pomona 
College.  The  building  will  be  erected 
on  the  grounds  of  the  Pomona  College 
and  will  be  arranged  for  a  large  audi- 
torium seating  LOOU  people,  ten  stu- 
diosi  and  twenty  practice  rooms.  Con- 
struction will  be  fireproof  throughout. 
Interior  finish  will  be  of  oak.  A  tile 
roof  will  be  used.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  also  'being  prepared 
for  an  art  building,  si  uilar  in  con- 
struction, which  will  cost  in  the  neigh- 
borhood of  $12,000.  Plans  will  toe  com- 
pleted and  hid's  wUlj  be  oalled  for 
about   September   1st. 

SACRAMBNTO,  CAL.— City  Hall  re- 
modeling, brick  and  steel  construction, 
$25,000.  Architects,  Seadler  &  Hoen, 
Foruj.-n  Bldg.,  Sacramento.  -Owners, 
City  of  Sacramento.  Plans  are  nearly 
complete  for  remodeling  the  City  Hall 
building.  A  number  of  offices  will  be 
enlarged,  new  plastering,  painting  and 
plumbing  installed  and  the  interior  of 
the  'building  generally  improved.  Bids 
will  be  advertised  for  within  the  next 
week  or  ten  days.  Considerable  cab- 
inet   work   is  all    to  lie  done. 

Contracts  Awarded. 

SAN  FRANCISCO  —  City  Hall  steel 
work.  Cost  not  stated.  -Architects, 
Bakewcll  &  Brown,  ^'ol  Kearny  St.,  S. 
F.  Owners,  City  and  County  of  San 
Fiv-inciiico.  Contractors,  United  States 
Steel  Products  Co..  St.  Louis.  Contract 
price,   $47fi,283. 

HOSPITALS. 

SAN  FRANCISCO  —  Hospital  addi- 
tions, etc.,  reinforced  concrete  con- 
struction. Cost  not  stated.  Engineer. 
Constructing  Quartermaster.  Fort  Ma- 
son. Owners.  United  States  Govern- 
ment. The  following  contracts  for 
work  at  the  Letterman  General  Hospl- 


lal,  I're.sidio  of  .'^an  Kiancisco,  have 
■been  awarded  by  tlie  Constructing 
Quartermaster's  offlce  at  Port  Mason, 
Capt.    Walton,    officer    in    charge: 

Pisinfecting  and  Sterilizing  Build- 
ing— Neil  A.  McLean,  general  ■construc- 
tion, $16,400;  Burnham  Plumbing  Co., 
lilumbing.  $1.2S0;  Burnham  Plumbing 
Co..  steam  main,  $444.     Total,  $18,124. 

Addition  to  Detention  Ward — Neil  A. 
Mcl.,(:an,  genei'ul  construction,  $13,600; 
Hurnliam  Plumtoing  Co.,  pluml)ing.  $1,- 
1165 ;  Burnham  Plumbing  Co..  Jieating, 
$411;  W.  la.  Tittle,  electric  wiring,  $3&5; 
W.  L,  Tittle,  fixtures,  $159.  Total,  $16,- 
530. 

Hydrolherapeulic  Ward — Neil  A.  Mc- 
Lean, general  construction.  $13,000; 
Burnham  Plumbing  Co.,  plumbing  and 
apparatu?,  $5,969;  Burnham  Pluinbing 
Co.,  heating,  $553;  W.  L.  Tittle,  electric 
wiring,  $390;  W.  L.  Tittle,  fixtures, 
$10'5.      Total,    $20,177. 

Nurses'  Dormitory — Neil  A.  McLean, 
general  construction.  $15,700;  Burnham 
Plumbing  Co.,  plu.nbing.  $1,S00;  Burn- 
ham Plumbing  Co..  heating.  $S28;  W. 
L.  Tittle,  electric  work,  $518;  W.  L. 
Tittle,    fixtures,    $215.      Total,    $19,071. 

LOS  ANGELES,  CAL.— Hospital,  4 
v'^'tory  and  ibase,  reinforced  concrete. 
Cost  not  stated.  Architects,  Garrett  & 
Farrell,  Currier  Bld^..  L.  A.  Owners, 
Methodist  Hospital  Association.  The 
building  will  be  erected  on  South  Hope 
street  near  Jefferson,  and  will  cover 
an  area  of  60x141  feet.  This  building 
will  be  known  as  the  administration 
building,  and  it  i?  planned  to  eventu- 
ally add  two  wings,  each  four  stories 
in  lieight  and  each'  15'5xl36  feet.  Con- 
struction will  be  fireproof  throughout 
with  interior  partitions  of  hollow  tile 
and  metal  lath  and  plaster.  Exterior 
walls  and  floors  will  be  of  reinforced 
concrete.  Exterior  will  be  faced  with 
cement  plaster.  Interior  will  be  fin- 
ished in  pine,  marble  and  tile.  There 
will  be  stea;:n  heat,  elevator  service, 
dumb  waiters  and  modern  hospital 
plumbing.      Plans  are   nearly   complete. 

Contracts  -i'O'arded. 

OXNARD.  VENTUR.A  CO..  CAL.— 
Hospital,  2  story  and  base,  brick  and 
steel.  $55,000.  Architect,  A.  C.  Martin, 
Higgins  Bldg.,  L.  A.  Owners,  Sisters 
of  Mercy.  Contractor,  Thomas  Carroll, 
Oxnard.  general  construction  only. 
Contract   price.   $42,000. 


HOTELS. 


SAN  F'RANCISCO — Hotel,  7  story  and 
base.  Class  C  construction.  Cost  not 
stated.  Architects,  Fabre  &  Bear.wald, 
Merchants'  National  Bank  Bldg.,  S.  F. 
Owner's  name  withheld.  Preliminary 
plans  for  a  f«ven-story  hotel  building, 
which  is  to  be  erected  in  the  Fifty 
Vara  District,  are  complete  and  work^ 
ing  drawings  are  being  prepared.  The 
building  will  contain  in  the  neighbor- 
hood of  170  rooms,  a  number  of  which 
will  have  coniiecting  baths.  Plans  pro- 
vide for  stea  n  heat,  elevator  service 
and  a  vacuum  cleaning  system.  Exte- 
rior will  probably  be  faced  with 
pressed  brick.  Plans'  are  now  being 
prepared. 

OAKLA'ND,  CAL. — Hotel  subfigures, 
5  stor.v  and  base,  brick  and  stecl.  Cost 
not  stated.  Architect,  none.  Owners, 
Inter-Cities  Home  Builders,  1764 
Bro:idway,  Oakland.  This  firm  are  now 
in  the  market  for  lunber,  brick  work, 
plumbing,  painting,  plastering,  electric 
work,  structural  iron  and  slieet  metal 
work  tor  a  five-story  hotel  building. 


UAKL..\ND,  CAL. — Hotel,  7  story  and 
base,  'brick  and  steel.  Cost  not  stated. 
Architect,  F.  D.  Voorhees,  Central  Bank 
Bldg.,  Oakland.  Owner.  H.  A.  Powell. 
This  building  will  be  erected  at  the 
northeast  corner  of  13th  and  Franklin 
streets,  and  will  be  arranged  for  stores 
on  the  first  floor  and  guest  rooms 
above.  Interior  will  be  finished  in  pine 
and  liardwood.  All  rooms  will  have 
connecting  baths.  Bath  rooms  will  be 
finished  in  cement  plaster  and  tile. 
There  will  be  steam  heat,  elevator 
service,  and  a  vacuum  cleaning  plant. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans:  for  the  steel 
work  are  complete  and  figures  are  be- 
ing taken.  Plans  will  be  out  for  figures 
on  the  'balance  of  the  work  within  a 
short   time. 

BURLING.A.ME,  SAN  MATEO  CO., 
CAL. — Hotel,  3  story  and  base,  frame. 
$10,000.  -Architect,  John  J.  Foley,  4G 
Kearny  St.,  S.  F.  Owner.  Peter  L. 
Liberopolius.  The  building  has  been 
designed  for  a  rooming  house  contain- 
ing 46  rooms  and  several  baths.  Inte- 
rior fininh  will  be  of  pine  and  redwood. 
Eath  roo'ns  will  be  finished  in  cement 
plaster.  Exterior  of  the  building  will 
be  covered  with  shiplap  and  rustic. 
Hot  water  will  be  supplied  to  all 
rooms.  Plans  are  complete  and  figures 
are  'being  taken. 

PL.ACERVILLE,  EL  DOR.ADO  CO., 
CAL. — Hotel,  2  story  addition,  brick 
and  steel.  Cost  not  stated.  -Architect, 
J.  B.  Ogborn,  Richmond.  Owner.  J.  A. 
Paffetto.  Ivy  House,  Plac«rville.  The 
two  additional  stories  will  be  arranged 
for  a  number  of  guest  rooms  and  baths. 
Interior  finish  will  be  of  pine  through- 
out. Tliere  will  be  a  central  heating 
system  and  hot  water  plant.  Exterior 
of  the  building  will  he  faced  witli 
pressed  brick.  Plans  are  now  being 
prepared. 

LOS  ANGEILBS.  CAL.— Hotel.  4  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architects,  Neher  &  Skilling, 
Garland  Bldg.,  L.  A.  Owner,  W.  H. 
Wagner.  The  'building  will  be  erected 
on  Hope  street  near  8th,  and  will  cover 
an  area  of  60x125  feet.  Plans  provide 
for  a  total  of  95  guest  rooms  and  GO 
baths.  Interior  will  be  flnisJied  in 
pine  and  white  enantel.  Bath  rooms 
will  have  <'ement  floors  and  tile  wain- 
scot. There  will  be  met<il  lath  and 
plaster  interior  partitionsi  and  metal 
window  frames  and  sash.  Steam  beat. 
elevator  service  and  vacuu,:n  cleaning 
will  be  installed.  Hot  and  cold  run- 
ning water  will  be  supplied  to  all 
rooms.  Exterior  of  the  building  will 
be  faced  with  artificial  stone.  MarM. 
and  tile  will  he  used  in  the  entran.  . 
Plans  are  complete  and  figures  will  • 
called   for   at   once. 

LOS  ANG'ELES,  CAL.— Hotel.  4  sI.m  \ 
and  base,  brick  and  steel.  Cost  not 
.stated.  Architect,  E.  C.  Thorne.  Realty 
Board  Bldg.,  L.  A.  Owner,  I.  L  Dc 
Hail.  This  building  has  been  men- 
tioned here  before  when  plans  were 
first  started.  The  building  will  cover 
an  area  of  60x100  feet  and  has  been 
ari-anged  for  five  stores  on  the  first 
floor  besides  the  entrance  to  the  hotel. 
Upper  floors  will  be  subdivided  into 
100  gue.M  rooms  and  a  number  ofhaths. 
Interior  finis'h  will  be  of  pine  and  hard- 
wood veneer.  There  will  be  steam 
beat,  elevator  service,  a  vacuum  defin- 
ing system  and  hot  water  supply.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now 
complete  and   figures'  are  being  taken. 
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roKTLANK,  ORE.— Hotel,  3  story 
and  base,  'brick  and  steel.  Cost  not 
stated.  Architect,  W.  B.  Bell,  Worces- 
ter Bldg.,  Portland.  Owners,  Fisher 
and  Thornsen.  The  building  will  be 
located  at  the  southwest  corner  of 
Ijandsdale  and  Wa.-Jhinston  streets,  and 
will  cover  an  area  of  100x100  feet. 
Plan.'?  are  to  be  prepared  tor  a  build- 
ing  with  several  stores  on  t'lie  first 
tloor  besides  the  entrance  to  the  hotel. 
I'pper  two  floors  will  be  arranged  for 
S'ingle  rooms,  a  number  of  wliicli  will 
have  connecting  baths.  There  will  be 
.■^iteam  hfat  and  hot  and  cold  water  in 
all  rooms.  Interior  llnish  will  be  of 
pine  throughout.  Patent  store  fronts 
are  to  'be  specified.  Kxterior  of  the 
building  will  'be  farced  with  pressed 
brick.  Plans  will  he  prepared  at  once. 
Coiitrat'ts  Awarded. 

PORTLAND,  ORE.— Hotel,  4  story 
and  base,  briclc.  $75,000.  Architects, 
Root  &  House,  Cominercial  Club  Bldg., 
Portland.  Owner,  A.  C.  Pike.  Contrac- 
tors, Investors  Building  and  Trust  Co., 
Yeon  Bldg.,  Portland.  Contract  price, 
$'75,000. 

LOS  ANGE'LBS,  'CAL.— Hotel,  2  istary 
and  base,  brick.  Cost  not  stated.  Ar- 
chitect, John  E.  Kunst.  Higgins  Bldg., 
L.  A.  Owner,  Henry  J.  Stevens.  Con- 
tractor, J,  N.  Connors.  41'5  East  5th  St., 
L.    A.      Contract   price   not   .^'tated. 


riuniilcle    and    liKures    are    being    taken. 

Several    large    freig^ht      sheds     will    be 

erected    on   adjoining   property    shortly. 

♦ 

RESIDENCES. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAX  FRANCISCO— Pile  foundation 
work.  Main  Entrance  Tower.  Cost  not 
J-tate  1.  Engineer.  Director  of  Works. 
Service  Bld'g.,  S.  F.  Owneri",  Panama- 
Pacific  International  Exposition  Co. 
Bids  for  tlie  pile  foundation  for  the 
Main  Entrance  Tower  were  opened  'by 
the  Buildings  and  Grounds  Committee 
on  Thursday,  June  19th.  The  lowest 
bid  was  submitted  by  Healy-Tibbitts 
Construction  Co.  at  24  3-10  cents  per 
lineal  foot.  They  will  probably  'be 
awarded    the   contract. 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT, 

POKTLAXli.  ORE.— Freiglit  depot,  S 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architects.  Engineer- 
ing Department.  Hill  System.  Owners, 
Hill  Syste.n.  J.  H.  Young.  President. 
Portland.  The  building  will  be  erected 
on  Morrison  and  Belmont  streets  and 
will  cover  a  large  area.  Construction 
will  ibe  fireproof  througihout.  with  re- 
inforced concrete  walls  and  floors.  The 
largest  freight  elevators  in  the  west 
will  be  installed  in  the  building  to- 
gether with  other  modern  methods  for 
handling  freight.  Extensive  trackage 
system  will  be  constructed  in  the  rear 
of  the  building.  Exterior  will  be 
faced  with  cement  plaster.  Plans  are 
now  being  prepared. 

EUGENE,  ORE. — Passenger  station. 
2  story  and  base,  brick  and  steel,  $50,- 
000.  Ardhitects,  Doyle  &  Patterson. 
Worcester  Bldg..  Portland.  Owners, 
Tortl'-ind.  Eugene  and  Eastern  R.  R. 
'  o.  The  building  will  cover  an  area 
'if  3Sx55  feet.  There  will  be  two  wait- 
ing rooms  on  the  first  floor  and  upiper 
floor  will  contain  the  ofllces  of  the 
company  in  Eugene.  Interior  finish 
v\ill  )e  of  pine  and  hardwood.  .Steam 
'■at  and  a  hot  water  system  will  be 
iistalled.  Exterior  of  the  building 
will  he  faced  with  pressed  'brick.  A 
lay    tile    roof    is    specified.      Plans    are 


S  A  .\-  F  R  A  NC 1  .S'OO  —  B  u  n  ga  1  o  w ,  1 14 
story  and  base,  frame,  $2,000.  Archi- 
li'ct,  (>.  E.  Evans,  23G7  Mission  St.,  .S. 
!•'.  Owner,  C.  Matson.  The  dwelling 
Ims  been  de.signed  for  a  live-room 
house  with  hath.  All  interior  finish 
will  he  of  pine.  Hardwood  floors  will 
he  used  in  the  principal  rooms'.  There 
will  be  a  large  open  fire  place  in  the 
living  room  with  brick  or  tile  imantel. 
Tile  will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  house  will  be 
covered'  with  rustic.  Plans  are  now 
complete   and    figures  are   being   taken. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $8,000.  Architect, 
Julia  Morgan,  Merchants'  Exchange 
lUdg.,  iS.  F.  Owner.  C.  H.  Redington. 
The  dwelling  will  he  erected  in  East 
Oakland,  and'  has  been  designed  for 
an  eight-room  houfe  with  baths  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  hardwood.  Hardwood 
floors  will  be  used  in  the  dining  room, 
living  room,  d'en  and  reception  hall. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  brick 
and  tile.  Bath  room-s  will  be  finished  in 
tile.  Tile  will  'be  used  in  the  kitchen. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered'  with  cement  plaster  on 
nietal  lath.  Plans  are  co'.nplete  and 
figures   are   now   being   taken. 

BERKELEY,  ALAMEDA  CO.,  CAL. — 
Ref.idence,  2  story  and'  base,  frame, 
$1,'500.  Archi'tect,  Frank  S.  Forster, 
1417  Arch  'St.,  Berkeley.  Owner,  Dr. 
C.  L.  Roadhouse.  This  dwelling,  which 
is  to  be  erected  in  North  Berkeley,  has 
been  designed  for  a  seven-room  iiouse 
with  all  modern  conveniences.  Interior 
will  be  finished  in  pine  and  oak.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
There  will  be  furnace  beat  and  open 
fire  place.  Mantel  will  be  of  brick. 
Tile  will  be  uned  in  the  bath  rooms 
and  kitchen.  An  automatic  water 
heater  will  "be  installed.  E.xterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  fl,gures  are  now  .being 
taken. 

BERKELEY,  ALAMEDA  CO.,  CAL. — 
Residence,  2  story  and  'base,  frame, 
$4,500.  Architect,  none.  Owner,  C.  B. 
Crane,  1600  La  Loma  Ave.,  Berkeley. 
Ttie  dwelling  will  contain  eight  roo;ns, 
t'ath  and  sleeping  porch,  and  is  to  be 
erected  on  the  northwest  corner  of 
Ced'ar  and  La  Loma  streets.  Interior 
finish  will  be  of  pine  with  some  oak. 
Hardwood  floors  will  be  used  in  the 
principal  rO'Omis.  There  will  be  fur- 
nace heat  and  open  fireplaces.  Man- 
tels will  be  of  brick.  Bath  room  will 
be  finished  in  cement  pkister.  Tile  will 
be  used  in  the  kitchen.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
La.I)or.  He  is  now  in  the  market  for 
all   materials. 

OAKLAND,  CAL. — Residence,  2  story 
and  'base,  frame.  Cost  not  stated.  Ar- 
chitects. Hutchison  Bros.,  470  13th  St., 
Oakland.  Owner,  B.  Axelouien.  The 
house  will  be  erected  in  4th  avenue 
terrace,   and   has   been   des'igned   for  an 


cisht-room  Iiouso  witli  bath  and  sleep- 
ing porch.  Interior  will  be  finished 
in  pine  tluougihout  with  hardwood 
floors  In  the  principal  roo.ns.  Plana 
provide  for  furnace  heat  and  open 
fire  places.  Mantels/  will  be  of  tile  or 
brick.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  now  being  taken 
for    the    work. 

OAKLAiND.  CAL. — Residence,  2  story 
and  base,  frame.  $9,000.  Architeict. 
Charles  W.  .McOall.  Central  Bank  Bldg., 
Daklantl.  Owner,  J.  Gregory.  This 
house  is  to  be  erected  on  Calmar  ave- 
nue and  hasi  been  designed  to  contain 
nine  rooms,  three  haths  and  a  sleeping 
P'orch.  Interior  will  be  handwomely 
finished  in  pine  and  liardwoods.  Hard- 
wood fioors  will  he  used  in  the  living 
room,  dining  room,  reception  hall  and 
(ben.  There  will  be  furnace  heat  and 
open  fire  places.  Mantel.s  will  be  of 
brick  and  tile.  Bath  rooms  will  be 
finished  in  tile.  Caen  stone  will  alsio 
be  used  for  one  mantel.  An  automatic 
water  heater  will  be  installed.  Tile 
will  be  u.'^ed  in  the  kitchen.  Exterior 
of  the  dwelling  will  be  covered  with 
cenent  pla.<!ter  on  metal  lath.  Plans 
are  complete  and  figures  are  now  be- 
ing taken  by  the  architect. 

OAKLAND,  CAL. — Residence,  2  story 
and  'base,  frame.  Cost  not  stated.  Ar- 
chitect, Ivan  C.  Satterlee,  470  13th  St., 
Oakland.  Owner,  Mary  Schwartz.  The 
dwelling  will  'be  erected  on  Ville  Vista 
avenue,  'and  has  been  designed  for  an 
eight-room  house  with  bath.  Interior 
finish  will  be  of  'pine  throughout. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  fur- 
nace heat  andj  open  Are  placesi  Man- 
tels will  be  of  brick.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  have  been  out  for  figures  once 
and  have  since  been  revised.  New  bids 
are   now  'being  taken. 

.SAN  FRANCISCO— Residence,  2  story 
and  hare,  frame,  $3,000.  Architect.  P. 
H.   Kelly,    55  Grattan.     Owner,   Maebelle 

E.  Kelly.  The  dwelling  will  be  erect- 
ed on  liSth  avenue  near  Judah,  and  has 
been  designed  for  a  seven-room  house 
with  'bath.  Interior  flnis'h  will  be  of 
pine  with  some  hardwood  floors.  There 
will  be  a  large  open  fire  place  in  the 
living  room  with  brick  niantel.  Tile 
will  be  used  in  the  hath  room  and 
kitchen.  E'xterior  of  the  house  will  be 
covered  with  rustic  and  s'hiplap.  Plans 
are  complete  and  the  work  will  be  done 
by  Day  Labor  under  the  direction  of 
the  arcliitect.  He  is  now  purchasing 
all    materials. 

SAN  FRANOISCO — Residence,  2  story 
and  base,  frame,  $3,000.  Architect, 
William  Koenig,   750  Parnassus  Ave..  S. 

F.  Owner,  M.  Hewitt,  Stockton.  The 
dwelling  will  be  erected  on  4th  avenue 
near  Parnassus  and  will  contain  six 
rooms  and  bath.  Interior  finisih  will  be 
of  pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  an  open  fire  place  in  the  living 
roo|n  with  tile  or  brick  mantel.  Tile 
will  also  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and'  the 
work  will  he  done  by  Day  LaJjor.  Mr. 
Koenig  is  now  purchasing  all  mate- 
rials. 
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SAN  FRANCISCO — Residence,  2  story 
and  base,  frame.  $2,500.  Arohitects, 
National  Arcliitectural  and  Engineer- 
ins  Co..  Po.xcroft  BIdg.,  S.  P.  Owners 
r;ame  wiHilield.  Tiie  dwelling  will  be 
preoted  on  -l.itli  avenue  between  I  and 
.1  streets,  and  lias  been  designed  to 
contain  .si,\  rooms'  and  batli.  All  inte- 
rior finish  will  he  of  pine.  Hardwood 
floors  will  ibe  used  in  the  principal 
rooms.  There  will  he  a  large  open 
t.if  place  in  the  living  room  with  tile 
or  brick  mantel.  Tile  will  be  used  in 
the  kitchen.  Bath  room  will  be  fin- 
i.^hed  with  cement  plaster.  Exterior 
of  the  dwelling  will  be  covered  with 
cement  plaster  on  metal  latli.  Plans 
are  now  being  prepared. 

SAN  FRANCISCO  —  Bungalow,  1% 
suwy  and  base,  frame,  $2,500.  Archi- 
tect, none.  Owner.  Ralph  J.  Button, 
1293  Noe  St.,  S.  F.  The  dwelling  has 
been  designed  for  a  six-room  house 
ond  will  be  erected  on  26th  street  near 
Noe.  Interior  finisih  will  be  of  pine 
and  redwood.  Hardwood  floors  will  be 
used  in  the  living  room  and  dining 
room.  There  will  be  an  open  fire  place 
A'itli  brick  mantel  in  the  living  room. 
Bath  room  will  be  fini^Qied  in  cement 
plaster.  Tile  wainscot  will  be  used 
in  the  kitchen.  Exterior  of  the  dwell- 
ing will  'be  covered  with  cement  plas- 
ter on  metal  lath  and  shingles.  Plans 
are  complete  and  the  work  will  be 
done   by   Day   Daibor. 

ALAMEDA,  ALAMEDA  CO.,  CAL. — 
Residence  2,  story  and  base,  frame, 
$3,000.  Architect,  William  Dufour,  2326 
Santa  Clara  Ave.,  Alainieda.  Owner, 
Mrs.  M.  L.  Murray.  The  dwelling  will 
be  erected  on  Versaillesi  avenue,  and 
has  been  designed  to  contain  six  rooms 
and  bath.  Interior  finish  will  be  of 
pine  wit^h  some  hardwood  veneer. 
Hardwood  floors  will  be  used  in  the 
dining  room,  living  room  and  reception 
hall.  There  will  be  furnace-  heat  and 
open  fire  place.  Mantel  will  be  of 
brick.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  latlu  Plans  ere  com- 
plete and  figures  are  'being  taken  by 
the    architect. 

ALAMEDA.  ALAMEDA  CO.,  OAL. — 
Bungalow,  1%  story  and  base,  frame, 
$2,S00.  Architects,  Newsom  &  Dixon,  812 
Broadway,  Oakland.  Owner,  J.  Lund- 
holm.  The  bungalow  has  been  de- 
signed for  a  seven-room  house  with 
bath.  Interior  will  be  finished  in  pine 
witli  .hardwood  floorsi  in  the  dining 
roon,  living  room  and  reception  hall. 
There  will  be  large  open  fire  place  in 
Hie  living  room  with  torick  mantel. 
Tile  will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  com'plete  and  work 
will   be  done  by   Day  Labor. 

OAKLA'ND,  CAL.  —  Bungalow,  1% 
.«lory  and  base,  frame.  $2,700.  Archi- 
tect. K.  C.  Morrison,  443  62nd  St.,  Oak- 
land. Owner,  Frank  Murdock.  The 
dwelling  .has  been  designed  for  a  six- 
room  house  with  bath.  Interior  will  be 
finished  in  pine  throughout.  Hardwood 
lloors  will  1)6  used  In  the  principal 
rooms.  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Tile  will 
be  used  in  the  bath  room  and  kitchen. 
Exterior  of  the  dwelling  %vill  be  cov- 
ered with  rustic  and  shingles.  Plans 
are  complete  and  the  work  will  be 
done   by    Day    Labor. 

OAKLAND,  CAL. — Residence,  2  story 
and   base,   frame.     Cost   not  stated.   Ar- 


chitects. Hutchinson  Bros.,  470  I3th 
St.,  Oakland.  Owner,  Mr.  Jorfitz.  The 
diwelling  will  be  erected  in  Fourth 
Avenue  Terrace,  and  has  'been  de- 
signed for  an  eight-room  house  witli 
lath  and  sleeping  porch.-  Interior  will 
be  finisihed'  in  pine  and  hardwood. 
Hardwood  floors  will  be  used  in  the 
principal  roo-.n?.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  An  au- 
tomatic water  heater  will  be  installed. 
Exterior  of  the  house  will  he  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  comiplete  and  figures  are  be- 
ing taken. 

NAPA,  NAPA  CO.,  CAL.— Bungalow, 
1  story  and  base,  frame,  $2,500.  Ar- 
chitect, L.  M.  Turton,  N-apa.  Owner, 
Leo  Klotz.  The  .house  has  been  de- 
figned  for  a  six-room  dwelling  with 
bath  and  sleeping  porch.  Interior  will 
be  finished  in  pine  with  some  hard- 
wood fioors.  There  will  be  a  large 
open  flre  place  in  the  main  living 
room.  Mantel  will  'be  of  brick.  Tile 
will  "be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  house  will 
be  covered  with  shingles.  Pl-ans  are 
complete   and    figures   are   being   taken. 

FRESNO.  FRESNO  CO.,  OAL.— Resi- 
dence. 2  story  and  base,  brick  and 
frame,  $12,000.  Architects,  St-arbuck  & 
Clark.  Fresno.  Owner,  Wylie  M.  Grif- 
fen.  The  dwelling  will  be  erected  on 
Mr.  Griffen's  country  place,  just  out 
of  Fresno,  and  has  been  designed  to 
contain  ten  roo.ns,  baths  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
hardwoods  with  hardwood  floors  in  the 
principal  rooms.  There  will  ibe  fur- 
nace -heat  -and  open  fire  places.  Man- 
tels will  he  of  brick  and  tile.  Bath 
rooms  will  be  finished  in  tile.  An  au- 
tomatic water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  faced 
with  cement  plaster.  Plans  are  now 
'being    prepared, 

FRESNO,  FRESNO  CO..  OAU — Resi- 
dences, 28,  H4  and  2  story  and  base, 
frame,  $2,000  to  -$4,500.  Architect,  none. 
Owners,  Fresno  Home  Builders'  Asso- 
ciation. These  dwellings  will  be  erect- 
ed on  the  property  bounded  by  Jense 
and  San  Pablo  avenues,  La  Sierra  and 
Bremer  streets.  The  dwellings  will 
contain  from  six  to  eight  rooms  and 
bath.  Interior  finish  will  be  of  pine 
and  h-ardwood  with  hardwood  floors  in 
the  principal  rooms.  The  better  class 
hou.ses  will  have  furnace  heat.  Open 
flre  places  will  be  used  in  all  of  the 
houses.  Mantels  will  be  of  brick  and 
tile.  Some  automatic  water  he-aters 
will  be  used.  Exteriors  will  ibe  cov- 
ered with  rustic.  shingles.  cement 
plaster  on  metal  lath  and  ilirick  veneer. 
Plans  are  now  being  prepared  and 
when  complete  construction  will  be 
carried    on    by   Day   Labor. 

FRESNO,  FRESNO  CO.,  CAL.— Resi- 
dence. 2  story  and  base,  frame  $5,500. 
Architects,  Swartsi,  Hotchkin  &  Swartz, 
Fresno.  Owner.  J.  Forkner.  The 
dwelling  will  be  erected  near  the 
Country  Club,  and  has  ibeen  designed 
for  an  eight-room  house  with  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  oak  witli  hardwood  floors 
in  the  living  room,  dining  room,  and 
reception  hall.  There  will  be  furnace 
heat  and  open  flre  places.  Mantels 
wJU  l.e  of  brick  aiul  tile.  An  auto- 
matic water  heater  will  be  installed. 
Tile  win  be  used  in  the  'iKitli  room  and 
kitchen.  Exterior  of  tiie  house  will  be 
covered   with   cement   plaster  on   metal 


lath.      Plans    are    being   prepared. 

FRESNO,  FRESNO  CO.,  CAL.— Resi- 
dence, 2  story  and  base,  frame,  $3,000. 
Architects,  Swartz,  Hotchkin  &  Swartz. 
Fresno.  Owner,  C.  H.  Fowler.  This 
dwelling'  has  been  designed  for  a 
seven-roo.ii  house  with  jbath  and  sleep- 
ing porch.  Interior  will  be  finished  in 
pine  and  oak  with  hardwood  floors  in 
the  principal  rooms.  There  will  be  a 
large  open  lire  place  in  the  living 
room  with  brick  mantel.  Bath  room 
will  be  finished  in  cement  plaster.  Tile 
will  be  used  in  the  kitchen.  Exterior 
of  the  dwelling  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are   being   prepared. 

FRESNO,  FRESNO  CO.,  CAL.— Resi- 
dence. 2  story  and  base,  frame,  $7,000. 
Architects,  Swartz,  Hotchkin  &  Swartz, 
Fresno.  Owner,  F.  H  Connelly.  The 
dwelling  will  be  erected  on  Hayward 
avenue  and  has  been  designed  for  an 
eight-roona  house  with  'baths  and 
sleeping  porch.  All  interior  finish  will 
te  of  pine  or  white  enamel.  Hard- 
wood floors  will  be  ured  in  the  prin- 
cipal rooms.  Plans  provide  for  fur- 
nace heat  and  o.pen  fire  places.  M-an- 
tels  will  'be  of  brick.  There  will  be  an 
automatic  water  heater  and  probably  a 
v-acuU'.ii  cleaning  system.  Tile  will  be 
used  in  the  bath  rooms  and  kitchen. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  flgures  are  be- 
ing  taken. 

Contracts  Awarded. 

PA.SADENA,  LOS  ANGELES  CO.. 
C.\L. — Residence.  2  story  and  base, 
fra.me,  $22,570.  Architects,  Parkinson 
&  Bergstrom,  Security  Bank  Bldg.,  L. 
A.  Owner,  H.  O.  Ayer.  Contractor,  E. 
D.  Taylor.  539  South  Pasadena  Ave., 
Pasadena      Contract    price.     $22,570. 


SCHOOLS. 

BREWSTER.  WASH.  —  School,  2 
story  and  has*,  reinforced  concrete. 
Cost  not  stated.  Architects,  Keith  & 
Whitehouse.  Spokane.  Owner.s.  Brews- 
ter .Scholl  District.  Plans  for  a  build- 
ing containing  eight  class  rooms,  aud- 
itorium and  princiipal's  office  have  been 
completed  and  approved  by  the  School 
Trusitees.  Bids  for  the  construction 
are  now  being  taken  and  will  be 
opened  on  July  2nd..  Interior  will  he 
finished  in  pine  with  maple  floors. 
Plans  provide  for  a  central  heating 
system,  program  clocks  and  vacuum 
cleaning.  Exterior  of  tlie  'building 
will  be  f.aced  with  'dement  plalster, 
Plans  can  he  secured  from  the  archi- 
tects or  from  M.  P.  Milbury,  Clerk  of 
the   Board    of   School    Trustees. 

S.VN  FRANCISCO — School,  2  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architects.  City  Dep-artment  of 
Architecture,  Temporary  City  Hall 
Bldg..  S.  P.  Owners.  City  and  County 
of  San  Francisco.  Bids  for  the  con- 
struction of  the  Glenn  Park  School 
were  opened  by  the  Board  of  Public 
Worksi  and  y'how  Oarnalian  &  Mulford 
low  at  $,S2.424.  A  comiilete  list  of  the 
bidders  will  be  found  in  this  Issue 
under   tlie   heading  of  San   Francisco. 

SAN  FRANCISCO — School.  2  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architects,  City  Department  of 
Architecture,  Temporay  City  Hall 
Bldg.,  S.  F.  Owners,  City  and  County 
of  San  Francisco.  Bids  ojiencd  at  the 
last  meeting  of  the  Hoard  of  Public 
Works  for  the  construction  of  tlie  Co- 
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lumliiis  School  show  Cai-nahan  &  Mul- 
tiinl  low  on  ihotli  propositions  as  fol- 
lows: (a)  $72,:).il  and  (b)  $64,883.  A 
complete  list  ot  the.'^e  flgures  will  he 
foiina  untler  the  heading  ot  San  Fran- 
cisco   in    tliis   issue. 

ONTARIO,  SAN  BEUNAUDINO  CO., 
CAL. — Scliool,  2  story  and  'base,  brick 
and  reinforced  concrete,  $40,000.  Ar- 
c'liitect,  Norman  F.  Marsh,  Broadwa.v 
Central  Bldg..  U  A.  Owners  Ontario 
City  School  District.  This  building- 
has  leen  mentioned  liere  before  when 
the  arcliitect  was  first  commissioned 
to  prepare  the  plans.  Working  draw- 
ings are  complete  and  bids  are  now 
being:  taken.  The  plans  provide  for 
ten  class  rooms,  auditorium,  manual 
training  and  domestic  rcience  depart- 
ments. Exterior  walls,  floors  and  roof 
will  te  of  concrete  and  brick.  Metal 
lath  and  plaster  interior  partitions 
will  be  used.  Finish  will  be  of  pine 
with  maple  floors.  There  will  be  a 
central  heating  system,  program 
clocks  and  a  vacuum  cleaning  system. 
Exterior  of  flie  building  will  be  faced 
Willi   pressed  brick. 

DAKEiRSPIELD,  KE'RN  CO.,  CAL.— 
School.  2  story  and  base,  brick  and 
concrete.  Cost  not  .stated.  Architect, 
O.  L.  Clark,  Brower  Bldg..  Bakersfield. 
Owners,  City  of  Bakersfield.  Plans  for 
the  building  which  is  to  be  erected  at 
the  corner  of  Niles  and  Williams 
streets  have  been  completed  and  are 
now  out  for  figures.  The  building  will 
contain  eight  standard  size  class  rooms 
and  an  auditoriu  n.  Interior  will  be 
finislied  in  pine  with  maple  floors.  A 
central  heating  system  will  be  in- 
stalled. Exterior  ot  the  building  will 
le  faced  with  pressed  brick.  Plans  can 
!  e  secured  from  eith.er  the  architect  or 
from  the  Clerk  of  the  Board  of  Educa- 
tion, A.  Celsus  Brower.  Bids  will  be 
opened   on   July   1st. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Campanile,  steel  and  granite.  Cost  not 
.■■tated.  Architect,  John  Galen  Howard, 
n02  Mission  St.,  S.  F.  Owners,  Regents 
of  the  University  of  California.  Bids 
for  the  construction  of  tlie  various 
i;arts  of  the  work  in  connection  with 
the  construction  of  the  Sather  Cam- 
panile, n-hich  is  to  be  erected  on  the 
university  campus  at  Berkeley,  were 
opened  by  the  Board  of  Regents  on 
Thursday  morning.  June  19tli.  The  cam- 
panile was  designed  by  Arcliitect  John 
Galen  Howard.  Bids  for  the  work 
were  rece^ived  asi  follows':  For  the 
elevator  work,  excavating  and  con- 
crete work,  granite  w^ork,  marble 
work,  ornamental  metal  and  for  the 
structural  steel.  The  California  Con- 
stiniction  Co.  were  low  on  the  struc- 
tural s-teel,  California  Art  Metal  and 
Wire  Co.  were  low  on  the  ornaniental 
metal  work,  Lewis  A.  Hicks  Co.  were 
low  on  the  excavating  and  concrete 
work  and  the  Otis  Elevator  Co.  low 
on  the  elevator  work.  The  marble  and 
granite  work  attracted  a  large  nuni- 
Icr  of  bidders  who  submitted  alter- 
natives, and  the  lowest  bidder  cannot 
I'.e  determined  at  this  time.  A  com- 
plete lisa  of  the  ihids  opened  by  the 
ogents  of  the  University  appears  under 
tl:e  heading  of  Oakland  and  Alameda 
r'ounty   In   this  issue. 

Contracts  Awarded. 

KENTON.  ORE. — .School.  2  story  and 
ba!«.  reinforced  concrete,  JTri.OOO.  .\r- 
chitect.  none.  Owners.  Town  ot  Ken- 
ton. Contractor.  John  Alnieter,  Port- 
land.     Contract    price.    $7.5,000. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


Contracts  Awarded. 

.SA.N  MATEO  PARK.  SAN  MATEO 
CO..  CAL. — Street  paving,  asphalt, 
$101,775.  Engineer,  City  Engineer, 
San  Mateo.  Owners,  City  of  San  Mateo. 
Contractors-,  Raisch  Improvement  Co., 
S.    F.      Contract    price,    $10I,77'o.95. 


STORE. 

SAN  FRANCISCO- Stores  and  lofts, 
2  story  and  base,  brick  and  steel,  $16,- 
Oim.  Architect,  Fred  B.  Wood,  2211 
.Steincr  St.,  S:  F.  Owner,  H.  E.  Holmes. 
Tl:e  building  %vill  be  erected  on  the 
north  side  of  Folsom  street  west  of 
Third'  street,  having  a  frontage  on 
Folsom  street  ot  75  feet  and  a  depth  ot 
155  feet  The  front  portion  of  the 
building  will  be  finished  in  pine  and 
hardwoods,  fitted  up  for  office.  Rear 
portion  will  be  used  for  shop  purposes. 
Upper  floors  will  be  arranged  for  light 
lofts.  There  will  be  elevator  service. 
Metal  window  sash  and  frames  are 
specified.  Exterior  of  the  building 
will  be  fa'ced  with  pressed  ibrick. 
Plans  are  complete  and  the  work  will 
be  done  iby  Day  Labor. 

SAN  FRANCISCO— Stores  and  lofts, 
2  story  and  base,  steel  and  brick.  Cost 
not  stated.  Architects,  Cunningham  & 
Politeo,  First  National  Bank  Bldg.,  S. 
F.  Owner,  Isaac  Kohn.  Tlie  building 
will  be  erected  at  the  southeast  cor- 
ner of  Battery  and  Halleck  streets, 
and  will  cover  a  ground  area  of  34x 
771/4  feet.  There  will  be  a  complete 
steel  frai-iie  and  pile  foundation.  In- 
terior finish  win  be  of  pine  throtigh- 
out  Plans  provide  for  elevator  serv- 
ice. Metal  window  E>a.sh  and  frames 
will  te  used.  Sidewalk  elevators  are 
specified.  Bids'  are  now  being  taken 
for  the  steel  work.  A  contract  for  the 
piling  has  been  awarded  to  McGowan 
&  Butler  and  the  (balance  of  the  work 
will  l?e  put  nut  for  figures  at  once. 

SAN  JTRANCISCO — ^Stores,  1  story 
and  base,  brick  or  reinforced  concrete. 
Cost  not  stated.  Architect.  G.  A.  Ap- 
pleg,arth.  Call  Bldg..  S.  F.  Owners, 
liodwell  Produce  Co.,  210  Washington 
St..  .S.  F.  The  building  will  be  erected 
on  the  site  ot  the  company's  present 
store  and  will  cover  an  area  ot  approx- 
imately 47x18-5  feet.  The  entire  build- 
ing will  be  used  by  the  owners.  Front 
portion  of  tlie  structure  will  be  fitted 
up  for  office  purposes  and  the  rear  for 
wliolesalc  purposes.  Interior  will  be 
finished  in  pine  with  so.iie  tile  and 
n.arble.  A  cement  floor  will  'be  used. 
There  will  ibe  sidewalk  elevators, 
doors  and  lights.  A  pile  foundation 
will  probably  be  necessar.v.  Exterior 
of  the  liuilding  will  be  faced  with  ce- 
ment plaster.  Plans  are  being  pre- 
pared. 

OAKLAND,  CAL. — Stores  and  offices, 
in  story  and  base.  Class  A  construc- 
tion. Cost  not  stated.  Arcliitect,  Ed- 
ward B.  Seely,  255  California  St.,  S.  P. 
Owner,  Frank  W.  Bilger.  The  building 
will  be  erected  -on  the  north  side  ot 
IGth  street  50  feet  east  of  San  Pablo 
avenue.  Details  of  tlie  construction 
lave  not  been  fully  settled  upon  and 
cannot  be  given  at  this  time.  There 
will  be  a  conplete  steel  frame.  Ex- 
terior will  proibably  be  faced  with 
pressed  brick  and  terra  cotta.  Fur- 
t'lier  mention  ot  the  work  will  be  made 
as   the   plans   progress. 


SACRAAfENTO,  CAL.— Store  altera- 
tions, 3  story  and  base,  brick,  $6,000. 
Aichiteets,  Sealder  &  Hoen,  Forum 
Bldg.,  Sacramento.  Owners,  Wein- 
stock-Lubin  Co.  Tliis  work  will  in- 
clude new  Interior  fixtures  and  finish, 
new  plumbing,  plastering  and  some 
painting.  -Plans  for  tlie  work  are  com- 
plete and   figures  are  now  being  taken. 

SEATTLE,  WASH— Stores  and  ware- 
house, 9  story  and  base,  reinforced 
concrete,  $100,000.  Architect,  G.  C. 
Niramons,  Chicago.  Owners,  Sears- 
Roebuck  Co.  Plans  provide  for  a  main 
building  nine  stories  in  height  cover- 
ing a  ground  area  of  120x120  feet  with 
an  L,  also  nine  stories,  and  covering 
an  area  of  250x266  feet.  Construction 
will  be  fireproof  throughout.  There 
will  be  steam  heat,  elevator  service, 
metal  w-indow  sash  and  frames,  fire- 
proof doors  and  parcels  chutes.  Ex- 
terior will  be  faced  with  ceTient  plas- 
ter. Plans  will  be  ready  for  figures 
about  July  15th.  The  Chicago,  Mil- 
waukee and  Puget  Sound  Railroad  will 
finance    the    building. 

SEATTLE,  WASH. — Store.  1  story 
and  base,  reinforced  concrete  and  steel, 
$32,000.  Architect,  C.  A.  Meussdorffei-, 
American  Bank  Bldg.,  Seattle.  Own- 
ers, Blum  &  Alter.  Plans  for  a  one- 
story  and  basement  building,  covering 
a  large  area  are  complete  and  figures 
will  be  taken  at  once.  Tlie  btiilding 
will  contain  a  number  ot  retail  stores. 
Interior  will  be  finished  in  pine  with 
some  hardwood  trim.  There  will  be 
plate  glass  display  w-indows  in  patent 
store  fronts.  Exterior  of  the  building 
will   be   faced   with   cement  plaster. 

SANTA  BAJIBARA.  SANTA  BAR- 
E.ARA  CO..  CAL. — Stores  and  offices,  4 
story  and  base.  Class  A  construction. 
Cost  not  stated.  Engineers.  Mayberry 
&  Parker.  Pacific  Electric  Bldg.,  L.  A. 
Owner,  Mr.  Hawle.v.  This  building  has 
been  mentioned  liere  before.  Plans 
have  teen  revised,  providing  for  a 
four-story  instead  of  a  three-story 
building.  Tiiere  will  be  stores  on  the 
first  floor  and  a  large  number  of  mod- 
ern offices  on  the  upper  floors.  Exte- 
rior will  be  faced  with  pressed  bricTc 
and  terr-a  cotta.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor. 

Contracts  Awarded. 

SAN  FRANCISCO — .Stores  and  of- 
fices, o  story  and  base,  reinforced  con- 
crete, $60,000.  Architect,  none.  Own- 
ers. Italian  Realty  Co.  Contractors, 
MacDonal'd  &  Kahn,  Rialto  Bldg..  S.  F. 
Contract    price,    $6". 000. 

THEATRES. 


RICILMONP.  CONTRA  CdSTA  CO.. 
CAL. — Theatre,  2  story  and  base,  rein- 
forced concrete,  $40,000.  Architect,  A. 
W.  Cornelius,  Merchants'  National 
Bank  Bldg.,  S.  F.  Owners,  Turner  & 
Dahnken  Circuit.  The  building  will  be 
erected  on  Macdonald  avenue  between 
8th  and  9th  streets,  ani  will  cover  an 
area  ot  75x146  feet.  Tiiere  will  be  two 
small  stores:  besides  the  theatre.  Main 
auditorium  will  have  a  seating  capac- 
ity of  1.400  people.  Interior  will  ibe 
finished  in  pine  and  ornamental  plas- 
ter. Construction  will  lie  practically 
fireproof.  Exterior  will  be  faced  with 
cement  plaster.  There  will  be  a  cen- 
tral heating  system  and  a  modern  sys- 
tem of  ventilation.  Plans  are  nearly 
complete. 

SIACRAMEiNTO.  CAL.— Theatre,  3 
story     and     base,     reinforced     concrete, 
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JSO.flOO.  Architect,  A.  W.  Cornelius. 
Alerchants'  National  Banlc  Bldg.,  S.  F. 
Owners.  Turner  &  IXilinlten  Circuit. 
Tlie  liuilding  will  be  erected  on  K 
street  l)etween  lltli  and  12t1i  streets, 
:uid  covers  a  con.slderabIc  ground  area. 
Tliere  will  be  two  stores  on  tlie  first 
lloor  besides  Itie  tlieatre.  Main  audi- 
torium will  Iiave  a  seating:  capacity 
of  2.000  people.  Interior  will  be  fin- 
ished in  pine  witli  ornamental  plaster. 
Plans  iprovide  for  a  central  lieating 
system  and  modern  ventilation.  The 
tliird  floor  of  the  building  will  prob- 
alily  he  arranged  for  ofllces.  Construc- 
tion will  be  fireproof.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  now  being  pre- 
pared. 

STOCKTON.  a.\N  JOAQUIN  CO.. 
CAL. — Theatre,  1  story  and  bafe,  brick 
and  frame,  $10,000.  Architects,  Stone 
&  Wright,  San  Joaquin  Bldg.,  Stock- 
ton. Owner,  L.  A.  Irvine.  The  build- 
ing will  be  erected  at  the  corner  of 
Sutter  and  Channel  streets  and  has 
been  designed  for  a  moving  picture 
house.  Floor  will  be  of  cement.  In- 
terior finish  will  be  of  pine  and  orna- 
mental plaster.  So:ne  art  glass  will  be 
used.  The  exterior  of  the  l^uilding 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  are  be- 
ing  taken   by   the   ai-cliitects. 

VANCOUVER.  B.  C.  —  Tlieatre.  3 
story  and  base,  reinforced  concrete, 
$150,00i0.  Architect,  J.  J.  Donnellan, 
319  Pender  St.,  West  Vancouver.  Own- 
er's name  withheld.  The  building  will 
be  erected  at  the  corner  of  Main  and 
Keefer  streets,  and  is  to  ibe  Class  A 
in  every  respect.  Tlie  main  audito- 
rium will  h-ave  -a  seating  capacity  of 
2,500  people.  There  will  be  three  bal- 
conies. Interior  will  ibe  finislied  in 
ipine,  hardwoods  and  ornamental  plas- 
ter. Plans  provide  for  a  steam  heat- 
ing system  and  modern  ventilation. 
There  will  be  reinforced  concrete 
floors,  metal  window  sash  and  frames 
and  metal  stairways.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  for  the  work  are  now 
being   prepared. 

Contracts  Awarded. 

SEIATTLE,  WASH.— Theatre,  2  story 
and  base,  ibrick  and  steel,  $150,000.  Ar- 
chitect. E.  W.  Houghton,  Collins  Bldg., 
Seattle.  Owners,  King  Amusement  Co. 
Contractors,  Grant  Smith  Co..  Henry 
Bldg.,  Seattle.  Contract  price,  $150,- 
000. 
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SEALED  PROPOSALS. 


POl'OSAI.S    FOll    HOSPITAL. 

BRICK  HOSPITAL— Department  of 
the  Interior,  Office  of  Indian  Affairs, 
Washington.  D.  C. — Sealed  proposals, 
plainly  marked  on  the  outside  of  the 
sealed  envelope  "Proposals  for  Brick 
Hospital,  Fort  Peck  Indian  School, 
Montana,"  and  addressed  to  the  com- 
missioner of  Indian  Affairs,  Washing- 
ton, D.  C,  will  be  received  at  the  In- 
dian Office  until  2  o'clock  p.  ni.  July  8, 
ints.  for  furnisliing  materials  and 
liabor  for  the  construction  of  a  ibrick 
hospital  at  the  Fort  Peck  Indian  School, 
Montana,  in  strict  accordance  with  the 
plans,  specifications  and  instructions 
to  bidders,  which  may  be  examined  at 
tills  office,  the  offices  of  the  supervisor 
of  construction,  Denver,  Colo.,  and  at 
the  school.  For  further  information 
apply  to  the  superintendent  of  tlie  Fort 
Peck  Indian  School,  Poplar,  Mont.  C. 
F.  HAUKE,  acting  commissioner. 


PROPOS.VLS   FOR  Q.  M.   SUPPLIES. 

QUARTERMASTER  SUPPLIES— De- 
pot Quartermaster's  Office.  1086  North 
Point  street,  San  Francisco,  Cal. — 
Sealed  proposals,  in  triplicate,  will  be 
received  here  until  lo  n.  m.  June  30, 
1913,  for  furnishing  veterinary  and 
miscellaneous         supplies,  including 

paints,  oils,  hardware,  lumber,  tinware, 
harness,  cordage,  iron,  etc.,  required  at 
this  depot  during  fiscal  year  ending 
June  30,  1914.  Information  on  appli- 
cation. JOHN  T.  KNIGHT,  Depot 
Quartermaster. 


PROPOSALS    FOR    CANAL     SUPPLIES. 

CANAL,  CIRCULAR  7S1 — Proposals 
for  Electric  Lamps,  Motor  Boats,  Switch 
Stands,  Tin  Plates,  Track  Bolts,  Track 
Spikes,  Galvanized  Roofing.  Horse- 
shoes, Washers,  Stovepipe,  Iron  and 
Steel  Pipe  Fittings,  Lead  Pipe,  Bibbsv 
Cleanouts,  Valves,  Cliisels,  Cable  Clips, 
Cotters.  Wrenches.  Twist  Drills,  Ham- 
mers. Tacks,  Files,  Tallow  Pots,  Hand 
Oilers,  Padlocks,  Galvanized  Buckets, 
Water  Coolers,  Coal  Baskets.  Brooms, 
Scrub  Brushes,  Paint  Brushes,  Steel 
Tapes,  Hose,  Packing,  Gaskets,  Canvas, 
TarpaiUlins,  Railway  Flags,  Emery 
Cloth,  Mop  Heads,  Oakum,  Twine,  Lime, 
Calcium  Carbide,  Sulphate  of  Copper, 
Muriatic  Acid,  Drop  Black  Paint,  Sien- 
na, Spar  Varnish,  Aluminum  Paint  and 
Mahogany  Lumber. — Sealed  proposals 
will  be  received  at  the  office  of  the 
general  purchasing  officer.  Isthmian 
Canal  Commission.  Washington,  D.  C, 
until  10:30  a.  in.  July  »,  1013,  at  wliich 
time  they  will  be  opened  in  public,  for 
furnisliing  the  above  mentioned  arti- 
cles. Blanks  and  general  information 
relating  to  this  circular  (No.  71S)  may 
be  obtained  from  this  office  or  the  of- 
ce  of  tlie  assisitant  purchasing  agent, 
10S6  North  Point  street,  San  Francisco, 
Cal.;  also  from  the  U.  S.  engineer  of- 
fices in  tlie  following  cities:  Seattle, 
Wash.;  Los  Angeles.  Cal.  F.  C.  BOGGS, 
ma,jor,  corps  of  engineers,  U.  S.  army, 
general   purchasing   officer. 


PROPOSALS    FOR    .SEWER   "WORK. 

OFFICE  OF  THE  BO.\RD  OF  PUB- 
lic  Workfi  of  the  City  and  County  of 
San   Francisco. 

Sealed  proposal's  will  be  received  at 
this  office  between  tlie  hour.^i  of  2 
o'clock  |>.  Ill,  and  3  o'clock  p.  in.  on 
AVclIucBllaj-,  «lie  2.">tli  day  of  Jiiuc,  1!H;{, 
for    doing    tlie    following    work,    to    wit; 

The  construction  of  sewers  and  ap- 
purtenances for  Courtland  avenue  out- 
let. 

Progressive    payments   will    be    made. 

Said  work  must  be  done  in  accord- 
ance with  the  plans  and  specifications 
therefor  on  file  in  the  office  of  the 
Board  of  Public  Works,  to  which  ref- 
erence is  hereby  made,  and  must  be 
commenced  within  fifteen  (15)  calendar 
days  and  completed  within  ninety  (90) 
calendar  days  from  tlie  date  of  the 
contract  to  be  made  and  entered  into 
therefor. 

The  amount  of  bond  for  faithful  per- 
formance has  been  fixed  .at  $2,000.00. 

Tlie  Board  of  Public  Works  reserves 
the  riglit  to  reject  any  and  all  bids. 

By  order  of  the  Board  of  Public 
Works.  F.   J.    CHURCmivL, 

Secretary. 


PROPOSALS     FOR    PIPE     L.WING. 

OFFICE  OF  THE  BOARD  OF  PUB- 
iic  Works'  of  the  City  and  County  of 
San   Francisco. 

Sealed  proposals  will  be  received  at 
this     office     between     the  hours     of    .2 


o'clock    II.    m.    and    3    o'clock    p.    ni.    on 
■Wednesday,  the  25tli  day  of  June,  1013, 

for    doing    the    following    street    work, 
to  wit; 

Hauling  and  laying  cast  iron  sewage 
discharge  pipes  in  Commercial  street 
between  the  Embarcadero  and  Sansome 
street,  and  in  FuHon  street  between 
Forty-eighth  and  Twenty-sixth  ave- 
nues. 

Progressive    payments   will    be    made. 

Said  work  must  be  done  in  accord- 
ance with  the  plans  and  specifications 
therefor  on  file  in  the  office  of  the 
Board  of  Public  Works,  to  which  ref- 
erence is  hereby  made,  and  must  be 
commenced  within  fifteen  (15)  calendar 
days  and  completed  within  ninety  (90) 
calendar  days  from  the  date  of  the 
contract  to  be  made  and  entered  into 
therefor. 

The  amount  of  bond  for  faithful  per- 
formance   lias   been    fixed   at    $10,000.00. 

The  Board  of  Public  Works  reserves 
the  right  to  reject  any  and  all  bids. 

By  order  of  the  Board  of  Public 
Works.  F.   J.   CHURCHILL, 

Secretary. 


IN'OTICE  TO  CONTR.\CTOR. 


TREASURY  DEPART.UENT,  Office  of 
the  Super\Tsing  Architect,  Washington, 
D.  C,  June  9,  1913. — Sealed  proposals 
will  be  received  at  tliis  office  until  3 
o'clock  P.  M.  on  July  21,  1013,  and  then 
opened,  for  new  heating  boilers,  etc.,  at 
the  United  States  postofflce.  Port  Town- 
send,  Wash.,  in  accordance  with  the 
specification,  copies  of  which  may  be 
obtained  at  this  office,  at  the  discretion 
of  the  .Supervising  Architect.  O.  WE.N- 
DEROTH.    Supervising   Architect.         (») 


OFFICE  OF  THE  PLAYGROUND 
ConiTiission,  Room  63S  City  Hall,  City 
and    County   of   San   Francisco. 

Sealed  proposals  will  be  received  <it 
tills  office  between  the  hours  of  three 
and  four  o'clock  ii.  in.  on  Thursday, 
June  2(!tii,  1013  for  doing  the  foliowin.s; 
work,  including  te  furnishing  of  all 
necessary  labor  and  material  tlierefor, 
lo   wit; 

For  furnisliing  and  erecting  a  Tank. 
Tower  and  Pump  House  on  the  prop- 
erty of  the  Southside  Playground,  lo- 
cated on  the  block  bounded  by  Seventh. 
Harrison,    Bryant    and    Harriett   streets. 

Said  work  must  he  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Playground  Commis- 
sion, to  wliich  reference  is  rereby 
made,  and  must  be  commenced  within 
five  calendar  days  from  liie  receipt  of 
written  notice  from  the  Playground 
Coiimission  and  completed  within 
fortv-five    davs    thereafter. 

The  amount  of  bond  for  the  faithful 
performance  of  the  contract  has  been 
fixed  at  fifty  per  cent  of  tlie  total 
amount    of    the    contract    price. 

The  Playground  Commission  reserves 
the  right  to  reject  any  and  all  bids. 

By  order  of  tlie  Playground  Commis- 
sion of  the  City  and  County  of  San 
Francisco 

.lOSEPH    R.    HICKEY.    Seretary. 


PROPOSALS     FOR     SEWER. 

OPFICR  OF  THE  BOARD  OP  PUB- 
lic  Works  of  the  City  and  County  of 
.^an    Francisco. 

Sealed  proposals  will  lie  received  at 
this  office  between  the  hours  of  2 
o'clock  II.  III.  and  3  o'clock  |l.  in.,  on 
\%'ednc>Mlny,  the  2nd  day  of  July,  1013, 
for    doing   tlie    following    work,    to    wit: 

The  construction  of  sewers  and 
.ippurtenances  in  Kentucky  street  and 
Railroad  avenue  between  Fairfax  ave- 
nue  and   Islais   Creek. 

Progressive    payments    will    be    made. 

Said  work  mu.st  he  done  in  accord- 
ance will)  the  plans  and  specifications 
therefor  on  file  in  the  office  of  the 
Board  of  Public  Works,  to  which  ref- 
erence is  hereby  made,  and  iiust  be 
commenced  within  fifteen  (IR)  calen- 
dar days  and  completed  within  one 
luindred    and    twenty      (120)      calendar 
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days  from  the  date  of  the  rd 
he    made   and    enteroil    iiit<i    the 

The  amount  of  .liond  for  fail 
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forms. 

The    Hoard    ot   Piihlie    Works   reserves 
tlie   rig-.lit   to   reject   any  and   all  iljlds. 

Ry     order    of    the     Board     of     Public 
Works.  P.    J.    CiruUOIIII.U 

Peiretary. 
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SAN  FRANCISCO. 


APAUT.MENT  HOUSE— 5  stoi  y  and 
base,  reinforced  concrete,  $35,000.  San 
Francinco.  Architect.  J.  C.  Hladik, 
Monadnock  BIdg.,  S.  P.  Owner,  Jacob 
Vits.  825  Monadnock  Bldg..  S.  P.  The 
huilding:  will  'be  erected  on  Leayen- 
worth  street  south  of  Eddy  and  will 
have  a  frontage  of  24  feet  and  a  depth 
ot  H  feet.  The  first  floor  has  been  ar- 
ranged for  a  store  and  the  entrance 
to  the  apartment  house.  Upper  floors 
will  'he  subdivided  in  sixteen  suite's  of 
two  and  three  rooms  each  with  bath. 
Interior  will  be  fini^ihed  in  pine  -and 
elm  panels.  Bath  rooms  will  have  ce- 
ment floors  and  tile  wainscot.  All 
suites'  will  be  equipped  with  wall  beds. 
There  will  be  elevator  service,  steam 
heat  and  a  hot  water  supply.  Exterior 
of  the  building'  will  be  faced  witli  ce- 
ment pkistei-.  Plans  are  nearly  com- 
plete and  figures  will  be  called  for 
irihortly. 

APARTMENT    HOUSE— 1     story    and 
'base,    'brick,     $20,000.       San     Francisco. 
Architect,    Louis    P.    Hobart,       Crocker 
Bldg.,   S,   F.      Owner,   George  A.  Bos  Co. 
This  building  will  be  erected  on  Green 
street   west   of   Jones,   and   will    be   ar- 
ranged   to    contain      four      large      and 
hand'Somely        furnished        apartments,  * 
Suites    will    consist    of    six    and    seven 
rooms.       Interiors    will    be     finished    in 
pine  and   hardwoods.      Bath   roo'ms  will 
be   finished    in    tile.      There   will    be   an 
automatic    elevator,     steam     heat,     hot 
and   cold    water    supply   and   ■a    vacuum 
1     cleaning  system.    Exterior   of   the  build- 
ing will   be   faced   with   cement  plaster. 
I     Plans    are    being-    prepared    and    it    will 
I     be  a   matter  of  a    month   before    figures 
\    are   called. 

I         APARTMliNT     HOUSE — 3     story     and 
'base,    frame,    $15,000.       San    Francisco. 
|!    Architect,   A.   J.  Bain,   Russ   Bldg.,   S.   P. 
;    Owner's   name   withheld.      The   building 
'    win   be   erected    near   Haight   and   Fill- 
>    more    streets    and    is    to      contain      ten 
i    suites    of   three    rooms   and    two    suites 
^    of    two    roo;:ns.       All    apartments     will 
(    have  wall  beds  and  private  'bath  rooms. 
:    Interior    finish     will    be    of    pine    with 
some   elm   panels  and   hardwood    floors. 
Bath   rooms  will  be  flni?ilied   in  cement 
'    plaster   and    tile    wainscot.      Plans    pro- 
:   vide   for  steam  heat  and   an   automatic 
'   elevator.     One   large   store  will  also   be 
J   provided    for    on    the    first    floor.      The 
owner  of  the  building  is  a  well  known 
contractor  and   the   work   will   be   done 
by  Day  Labor.     Exterior  of   the   build- 
ing will   be  covered  with   cement   plas- 
ter on   metal   lath.     Plans  are  now   be- 
ing prepared. 

APARTMENT  HOUSE — 3  story  and 
base,  frame,  $11,000.  San  Francisco. 
-Vrchltect,  none.  Owner,  W.  W.  Yager, 
1429  Hayer.  St.,  S.  P.  The  building  will 
'be  erected  on  Clay  street  west  of  Hyde, 
and  will  cover  an  area  of  .12x03  feet. 
Interior  has  been  arranged  for  twelve 
suites  of  two  and  three  rooms  each 
with    bath.      All    apartments    will      be 


'.■quippe  I  with  wall  beds.  Bath  rooms 
will  be  finished  in  cement  plaster.  In- 
terior finish  will  be  of  pine  with  some 
elm  panels,  and  hardwood  floors.  There 
will  be  a  central  heating  system  and 
i"ot  and  cold  water  supply.  Exterior 
of  the  building  will  be  covered  with 
rustic.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  He  is  now  in  the 
market  for  all  materials. 

STORES  AND  LOFTS— 2  story  and 
b'a.se,  brick  and  steel,  $16,000.  San 
Francisco.  Architeci:.  Fred  B.  Wood, 
2211  Steiner  St.,  S.  F.  Owner,  H,  E. 
Holmes.  The  building  will  ibe  erected 
on  the  north  side  of  Folsom  street 
we:.t  of  Third  street,  having  a  front- 
age on  Folsom  street  O'f  75  feet  and  a 
depth  of  155  feet.  The  front  portion 
of  tlie  building  will  be  finished  in  pine 
and  hardwoods,  fitted  up  tor  ofBce. 
Rear  portion  will  be  used  for  shop 
purpoL^es.  Upper  floors  will  be  ar- 
ranged for  light  lofts.  There  will  be 
elevator  service.  Metal  window  sash 
and  frames  are  specified.  Exterior  of 
the  'building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  the 
work   will   be  done  by  Day  Labor. 

STORES  A'ND  LOFTS— 2  story  and 
i'ase,  steel  and  'brick.  Cost  not  stated. 
San  Francisco.  Architects,  Cunning- 
ham &  Politeo,  First  National  Bank 
Bldg.,  S.  P.  Owner,  Isaac  Kohn.  The 
building  will  be  erected  at  the  south- 
east corner  of  Battery  and  Halleck 
:'treets  and  will  cover  a  ground  area  of 
3Jx77^<:  feet.  There  will  be  a  com- 
plete steel  frame  and  pile  foundation. 
Interior  will  be  arranged  for  stores  on 
tiie  first  floor  and  lofts  above.  Inte- 
rior finish  will  be  of  pine  throughout. 
Plans  provide  for  elevator  service. 
Metal  window  sash  and  fra,nes  will  be 
u^^d.  Sidewalk  elevators  are  specified. 
Bids  are  now  being  taken  for  the  steel 
work,  A  contract  for  the  piling  has 
been  awarded  to  McGowan  &  Butler, 
and  the  bal'ance  of  the  work  will  be 
put  out  for  figures  at  once. 

APARTMENT  HOUSE— 3  story  and 
I  ase.  frame.  Cost  not  stated.  San 
Francisco.  Architect,  W,  G.  Hind,  46 
Kearny  St.,  S.  P.  Owner,  Mrs.  Sarah 
Plcard.  The  building  will  be  erected 
on  Mason  street  fouth  of  Broadway, 
and  has  been  designed  to  contain  11 
■apartments  ot  four  rooms  and  one 
apartment  of  six  roorns.  Interior  fin- 
ish will  be  of  pine,  redwood  and  hard- 
wood veneer.  Hardwood  floors  will  be 
used.  Plans  provide  for  steam  heat, 
which  ma.v  not  'be  insftalled  at  the 
present  time.  All  suites  will  have  wall 
1  eds  and  private  bath  rooms.  Baths 
will  be  finished  in  cement  plaster. 
Marble  and  tile  will  be  used  in  the  en- 
trance. E.xterior  of  the  building  will 
be  covered  with  shiplap  and  brick  ve- 
neer. Plans  are  complete  and  figures 
are   being  taken. 

PIiATS — 2  story  and  base,  frame,  $3,- 
400.      Sin    Francisco.      Architect,    none 


Ovvtier,  G.  Cosco,  155  PHclifr  St,,  S.  P. 
Tlic  building  will  cover  an  area  of 
27Vix45  feet,  and  has  been  designed  to 
contain  four  small  flats  of  four  rooms 
and  bath  each.  Interior  finish  will  be 
of  pine  and  redwood.  Tile  will  be  used 
in  the  bath  rooms  and  kitchens.  Tliirty- 
gallon  boilers  will  be  installed.  Ex- 
terior of  the  building  will  be  covered 
with  rustic  and  shiplap.  Gas  grates 
or  open  fire  places  will  be  used  in  the 
living  rooms.  Mantels  will  probably 
be  of  tile.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor. 

FLATS — 4,  2  .story  and  base,  frame, 
$5,u00  each.  San  Francisco.  Architect, 
Herbert  A.  Schmidt.  Royal  Insurance 
Bldg.,  S.  P.  Owner,  C.  J.  U.  Koenig,  520 
■  Eureka  St.,  S.  F.  These  'buildings  will 
be  erected  on  the  north  side  of  Broad- 
way west  of  Hyde  street.  Each  build- 
ing will  have  a  street  frontage  of  22 
feet  11  inches  and  will  extend  back  60 
feet.  Interiors  have  been  arranged  for 
fl'-its  of  five  and  six  rooms  with  bath. 
Pine,  oak  and  veneer  trim  will  be  used. 
Hardwood  floors  are  specified  in  the 
principal  rooms.  There  will  be  open 
fire  places  and  larick  and  tile  mantels 
Bath  rooms  will  be  finished  in  cemen' 
plaster.  Tile  will  be  used  in  the  bath 
rooms.  Exteriors  will  be  ccA'ered  with 
rustic,  cement  plaster  on  metal  lath 
and  with  brick  veneer.  Plans  are 
complete  and  in  the  hands  of  the  owner 
wi:o  will  do  the  work  'by  Day  Labor. 
He  is  now  in  the  market  for  all  mate- 
rials. 

FLATS — 3  story  and  base,  frame,  $8,- 
500.  San  Franciscot  Architect,  none. 
Owners,  Jos.  Tufo  and  P.  Tuto.  1437 
Kearny  St..  S.  P.  The  building  has 
been  designed  to  contain  nine  fiats  of 
four  rooms  and  hath  each.  The  struc- 
ture will  cover  an  area  of  37'/4xG0  feet, 
and  is  to  be  erected  on  Kearny  'Street 
near  Filbert.  Interior  finish  will  1)e 
of  pine  and  redw^ood.  Some  oak  floors 
will  he  used.  Exterior  of  the  building 
will  be  covered  with  ru.stic  and  ship- 
lap.  Plans  are  complete  and  in  the 
Lands  of  the  owners  who  will  do  the 
work    by   Day   Labor. 

FLATS — 2  story  and  base,  fra.ne,  $3,- 
860.  San  Francisco.  Architect,  William 
Koenig,  750  Parnassus  Ave.,  S.  P.  Own- 
er, M.  Hewitt,  Stockton.  The  'building 
will  be  erected  on  the  corner  ot  Par- 
nas.=  us  avenue  and  4th.  and  has  been 
arranged  to  contain  two  modern  flats 
oif  five  and  six  rooms  each  with  bath. 
Interior  finish  will  be  of  pine  with 
some  elm  panels.  Hardwood  floors 
will  be  used  in  the  princip'al  rooms. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels,  Bath  rooms  will  be 
finished  in  cement  plaster.  Tile  will 
be  used  in  the  kitchens.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  work  will  be  done  by  Day 
Labor  under  the  direction  of  Mr. 
Koenig. 

POLICE  STATION — 2  story,  brick 
and  ntone.  $35,000.  San  Francisco.  Ar- 
chitect. Architectural  Department, 
Temporary  City  Hill  Bldg.,  S.  F.  Own- 
ers, City  and  County  of  San  Francisco, 
Bids  opened  at  the  last  meeting  of  the 
Board  of  Pu'bllc  Works  show  O.  C. 
Holt  low  on  the  general  construction 
of  the  Harbor  Police  Station  at  ap- 
proximately $31,000.  A  complete  list  of 
oil  bids  opened  will  be  found  in  this 
issue  under  the  heading  of  San  Fran- 
cisco, 

HOTEl.,— 7   story    and    base.     Class  C 
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construction.  Cost  not  stated.  San 
Francisco.  Architects,  Fabre  &  Bear- 
waia,  Jlerdiants-  National  Bank  Bldg., 
S.  p.  Owner's  name  witlihelil.  Pre- 
liminary plans  for  a  seven-story  hotel 
luiiUlins,  which  is  to  'he  erected  in  the 
Fifty  Vara  District,  are  complete  and 
workinf,'  drawings  are  being  prepared. 
The  building  will  contain  in  the  neigh- 
borliood  of  170  rooms,  a  number  of 
which  will  liave  connecting  baths. 
Flans  will  provide  for  steam  heat,  ele- 
vator sriervice  and  a  vacuum  cleaning 
system.  Exterior  will  probably  be 
fined  witli  pressed  brick.  Plans  are 
now    being   prepared. 

KESIDEINCB  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, William  Koenig.  750  Parnassus 
Ave.,  S.  P.  Owner,  M.  Hewitt.  Stock- 
ton. '  The  dwelling  will  be  erected  on 
4t'h  avenue  near  Parnassus  and  will 
contain  six  rooms  and  bath.  Interior 
finish  will  be  of  pine  and  redwood. 
Hardwood  floors  will  be  used  in  tbe 
living  room,  dining  room  and  reception 
hall.  There  will  be  an  open  fire  place 
in  the  living  room  with  tile  or  brick 
mantel.  Tile  will  also  be  used  in  the 
bath  room  and  kitchen.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Dabor.  Mr.  Koenig  is  now  pur- 
diasing  all   materials. 

RESIDENCE  —  2  .sitory  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tects, National  Architectural  and  Engi- 
neering Co.,  Foxcrott  Bldg.,  S.  F. 
Owner's  name  withheld.  The  dwelling 
will  ibe  erected  on  45th  avenue  be- 
tween I  and  J  streets  and  has  been  de- 
signed to  contain  six  rooms  and  bath. 
All  interior  flnisli  will  be  of  pine. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  Tliere  will  be  a  large 
open  Are  place  in  the  living  room  with 
tile  or  brick  mantel.  Tile  will  be  us«d 
in  the  kitchen.  Bath  room  will  be  fin- 
ished with  cement  plaster.  Exterior 
of  the  dwelling  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are    now   being   prcijared. 

BUNCIADOW — 1%  story  and  base, 
frame,  $2,5ft0.  San  Francisco.  Archi- 
tect, none.  Owner.  Ralph  J.  Button, 
129  Noe  St.,  S.  F.  The  dwelling  has 
been  designed  for  a  six-room  house 
and  will  be  erected  on  26th  street  near 
Noe.  Interior  finish  will  be  of  pine 
and  redwood.  Hardwood  fioors  will  be 
used  in  the  living  room  and  dining 
room.  There  will  be  an  open  fire  place 
with  brick  mantel  in  the  living  room. 
Bath  room  will  be  finished  in  cement 
plaster.  Tile  wainscot  will  be  used 
in  the  kitchen.  Exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath  and  Shingles.  Plans 
are  complete  and  the  work  will  be 
done  by   Day   Labor.    . 

SCHOOL — 2  story  and  base,  ibrick 
and  steel.  Cost  not  stated.  San  Fran- 
cisco. Architectsi,  City  Department  of 
Architecture,  Temporary  City  Hall 
Bldg.,  S.  F.  Owners,  City  and  County 
of  San  Francisco.  Bids  for  the  con- 
struction of  the  Glenn  Park  School 
were  opened  by  the  Board  of  Public 
Works  and  show  Carnahan  &  Mulford 
low  at  $82,421.  A  complete  list  of  the 
bidders  will,  be  found  in  this  issue 
under  the   heading  of   San   Francisco. 

SCHOOT> — 2  fitory  and  base,  concrete 
and  frame.  Cost  not  stated.  San  Fran- 
cisco. Architects,  City  Department  of 
Architecture,  Temporary  City  Hall 
Bldg..  S.  F.  Owners,  City  and  County 
of  San   Francisco.     Bids   opened   by  the 
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last  meeting  of  the  Board  of  Public 
Works  for  the  construction  of  the  Co- 
lumbus School  show  Carnahan  &  Mul- 
ford low  on  botli  propositions  as  fol- 
lows: (a)  $72,354  and  (b)  $64,883.  A 
complete  list  of  these  -figures  will  be 
found  under  the  heading  of  San  Fran- 
cisco in  this  issue. 

STORES — 1  story  and  base,  brick  or 
reinforced  concrete.  Cost  not  stated. 
S'ln  Francisco.  Architect,  G.  A.  Apple- 
garth.  Call  Bldg.,  S.  F.  Owners,  Bod- 
well  Produce  Co.,  210  Wasihington  St. 
The  building  will  be  erected  on  the 
site  of  the  company's  present  store 
and  will  cover  an  area  of  approxi- 
mately 47X185  feet.  The  entire  build- 
ing will  be  used  by  the  owners.  Front 
portion  of  the  structure  will  be  fitted 
up  for  ofllce  purposes  and  the  rear 
for  wholesale  purposes.  Interior  will 
be  flnifJied  in  pine  with  some  tile  and 
marble.  A  cement  floor  will  be  used. 
There  will  be  sidewalk  elevators,  doors 
and  lights.  A  pile  foundation  will 
probably  be  necessary.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.      Plans   are   peing   prepared. 

BUNGALOW — 1%  story  and  base, 
frame,  $2,000.  San  Francisco.  ArChi-  . 
tect,  O.  E.  Evans,  2387  Mission  St.,  S. 
F.  Owner,  C.  Matson.  The  dwelling 
has  been  designed  for  a  five-room 
house  with  bath.  All  interior  finish 
will  be  of  pine.  Hardwood  floors  will 
be  used  in  the  principal  roO|.ns.  There 
will  "oe  a  large  open  fire  place  in  the 
living  room  with  briok  or  tile  mantel. 
Tile  will  be  used  iij  the  bath  room  and 
kitchen.  Exterior  of  the  house  will 
le  covered  with  rustic.  Plans  are  now 
complete  and  figures  are  being  taken. 
RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, P.  H.  Kelly.  55  Grattan.  Owner. 
Maebelle  E.  Kelly.  The  dwelling  will 
be'  erected  on  15th  avenue  near  Judah, 
and  has  been  designed  for  a  seven- 
room  house  with  bath.  Interior  finish 
will  be  of  pine  with  some  hardwood 
floors.  There  will  be  a  large  open  fire 
place  in  the  living  roon  with  brick 
mantel.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
house  will  be  covered  with  rustic  and 
.«hiplap.  Plans  are  complete  and  the 
work  will  he  done  by  Day  Labor  under 
the  direction  of  the  architect.  He  is 
now  purchasing  all   materials. 

PILE  FOUNDATION  WORK — Main 
Entrance  Tower.  Cost  not  stated.  San 
Fnancisco.  Engineer,  Director  of 
Works.  Service  Bldg.,  S.  F.  Owners, 
Panama-Pacific  International  Exposi- 
tion Co.  Bids  for  the  pile  foundation 
for  the  Main  Entrance  Tower  were 
opened  'by  the  Buildings  and  Grounds 
Committee  on  Thursday,  June  19lh. 
The  lowest  bid  was  submitted  by 
Healy-Tibbitts  Construction  Co.  at 
£4  3-10  cents  per  lineal  foot.  They  will 
probably  be  awarded  the  contract 

Contracts  Awarded. 

STORES  AND  OFFICES— 3  story  and 
base,  reinforced  concrete,  $60,000.  San 
Francisco.  Architect,  none.  Owners. 
Italian  Realty  Co. '  Contractors,  Mac- 
Donald  &  Kahn,  Rialto  Bldg.,  S.  F. 
Contract    price.     $60,000. 

HOSPITAL  ADDITIONS.  ETC.— Re- 
inforced concrete  '  construction.  Cost 
not  stated.  San  Francisco.  Engineer, 
-i'onstructing  Quartermaster^  Fort  Ma- 
son. Owners.  United  States  Govern- 
ment. The  following  contracts  for 
work  at  the  I.,etterman  General  Hospi- 
tal, Presidio  of  San  Francisco,  have 
been    awarded    by      Uie      Constructlrtg 


Quartermaster's    office    at    Fort    Mason, 
Capt.    Walton,    officer    in    charge: 

Disinfecting  and  Sterilizing  Build- 
ing— Neil  A.  McLean,  general  construc- 
tion. $16,400;  Burnham  Plumbing  Co., 
plumbing.  $1,280;  Burnham  Plumbing 
Co.,  steam  main,   $144.     Total.  $18,124. 

Addition  to  Detention  Ward — Neil  A. 
McLean,  general  construction,  $13,600; 
Burnham  Plumibing  Co.,  plumbing,  $1,- 
965;  Burnham  Plumbing  Co.,  heating, 
$111:  W.  L.  Tittle,  electric  wiring,  $3&5; 
W.  L.  Tittle,  fixtures,  $159.  Total,  $16,- 
520. 

Hydrotherapeutic  Ward — Neil  A.  Mc- 
Lean, general  construction,  $13,000; 
Burnham  Plumbing  Co.,  plumbing  and 
apparatue,  $5,969;  Burnham  Plumbing 
Co..  heating.  $553;  W.  L.  Tittle,  electric 
wiring.  $390;  W.  L.  Tittle,  fixtures, 
$165.      Total.    $20,177. 

Nurses'  Dormitory — Neil  A.  McLean, 
general  construction.  $15,700;  Burn'.iam 
Plumbing  Co..  plunbing.  $1,800:  Burn- 
ham Plumbing  Co.,  heating,  $828:  W. 
L.  Tittle,  electric  work,  $518:  W.  L. 
Tittle,    fixtures,    $215.      Total.    $19,071. 

FLATS — 2  story  and  base,  frame,  $S,- 
000.  San  Francisco.  Architect.  John 
J.   Foley,   46   Kearny   St.,   S.   F.      Owner, 

E.  Prat.      Contractor,    Louis    Metter.    S. 

F.  Contract    price,    $8,000. 
CITY    HALL      STEED      WORK— Cost 

not  stated.  San  Francisco.  Architects, 
Bakewell  &  Brown,  251  Kearny  St.,  S. 
F.  Owners,  City  and  County  of  San 
Francisco.  Contractors.  United  States 
Steel  Products  Co.,  St.  Louis.  Contract 
price,   $476,283. 


Steel  Contract  Is 
To  Go  To  The  East. 


Duiiril    of    I'liMie      Works      A«:ir<l.s   City 

Hall     Sti'i'l    ^Vork    :iu<l     Opous    Bids 

For   Much   AVork. 


A  contract  for  furnishing  and  fah- 
rieating  the  City  Hall  steel  was  award- 
ed by  the  Board  of  Public  Works  to  the 
United  States  Steel  Products  Co.  on 
their  bid  of  $476,283.  which  was  the 
lowest  of  the  figures  received  last 
week.  In  awarding  the  contract  the 
Board  of  Works  followed  the  charter 
to  the  letter  and  has  acted  on  the  ad- 
vice of  the  City  Attorney.  Strong  op- 
position to  the  award  of  the  steel  con- 
trat<t  to  an  Eastern  firm  was  raised  by 
both  the  Home  Industry  League  and 
representatives  of  Union  Labor.  The 
hid  of  the  United  States  Steel  Products 
Co.  is  some  $75,000  lower  than  any 
local  bidder. 

Bids  were  aU'o  opened  at  the  sama 
meeting  of  the  Board  of  Public  Works 
for  the  general  construction  of  th« 
Glenn  Park  ScJiool.  the  general  con- 
struction of  the  Columbus  School,  gen- 
eral construction  of  the  Harbor  Police 
station  and  for  furnishing  motor  gen- 
erator sets  for  the  Geary  Street  Car 
Barns.  Carnahan  and  Mulford  were 
low  on  the  Glenn  Park  School  work, 
and  also  on  both  propositions  sub- 
aiitted  for  the  general  construction  of 
the  Columbus  School.  O.  C.  Holt  was 
low  on  all  three  propositions  submitted 
for  the  Harbor  Police  Station.  Alll.« 
Chalmers  Co.  were  low  for  the  motor 
generator  sets  tor  the  Geiary  Street  Car 
Barns. 
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ncucriil    C<>nH<riic«ioii      CIrnn    Piirk 
School. 

Nevvsoni,    Wold    &   Kolin $89,100 

Carnahan   &   Mulford S2.l:!4 

McSheeliy   Bros SS,442 

Mon.oon    Bros 03,905 

P.    W.    McClenalian S7,S88 

General   CouMtriietion,   Columbus   Seliool 
Nevv.'^'oni,    Wold    i^t    Kolin    (a)    $80,968; 

(b)  $71,092. 

Carnahan   &   Mulford    (a)    $72,354:    (b) 
$fi4.i8S3. 

.McSbeoIiy   Bros,    (a)    $81,442;    (b)    $72,- 
S4  2. 

.Monson  Bros,    (a)   $S1,1S7;    (b)    $72,700. 

P.     W.    MeClenalian     (a)     $7G,9SS;     (b) 
$05,877. 
CouMtriietlon,    Harlior    Police    Station, 

Frank  M.  Garden  Co.   (a)   $36,395;   (.b) 
$39.99.i:    (o)    $37,195. 

Heckenroth   &  St-hell    (a)   $35,540;    (b) 
$38,677;    (c)    $30,300. 

Raymond  .I.ipsen  (a)   $30,389;   (b)  $39,- 
889;    (c)    $37,389. 

Grant    Fee     (a)     $30,700;     (h)     $39,300; 

(c)  $37,500. 

E.  W.  Elliott   (a)    $32,788;    (b)   $36,288; 

(c)    $33,SSS, 

Tburston   &  Co.    (a)    $34,580;    (b)    $37,- 

700;    (c)    $35,400, 

E.  Colem.in   (Check  made  out  wrong,-)  • 
J.    W.    Carr    (a)    $34,158;    (b)    $37,843; 

(0)    $33,303. 

New.fom,    Wold    &    Kohn    (a)    $33,790; 

lb)    $36,927;    (c)   $34,550. 
O.    C.    Holt    (a)    $31,000;     (b)     $33,480; 

(c)    $31,14'3. 

Carnahan   &   Mulford    (-a)    $34,510;    (b) 

$35,810;    (c)    $.38,310. 

Motor    Generator      Sets,    Geary      Street 
Car  BaruH. 

Rialto    Elec.    Co $3,745.25 

H.    S.    Tittle    .' 3,445.00 

Allis    Chalmers    Co 3,117.00 

Farnsworth    Elec.    Co 4.402.00 


Bids  For  Pile  Foundation. 


'O'linilntion    «'ork    For    Main    IDntrnnt 

Tower    Will    Prolialdy    Be    IJone    By 

Healy-Tibliitts  Con.struction  Co. 


Biid's  were  opened  on  Thursday,  June 
19th,  by  the  Buildings  and  Grounds 
Comaiittee  ot  the  Panama-Pacific  In- 
ternational E.xposition  Company  for  the 
pile  foundation  for  the  Main  Entrance 
Tower.  Three  bids  were  received  as 
follows: 
I'ile  Foundation,  Main  Entrance  Tower. 

Central   California   Con.   Co.   $.24.  8-10. 

Healy-Tibbitts    Constr.    Co.,    $.24    3-10. 

Contra  Costa  Constr.  Co.,  $.26. 

Contract    was   not  awarded. 


Architectural  Jury  Selects  Best 

Schools   In    State   For 

Publication. 

OVER     400     SCHOOLS     SUBMIT     VlilllY 
GOOD    TYPES    OP    BUILDINGS. 


i:\bil>i<ion    „t      Dranlug.s      and      Piioto 

eruphx,    Tlinrsday    and    Friday, 

June  I.Stii,  and  lUtli   at  San 

Francisco  Architectural 

Club,  l::U  PoMt  street. 


The  .lury  ot  prominent  architects  ap- 
l">inted  by  the  Honorable  Edw.  Hyatt, 
State  Superintendent  of  Schools,  to  ad- 
■vlise  him  in  the  selection  of  the  best 
"chools  ot  the  State,  for  publication  in 
I  new  booklet  to  be  sent  out  to  all 
-chool  trustees  and  architects,  met  last 


evening  at  the  San  Francisco  Archi- 
tectural Club  and  were  very  enthusi- 
astic over  the  four  hundred  or  more 
liuildin«s  submitted. 

From  the  pliotogrraphs  and  drawings 
e.\iiibited  tlie  following  schools  were 
declared  by  the  jury  to  be  the  best  and 
will  be  published  by  the  State: 

One  Room  School  Buildings — Visalla, 
Iiliin  by  N,  Y.  Davis;  MIM  Creek.  Mendo- 
cino County  District  Scliool.  re- 
modeled; Outdoor  class  room,  Pasadena, 
lilan  and  two  photographs  by  Myron 
Hunt;  Two  Room  Country  School:  Plans 
by  C.  L.  .Stiles;  Four  Room  Sohool — 
Plans  and  two  photographs  by  Theo.  C. 
Kistncr;  Eight  Roo:ii  Grammar  School, 
.Santa  Paula,  plan  and  two  elevations; 
Grammar  Schools — ^Madera,  plan  and 
tliree  elevations  by  Ben  McDougall; 
.^rtesta,  plan  and  elevations  b.v  Withey 
&  Davis;  High  Schools — Monrovia, 
plans  and  elevation  showing  out  of  door 
auditorium  by  Allison  &  Allison,  Nord- 
lioff,  photographs,  Prince'^n,  elevation 
by  Parker  &  Kenyon;  Normal  Schools. — 
Los  Angeles,  plans  and  perspectives  by 
Allison  &  Allison.  San  Jose,  plans  and 
two  photographs  by  the  State  Architect. 
Santa  Barbara,  plan  by  State  Architect. 

The  jury  of  architects  was  composed 
of  the  following  members: — Lewis  P. 
Hobart.  chairman;  Cha.s.  S.  Kaiser,  J. 
W.  Woollett,  J.  J.  Donovan,  C.  H. 
Cheney,  and  Robert  Farquhar  (absent). 
The  judgment  was  held  in  concurrence 
with  the  Honorable  Edw.  Hyatt,  who 
\\"as  present. 

The  school  buildings  shown  are  of  an 
extremely  high  order,  particularly  the 
larger  schools.  The  plans  and  photo- 
g-raphs  submitted  will  be  on  public  ex- 
hibition Thursday  and  Friday  from  ten 
to  two,  and  from  seven-thirty  to  nine- 
thirty  in  the  evening  at  the  San  Fran- 
cisco Architectural  Club,  126  Post  St.. 
which  kindly  donated  the  use  of  its  ex- 
hibition rooms. 

In  speaking  of  recent  developmients 
in  school  building  in  California  Super- 
intendent Haytt  called  attention  to  the 
fact  that  this  state  has  taken  very 
rapid  strides  in  the  past  five  yearsi  and 
that  now  structures  built  prior  to  that 
time  are  practically  out  of  date  as  to 
convenience  and  planning. 

The  purpose  of  this  investigation  is 
to  put  before  the  public  the  best  ex- 
amples erected  in  the  last  few  years 
and  to  this  end  a  jury  of  architects  of 
high  standing  was  appointed  to  pick 
out  such  buildings  as  were  archi- 
tecturally good  that  they  might  be  held 
up  to  tlie  community  as  an  example  for 
future  work.  Mr.  Hyatt  feels  that  much 
good  will  come  of  thisi  investigation 
both  in  educating  the  i>ublic  and  in 
raising-  the  standard  of  school  build- 
ing of  this  state  and  of  the  country  at 
large. 


Construding  0-  M. 
Awards  Contracts, 


hrci-     New    lIuildiUKS    "HI    be    Krcctcd 

nt    the    I.etteriiiau   General    llospUal 

in  the  Presidio. 


Plans  are  now  being  prepared  in  the 
office  of  the  Constructing  Quarter- 
master at  Fort  Mason  for  all  the 
trackage,  toUey  equipment,  etc.,  for 
the  Army  Supply  Depot.  Funds  to 
carry  out  this  work  will  be  vote,d  at 
(lie  next  session  of  congress.  Plans 
for  the  Ocean  Boulevard  are  also  being 


w^orked  up  in  the  Constructing 
Quartermaster's  ofBce  at  Fort  Mason 
and  will  shortly  be  ready  for  figures. 
A  report  from  t'he  same  source  states 
that  work  will  be  undertaken  shortly 
by  the  Slate  Board  of  Harbor  Com- 
missioners on  the  big  tunnel  project 
which  is  to  complete  the  Belt  Line 
Railroad. 

Holdings  of  the  Spring  Valley  Water 
Ca:npany  on  Lobos  Creek  are  now  be- 
ing appraised  by  a  board  of  two  en- 
gineers, Mr.  Anderson,  of  Denver, 
representing  the  Spring  VaWey  Co. 
and  Captain  Barber  representing  the 
Government.  Data  for  the  appraise- 
ment is  being  furnished  the  Govern- 
ment from  tlie  Constructing  Quarter- 
master's office. 

Capt.  Walton,  Oflicer  in  charge  of  the 
Constructing  Quartermaster's  Office  at 
Fort  Mason,  has  awarded  contracts  as 
follows  for  work  at  the  Letterman 
General   Hospital   at   the   Presidio: 

DiMinfecting  and   Sterliasing  Bnlltline. 

Neil  A.  McLean,  general  con- 
struction      $16,400 

Burnha:n  Plumbing  Co.,  plumb- 
ing           1,280 

Burnham    Plum'bing    Co.,    steam 

main     444 


Total      $18,124 

Addition   to   Detention  ^Vard. 

Neil  A.  McLean,  general  con- 
struction      $1 3,000 

Burnham  Plum'bing  Co.,  plumb- 
ing           1,965 

Burnham  Plumbing  Co.,  heat- 
ing              411 

W.   L.   Tittle,   electric   wiring....         385 

W.   L.   Tittle,   electric   fixtures...         159 


Total      $16,520 

Hydrotherapeutic    Ward. 

Neil    A.    McLean,      general    con- 

Eti-uction      $13,100 

Burnham  Plumbing  Co.,  plumb- 
ing  and    apparatus 5,909 

Burnham  Plumbing  Co.,  heat- 
ing              553 

W.    L.    Tittle,    elec  ■  ■      wiring....         390 

W.    L.    Tittle,    elecir.c    fixtures...         165 


Total      $20,177 

Nurses    Dormitory. 

Neil  A.  McLean,  general  con- 
struction      $1'5,700 

Burnham  Plumbing  Co.,  plumb- 
ing           1,810 

Burnham  Plumbing  Co.,  heat- 
ing              828 

W.  L.  Tittle,  electric  work 518 

W.   L.   Tittle,   electric   fixtures...         215 


Total     $19,071 


Building  Contracts. 
San  Francisco. 


No. 

2247 
2'24S 
2249 
2250 
2251 


2262 
2203 
2264 
2265 


Ow-ner  Contract€>r 

Pope    &    Talbot Holm 

Perasso      Cereghino 

O'Neil     Sojogren 

Same      Zelinskv 

Vits      Burch 

Kohn     McGowan 

Ilelke     Hannah 

('lot     Ducasse 

Wisnom      Higginson 

Slierwood     Moore 

Boffa    Boffa 

Pringle    Green 

.Murphy    Cutts 

Williams    Fallon 

Pete's    Grill     ..Brunswick 

Brown     Brown 

Nilsson  Nilsson 

Lind  Johnson 

Lind Jolinson 


2266  Wood  Flood 


8750 

20117 

12S'5 

20800 

1677 

6106 

3650 

9000 

600 

400 

400 

500 

1000 

75» 

1600 

1000 

2000 

2000 

3334 
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:!270 


22SS 
2289 
2290 
2291 


2297 
229S 
2299 
2300 
2301 
2302 
2303 
2304 
2305 
2306 
2307 
23  OS 
2309 
2310 
2311 
2312 
2313 


As.<oiiateil     Oil Foseer 

Jlutlon     Button 

Wet    Wasli    Lindry.  .Owner 

Goodman     Goodman  , 

J.ol.nson      Jones 

iHrown     Federal 

Ash     Bllefel 

Hotliin     Bothin 

Scliines      Ratio 

Cazzo     Caouno 

Prior   U  S  Metal 

Liankershim    ...US   Metal 

Ftirlongr     l^amsei- 

.Surface     Jeffers 

Caen     Nielsen 

Crawford     Wliite 

.Jacob      Arnold 

Pku     Metier 

ICi.^enback     lOisenback 

Breeden     Stockliolm 

Studebaker     Andrews 

MacRae     M-acIiae 

Buckelev     Fergruson 

Hmstd   Realty    Grabn 

Desalermos    Kronnick 

Yager     Yagrer 

P  P  I  E Murphy 

Eyre    Inv Garden 

McDermott    Keller 

Perkins      Watson 

Same      Appman 

Sa,.ne     Smith 

Ijennon    S  P  Elev 

Same    Pac  Ext 

Morton     Alexander 

Hey  man     Hey  man 

Same     Same 

Stevison     Martinet 

Meller     Meller 

Civic    Center   Garage. Carr 

Odeon     Brumfield 

Ehrman     Bhrman 

McCann     Johnson 

'Eilers     Eilers 

Wilie     Carson 

Boyd     Moore 

Liibby     Petry 


lOif 

4110 

17f)0 

1950 

CliOO 

30000 

2910 

2400 

10G.59 

7749 

4-00 

400 

400 

ir.ou 
suo 

1235 

400 

11000 

5700 
37297 


1630 

2000 

2000 

400 

450 

500 

500 

5000 

3000 

1000 

1735 

2100 


(2247)  NW  EAST  AND  HOWAJID  W 
137-6XN  45-10.  All  work  for  two- 
story  Class  "C"  store  and  hotel   bldg. 

Owner Pope    &   Talbot   Land      Co., 

Foot  3rd,  San  Francisco. 
Architect  . .  .O'Brien  &  Werner,  68  Post, 

San  Francisco. 
Contractor.-. Holm  &  Son,  62  Post,  S.  F. 
Filed  June  16,  1'3  .  Dated  June  7,  '13. 
Progressive    payments    on    1st    of 

each    month     $17817 

Usual   35   days 5939 

TOTAL  COST,  $23,756 
Bond,  $12,000.  Surety,  Thos.  E.  Shumate 
Limit,  100  days  after  recording.  For- 
feit, $20.     Plans  and  specifications  filed. 


and 
Mo- 


(224S)  N  PACIFIC' 45-6  W  Hyde  W  23 
xN  S7-6  50  V  1306.  All  work  for  3- 
story  and  basement  frame  flats. 

Owner Silvio       Perasso       and       as 

guardian        Estate        Mario 
Perasso    (minor),    444    Col- 
umbus  Ave.,   S.   F. 
.Clias.     M.,     Arthur     F, 
Oltver     M.     Rousseau, 
nadnock  Bldg.,  S.  F. 
.Louis    Cereghino    &    Son,    6 
Marshall,    San    Francisco. 
16,  '13.      Dated  June  6,  '13. 

Frame  up    $2187.50 

Brown   coated 2187.50 

Completed    and    accepted 2187.50 

Usual    35    days 2187.50 

TOTAL  COST,  $8750.00 
Bonn,  $4375.  Sureties,  G.  B.  Cordano 
and  R.  Cereghino.  Limit,  90  days. 
Forfeit,  $5.  Plans  and  specifications 
filed  . 


Architect  . 

Contractor 
Filed  June 


(2249)  SB  HARRISON  195  SW  Third 
SE  SO  SW  5  SE  SO  SW  50  NW  SO  SW 
25  NW  !S0  NE  SO.  All  work  except 
painting,  shades  and  light  fixtures 
for  three-story  frame  repairing  shop. 

Owner B.  Josephine  O'Neil. 

Architect  ..  .August  Nordin,  Mills  Bldg. 
'San   Francisco. 

Contractor.  .S.iosren    Bros.,    305S    Army, 
San  Francisco. 

Filed  June  16,  '13.     Dated  June  9,  '13. 
Frame   up    $3774 


Iteady    for   lathing 3774 

Standing  finish   on 3771 

Completed  and    accepted 3768 

Usual   35   days 5030 

TOTAL  COST,  $20,117 
Bond,  $10,000.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit.  SO  days.  Forfeit, 
$15.      Plans   and    specifications    filed. 


(2250)      PAINTING    AND    VARNISHING 

on    above. 
Contractor.  .'R.  Zelinsky,   57   Clementina 

San   Francisco. 
Filed  June  16,  '13.     Dated  June  9.  '13. 
2nd  coat  on  exterior  and  one  coat 

on    interior    $481 

Completed     483 

Usual   35   days 322 

TOTAL  COST,  $1285 
Bond,  none.  Limit,  as  required.  For- 
feit, $15.     Plans  and  specifications  filed. 


(2251)  E  LEAVENWORTH  112-6  S 
Eddy  S  2'5xB  87-6.  All  work  for  five- 
story  and  basement  reinforced  con- 
crete  apartments. 

Owner Jacob     Vits,     4020     Fulton, 

San   Francisco. 
Architect  ..  .J.     C.     Hladik,    Monadnock 

Bldg.,    San    Francisco. 
Contractor.  .Burch-Hoffraan       Co.,       480 

Ellis,  San  Francisco. 
Filed  June  16,  'TS.     Dated  June  12,  '13. 
On    1st   and    15th    of   each    month 
progressive    payments    of    ....$15,600 

Usual    3'5    days 5200 

TOTAL  COST,  $20,800 
Bond,  none.  Limit,  120  days.  Forfeit, 
$10.     Plans  and  specifications  filed. 


(2252)  SE  BATTERY  AND  HALLECK 
S  34-6xE  77-6.  Piling  for  two-story 
Class   "C"   stores   and   lofts. 

Owner Isaack  Kohn. 

Architect  ..  .Cunningham       &       Politeo, 
1st     National   Bank      Bldg., 
San  Franicsco. 
Contractor.  .McGowan      &    Butler,      ISO 

Jessie,  San  Francisco. 
Filed  June  16,  '13.     Dated  June  9,  '13. 
1st  ond   loth  of  each  month....      7'5% 

Usual    35    days .      25% 

TOTAL  COST,  $1677 
Bond,  $838.5  0.  Surety,  Pacific  Coaji 
Casualty  Co.  Limit,  20  days  after  noti- 
fied. Forfeit,  $10.  Plans  and  specifica- 
tions filed. 


(2253)  NE  TWENTY-THIRD  &  Mis- 
sion 4  0x122-6.  All  work  for  remodel- 
ing and  repairing  three-story  frame 
building. 

Owner Wm.   L.   Helkc,    2220    L  St., 

Sacramento,   California. 

.^rcihtect  . .  .None. 

Contractor.  .J.      S.    Hannah,      Williams 
Bldg.,    San    Francisco. 

Filed  June  16,  '13.     Dated  May  16.  '13. 

Ready   for   plastering $1500 

Standing  finish   up 1500 

Completed   and   accepted 1576 

Usual   35    days 1530 

TOTAL  COST,  $6106 

Bond,    $3100.      Sureties,   J.   S.   and   J.    D. 

Hannah.      Limit,    90   days   after   May    16. 

Forfeit,    $10.      Plans    and    specifications 

filed. 


(2254)  E  RAMONA-  AVE  205  N  15th  N 
25xE  75.  All  work  except  painting, 
plumbing,  finish  hardware,,  mantels, 
shades  and  chandeliers  for  two-story 
and  basement  frame  fiats. 

Owner Sallie  Clot,  17  Collingwood, 

San  Francisco. 

Architect  ...J.  A.  Porporato.  619  Wash- 
ington. S;in  Francisco. 

Contractor.  .P.  Ducasse. 

Filed  June  16,  '13.     Dated  June  16,  '13. 


Rough    frame    up $   700 

Brown    coated    800 

Coinpleted   and    accepted 900 

Usual    35    days 1250 

TOTAL  COST,  $3650 

Bond,  Guaranty  bond  in  favor  of  owner. 

Sureties,    L.    G.    Lauray    and    J.    Lauray. 

Lir.nit,  90  days.     Forfeit,  $2.     Plans  and 

specifications   filed. 

(225'5)  W  JONES  90  S  Pacific  S  30xW 
'52-4.  Grading,  cement,  lumber,  mill, 
plumbing,  painting,  tin,  flues,  marble, 
fi.xtures  and  shades  for  three-story 
frame  apartment  buildin.g. 

Owner John     Wisnom,     3675     16th, 

San  Francisco. 
Architect  .  .  .W.    G.      Hind,    46      Keanry, 

San   Francisco. 
Contractor.  .Higginson    Co.,   Inc.,   Hum- 
boldt  Bank    Bldg.,   S.   F. 
Filed  June  16,  '13.     Dated  May  2IS,  '13. 

Rustic  and  roof  boards  on $2250 

Brown    coated    2250 

Completed   and   accepted 2250 

Usual   35   days 2250 

TOTAL  COST,  $9000 
Bond,  none.  Limit,  90  days.  Forfeit, 
$5.     Plans  and  specifications  filed. 


(2256)  NO.  2519  PIERCE.  Carpenter 
and  mill  w^ork.  weiring,  plumbing, 
painting,  etc.,  addition  of  one  room. 

Owner Wm.   R.   Sherwood,   Prem. 

Arcihtect  ..  .Nathaniel      Blaisdell,       255 
California,    San    Francisco. 
Contractor.  .C.   P.   Moore   Bldg.   Co.,   212 
Sharon  Bldg.,   S.  F. 

COST,    $600 


(2257)      NE       VIENNA       AND       ITALY. 
One-story   frame   wine  room. 

Owner ..P.  BofEa,  1253  Ke-arny,  S.  F. 

Architect  . .  .None. 

Day's  work.  COST,  $400 


(2258)      SW    O'FARRELL    &    POWELL. 
Erect  metal  roof  sign. 

Owner M.    B.    Pringle    and    Henry 

Kahn,       Care      Madison     & 
Burke,   San  Francisco. 
.None. 

.J.   Chas.   Green,   273   Valen- 
cia, San   Francisco. 

COST,  $400 


Architect  . 
Contractor 


(2259)      SB    MINERVA    AND    ORIZABO. 
Alter   and    repair    dwelling. 

Owner John  Murphy,  64  Moss,  S.  F. 

Architect  . .  .None. 

Contractor.  .L.     C.    Cutts,    20    De    Wolf, 
San  Frahcisco. 

COST,   $500 


(2260)  W  T\VENTY-SIXTH  AVE  100  S 
Cleiient.  One-story  and  ba.=ement 
frame  dwelling. 

tpwner R.  Williams,  4G9   25th  Ave., 

San  Francisco. 
Arcihtect  . .  .None. 

Contractor.  .T.   Fallon,     469   25th     Ave., 
San  Francisco. 

COST.  $1000 


(2261)  NO.  SO  EDDY.  Alter  front  and 
erect  new  booths. 

Owner.. Pete's   Grill,    Premises. 

Architect  . .  .None. 

Contractor.  .Brunswick-  Balke-  Collen- 
der  Co.,  767  Mission,  S.  P. 
COST,    $750 

(2262)  W  LISBON  125  S  Excelsior. 
One  and  one-half-story  and  basement 
frame  dwelling. 

Owner W.    C.    Brown.    2945    Harri- 
son. San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST.  $1600 
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(2263)      NO.    101    DlilyANO.      lleptiir    llio 
damage. 

Owner N.  F.  Nilsson.  355  Coleridge 

San   Fr.incisco. 
Architect  . .  .None. 
Day's  work.  COST,   $1000 

(22(W)      S      CASELLI    300    W      Douglass. 

Two-story  and  basement  frame  dwlg. 

Owner O.   Lind     and   A.     Jolinson, 

4385  25tli,   San  Francisco. 
Architect  ..  .O.    B.    Evans,    2367   Mission, 

San   Francisco. 
Day's    work.  COST,    $2000 


(2265)      S  CASEDLI      325    W      Douglass. 

Two-story  and  basement  frame  dwlg. 

Owner O.   Lind     and   A.     Johnson, 

43S5   2i5th,   San  Francisco. 
Architect  ..  .O.   B.   Evan.s,   2367   Mission, 

San  Francisco. 
Day's   work.  COST,   $2000 


(2266)  S  SUTTER  76  W  Hyde.  Plumb- 
ing, g-as  fitting  and  pipes  for  a  vacu- 
um system  for  four-story  and  base- 
ment Class  "C"  apartments. 

Owner Alicia   B.    Wood      by    P.      J. 

Lynch,   110  Jessie,  S.  F. 

Architect  . .  .C.  S.  McNally,  57  Post,  S.  F. 

Contractor.  .Flood      &      Hammond,      276 
Noe,  San  Francisco. 

Filed  June  17,  '13.     Dated  May  20,  '13. 

On   1st  of  each   montli 75% 

Usual    35    days 2i5% 

TOTAL   COST,    $3334 

Bond,    li.nit.    forfeit,    none.      Plans    and 

sjieLincations,   none. 


(2267)  SIXTEENTH  AND  ILLINOIS. 
Reinforced  concrete  tanks,  founda- 
tions and  retaining  walls  for  tank  en- 
closure with  pump  room  and  t-ank 
room  and  covered  platform  for  dru.n 
storage  and  g'arage  for  refined  oils, 
etc. 

(Hwner Associated    Oil    Co.,    Wells 

Fargo  Bldg.,   S.   F. 
Engineer  ...A.   F.   L.   Bell. 
Contractor.  .Foster-Vogt      Co.,      STiaron 

Bldg.,   San  Francisco. 
Filed  June  17,  '13.     Dated  June  12,  '13. 

On  10th  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $11,987 
Bond.  $6000.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  none.  Forfeit, 
none.      Plans   and    specifications   filed. 

(2268)  S  TWENTY-SIXTH  105  E  Noe. 
One  and  one-balf-story  and  base- 
ment   frajme    residence. 

Owner Ralph    J.   Button,    1293    Noe, 

San  Francisco. 
Areihtect  .  .  .None. 
Day's    work.  COST,    $2500 

(2269')  iNa  i340  ELEVENTH.  One- 
story    corrugated    iron    laundry    room. 

Owner AVet     Wash     Laundry,     430 

Eleventh,   S.   F. 
-Architect  .  .  .None. 
Day's    work.  COST,     $500 


(2270)      NW    HALE    175    SW    Barnewald 
One-story   and   basement  frame  dwlg. 

Owner .1.    Goodman,    208    Silliman, 

San    Francisco. 
Architect  . .  .None. 
Day's    work.  COST,     $1000 


(2271)      NO.    728    MONTGOMERY.       Re- 
pair   office   and    wareliou.se. 

Owner W.     P.    Johnson.     Premises. 

Arc.ntect  .  .  .None. 

Contractor.  .F.   G.   Jones,    1217    Webster, 
Oakland. 

COST,    $750 


(2272)      Ni).    66-1       ALARKIOT.         Klcclrlc 
sign. 

Owner Brown    Bros.    &    Co.,    Prem. 

Architect  . .  .None. 

Contractor.  .Federal    Sign    System,    257 
8th,   San  Francisco. 

COST,   $4  50 


(2273)      NO.    1275    THIRD    AVE.      Alter 
attic   and    add    tliree    rooms. 

Owner Marie   Ash,    Premises. 

Arcliitect  ...J.  A.  Porp-orato,  619  Wash- 
ington.   San    Francisco. 
Contractor.  .John    V.     Stiefel,     633     "A," 
San    Francisco. 

COST,   $800 


(2274)      NB  CLEMENTINA   &   EIGHTH. 
Furring   and  plastering   on   2nd   floor. 

Owner Bothin      Real    Estate      Co., 

604    Mission,   San   Francisco 
Arcliitect  .  .  .None. 
Day's   work.  COST,    $4  50 


(2275)      N   OLIVE   50    E    Laguna.      Alter 
present   building   into    (2)    fiats. 

Owner BenJ.    Schines,    585      Hayes 

San  Francisco. 
Architect  .  .  .None. 

Contractor.  .John    S.    Ratto.    24    Merritt, 
.San  Francisco. 

COST.   $700 


(2276)  ;NO.  37  BANNON,'  PLACE. 
Raise,  alter  and  repair  flats. 

Owner G.    Cozzo,    Premises. 

Architect  . .  .None. 

Contractor.  .L.     Capurro.     1844     Powell, 
San    Francisco. 

COST,    $40n 

(2277)  NW  EDDY  AND  MASON  N  55 
xW  82-6.  Galvanized  iron  and  sheet 
metal  work  for  six-story  and  base- 
ment  reinforced   concrete   building. 

Owner Prior  Estate  by  Macdonald 

&  Kahn,  Rialto  Bldg.,  S.  F. 
Architect  ..  .Miller     &     Colmesnil,  Lick 

Bldg.,    San    Francisco. 
Contractor.  .LTnited    States    Metal     Pro- 
ducts Co.,  525  Market,  S.  F. 
Filed  June  IIS,  '13.     Dated  June  9,  '13. 

On    10th    of    eaJch    month 75% 

36   days  after,    25% $437.50 

TOTAL  COST,  $1750.00 
Bond,  $875.  Surety,  New  England 
Casualty  Co.  Limit,  none.  Forfeit, 
none.     Specifications  only   filed. 


(2278)  N  FIFTH  AND  JESSIE  NW  75 
x.NE  175.  Galvanized  iron  and  tin 
work  for  seven-story  and  basement 
reinforced   concrete   hotel. 

Owner Jas.     B.     Lankershim.     Los 

Angelas      by    Macdonald     & 
Kahn,    Rialto    Bldg..    S.    F. 
Architect  ..  .Reid        Bros..        Cal-Paciflc 

Bldg.,    San    Francisco. 
Contractor.  .United    States    Metal     Pro- 
duets  Co.,  525  Market,  S.  F. 
Filed  June  18,  '13.     Dated  June  9,  '13. 

On    15th    of   each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $1950 
Bond,  $975.  Surety,  New  England 
Casualty  Co.  Limit,  forfeit,  none. 
Specifications  only  filed. 


(2279)  W  NINTH  AVE  100  S  Irving  N 
66xW  73.  All  work  for  one-story 
frame  building   (stores). 

Owner Patrick    Furlong,    SW    9th 

Ave    and    Irving,    S.    P. 

Areihtect  ..  .L    M..     Weismann     &     Son, 
Bacific  Bldg,  San  Francisco 

Contractor.  .Lamser  &  Piske. 

Filed  June  18,  '13.     Dated  June  13,  '13. 

IiSt   floor  joists   in   place $1237.50 

Frame  up  and  roof  on 1237.50 


23 

Hrown    coated     1237.50 

Completed     and     accepted....    1237.50 

Usual    35    days 1650.00 

TOTAL  COST,  $6600.00 
Bond,  none.  Limit,  60  days  a-fter  June 
15.  Forfeit,  none.  Plans  and  speci- 
fications flled. 


(2280)  SW  POWELL  AND  BROAD- 
way  93-6  on  Powell.  100  on  Broad- 
way. All  work  for  frame  building 
(16   Hats  and   6  stores.) 

Owner Jacob    Surface. 

Architect  ..  .Wm.     Beasley,     127     Mont- 
gomery.   San    Francisco. 
Contraetor.  .C  A,  Jefters  &  T.  Loncono. 
Filed  June  18,  '13.     Dated  June  3,  '13. 

Frame    up     $5625 

Enclosed  and    roof   on 5625 

Brown  mortar  on   5625 

Completed    and   adcepted 5625 

Usual    35    days 7500 

TOTAL  COST,  $30,OiOO 
Bond.  $15,000.  Surety,  Guardian  Casu- 
alty &  Guaranty  Co.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
flled. 


(2281)  W  MARS,  bet  1 7th  and  Corbett 
Ave  25x112.  All  work  for  two-story 
frame  building. 

Owner David    and    Lucy    T.    Caen. 

2728    22nd,    San    Francisco. 

.Architect  ..  .Plans    by    Contractor. 

ConaractOT.  .Jacob      F.      Nielsen.      2350 
Bryant,    San    Francisco. 

Filed  June  18,  '13.     Dated  June  16,  '13. 
Rough  frame  up  and  roof  on    .$727.50 

Rough    plaster    on 727.50 

Completed    and    accepted 727.50 

Usual    35    days 727.50 

TOTAL  COST,   $2910.00 

Bond.    none.     Limit,    120   days.     Forfeit, 

none.     Plans  and  specifications  filed. 


(2282)  LOTS  31  AND  32  BLK  4,  Castro 
Street  Addition.  All  work  for  two 
four-room  and  basement  cottages. 

Owner A.  S.  Crawford,   375  Sutter, 

San  Frartcisco. 

-Architect  . .  .None. 

Contractor.  .W.    B.    White,      Van      Dorn 
Hotel,    San    Francisco. 

Filed  June   IS,  '13.      Dated  May   1,  '13. 

Frame   work  completed % 

Interior    plastered    % 

Completed    and    accepted % 

TOTAL  COST,    $12400 

Bond,    none.      Limit,    90    days.      Forfeit, 

$10.      Plans    and    specifications    filed. 


(22183)  N  WASHINGTON  148-9  W 
Presidio  Ave  W  32xN  127-8^.  Ex- 
cavating, concrete,  roofing,  tinning, 
sheet  metal,  terazzo,  tiling,  composi- 
tion floors,  marble  work,  ornamental 
iron,  hardware.  glass,  plumbing, 
electric  work,  hot  water  heating  for 
two-story  and  basement  tra<me  resi- 
dence. 

Owner ^ndrew  A.  Jacob,  753  Mar- 

Ket,   San   Francisco. 

Architect  ..  .G.     Albert    I^ansburgh,    709 
Mission,    San    Francisco. 

Contractor.  .H.    W.    Arnold,    227    Chat- 
tanooga,   San    Franci/Sco. 

Filed  June  18,  '13.     Dated  June  13,  'IS. 
Excavated,   graded,   basement  walls 
built   and    1st    floor   joists    laid..$   500 
Frame    up,      roof    sheathed      ready 

for   plumbing    500 

Rough    plumbing   in,   electric   wires 

drawn     994 

Enclosed,  roof  on,  rough   floors  laid 
and   partitions   set   for   lathers..    2000 
Exterior     and    interior      plastering 
completed,  sash   glazed  &  hung.   2000 
Completed  and   accepted 2000 
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I'siial   35   days 2UG5 

TOTAL.  COST,  $10,659 
Uoiid,  $5500.  Surety.  Maryland  Casualty 
Co.  Limit,  6  months.  Forfeit,  none. 
Plans    and    specifications    tiled. 


(2L'SI)  SW  ETGIITEENTH  AND  L,EX- 
ington  Ave  W  SO.xS  85.  All  work  for 
two-ftory  frame  building  (store  and 
flats.) 

Owner K.  rr;it.  2119  Mission,  S.  F. 

Arcliltect  . .  ..lohn    J.    Foley,    46   Kearny, 

San  Francisco. 
Contractor.  .Louis     Metter,     157    Albion 

Ave.,    San    Francisco. 
Filed  .Tune  18,  '13.     Dated  June  11,  "13. 

On  1st  of  each  montli 75% 

Usual    35    days 25% 

TOTAL  COST,  $77-19 
Bond,  $3875.  Sureties,  P.  F.  Ueilly  and 
.Io.=.  Kilhopper.  Limit.  90  days.  For- 
feit, none.  Plans  and  f pecifications 
filed. 


(2285)      NO.     3025     SCOTT.  Add    two 

rooms. 

Owner J.  Eisenback,  Premises. 

Arcliltect  ..  .None. 

Day's  vrork.  COST,   $4  00 


(2286)  GORE  MARKET  AND  SUTTER 
Underpinning'  wall. 

Owner. ....  .H.       C.      Breeden    ,    Butler 

Bldg.,    San    Francisco. 

Architect  ...None.  '' 

Conit/ractor.  .Stockholm     &    Allyn,    tTS 
Monadnock    Bldg.,    S.    F. 

COST,   $4  00 

(2287)  NE    FIFTH    AND    TOWNSEND. 
Enlarge   windows. 

Owner Studebaker      Co..     Fremont 

and  Mission.  S.   F. 

Architect  .  .  .None. 

Oontraoto'-,  .R.      C.      Andrews,      Hearst 
Tlldg.,  San  Francisco. 

COST,    $40a 


(2288)      S    MORAGA    82-6    E    13th    Ave. 
One-story  and   baaement   frame   dwlg. 

Owner A.   S.   MacRae,   417   Lawton. 

San  Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $15t00 


(2289)      S    CITY    HALL      AVE    100       W 
Marshall   Square.     Repair   front. 

Owner Dr.   C.   F.   Buckeley. 

Architect  ..  .Lyon  Co.,  Wells  Fargo  Bk. 

Bldg.,   San   Francisco. - 
Contractor.  .J.  .    R.        Ferguson,        1105 
Crocker  Bldq;,,  S.   F. 

COST,    $800 


(2290)      S    RE-GENT     100     E     San     Jose. 
One-story  and  basement  frame  dwlg. 

Owner Homestead    Realty   Co.,    704. 

Market,    San    Francisco. 
Architect  . .  .None. 

Contractor.  .Wm.    H.    Grahn.    2S40    Bry- 
■ant,   San   Francisco. 

COST,    $1225 


(2291)      NO.      1025     FILLMORE.        Alter 

restaurant. 
Owner. ....  .Harris   Desaler.nos.    Prem. 

Architect  . .  .None. 

Contractor.  .Kronnlck         Bros.,  1659 

O'Farrell,   .San    Francisco. 

COST,    $400 


(2292)  S  CLAY  142-G  W  Hyde.  .Three 
story  and'  basement  frame  (12)  apart- 
ments. 

Owner W.   W.   Yager,    1429    Hayes, 

San   Francisco. 

Architect  . .  .None  . 

Day's    work.  COST,    $11,000 


(2293)  EXPOSITION  SITE.  All  work 
for   Pre.'--'idlo   storm   sewer   outfall. 

Owner Panama-Pacific         Interna- 
tional  E.xposition    Co.,    Ser- 
vice BMg.,   S.   F. 
Architect  . .  .None. 
'  Contractor.  .MicJiael   Murpliy,    298   Turk, 
San  Francisco. 
Filed  June  19,  '13.     Dated  June  1'3,  '13. 

As    Vi'ork     progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $5700 
Bond.  $3500.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  90  days 
Forfeit,  $15.  Plans  and  specifications 
filed. 

(2294)  SW  SUTTER  AND  KEARNY. 
All  work  for  alterations  and  additions 
to  building  occupied  by  Shernran  Clay 
&  Company. 

Owner Eyre  Investment   Co.,   Mer- 
chant's'     Excliange      Bldg., 
"  -     San    Francisco. 
Architect  .  ..L.  B.  Button  Co.,  Chronicle 

Bldg.,   San  Francisco. 
Contractor.  .Frank-    M.    Garden    &    Co., 
'                       251   Kearny, -"San  Francisco. 
Filed  June  19.  'IS:'     Dated  June  IS.  '13. 
As  work  xJrogre?ses  monthly  pay- 
ments   of    . ; '?5% 

3C   days 25% 

TOTAL  CJOST,  $37;297 
Bond,  $18,648.50.  Surety,  Massachusetts- 
Bonding  &  Insurance  Co.  Limit,  120 
days.  Forfeit.  $.')0.  Plans  and  specifi- 
cations filed.  -----    --. 


(2295)  W  FOURTH -A-VE- 75  N  Kirk- 
ham 'N25xW  95  OL  765.  All  work  ex- 
cept plumbing  fixtures  and  lighting 
fixtures',  iron  grill  and  shades  for 
two-story  and  basement  frame  resi- 
dence. 

Owner T.    F.     and    Sarah     G.    Mc- 

Dermott,  535  Steiner.  S.  F. 
Arci'htect  .  . ;  J.   Teilmann. 
Contractor.  .R.      Keller,   3427     Andover, 

Oakland. 
Filed  June  19,  '13,    JDated  June  18,  '13. 

Frame  up   and  roof  on $978.75 

Brown   coated 978.75 

Completed    and    accepted 978.75 

Usual  35  days 978.75 

TOTAL  COST,  $3915.00 
Bond.  $1957.50.  Surety,  United  States 
Fidelity  &  Guaranty  Co.  Limit,  90 
days.  Forfeit,  $1.50.  Plans  and  speci- 
fications filed. 


(2296)      SUTTER,   bet.    Taylor   and    Ma- 
son.    Wall  and  floor  tile  for  'building. 

Owner Trowbridge    &    Perkins,    14 

Montgomery    St.,    S.    F.,    by 

Larscn  &  Larsen. 

Architect  . .  .Fred'erick  H.  Meyer, 

Bankers'  Invst.  Bldg.,  S.  F. 

Contractor.  .The  Watson  Mantel  &  Tile 

■  Co.,  457  Market,  S.  F. 
Filed  June  20,  '13.     Dated  May  23,  '13. 

1st   of   each    month 75% 

:10  «l:iy.N  afU-r   25% 

TOTAL  COST,  $1419 
Bond,  limit,  forfeit,  plans  and  specifi- 
cations,  none. 


(2297)      SHEliJT      METAL      WORK      ON 

above. 
Contractor.  .Geo.   H.    Appmann,    446    7th, 

San   Francisco. 
Filed  June  20,  '13.     Dated  May  J 9.  '13. 

Work    S3%   completed' $424 

Work    70%   completed.... 424 

W-ork'   completed    and    accepted..    425 

Usual     35     days..;-.'.." 425 

TOTAL  COST,  $1698 
liond,  limit,  forfeit'  plans  and  specifi- 
cations,  none. 


(229S)      LATH      AND      PLASTER'      ON 

above. 
Contractor.  .Smith    &   Johnson,   8'nO   Mo- 
nadnock  Bldg.,    S.    F. 
Filed  June  20,  '13.     Dated  May  16,  '13. 
Exterior       plaster      and     interior 

lathing    dione    $2693 

Brown    coated     2694 

Completed   and   accepted 2694 

Usual     35     days 2694 

TOTAL  COST,  $10,77-5 
Bond,  limit,  forfeit,  plans  and  specifi- 
cations,  none. 


(2299)  W  DRUMM  91-S  S  Sacramento 
S  31-9  W  70  S  14-4  W  67-6  N  46-1  E 
137-6.  Constructing  and  installing 
elevator  for  four-story  and  basement 
Class  "C"  building. 

Owner Jolin  A.  Lennon,  137  Sacra- 
mento,   San    Francisco. 

Architect  ..  .B.  A.  Garin,  37  Belvedere, 
San  Francisco. 

Contractor.  .S.  F.  Elevator  'Cto.i  8'60| 
Folsom,    San    Francisco. 

Filed  June'20,  '13.     Dated  June  — ,  '13     . 

Guides   in   place 25% 

Machinery    in    place 25% 

Elevator   running    25% 

Usual    33    days ' 25% 

TOTAL   COST,    $1400 

Bond.    $1400.      Sureties,    E.    B.    Heinrlch 

and    Victor    Stanquist.      Limit,    30    days 

after    notified.      Forfeit,    none.       Plans 

and   S'pecifications   filed. 


(2300)      FIRE      EXTINGUISHER      AND 
sprinkling  system  on  above. 

Contractor.  .Pacific    Fire    Extinguisher 
Co.,    507   Montgomery,    S.    F. 

Filed  June  20,  '13.     Dated  June  20,  '13. 
Sprinkler  work  in  (building  and 

ready   for   tank $1852   60 

Completed    and    accepted....    1335   00 

Usual    35    days 1062    50 

TOTAL    COST,     $4250   00 

Bond.    $2125.      Surety,    Glebe    Indemnity 

Co.     Limit,  none.     Forfeit,  none.     Plans 

and  specifications  filed. 


(2301)  E  LARKIN  112-6  N  Ellis  N  25x 
B  68-9.  All  work  for  alterations  to 
building  No.   710  Larkin. 

Owner Add    Clark       Norton       and 

Rose  Clark  Biggs. 

Supt D.   H.   Thanel. 

ContPsictor.  .Robt   Alexander. 

Filed  June  20,  '13.     Dated  June  19,  '13. 

Walls    up     % 

Completion     % 

Usual    35    days 'A 

TOTAL  COST.  $1630 
Bond,  $S15.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  3ii 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 

(2302)  E  TWENTY-FOURTH  AVE 
225  N  Irving.  Two-story  and  base- 
ment  frame   res-idence. 

Owner Oscar   Heyman   .ij   Bro.,   742 

Market,    San    Francisco. 

.A.rchitect  . .  .Jos.  Cahen,  45  Kearny, 
San   Francisco. 

Day's   work.  COST,   $2000 
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(2303)  E  TWENTY-FOURTH  AVE 
200  N  Irving.  Two-story  and  base- 
ment   frame   residence. 

Owner Oscar   Heyman    &   Bro..   742 

Market.    San    Francisco. 
Arcliitect  . .  .  Jos.       Cahen,    45      Kearny, 

.San    Francisco. 
Day's    work.  COST.    $2000 


(2304)      NO,    114      THORNTON.        Add    2 
rooms  and   plaster   same. 

Owner John   Stevlson,    Premises. 

Architect  . .  .None. 


MODERN  APARTMENT  HOUSE  FOR  MR.  WOODS 
San  Francisco 


P.  ].  Lynch,  Gen.  Contractor 


C.  S.  McNally,  Arcliitect 
San  Francisco 
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June  25,  1913 
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NEW  CHURCH  EDIFICE  FOR  MISSION  DOLORES 

Sail  Francisco, 


Shea  (&  Lofquist,  Architects 
San  Francisco 


Building  and  Industrial  News. 
June  25.  1913. 
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Contractor.  .Martinet     &     Baa,.»er,     153S 
Fclton,    .San    Fr.TncIsco. 

COST,    $400 


(2.t((.->)      NO.    17^-;!1      .SUTTRn.         Enlarge 
rooms. 

Owner W.n.    11.    Meller,    rreini.ses. 

Architect  . .  .None. 

Da.v's   work.  OO.ST,    $450 

<2.'!06)      NO.    1,-,S    GOLDEN    G.\TE    AVE. 
Change  tliree  .stores  into  one. 

Owner Civic  Center  Garage.   Prem 

Aroliitect  ..  .O'Brien    Bros.,   Clunie   BIdg 

San  Francisco. 

Contractor.  .J.      W.    Carr,      ISO      Jessie, 

San  Francisco. 

COST,   $500 


(2307)      EDDY,    POWELL    &    MARKET. 
Slieet  metal  electric  sign  work. 

Owner The   Odeon   Cabaret,   Prem. 

Arcliltect  . .  .None. 

Contractor..  Brumfleld    Elec.    Sign    Co., 
l.S   7th,   San   Francisco. 

COST,    $500 


(230S)      N    BROADWAY    42-C    E    Baker. 
Erect  foundation. 

Owner Albert         Ehrman,         2710 

Broadway,     San     Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $5000 


(2309)      SE   MARKET      AND      EIGHTH. 
One-story    brick    (3)    stores. 

Owner McCann  &  Johnson,  Prem. 

Architect  . .  .None. 

Day's   work.  COST,    $3000 


(2310)      NO.    975    MARKET.    Re-arrange 
store   front   and   general   repairs. 

Owner Eilers    Music    Co..    Premises 

Architect  ..  .Frank         B.       Gibson,       975 

Market,   San   Francisco. 
Day's  work.  COST,  $1000 


(2311)  E  THIRTIETH  AVE  225  N 
Clement.  One-story  and  basement 
frame  dwelling. 

Owner P.    H.    Wllie,    249    4th    Ave., 

San    Francisco. 
Architect  ..  .C.     H.    Skidmore,     Foxcroft 

Bldg.,   San   Francisco. 
Contractor.  .Cleeve    Carson    &    Son,    219 
32nd  Ave.,  San  Francisco. 

COST,  $1735 


(2312;  N  PINE  92-6  W  Front  W  95  N 
91-S  E  50  N  14-7  E  45  S  106-3.  Exca- 
vation, draining  system,  carpenter 
and  mill  work,  sheet  metal,  roofing, 
plu.iibing,  glazing,  painting,  etc.,  tor 
alterations  and  additions  to  C^asS 
"C"   building. 

Owner Boyd    Investment    Co.,    255 

California,    San    Francisco. 

Architect  ..  .Nathaniel       Blaisdell,       255 
California,    San    Francisco. 

Contractcr.  .C.    P   .Moore   Bldg.    Co.,    212 
Sharon   Bldg.,   S.   F. 

Filed  June  21,  '13.  Dated  June  14,  '13. 
Drainage    system    completed    and 

plank -floor  laid   on   1st  floor $525 

Brick  work  of  fire  wall  done  and 

sheet    metal    In 525 

Completed    and    accepted 325 

Usual    3'5    days 525 

TOTAL   COST,    $2100 

Bond,    $1050.      Sureties.    Robt.   H.    Rusch 

and  H.     C.   Bennett.        Limit,     30   days. 

Forfeit,    $10.      Plans    and    specifications 

filed. 


(2313)  W  BRODERICK  25  S  Page  25 
xlOO.  All  work  except  grading,  fin- 
ish hardware,  shades,  gas  and  elec- 
tric fixtures  for  two-story  frame  (4 
apartments). 


Owner Mr.s.  C.  F.  Lihby,   1024  Page 

San    Francl.'co. 

Si'Pt C.    F.    Libby. 

Contractor.. Adolph  Petry,  330  Pierce, 
San    Francisco. 

Filed   Juno   21,   '13.      Dat'd   June   20,   '13. 

P^oughly    enclosed     $1787    50 

Brown    coated    I7g7   50 

Completed     1757   50 

Usual    35    days 1787   50 

TOTAL    COST,    $7150   00 

Bond,    $3375.       Sureties,    H.    A.    Norman 

and   E.   W.   Swift.      Limit,    90   days   after 

June     10.       Forfeit,     none.       Plans     and 

specifications    filed 

BUIMUNG    OrERATION.*!. 

Building  permits  issued  by  the  Bureau 
of   Building  Inspection   of  the   Board   of 
Public    Works,    for     the    week     ending 
June   13th,  are  as  follows: 
Claims  No.  of  Bid 

Clasis    "C"    4 

Frames     40 

Alterations     6S  3? 

Total     112  $197 


Amount 
$   34,000 


NOTICE     OF     NON-LIABILITY. 


June  17.  1913 — W  TWENTY-NINTH 
Ave  140  N  Balboa  N  100  W  9I.S40.5 
S  100-3  E  S2.0S5.  Sydney  M  Van 
Wyck  Jr  and  Crltten  Van  Wyck  as 
to  improvements  on  leased  prop- 
erty     


RCLBASB    OP    BLDG.    CONTR.4CT. 

June  IS,  1913— S  GEARY  76  W  Lar- 
kln.  Owner.  P.  J.  Gar-tland  with 
J  Erick  Johanson,  contractor.  Five 
story     building 

June  IS,  1913 — SW  POWELL  AND 
Broadway  93-6x100.  Jacob  Surface, 
owner  with  J  C  Tippett  and  Chas 
Alsup,     contractors    


NOTICE      OF      NON-RESPONSIBILITY. 


June  16,  1913 — S  BUSH  93-9  W  Lyon 
W  33-2 ii  S  S5-9?4  W  51-5 V4  S  25 
E  51-5W  S  26-81^  E  33-2V4  N  137-6. 
Jas  F  Neall  as  to  i.-nprovements  on 
leased    property     


OMISSION    OP   BIDDER'S    NAME. 


In  connection  witli  the  list  of  figures 
on  the  Sather  Campanile,  published  In 
Friday's  issue,  the  name  of  Joseph 
-Musto  Sons-Keenan  Co.  was  omitted. 
They  were  one  of  the  four  firms  sub- 
mitting bids  on  the  marble  work. 
Their  figures  being:  (a)  $60,500;  (b) 
$53,400;   (c)   $15,050. 


COMPLETION  NOTICES. 


SAN  FRANCISCO. 


June  14.  1913 — SW  SIXTH  72  NW 
Howard  NW  48  SW  75  NW  45  SW 
50  SE  75  NE  50  SE  18  NE  75.  R  D 
McElroy  to  The  George  Goodman 
Artificial   Stone    Co June    5,    1913 

June  14.  1913 — W  SANCHEZ  86  S 
Clipper  S  28xW  80.  The  29th  St. 
M  E  Church  to  Geo  V  McCausland 
June   12.    1913 

June  16.  1913— SE  MARKET  AND 
Fremont  NE  91-8xSE  137-6.  San 
Christina  Invst  Co  to  Claus  A  and 
Rudolph  Spreckels  and  as  Trustees 
to  J  E  O'Mara June   10,   1913 

June  16,  1913 — N  NINETEENTH  55  E 
E   Lexington   Ave  N  85xB  25.      M  F 
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Flaherty  to  L  A  Hlnson..June  9,   1913 
June     16,     1913— EXPOSITION     SITE. 
Panama-Pacific     International     Ex- 
position  Co   to   Sunset   Constr   Co.. 

June    10,     1913 

June  IG.  1913— SW  POWELL  AND 
Sutter  W  100  S  75  E  100-0'4  N 
70-10.   York  Realty  Co  to  AleHnndrr 

Coleman    May    28.    1913 

June  16,  191,3— BIXICK  BDED  BY 
Valencia,  Army,  Duncan  and  San 
Jose  Ave.  St.  Luke's  Hospital  Co 
to     Western     Laundry     Machine    Co 

and  S  F  Cornice  Co June  12,  1913 

June  17.  1913— N  PINE  110  W  Frank- 
lin W  27-6XN  I37-C.     Kaspar  Pischcl 

to   L  Hippely June   17.   1013 

June  17.  1913— S  %  OF  GHRENWICH. 
bet  W  Leavenworth  and  a  line 
parallel  therein  and  171-1014  W 
therefrom.  Greenwich  Terrace 
Householding   Ass'n    to   Rosario   De 

Luca    June  1,  1913 

June  17,  1913— S  GREENWICH  37-6 
W  Kearny  W   25xS  87-6.     P  Bergna 

and  L  Ravanl   to  J  Martinelll 

June   17   ,1913 

June  17  ,1913 — W  BRANNAN  AND 
Second  NW  lOOxSW  122.     Bllnn  Est 

Co   to  Geo  H  Stoftels Dec.   31.    1912 

June  17,  1913- SE  MARKET  43-10 
SW  Spear  SW  43-lOxSE  137-6. 
Sommer  &  Kaufmann  Inc  to  For- 
derer  Cornice  Works... June  14,  1913 
June  17,  1913— E  STOCKTON  112-6  N 
Greenwich  N  2.3xE  100.  Paul  and 
Marie      De    Bernard!      t    oRatto      & 

G'annini June  9,  1913 

June  17,  1913— N  BUSH  SS-6  E  Jones. 
E  L  Hueter  to  Van  Emon  Elev.  Co. 

June   16,   1913 

June  17.  1913 — N  TWENTY-SECOND 
100  W  Sanchez  W  25xN  114.  Emil 
and   wife   Elsie   Nelson   to  whan   it 

may  concern June  13,   1913 

June  17,  1913— S  BOADWAY  AND  S 
Columbus  Ave  W  9-8^  S  80  E  22  N 
65-2?4  NW  19-2%.  G  B  Antonlnl  & 
Co  to  Nelson  &  Bauer.  .June  13,  1913 
June  16.  1913— N  CARMEL  125  E  Cole 
E  25xN  114-4  11-16.  Andrew  Lyon 
to  whom  it  may  concern. June  16,  1913 
June  IS.  1913— SE  THIRD ,&  TSHAMA 
S  30  E  SO  S  50  E  25  N  SO  W  103. 
Walter    H    Sullivan    to    Howard    S 

Williams    June    17.    1913 

June  18,  1913 — W  KEARNY  134-11  N 
Washington  N  50  W  50-5  N  0-2  W 
57-6  S  50-2  E  107-11  50  v  31-32. 
Louis   Friedman    &    Samuel    Gerson 

to    Mollath    Bros    &    Knleling 

June    12,    1913 

June  19.  1913 — S  MARKET  &  BRADY 
SW  75xSE  124.  Sierra  Investment 
Co  to  Turner  Co  (2  acceptances; 
one   for    heating   plant   and  one    for 

plumbing)     June    19,    1913 

June     19.     1913 — S     TWENTY-SIXTH 

120   E   Dolores  E    2'5xS    150.      Joszef 

Jakob  to  M  C  Bateman  .April  25,   1913 

June     19,     1913 — NW     FOURTH     AND 

Minna    N    30xW    75.      Mary    Gay    to 

Sheppard   Bros June   17.   1913 

June  19.  1913 — W  HOWARD  90  S  20th 
S  29-lOxW  95.     (Catherine  C  Bannan 

to  Mager  Bros June  19,   1913 

June  19.  1913 — N  CLEMENT  57-6  W 
Fifth  Ave  W  50xN  100.  Eugene 
Clarke,  agent  for  Walter  S  Thomp- 
son,   to    whom    It    may    concern.... 

June     15,     1913 

June  19,  1913 — NE  CALIFORNIA  AND 
Liedesdorff  E  30  N  124  W  30  S  to 
beg.  The  Liverpool  &  London  & 
Globe   Insurance    Co    (Ltd)    to    J    E 

Steere June   5.   1913 

June  19,  1913 — NW  FOURTH  AND 
Minna  N  30xW  75.  Mary  Gay  to 
Wm  J  Black June  16.  1913 
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June  19,  1913— S  PINE  37-6  B  Leaven- 
worth E  25xS  S7-6.  Theodore  B 
Rulfs  to  whom  it  may  concern.... 
June   19,   1913 

June  19,  1913— EXPOSITION  SITE. 
Panaima-Paciflc  International  Ex- 
position Co  to  Sunset  Constr  Co.. 
June   16,   1913 

June  20.  1913— S  MARKET  AND 
Brady  SW  75xSE  124.  Sierra  In- 
vestment Co  to  Roberts  Mfg  Co. .  .  . 
'.  .■ June    20,    1913 

June  20,  1913— E  ROTTECK  S5-8V4  S 
Dosworth  S  5.0.\E  100.  Edward  D 
Swift  and  James  F  Heffernan  to 
J  F  Heffernan June  IS,   1913 

June  20,  1913— E  NEVADA  100  N 
Powhattan  25x70.  Jos  C  Stroms- 
wold  to  whom  it  may  concern.... 
June    10,    1913 

June  20,  1913^3  MARKET  &  BRADY 
SW  75xSE  124.  Sierra  Investment 
Co  to  John  G  Sutton  Co.. June  19,  '13 

June  20,  1.913— E  SEVENTH  AVE  275 
S  "C."  Peter  and  Lena  C  Nelson 
to  G  G  Moren June  20,   1913 

June  20,  1913 — NE  FOURTH  AND 
Mission  N  SOxE  SO.  The  Voorman 
Co  by  P  J  Walker  Co,  agents,  to  T 
W   McClenahan June   20,   1913 

June  20,  1913 — NW  O'FARRELL  & 
Webster  SO  on  Webster  and  liaving 
frontage  of  S2-6.  C  F  W  Vette  to 
A   Petry June   19,    1913 

June  20,  1913— S  TWENTY-FOURTH 
190  W  Castro  W  25xS  114.  Jose- 
phine Mary  Nielsen  to  .whom  it  may 
concern June    IS,    1913 

June  19,  1913 — S  PINE  62-6  E  Leaven- 
worth  E   25xS  87-6.     J  Eric  Johan- 

son  to  whom  it  may   concern 

June    19,    191S 


LIENS  FILED. 


San  Francisco. 


June  13,  1913 — LOT  292  Gift  Map  No. 
3.  Joseph  Gallagher,  $2J5:  Frank 
Griffin,  ?135;  D  F  Mulville,  $127.10; 
George  Drew,  $93:  Holden-Deuprey 
Co,  $87.17;  City  Protective  Elec  Co., 
$40   vs  Mary   OIiesney&A  W  Burnett 

June  14,  1913— E  HYDE  97-6  S  Geary 
S  40xE  68-6.  A  E  Hornlein  vs  David 
L  Reynolds  and  Charlotte  V 
Reynolds     .  .- $86.78 

June  14,  1913— N  TWENTY-THIRD 
105  W  Castro  W  150  N  114.  Hart- 
Wood  Lumber  Co  vs  William  F 
Altvater,  Thomas  Sippett  and  S 
Malmburg $2380.29 

June  14,  1913— SW  EDDY  &  MASON 
W  137-6XS  137-6.  Fibrestone  & 
Roofing  Co  vs  Mary  Prior  (widow), 
Lester  F  Prior,  Matilda  Andrews, 
Margaret  Delger,  Josephine  Metz- 
ner  and  Down  Town  Realty  Co. ..$253 

June  14,  1913— SW  TURK  &  POLK 
S  120  W  97-6  N  30  E  30  N  90  E 
■67-6.  A  E  Hornlein  vs  John  Gall- 
wey  and  Charles  W  Slack,  extrs 
Estate  Reuben  H  Lloyd   dec'd.$302.93 

June  16.  1913— SW  EDDY  &  MASON 
"W  137-6XS  137-6.  Fibrestone  & 
Roofing  Co  vs- Mary  Prior  (widow); 
Lester  F  Prior.  Matild^a  Andrews, 
Margaret  Delger,  Josephine  Metz- 
ner  and  Down  Town  Realty  Co. . 
$253 

June  17  ,1913— SW  EDDY  &  MASON 
S  137-6XW  137-6.  Morris  Stulsaft 
Co  vs  Mary  and  Lester  F  Prior,  Ma- 
tiltl-i  Andrews.  Margaret  Delger, 
Josepliine  Metzner  and  Down  Town 
Realty   Co $106.77 

June  IS,  1913— 9E  HOWARD  135  SW 
Third  SW  40xSE  80.     Joseph   Musto 


SiJiis-Keenan  Co  vs  Jas  P  .Sweeney 
and   Bishop   &   Duarte $217.50 

June  20,  1913— SE  HOWARD  135  SW 
3rd  SW  40xSE  SO.  J  H  Kruse, 
$56.00;  California  Plate  &  Window 
Glass  Co,  $3i82.16;  Zenith  Iron  Wks, 
$548.25  vs  James  ■  P  Sweeney  and 
Bisliop   &    Duarte 

June  20,  1913— SE  MARKET  45-10 
SW  Spear  SW  ^o-lOxSE  137-6. 
Chicago  Hoist  Engine  Co  vs  Som- 
;iier   &   Kaufman   Inc $70.50 

June  20,  1913 — SE  HOWARD  135  SW 
Third  SW  40xSE  80  100  V  B  367. 
Edward  V  Lacey  (as  Lacey  Bros.) 
vs  James  P  Sweeney  and  Bishop  & 
Duarte     $882.16 

June  19,  1913— W  NATOMA  205  N  15th 
25x80.  W  W  Montague  &  Co  vs 
Mary  '  McConnell $54.25 

June  19,  1913— SE  HOWARD  135  SW 
Third  SW  40xSE  80.  Capitol  Sheet 
Metal  Works,  $202.25;  James  H 
Hardy,  $532  vs  Jame.s  P  Sweeney 
and   Bishop   &  Duarte 


OAKLAND  AND  ALAMEDA 

APARTMENT  .  HOUSE— 3  story  and 
base,  frame.  Cost  not  stated.  Oak- 
land, Cal.  Architect,  none.  Owners, 
Inter  Cities  Home  Builders,  17G4  Broad- 
way, Oakland.  This  company  are  now 
erecting  an  apartment  house  contain- 
ing eight  suites  of  two  and  tiiree 
rooms  at  the  corner  of  40th  and  Broad- 
way. They  are  in  the  market  for  wall 
beds,  bidsi  on  plumibing.  plastering, 
electric  work,  painting,  sash  and  door 
worlc,    lumber,    mill   work    and   mirrors. 

CAMPANILE  —  Steel  and  granite. 
Cost  not  stated.  Berkeley,  Alameda 
Co.,  Cal.  Architect,  John  CJalen  Howard, 
602  Mission  St..  S.  F.  Owners,  Regents 
of  the  University  of  California.  Bids 
for  the  construction  of  the  various 
parts  of  the  work  in  connection  witli 
the  construction  of  the  Sather  Cam- 
panile, wTiich  is  to  b'e  erected  on  the 
university  campus  at  Berkeley,  were 
opened  by  the  Board  of  Regents  on 
Thursday  morning,  June  19.  The  cvam- 
panile  was  designed  by  Architect  Jolin 
Galen  Howard.  Bids  for  the  work 
were  received  as  follows:  For  the 
elevator  work,  excavating  and  con- 
crete work,'  granite  work,  marble 
work,  ornamental  metal  and  for  the 
structural  steel.  The  California  Con- 
struction Co.  were  low  on  the  struc- 
tural steel,  California  Art  Metal  and 
Wire  Co.  were  low  on  the  ornamental 
metal  work,  Lewis  A.  Hicks  Co.  were 
low  on  the  excavating  and  concrete 
work  and  the  Otis  Elevator  Co.  low 
on  the  elevator  work.  The  marble  and 
granite  woik  attracted  a  large  num- 
ber of  bidders  who  submitted  alter- 
natives, and  the.  lowest  bidder  cannot 
be  determined  at  this  time.  A  com- 
plete lisit  of  the  'btds  opened  by  tbe 
Regents  of  the  University  appears 
under  the  heading  of-  Oakland  and  Ala- 
meda County  in   this  issue. 

RESIDENCE  —  2  story  and  base, 
frame.  $S,000.  Oakland,  Cal.  Archi- 
tect. Julia  Morgan,  Merchants'  •  Ex- 
change Bldg.,  S.  F.  Owner,  C.  H.  Red- 
ington.  The  dwelling  will  be  erected 
in  Bast  Oakland,  and  has  been  de- 
signed- for  an  eight-room  house  with 
baths  and  sle'eping  porch.  Interior 
flnisb  will  be  of  pine  and  hardwood. 
Hardwood  floors  will  he  used  in  the 
dining-  room,  living  room,  den  anil  rc- 
cei)tion  liall.  Tliere  will  be  furnace 
licat  and  open  fire  places.  Mantels 
will  he  of  brick  and  tile.  Bath  roomn 
will    be    finished    in    tile.      Tile    will    be 


used  in  the  kitchen.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are 
now   being  taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,500.  Berkeley,  Alameda  Co., 
Cal.  Architect,  Frank  S.  Forster,  1417 
Arch  St..  Berkeley.  Owner,  Dr.  C.  L. 
Roadhouse.  This  dwelling,  which  is  to 
be  erected  in  North  Berkeley,  lias  been 
de^^igned  for  a  seven-room  house  with 
all  modern  conveniences.  Interior  will 
toe  finished  in  pine  and  some  oak. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be  furnace  lieat 
and  an  open  fire  place.  Mantel  will  be 
of  brick.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  figures  are  now  being 
taken. 

RESIDENCE  —  2  story  and  base, 
fr.Tme,  $4,500.  Berkeley,  Alameda  Co.. 
Cal.  Architect,  none.  Owner,  C.  B. 
Crane,  1000  La  Loma  Ave.,  Berkeley. 
Tlie  dwelling  will  contain  eight  rooms, 
bath  and  sleeping  porch,  and  is  to  be 
erected  at  the  northwest  corner  of 
Cedar  and  La  Loma  streets.  Interior 
finish  will  be  of  pine  witli  some  cak. 
Hardwood  floors  will  toe  used  in  tlie 
principal  rooms.  There  will  be  fur- 
nace heat  and  open  fire  places.  Jlan- 
tels  will  be  of  brick.  Bath  room  will 
be  finished  in  cement  plaster.  Tiie 
will  be  used  in  tlie  kitchen.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  tlie  liands 
of  the  owner  w.ho  will  do  the  work  by 
•Day  Labor.  He  is  now  in  the  market 
for  all  materials. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Oakland.  Cal. 
Architects,  Hutchison  Bros.,  470  13th 
St.,  Oakland.  Owner,  B.  Axeloulen.  The 
houf'e  will  be  erected  in  4tli  Avenue 
Terrace,'  and  has  been  designed  for  an 
eight-room  dwelling  with  'bath  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine  throughout  with  hard- 
wood floors  in  the  principal  rooms. 
Plans  provide  for  furnace  heat  and 
open,  fire  places^  Mantels  will  be  ot 
tile  or  brick.  Tile  will  be  used  in  the  i 
bath  room  and  kitchen.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  figures  are  now  being 
taken   for   the   work.  ! 

RESIDENCE  —  2  story  and  base,  | 
frame,  $9,000.  Oakland,  Cal.  Architect  ! 
Charles  W.  McCall,  Central  Bank  Bldg.. 
Oakland.  Owner,  J.  Greg;ory.  This 
house  is  to  be  erected  on  Calmar  ave- 
nue and  has  been  designed  to  contain 
nine  roonrs,  three  batlis  and  a  sleepin:; 
porch.  Interior  will  be  handsomely 
finislied  in  pine  and  hardwoods.  Hard- 
"wood  floors  will  be  u.^ed  in  the  livlns 
Toom,  dining  room,  reception  hall  ami 
den.  There  will  he  furnace  heat  and 
open  Are  places.  Mantels  will  toe  of 
brick  and  tile.  Bath  rooms  will  be  fin- 
ished in  tile.  Oaen  stone  will  also  be 
used  for  one  mantel.  An  automatii' 
water  heater  will  be  installed.  Tile 
will  be  used  in  the  kitchen.  Exterior 
of  the  dwelling  will  be  covered  wltli 
cement  plaster  on  metal  lath.  Plans 
are  oo  uplete  and  figures  are  now  be- 
ing  taken    by    the   architect. 

RESIDENCE  —  2     story     and     base, 
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frame.  Cost  not  stated.  Oakland,  Cal. 
.^l-cllitect,  Ivan  C.  S-atterlee,  470  lUtli 
St.,  Oakland.  Ownei',  Mar.v  Scliwartz. 
Tlio  dwellingr  will  he  erected  on  Valle 
X'i.sta  avenue  and  lia.s  lieen  designed 
for  an  eigiit-room  house  with  bath. 
Interior  lini.=Ii  will  be  of  pine  throush- 
luit.  Hardv/ood  floors  will  be  used  in 
tlie  iirinoipal  rooms.  There  will  be 
furndoe  heat  and  open  fire  places.  Man- 
tels will  be  of  brick.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  Exte- 
rior of  tlie  dwelling  will  be  covered 
with  cement  pla^'ter  on  metal  lath. 
Plans  have  been  out  for  fi.^ures  once 
and  have  since  been  revised.  New  hids 
are   now   being'  taken. 

APAilTMENT  HOUSE— 3  ^tory  and 
base.  fra..iie,  $30,000.  Oakland,  Cal. 
Architects,  National  Arcliiteotural  and 
Eng-ineering:  Co.,  Foxcroft  Bldg-.,  .S.  F. 
Owner's  name  withheld.  The  building 
will  be  designed  to  contain  24  apart- 
ments arranged  in  suites  of  two  and 
three  rooms  e.i.ch.  The  building  cov- 
ers an  -area  ot  50xU4  feet.  Interior 
will  be  finished  in  pine  with  some 
hardwood  floors.  There  will  be  a  cen- 
ti'al  heating  s.vstem,  wall  beds  and  pri- 
vate bath  rooms.  Entrance  will  be 
finished  in  tile  and  marble.  Exterior 
of  the  building  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are   now  being  prepared. 

SOLID  FILL — Cost  not  stated.  Oak- 
land, Cal.  Engineer,  Engineering  De- 
partment Key  Route  System.  Owners, 
Key  Route  System,  Contractors,  Daniel 
Contracting  Co.,  503  Market  St.,  S.  F. 
Contract  price,  $500,000.  The  Daniel 
Contracting-  Co  has  been  awarded  a 
controct  for  the  solid  fill  from  the 
Oakland  Shore  line  to  the  bulkhead 
line,  a  distance  greater  than  half  the 
length  of  the  present  Key  Route  pier. 
The  contract  price  is  stated  to  be  $500,- 
000. 

HOTEL  SUBFIGURES — 5  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Oakland,  Cal.  Architect,  none.  Own- 
ers, Inter  Cities  Home  Builders,  1764 
Broadway,  Oakland.  Thisi  firm  are  now 
in  the  market  for  lumber,  b.rlck  work, 
plumbing,  plastering,  electric  work, 
structural  iron  and  sheet  metal  work 
for  a  five-story  hotel  building. 

HOTEL — 7  story  and  base,  brick  and 
steel.  Cost  not  stated.  Oakland,  Cal. 
.\rchitect,  P.  D.  Voorbees,  Central  Bank 
HUlg.,  Oakland.  Owner,  H.  A.  Powell. 
Tills  building  will  be  erected  at  the 
northeast  corner  of  13th  and  Franklin 
streets,  and  will  be  arranged  for  stores 
on  tlie  first  floor  and  guest  roo.ms 
above.  Interior  will  be  finisihed  in  pine 
and  hardwood.  All  rooms  will  have 
lonnecting  baths.  Bath  rooms  will  be 
linished  in  cement  plaster  and  tile. 
There  will  be  steam  heat.  elevator 
service  and  a  vacuum  cleaning  plant. 
I'"xterior  of  tlie  building  will  be  faced 
with  presfed  brick.  Plans  for  the 
steel  work  are  complete  and  figures 
are  being  taken.  Plans  will  be  out 
for  figures  on  the  balance  of  the  work 
within    a    short    time. 

RESIDENCE'  —  2  story  and  base, 
frame,  $3,000.  Alameda,  Alameda  Co., 
Cal.  Architect,  William  Dufour,  2326 
•Santa  Clara  Ave.,  Alameda.  Owner. 
Mrs.  M.  L.  Murray.  The  dwelling  will 
he  erected  on  Versaille.-i  avenue  and 
has  been  designed  to  contain  six  rooms 
•  ind  bath.  Interior  finish  will  be  of 
pine  with  sone  hardwood  veneer. 
Hardwood  floors  will  be  used  in  the 
"ining  room,  living  room  and  recep- 
lion  hall.  There  will  be  furnace  heat 
and  open  fire  place.     Mantel  will  be  of 


hrick.  Tile  will  be  used  in  tlie  hatli 
room  and  kitchen.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figure,'  arc  being  taken  by 
the   architect. 

BUNGALOW— 1  %  story  and  base, 
frame,  $2,S00.  .Mameda,  Alameda  Co., 
Cul.  Architects,  NeW'-^om  &  Dixon,  SI 2 
Uroadway,  Oakland.  Owner,  J,  Lund- 
holm.  The  bungalow  lias  been  de- 
signed for  a  seven-room  .house  with 
bath.  Interior  will  be  finished  in  pine 
witb  hardwood  floors  in  the  dining 
room,  living  room  and  reception  hall. 
Tlierc  will  ihe  a  large  open  fire  place 
in  the  living  roon  with  brick  mantel. 
Tile  will  be  used  in  t'he  bath  room  and 
kitchen.  Exterior  of  the  house  will  be 
covered  with  cement  planter  on  metal 
lath.  Plans  are  complete  and  work 
will   be   done   by   Day   L.abor. 

BUNGALOW— IVj  -wiry  and  base, 
frame,  $2,700.  Oakland,  Cal.  Archi- 
tect, K.  C.  Morri.on,  443  62nd  St.,  Oak- 
land. Owner,  F-ank  Murdock.  The 
dwelling  has  been  designed  for  a  six- 
room  house  with  bath.  Interior  will 
lie  finisihed  in  pim^  th  rou.Efhout.  Hard- 
wood floors  will  he  used  in  the  princi- 
pal rooms.  There  v.'ill  be  open  fire 
places  and  tile  or  jri.'lc  manteis.  Tile 
will  be  used  in  the  buch  room  anl 
kitchen.  Exterio'-  of  the  dwelling  wi"l 
be  covered  with  I'jstic  and  .«bingles 
Plans  are  complete  .ind  the  work  will 
be    done   by    Day    L.ilor. 

RESIDENCE  —  -'  sn-y  and  base, 
frame.  Cost  not  stitiid.  O.ikland,  Cal. 
Architects,  Hutchin3>i  Bros,,  470  I'th 
St..  Oakland.  Owner.  Mr.  .lorfitz.  The 
dwelling  will  be  erected  in  J'< 
Avenue  Terrace,  -md  has  been 
signed  for  an  eight  room  Iicuso 
lath  and  sleeping  p  irch.  Interio 
be  finished  in  pina  anl  liardv/ood. 
Hardwood  floors  vill  be  used  in  the 
principal  rooms.  There  v>  ;il  be  fur- 
nace heat  and  open  fire  plane?.  Man- 
tels will  be  of  brick.  Tile  will  be  used 
in  the  bath  room  .ind  kitchen.  An 
auto;matic  water  heater  will  be  in- 
stalled. Exterior  •,'  the  hoine  will  o?. 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are    lielng    taken. 

STORES  AND  OFFICES— 10  story 
and  base.  Classi  A  construction.  Cost 
not  stated.  Oakland,  Cal.  Architect, 
Edward  B.  Seely,  2'5'5  California  St.,  S. 
F.  Owner,  Frank  W.  Bilger.  The 
building  will  be  erected  on  the  north 
side  of  16th  street,  50  feet  east  of  San 
Pablo  avenue.  Details  ot  the  construc- 
tion have  not  been  fully  settled  upon 
and  cannot  be  given  at  this  time. 
There  will  be  a  complete  steel  frame. 
Exterior  will  probably  be  faced  with 
pressed  brick  and  terra  cotta.  Fur- 
tlier  mention  of  the  work  will  be  maile 
as   the   plans   progress. 
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Bid  Opened  For 
Sather  Campanile. 


liversity  Regents  Con.siiler  Many  nids 
For  Various      Parts   of  The      Big 
Campanile, 


Thuisday  morning.  The  campanile  was 
designed  by  Architect  .lohn  Galen  How- 
ard and  when  completed  will  he  one  of 
the  finest  piece  of  architectui-e  on  the 
Univer!4ty  grounds.  The  S^tlicr  Camp- 
anile is  the  gift  of  Mrs  Sather. 

Bids  for  the  work  wore  received  as 
follows:  For  the  elevator  work,  ex- 
cavating and  concrete  work,  granite 
work,  marble  work,  ornanenlal  metal 
and  for  the  structural  steel.  The  Cali- 
fornia Construction  Co.  were  low  on 
the  structural  steel,  California  ;Art 
Metal  &  Wire  Co.  were  low  on  the  orna- 
mental metal  work,  Lewis  A.  Hicks  Co. 
were  low  on  the  excavating  and  con- 
crete work  and  the  Otis  Elevator  Co. 
low  on  the  elevator  work.  The 
marble  and  granite  work  .  attracted  n 
large  number  of  bidders  who  submitted 
alternates  and  the  lowest  bidder  can 
not  be  determined  at  this  time.  'The 
following  is  a  complete  list  of  all  bids 
opened  by  the  Regents  of  the  Univer- 
sity; 

Elcvatnr    rtork. 

Oils    Elevator    Co $3,000 

Van   Enion   Elevator  Co 4,060 

lilxeavalinK  anil    Concrete    Work. 

Clinton    Fireprooflng    Co $41,400 

J.    L.    Brown 45,000 

F.    Rolandi    45,170 

Lewis    A.    Hicks    Co 41,350 

Contra  Costa   Constr.   Co 49,890 

Foster-Vogt    Co 44,SS7 

State  Constr,   Co 51,219 

Thurston   &   Co 44,000 

Van   Sant-Houghton   Co 51,076 

Granite  AVork. 
California      Granite      Co.    (a)    $4S.575; 
(b)   $43,000   (a  and  b)   $91,575. 

McGilvray-Raymond  Granite  Co.  (a) 
$44,695;    (b)    $32,525;    (a  and  b)   $77,220. 

Raymond  Granite  Co.   (a)   $33,000;   (b) 

$39,500:    (a   and  b)    $72,500, 

Marble    IVork. 

Vermont   Marble    Co.    (a)    $45,000;    (b) 

$63,000;    (c)   $13,500;    (a,  b   and  c)    $118,- 

500, 

Vermont  Marble  Co.  (a)  $50,600;  (b) 
$64,500;  (c)  $13,800;  (a,  b  and  c)  $125,- 
850. 

McGilvray  Stone  Co.  (a)  $61,130:  (b) 
$50,230;    (c)    $14,100 

Raymond  Granite  Co.   (c)   $12,250. 

ornamental   Metal  'Work. 
Sealmeier      (probably      a    mis- 
take)      $   5,000 

Monarch    Iron    Works 20,70" 

Sartorlus    Co 15.6.-.0 

Cal.   Art  Metal  &   Wire  Co...    19,200 
Structural   Steel   Work. 

Pacific    Rolling    Mill    Co $46,022 

California  Constr.    Co 43,000 

Dyer    Bros 44,000 

« 

Building  Contracts  Awarded. 
Oakland. 


Bids  for  the  construction  of  the  various 
parts  of  the  work  in  connection  wWli 
the  construction  of  the  Sather  Cam- 
panile, which  is  to  be  erected  on  the 
University  Oa.m:pu.s  at  Berkeley,  were 
opened    by    the    Board    of   Regents    on 


No. 

1863 
1864 
1S65 
IS66 

i.s7n 

1873 
1IS74 


1,880 
ISSl 
l'SS2 
1S83 
1884 
1  SS5 
1886 
1SS7 
1891 
bS93 
1901 
1902 
1903 


Owner                    Contractor  Amt. 

Kilbey Kilbey  1600 

Ure     . . .' Ure  1000 

Denegir     Burnett!  400 

Cochran     Wieben  1500 

Webster  St.  Br.S  F  Bridge  11800 

Elliott    Falling  2000 

Oare     Rich  2500 

.lund     Almquist  5700 

Norcross     Nichols  7436 

Nygren     Peterson 

iBislhop      MaoTntyre 

Morris     Morris  1600 

Fletcher     Newbv  2500 

Clark     Nichols  400 

Hubert     Hubert  600 

Beati      Saunier  1000 

Christienson     Owner  2000 

Montano     Peake  18-50 

Monrloe      Converse  3200 

Schwartz     Lindsay  4658 

Conklin    Peterson  6247 

Frasber     Griffin  2500 

Courtriight     Owner  2500 


BUILDING  AND  INDUSTRIAL  NEWS 

'^  n.              T      T,i,h     ■">(>!)   Lusk         (1SS6)      W    LEISB   AVE    85    N   Carring- 

,„04     Bi«<-hoft     Bisohoff       2000.       Contractor.  .James   L.   Rich.    .900   Lusk,       '  ^.^^^^^^    0„,.3tory   5-room  dwlg 

1905     la^'f" -If-^t            n  °"''^"'-                COST,   12500       OwneV N.    Christienson,     1932    Irv- 

1909     H''V^''n   \ngeli         550  ing  Ave.,  Oakland. 

floi      Mnvtin          Martin        1000  Oakland.  .      ,  ..      .         ^t„„„ 

?>->i     M?Allster     .....Anderson       40U_0  CO.ST,  $5700  Arclntect  . .  .None. 

MJy      W^lkerson     Jones       5950  Contrac-tor. . Wm.     Converse,     554     62nd 

]U^     Mi^;!ir,    ■:::::::^P                       dSTS)      NE      TWENTY-FOURTH      and  Oakland.  ^^^^ 

iq.SS     Rosenkranz     Sheridan       2450  Webster      E    lOOxN    5S.G0,      Oakland. 

1934  Chflumette    St.    Mary       ^500  ^^^    ^^^^    ^^^    raising    building    and  

193G      Bon's            ..'.'.'.■.'.'.'.'.'.Bolts        2500  building    store    underneath.  (1S93)      LOT  115  and  20  ft.  Lot  IIC  Map 

1937     Ellis     .'.'.'.' Ellis       3600       o^ner G.   V.   Norcross,  Oakland.  ^^    j    gnynier's   Piedmont   Terrace-by- 

1935  Redington     '^^Viil?         SOO-       Architect  ..  .Karl  H.  Nickell,  1822  Oak-  the-Lake   Tract,    Oakland.      All    work 

l'o?o     io'^ms'e""eu"..::::^Owner         40O  land  Ave.,  Oaktend.  except  plumbing  and  electric  fixtures 

1941  Ress     Doss         400  Contractor .  .Leo     L.Nichols,     MacDon-  and  work  around  sink  in  order  to  in- 

1942  Locke     Porter         600  ough  Bldg.,  Oakland.  ^^^^^    combination      sink    and      drain 

„„^      ^    c^-TT^xTrnv  TTTTi'TW    AVV.    272  FilcA  J""<^  !''•  '1^-     Dated  June  4,  '13.  board      for    one    and      one-half-story 

"f  «    ,  .   1^     orklI;d       o"e-t7o^y    5-  l^t  and  15th  of  each  month 75%  ^,^.^,,,„^  ^,„a  garage. 

S    Rudsdae,    Oakland.      One  story    5  completed  and  accepted 25%       „^,^^^ Mary    Schwartz,    Oakland. 

room  dwelling.  TOTAL  COST,   $74  36  ^,.ei,itect  ..  .Iv'an   C.   Satterlee,   470   13th 

Owner Wm      K.lbey.     9033     B     St.,  ^^^.^^^^^^      Limit,    60    days.      Forfeit.  •^' ^'"'"''  "  Oakland. 

X?  none.     Plans  and  specifications  filed.  Contractor.  .J.   A.   Parkinson   and   E.   G. 

Architect  ...None.  Lindsay,       3051        Shattuck 

Day's   work   .     CObi,    ?ibiH  ^^^^^^      ^^  ^  ^^j,  ^_  Melrose  Heights  ^^^^  Berkeley. 

(1864)  NO     415    E-SIXTEENTH,    Oak-  Tract,  Oakland.     All  work  for  dwell-  pi,ed  June  IB,  '13.     D^ted  June  IS,  -13. 
U!>6«)     i^y.    '  ing.  Rough  frame  up  and  sheathing 

land       Alterations                                              ^^^^^ Capt.    A.   W.  Nygren,     1508  ^nd   roof  boards   on $1164.62 

Owner...... Jas.    Ure,    Premises.  19th  Ave.,  Oakland.  Plastered  Inside   and   outside.    1164.63: 

Architect  ._.     one.  Architect  ..  .None.  Completed     and     accepted     and 

Day's    work.        COST,    $louo  ^^^^j^^^^„^_    Peterson  &  Peterson,  Okd.  notice    filed    "64.62 

(1865)  NO     473    FORTY-THIRD,    Oak-  Filed  June  17.  '13.     Dated  May  30,  '13  ^^^^^    3.5    ,^^^3 „64  63 

(1S6D)      '^y-    ^'■'''^^  Completed    *12o  TOTAL   COST,    $4658.50 

OwTer"             A     Dene-^ir     471    43rd,    Okd.  TOTAL  COST,   $-—  ,,_      S„,,ties,    H.    J.    Quinn 

??[■■;■  "t'n.p  Bond,  none.     Limit,  as  soon  as  possible.  ^nd    H    H.   Watson.      Limit,      80      days'. 

:^''    ,'.n^.t.,'-"p    Rrunetti    443  43rd    Okd.  Forfeit,   plans  and   specifications    none.  ^  ^^^^    „„„g      p,ans  and  specifications 

Contractor..G.  B.unetti,  443  4^ra^UKa^^  NOTE i-Percentage  job,  owner  to  pay  ^°^^ 

all  bills.  

(1866)  W  ELMWOOD  AVE   185  E  34th  195   GRAND  AVE,   Oakland  (1902)      NO.    515    OAK,    Oakland.      Addi- 
Ave..    Oakland.          One-story    4-room  ^^^f^^^^^^;^,'-'  "-"  tion. 

dwellins.  ^     V,      r,      •,9dr:     F         Owner L.    H.    Bishop,    131    Laguna       Owner F,   Frasher.   Premises. 

owner Horace    Cochran.     3245     E-  Owner....     ^^^     Oakland.  Architect  ..  .None. 

12th,  Oakland.  ^rcihtect        None.  Contractor.  .C.   M.   Griffin,   746   5th   Ave., 

Arcihtect  ...None.  ^nntrnptor     P     G    Maclntyre,    335    34th,  Oakland. 

Contractor.. Alex   C.   Wieben,    2010   3Sth  ^°"''^'^'°'^-  O^j^j^^^  COST,   $2500 

Ave.,  Oakland.  '                 r-o^T    t400  

COST,  $1500  cosa,  $4UU  

■     „,„       ,,„       „  (1903)     W   KEITH  AVE   600   E   College 

n<i7n)     RDED  ON  W  BY  WEBSTER,  S  (1881)     W      PERALTA    AVE       HO       b  Oakland.       Tw,o-story     6-room 

"brNHarborfoa^ufnd  Harbor,  E  by  Nichol    Ave.     Oakland.      One-story    5-  ^,^^„^^^ 

w'ater    slip    and    bunkers      and      land  room  dwelling.                                                     Owner T.       D.       Courtright,       5637 

Tet  ed  to  Bay  Development  Co.,  on  N       Owner Wm     M.  f  orr'S  J,^^*^    ^^  '                   Shafter    Ave.,    Oakland. 

bv    private      allev    commonly      called  Pablo  Ave.,   Oakland.  Architect  ..  .None. 

by    private      auey                ..^         All  Arcihtect  ..  .None.  Day's  work                                     COST,  $2500 

Heinold    Ave.    Soxobii,    uaKiana.        mi  rnST    S1600  ^       vmjiiv. 

work    except    piling,   plain    and   creo-  Day's  work.         COST,  $1600  -IT^T^vr   4S  ^  6''nd 

■ioted     which    will      befunrished      by  T  ^  „,        ^    r>oV  (190-*)     E  HILLEGASS  A^  E   48  S  62nd, 

owner  To    b    wharf  site  to  the  con-  (1882)     E  ANSBON   200  S  Blanch    Oak-  o,^,^„a.     One-story  6-room  dwelling 

factor,  fo;  bulkhead,  wharf  and  one-  land.      One-story    ^ -room    dwelling^           ^^_^^^ j„„    _^    Bi,,,,„ff,    5,51   Crot- 

Itory  frame  building.                                        Owner r'^lve      Oakland  ton   Ave,,   Oakland. 

Owner        '     Webster    Street    Wharf   Co.  '9th    Ave.,   Oakland.  Architect  ..  .None. 

A       ,f';r"Knr,P  Architect  ...None.  DaVswork                                  COST,   $2000 

Arcihtect  ...None  .                                    .  „      ,            ,                                    r-nctT    S'500  '^^^  °   worn. 

Contractor.. . S.   F.  Bridge     Co..     Monad-  Day's  work.         COST,  $-500  

nock   Bldg.,   S.F.  SIXTY-FIRST,      Oak-  ,  moS)      Iji  HILLEGASS  AVE  88  S  62nd:. 

Filed  June  16   '^S.     Dated  June  11.    13  d   83)     NO^   9^(,.^  S  ^^^^^^^^^      ^^^  ^^^   one-half-story   6- 

15th   of  each   month ^5%  ...  .Bryon   W.   Clark,   Premises.  room   dwelling. 

usual  35  days            .^^.  .^^.^^.  •  ^     -%  Own  ^^^^^       ^^^^                                                    ^^_^^^ ^^^    _^                                C,„,. 

R      a     *^-00      SureUes    Anson   S    Blake  Contractor.  .R.     F.    Nichols.    1195     53rd.  ton    Ave..   Oakland. 

Bond,    $,=00.     Suret  es    An»on   s^ cia  Oakland.                 COST,    $400  Architect  ..  .None. 

and  H.  Kruse.    Limit,  60  days.     Forfeit,                               ^-^  ^^         ^^^^                                COST,    $250ff 

none.      Plans   and   specifications    filed.  ^^^^^^     ^^     ^^^^    CHESTNUT,   Oakland  '        

„.,   ^„r^Tr,iM   .c    T>TVA=!\NT  One-Story  1-room  dwelling  and  barn.  (1909)      S   PLEASANT    VALLEY    310    b. 

,1873)     NE   CHAM3>ION  &  PLEASANT,  ^"^/^'^  ^     p    Hubert,    Premises.  Piedmont    Ave.,    Oakland.      One-story 

Oakland.     One-story  5-room  dwlg.  "^"^Uec      .  .None.  5-room   dwelling, 
owner D.J.Elliott.  nlv  '  work                                    COST.  $600       Owner XT.     Hlnch.   1542      Broad- 
Architect  ..  .None.                               ^,0.  ua>swoiK..               ^  way.    Oakland. 
Contractor..F    N^Fabing,   n35E-33rd,  -^^^^^     w    SEVENTY-SEVENTH     AVE  Architect  ..  .None.                     ^,,,t$''.0« 

uakiana.                ^^^^^    ^^^^^  200    N    S    P    Track,    Oakland.       One-  nay's  work.         COST.  $-.^"» 

•"  .story    4-room   dwelling.  (loiO)   N  TWENTY-SIXTH  300  E  West, 

,1S74)     N     TAFT   AVE  .     Oakland.       Owner ^t""      ?^""'      '""      '"""■  '   Oakland.     One-story  barn. 

One  and  one-half-story   5-room  dwlg.  oaKiana.  Owner          ..G.   Angell,   654   26th.  Okd. 

Owner Neal  Carey.  Architect  ..  .None.  A^oMect    ..None. 

Architect...  Al.      J.   ^Mazurette,     Bacon       <-'°""actor. .  Aug.   Saunier.    ^^^^^   ^^^^^       cLy's  work-  COST,  »66(> 


<1911)  E  EIGHTY-EIGHTH  AVE  100 
to  150  S  "E."  Oakland.  Three  one- 
story  green  houses. 

Owner Roeco    Savagnio. 

Archllect  .  .  .None. 

Dn.v'.s   work.  COST,    $(;00 


(1U12) 


FIFTY-SEVENTH  DO  W 
Sliattuck  Ave.,  Oakland.  One-story 
■1-room  dwelling. 

Owner Fer.dinand     Brudleusky 

57th    and    Shattuck    Ave., 
Oakland. 


Arcliileet 
Contra 


tor 


.  None. 

.L.  G.  Geary, 
Oakland. 


352  Locksley, 
COST,    $1600 


<  111  I  J)  N  MADELINE  550  W  Maple 
Ave..  Oakland.  One-story  3-rooaa 
dwelling. 

F.    W.    Brooks,    2203    Hop- 
kins, Oakland. 
None. 

W.  R.  Brooks,  3325  Peralta 
Ave,  Oakland. 

COST,    $1000 


Owner. 


Architect  . 
Contractor 


<1U15)     E 

Oakland. 

Owner. . . . 

Architect  . 
Contractor 


KAMONA      100       N    Moraka, 

One-story    6-room    dwljj. 
,  .W.    A.    Clap,    2038    Lincoln 

Ave.,  Oakland. 
.  .None. 

..Jacob    Kollmer,    2753    Pied- 
mont   Ave.,    Oakland. 

COST,  $2400 


<1916)      NB    FORTIETH      AND      OP.4L, 


Oakland. 
Owner 


Contractor 


Two-story  flats  and  stores 
.J.  R.  Morse,  2312  9th,  Ber- 
kele.v. 

•  C.    M.,      A.    F,      and      O.    M. 
Rousseau.   Monadnock   Bldg 
San  Francisco. 
.Christiansen    &    Smith,    331 
Hugo.   San  Francisco. 

COST,    $7900 


1917)  N  EXCELSIOR  AVE  200  E 
Lake  Shore  Ave.,  Oakland.  One  and 
one-half-story  S-room  dwelling. 

iwner L.    J.    Burkes,    2S45    Regent, 

Berkeley. 
.None. 

.Theo.   Fenn,   719    61st   Ave.. 
Oakland. 

COST,    $3456 


Architect  . 
Contractor 


(191S)      N    TWELFTH    70    E      Harrison 
Ijeing    E    5    feet    Lots    1.    2.    3,    4,    and 
5  and   Lots   28,   27,   26   and   25   Blk   171, 
Kellers'berger's    Map     Oakland.     Oak- 
land.     All    work    for   one-story    brick 
store  building. 
Owner.  ....  .George      P.       Baxter.      2437 

Piedmont  Ave.,   Berkeley. 
Architect  . .  .None. 

Contractor.  .Roger    Colt,     1522     Broad- 
way,  Oakland. 
Filed  June  20,  '13.     Dated  June  18,  '13. 
Roof    on    and    building    roughed 

in    $3500 

Plastering  completed    3300 

Completed    3000 

Usual  35  days 6500 

TOTAL  COST,  $16,500 
Bond,  $10,000.  Surety.  Fidelity  &  De- 
posit Co.  Limit.  105  days.  Forfeit, 
none.      Plans   and    specifications   filed. 


(1919)  E  SIXTY-EIGHTH  AVE  130  S 
Fairview,  Oakland.  One-story  five- 
room   dwelling. 

Owner H.  L.   Wood.   2300  Seminary 

Ave.,    Oakland. 

Architect  .  .  .None. 

Days   work.  COST,    $2000 
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(1920)  E    HILLSIDE    AVE    120    S   For-       Owner Albert     A.     Hlnchman,     166 

tune  Way,   Oakland.     One-story  five-  Santa  Clara  Ave.,   Oakland. 

room   dwelling.  Arehltect  . .  .None. 

Owner H.  L.  Wood,   2300  Seminary  Contractor.  .E.   Sims,   272   40th,   Okd. 

Ave.,    Oakland.  COST,   $1600 

Architect  .  .  .None.  

Days    work.                               COST,    $2000  (1936)      N   FOOTHILL  BLVD   60   E  5lBt 
•  Ave.,    Oakland.        One-story      6-room 

(1921)  E     TWENTY-SEVENTH       AVE  dwelling. 

160  N  E-23rd,  Oakland.     One-story  6-       Owner M.    C.    Bolts,    3116    Central 

room   dwelling.  Ave.,   Alameda. 

Ovv'ner J.   B.  Malmstrom,   2326   27th  Arcilitect  .  .  .None. 

Ave.,   Oakland.  Day's  work.                                 COST,  $2500 

Architect  ..  .None.  

Day's   work.                                   COST,    $1700  (1937)      N\V    SEVENTH    AVE    AND    E- 
23rd,     Oakland.       Two-story     7-room 

(1922)  N   DOWLING   280   W   90th    Ave.,  dwelling. 

Oakland.      One-story    4-room    dwlg.  Owner Geo.     C.    Ellis,      1920      24th 

Owner H.       G.    E       Martin,      8836  Ave.,  Oakland. 

Dowling,    Oakland.  .\rchitect  . .  .None. 

Architect  .  ..None.  Day's  work.                                 COST,  $3600 

Day's   work.                                  COST.    $1000  

(193S)      LOT    0    BLK    24    Map    Lakeside 

(1925)      FORTY-SECOND     AND     RICH,  Tract   Adam's     Point  Ppty,      Oakland. 

Oakland.      Church.  All  work  for  two-story  and  basement 

Owner Geo.    McAllister.  frame   dwelling. 

Architect  ..  .None  .  f)wncr C.    H.    Redington,    210    Se- 

Contractor.  .T.  G.  Anderson.  3S39  Clark.  curity    Bank    Bldg.,    Okd. 

Oaklan-i  Arcliitect  ..  .Julia     Morgan,    Merchant's' 

COST,    $4000  Exchange   Bldg.,   S.   F. 

Contractor.  .G.   R.   WTiidden,  505  Chicago 

„                             „              „  Ave.,  Oakland. 

(1927)    S  PARK  AVE  2362  W  San  Pablo  j,;,^^,   j„„^    ,      '13.      Dated  June   21,  '13. 

W  26.5  S  125  and  S  Park  Ave     06.»  E  j,^^^^           ^„^   sheathed $1301    50 

Hubbard   E   53   S  12»,   B.iaeryvUle.  All  inspected    for    lathing 1301   50 

work  for  two-story  frame  apartment  pjastered    2nd    coat    interior    and 

''°"^®  •                    •                                        ,  exterior     1301   50 

0"'"«'- ^I"-   A-  J.  Wilkerson,  Park  Completed    end    accepted....    1301   50 

Ave.,  Emeryville.  ^sual     35     days 1736   00 

Architect  ...None.                     -  TOTAL  COST,  $6942   00 

Contractor.. Jones    Bros.,    5829    Lawton  3^„^_    ^^^^       Limit,    90    days.      Forfeit, 

Ave.,    Oakland.  none.      Plans    and    speciflcations    filed. 
Filed  June  20,  '13.     Dated  June  18,  '13. 

Frame    up    $1487   50  (1939)      nq.       2253        E-FOURTEENTH, 

Brown   coated    1487  50  Oakland.      Alterations. 

Completed     1487   50       Qwner Ben  B.  Standenmyer,   Prem 

Usual     35     days ...1487   50  Architect  ..  .None. 

TOTAL  COST.  $d9o0   00  contractor.  .E.    D.    Bassett,    804    Fruit- 
Bond,    limit,    forfeit,    none.      Plans    and  ^.^j^  ^^,j,  _  Oakland. 
specifications   filed.  COST    $500 

(192S)      S      E-FOUHTEENTH      150      W  (1940)      NOS.    419-421    OAKLAND    AVE., 

Fruitvale     Ave.,     Oakland.       Aodition.  Oakland.      Fire  repairs. 

Owner K.     Har.non,     25S1     E-14th,       Owner Nelfon       Bormsevell,         253 

Oakland.  Bacon    Bldg.,    Oakland. 

Architect  ...None.  Architect  ...None. 

Contractor.  .Geo.     Lydiksen.     1616     25th  Day's   work.                                     COST,    $400 

Ave.,    Oakland.  

COST,  $1200  (1941)      NO.     890     FIFTY-THIRD,     Oak- 
land.      Garage. 

(1932)  W  SIXTY-FOURTH  AVE  300  N       Owner C.    Ress,    Premises. 

E-14th.    Oakland.      One-story    6-room  Architect  ..  .None. 

dwelling.  Contractor.  .C.    A.     Doss,     202S    E-15th. 

Owner K.    M.    Sheridan,    Oakland.  Oakland. 

Architect  . .  .None.  COST,  $400 

Day's   work.                                   COST,    $2450  

(1942)      NO.    655    WALSWORTH      -WE., 

(1933)  NE    E-FOUKTEENTH    &    62ND  Oakland.     Garage. 

Ave.,    Oakland.        One-story      6-room       Owner W.   L  Locke.   Premises 

dwelling  and   store.  Arcliitect  ..  .None. 

Owner O.  Rosenkranz,   1020  Broad-  Contractor.  .Wm.      Porter,    1914      Vine, 

way,    Oakland.  Berkeley. 

Architect  ..  .None.  COST,   $600 

Contractor.  .R.       M.       Sheridan,         1020  '  ♦ 

Broadway.  Oakland.  Building  Contracts  Awardcd 

COST,    $2450  • 

Bcrk^lcv 

(1934)  S      ALMOND   50    E      94tli      Ave.,  _' 

Oakland.     One-story   3-roo  ii   dwelling  y„        Owner                    Contractor       Anit. 

Owner Mrs.  E.  M.  Chaumette.  94th  is62     Caldwell    ....Okd   Bldg  Co        3300 

Ave    and    Sunnyside,    Okd.  1867     Bower     Jesperson       3000 

>      1  •,      ♦         TvT„„„  ISfiS      Elston     Broad        2000 

.Architect  ...None.  j,,.^      j^,^.^,,    jg^gi,        js(,o 

Contractor.  .Joe    St.    Mary,      2210      90th  jsTl      McRae    Jersiman       4000 

Ave.,  Oakland.  1872     Cal   Ink    Arlett     20000 

r"n«T     t^nn  '876     Page    Franklin       2000 

i.,u.Ni,    ».iiMP  jj,..      pi]]<;,n,j.^    ivTav          400 

isss      .'Sorrick      Peuke        1150 

(1935)  N  S.-VNTA  CL.AR.A  AVE   239   SE  1889      Chase      Chase        2700 

n^Ulnn^l     Avp      Oakland        Onpnnd    nnp  '*>^"       Haflev      Spitler          1800 

Oakland  A\_e..  Oakland      One  and  one  ,j.g^     Ala  Co   Hm  Invst. .  .Biddle        4800 

half-story   o-room  dwelling.  is94     White     House       5400 


Get  It  From  Bacon 
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AichiteL-t  . .  .K  .ne. 

Contractor.. F.   It.   Peake  Cu.,   ::l::7   Uiu- 
versilv     Ave.,     Ceykeley. 

COST,    $1130 

(li;S9)  \V  GUUVE  110  S  Virginia.  Ber- 
keley. One  and  one-kalf-story  T- 
room  dwelling. 

,   v,.,ie,. F.   V.   Chase  Real   Estate  & 

Lumher   Co.,    2103   Shattuck 
Ave.,     Berkeley. 
Ar.ii  tCL-t  .  .  .None. 
Day's    work.  COST,    $270u 


Foote  Mixer  on  building  work. 
Lang  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried  in  Stock  by 

EDWARD  R.  BACON  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 
FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  NATOMA  ST„  S.  F 

Edvard  R.  Bacon  is  positively  not  connected  with  any  other  firm. 


450M 
1500 
1900 
1250 
1300 
4000 


lOrti;  Crane      ,-.^';"^ 

1007  Koclier     ^'^'-'S    ,^ 

190S  Texdalil      Texdilil 

1913  Hiteman     Dwyer 

1923  Davenport     Owner 

1921  Stoddard     Marsliall 

(isr,2)  S  HIUIXREST  ROAD  300  W 
Uplani.?-,  Berkeley.  One-story  six- 
room   dwelling. 

tuvner W.   A.   Caldwell.   State   Inst. 

for  the  Blind,  Berkelely. 
Arti'itect  .  .  .None. 

Contractor.. Oakland  Bldg.  Co..  Security 
Bank   Bldg  ,  Oakland. 

COST,   $3500 

(l,';(i7)  W  WEST  95  N  52nd,  Berkeley. 
One  and  one-half-story   6-room  dwlg. 

Cwncr A.   Bower,   53rd   and  Grove, 

Berkeley. 
Architect  . .  .None. 

Contractor.  .Je'person      &    Dipi>o.      S7S 
5tth,   Oakland. 

COST,    $3000 


.JlcRae     &     Jersiman,     1917 
Bancroft    Way,  Berkeley. 

COST,    $4000 


(1S6S)  N  CHANNING  WAY  350  E 
Tclesrap.h  Ave.,  Berkeley.  Altera- 
tions. ,  

Cwner Artliur  Elston. 

Arcliitect  .  .  .None. 

Contractor.  .A.    H.      Broad,    2117      Kitt- 
rertge,   Berkeley. 

COST,   $2000 


(18(59)     N      OREGON    40      E      Mathews, 
Berkeley.      Two-story    -rooii    dwlg. 

Owner Victor  Jewell,   Premises. 

Arcihtect  . .  .None. 

Day's  wo-.k.  COST,  $1SOO 


(1S72)  NE  THIRD  AND  CA.MELIA, 
Berkeley.  Two-story  Ckus  "B"  fac- 
tory. 

Owner California   Ink  Co.,   Prem. 

Arcliitect  . .  .None. 

Contractor.  .Artliur    Arlett.    302-3    Shel- 
don   Bldg.,    S.    F. 

COST,  $20,000 

(1S76)      W     ROOSEVELT      AVE    150      N 
Channing  Way,   Berkeley.      One-story 
six-room   dwelling. 
Owner Larrence  Page.  2330  Roose- 
velt Ave.,  Berkeley. 
Architect  . .  .None. 

Contractor.  .John   Franklin   3322   Roose- 
velt Ave..  Berkeley. 

COST,  $2000 

(1.S77)  NQ  CEDAR  AND  SPRUCE, 
Berkeley.     Garage. 

Owner A.   F.   Pillsburg.   Premises. 

.Architect  . .  .None. 

Contractor.. Robt    L.    May,    1331    Bonita 
Ave.,  Berkeley. 

Ct)ST,  $100 

(1S.S7)  S  JULIA  100  E  California,  Ber- 
keliy.  One  and  one-half-story  six- 
roo  n   dwelling. 

Owner F.    Montano      &    Co.,   .1651 

Tyler,  Berkeley. 
Arcliitect  . .  .None. 

Contractor.  .F.   R.    Peake   Co.,   2127  Uni- 
versity   Ave..    Berkeley. 

COST.    $1850 


(ISOO)     E   BAKER   250   N   Oregon,   Ber- 
keley.    One-story   5-room   dwelling. 

Owner F.  H.   Hatley,  1620  Alcatraz 

Ave.,    Berkeley. 
Aichitect  . .  .None. 

Contractor.. E.    B.    Spitler.    2154    Ashby 
Ave.,    Berkeley. 

COST,    $1800 

(1S92)      E   GOLLEOE   AVE   100    S   Clian- 
ning  W?y,   Berkeley.     Plastering  and 
lathing   on   interior   and    exterior   for 
tiirce-ftory    frame   apartment   house. 
Owner ."Alameda   County   Home   In- 
vestment   Co.,    1st    National 
E-ank   Bldg.,   Berkeley, 
.rcl.itect  ...W.  H.  Ratclift  Jr.,  1st  Nt'l. 

Bank    Bldg.,    Berkeley. 
Contractor.. W.    J.    Biddle,    5701    Dover 

Oakland. 
Filed  June  IS,  '13.     Dated  June  17.  TS. 
Interior  wood  and  metal  lath  on     75% 

Interior    hrown    coated 7j% 

Interior    finish    coat    on ''aVt 

Exterior   Uith    on ''*% 

Exterior    Lrown    coated 7d% 

Interior  plastering  completed  and  ^ 

accepted     '^" 

Usual    35    days 2i% 

TOTAL  COST,  $4S0iJ 
Eond,  $2400.  Surety,  Pacific  Coast 
Casualty  Co.  Limit.  30  days.  Forfeit, 
$10.      Plans   and   specifications,   none. 

(U.9U  PTN  LOTS  19  AND  20  BLK  4. 
Map  Oakridge  Claremont,  Berkeley. 
Exciv'-iting  and  grading,  concrete, 
brick  and  tile  work,  metal  work, 
plastering,  carpenter,  mill  and  cabi- 
net work,  painting,  pluml>ing  and 
electric  work  for  one  and  one-half- 
siory  and  basement  dwelling. 

Owner Gertrude   D.    White.    Bkly. 

.irchitect  ..  .Harrir.    Allen,     2514     Hille- 

gass  Ave.,   Berkeley. 
Contractor.  .Jacob    House.    1818    Hearst 

Ave.,   Berkeley. 
Filed  June  IS,  '13.     Dated  June  IS.  'U. 

Frame   up    " 

1st  coat  plaster  on '4 

Completed   and  accepted   and   notice 

filed     ''^ 

Usual    35   days '■ 

TOTAL  COST,  $5100 
Lond,  none.  Limit,  93  days.  Forfeit, 
none.      Plans   and   speMlications    lile  I. 

(190ID      NW    CEDAR    AND    lA     1-0.\1A, 
nerkelev.      Two-story    S-rooni    dwUr 

Owner C.   B.   Crane,    IGOO   L.i   Loiiii 

Ave.,  Berkeley. 
Architect  . .  .None. 
Days    work.  COST,    $150n 

(1907)      S  DEL.\WARE    150.2   W   Curtis. 
Berkelev.      One-story    5-room    dwlg. 

Owner W.   H.   Koclier,   906   Bristol. 

Berkeley. 
Arcliitect  . .  .None. 
Day-s   work.  COST,    $I500 


(1871)      N    VIRGINIA    90    W    Arch,    Ber- 
keley.    Two-story   7-room  dwelling. 

Owner J.  A.   McRae,   1917    Bamroft 

Way,   Berkeley. 

.\rrliitect  .  .  .None. 


(ISSS)      W    EIGHTH    100    N       Virginia, 
Berkeley.     One-story  4-room  dwlg. 

Owner L      Sorrick,      1st      National 

Bank   Bldg.,  Berkeley, 


(19ns I      N    RUSSETyl.   300    F.    Dolir,    Ber- 
kelev.    One-story   5-room  dwellin.g. 

Owner C.     Texdahl.     3035     Harper 

Berkeley. 
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Tcliltect  . .  .None, 
•ay's    work. 


COST,    $1000 


1913)      K    DAKEK   310    N   Oregon,    Ber- 
Icelely.      One-.story    4 -room    dwelling. 

wner E.    L.    liileman,     12tli     and 

Harrisfln,    Oakland, 
reliitect  . .  .O.   Adamson,   S.   F. 
ontractor.  .\V.    J.    Dwyer,    122a    Kanes 
Ave.,  Berkeley. 

COST,    $1250 

1923)      N  ORKGON  43  W  Wallace,  Ber- 
kclc.v.     One-story  S-room  dwlg. 

wner Hewitt      Davenport,      Com- 

merical   Bldg.,    Oakland. 

rcl]itect  . .  .None. 

ay's  work.  COST,  $1300 


102 1)      S    liUSSELI..    400    W    Claremont, 
Herkeley.      Two-story    C-room    dwlg. 

wner ■V\^  H.  Stoddard. 

rcliUect  . .  .None. 

ontractor.  .Jlarshall       &       Diggs,     2444 
Bowditcli,  Berkeley. 

COST,    $4000 


Building  Contracts  Awarded 


Alameda. 

O.  Owner                     Coutrartur  Aiiit. 

lt»5  Harron     Lundholm  4000 

i06  Hollies     Delanov  400 

197  Hooper     Strang  2000 

i9S  Cole      Cole  1700 

i99  L,e    Bovd    Le    Boyd  ISOO 

100  Le    Bovd    Le    Boyd  2000 

I2G  Stiefvater     Delanov  429'5 

929  Demingo      BradhofE  1400 

JSO  Strang     Strang  2000 

131  Le    Boyd    Le    Boyd  ISOO 

1805)      NO.    1069   SAN   ANTONIO   AVE., 

Alameda.      Two-story    S-room    dwlg-. 

wner Howard    H.     Harron,     1611 

Encinal    Ave.,    Alameda. 

rcliitect  . .  .M.   D.   News'oni,    812   Broad- 
way, Oakland. 

ontractor.  .John     II.     Lundliol/.n,     1717 
Wood,   Alameda. 

COST,    $4000 


1896)      NO.    S4  5   OAK,   Alameda.      Addi- 
tion   to   dwelling. 

wner Lily   C.   Holmes,   Premises. 

rcliiteict  . .  .None. 

imtractor.  .Delanoy    &    Randlett,    2303 
Central    Ave.,    Alameda. 

COST,    $400 


;S97)      NO.    804    CENTRAL   AVE.,    Ala- 
Inieda.     One-story   dwelling. 

Wner C.  A.  Hooper  &  Co.,  Balboa 

I  Bldg.,  San   Pi^ncisco. 

J-chltect ' .  .  V.  N.  Strang,  2015  13tli  Ave. 

Oakland, 
jintractor.  .Strang    Bros..      1330      Bur- 
I  bank,  AlameJa. 

!  COST,    $2000 


!<98)     NO.     1837       NASON,       Alameda. 
i")nc-story  dwelling. 
'■ner M.    T.    Cole,    703    Syndic-ate 

j     .  Bldg.,   Oakland. 

jchltect  . .  .None. 

iy's    work    .  COST,    $1700 


'H99)     No.    003    CENTRAL   AVE..    Ala- 
jneda.     One-s.tory  dwelling, 
'jner w.  g.  Le  Boyd,  1340  Broad- 
way,   Alameda. 
A-liltect  . .  .None, 
ly's   -work.  COST,    $1800 

l|'00)     NO.    501    CENTRAL.   AVE.,    Ala- 

inerta.     One-story  dwelling. 
",'"«'■ W.  G.  Le  Boyd,  1340  Broad- 

I  way,   Alameda, 

-■"liltect  ...None. 

"ork.  .        COST,    $2000 


(1926)  S  CENTRAL  AVE  183  E  Grand 
E  4."ixS  no,  Alameda.  Carpenter, 
painting,  plumbing,  plastering  and 
electric  work  for  one-story  and  base- 
ment  dwelling. 

Owner Ida   EU-ie     Stiefvater.      906 

Central   Ave.,   Alameda. 

Architect  . .  .None. 

Contractor.  .Deianoy    &    R-andlett,    2303 
Central   Ave..   Alameda. 

Filed  June  20,  '13.     Dated  June  18,  '13. 

Frame   up    i/i 

Plastered     i/i 

Completed     14 

Usual    35   days 14 

TOTAL,    COST,    $4295 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(1920)      NO.    1221    BUENA   VISTA  AVE., 
Alameda.     One-story  dwelling. 

Owner Pessi    Demingo,    Premises. 

Architect  . .  .None. 

Contractor.  .C.    O.    Bi-adhofC,    5502    Mar- 
ket, Oakland. 

COST,    $1400 


(1030)  NO.  2271  ENCINAL  AVE.,  Ala- 
meda.     One-story    dwelling. 

Owner E.    H.    Strang,    1116    Santa 

Clara  Ave.,   Alameda. 
Architect  . .  .None. 
Day's   work.  COST,    $2000 

(1031)  NO.  1712  SANTA  CLARA  AVE.. 
Alameda.  One  and  one-half-story 
dwelling. 

Owner W.   G.   LeBoyd,   1340   Broad- 
way,   Alameda. 
Architect  . .  .None. 
Day's    work.  COST,    $1800 


ABANDONMENT     OP     HOMESTB.\». 


June  IS,  1913— -SE  THIRTY-SIXTH 
Ave  36  NE  Bohmer  NE  36.5  SE  122, 

Okd.      Sarah   I   How-ell  .• 

AIIANDONMENT  'OF    HOMESTEAD. 

June  14,  1913— SW  CENTRAL  AVE 
and  Union  W  along  Cential  Ave  '40 
ft.  5  in.  S  150  E  49  ft.  7  in.  N  150, 
Ala       E  A  .nnd  Annie  Koher 


Completion  Notices. 


AL.\MEDA    COU-VTY. 


June  14,  1913— TOT  10  BLK  7  Map 
Boardmoor.  Sin  Leandro.  Gaihor 
G  Aitken,  Andrew  N  Aitken  and 
Edwin  C  Graff  to  who.ii  it  may 
concern June    9,    1913 

June  16,  1913 — LOT  27  Map  Derby 
Tract,  Brooklyn  Tp.  Arthur  R  and 
Susan  C  Gordon  to  Inter  Cities 
Houe  Bldrs,  Inc June  16..  1013 

.lune  14,  1013— LOT  13  and  i?tn  Lot  14 
Endicott  Tract,  Okd.  G  B  Belchee 
to   James  L  Rich June   9,   1913 

June  17,  1913— NE  TRASK  40  SE 
Monticello  Ave  SE  40  NE  100.  Okd. 
Peterson  &  Peterson  to  whom  it 
may  concern June  II,  1913 

June  17,  1913— NE  TRASK  SO  SE 
Monticello   Ave   SE   40   NE   100   NW 

40  SW  100,  Okd.  Peterson  &  Peter- 
son to   whom   it  may  concern 

June   13.   1911 

June  17,  1013— LOT  3  and  ptn  Lot  4 
BIk  3,  Berkeley  Square.  Bkly. 
Elizaleth  A  Clarke  to  G  R  Whidden 
June   S,   1913 

June  17.  1013 — LOT  42  and  N  12^4  Lot 

41  Blk  "V"  Amended  Map  Regents 
Park,  Bkly.  W  A  Maxwell  to  John 
Larson   June  16.  1913 

June  17,  1913 — LOT  35  BLK  "F" 
Nortli'Lrae  Terrace,  Bkly.  F  R  Peake 


Co   to   whom   It   may  concern 

June   12,   1013 

June  IS  ,1913— S  I>INCOLN  AVE 
464   6-12   W   Court  W   40   S   150,   Ala. 

W   A  White  to  Geo  W   Stewart 

June   IS,   1913 

June  18,  1913— S  NAVY  AVE  203  E 
Broadway  E  40  S  104,  Okd.  Clay- 
ton M  and  Hurdle  M  Files  to 
Adolph    Morgensen June    17.    1913 

June  19,  1913— NE  MILLS  100  NW 
Baker  Ave  NW70  NE  236.5  SE  70.07 
SW  239.8,  Okd.  J  H  Oliver  to  Geo 
Rice June    13,    1913 

June  19,  1913— LOT  9  BLK  9  and  Lot 
1  Blk  8,  Map  North  brae,  Bkly. 
North  Berkeley  Land  Co  to  Patrick 
Nelson    Bldg   Co June   16,    1913 

June  19,  1913— S  SIXTY-THIRD  212 
W  Telegraph  Ave  S  lOOxW  40,  Okd. 
W  S  Young  to  whom  it  may  con- 
cern     June  10,  1913 

June  19,  1913— LOT  11  BLK  "C,"  Map 
Kenwood  Park,  Okd.  Lewis  & 
Mitchell  to  Jespersen  &  Dippo.... 
June   19,   1913 


LIENS  FILED. 


AI.AJIEDA    COUNTY. 

June  14,  1913— DOTS  41  AND  42  Map 
Lots  41  to.  54  Bachelder.  Rancho 
Sunol,  Pleasanton.  Hogan  Lumber 
Co  vs  LeIand  Graves,  Sara  C  Isa- 
man  (now  Tiedeman)  and  Loren 
-4ger     $3S.36 

June  16,  1013 — B  THIRTY-EIGHTH 
Ave  225  S  Santa  Rita  Ave  S  50  E 
100,  Okd.  Hunter  Lumber  Co  vs 
T  L  and  Sadie  Webster  and  John 
and    Jane    Doe $08.02 

June  16,  1013 — ^S  P''ORTY-SEVENTH 
362.06  E  Market  E  50  S  100,  Okd. 
L  N  Cobbledick  Glass  Co  vs  Carlo 
Dossa  and  Giovanna  Dossa  and  A 
Bri-sa    &    Co $60.85 

June  16.  1018— LOT  22  BLK  13, 
Boulevarcl  Park  Tct.  Okd.  Melrose 
Lumber  &  Supply  Co  vs  Sadie  Wil- 
cox and  T  L  Webster $462.14 

June  17.  1913— S  THIRTY-NINTH 
208.70  W  Market  W  40  NE  41.65  N 
105.35,  Okd.  Hogan  Lumber  Co  vs 
Dilly  and  Rose  Ahtye  and  Lassen 
Bros    $112.59 

June  IS.  1913^SE  THIRTY-EIGHTH 
Ave  335  SW  Santa  Rita  SW  50  SE 
120.  Okd.  fJ  T  Carrier  vs  Sadie 
Wilcox   and    T   L   Webster $22.50 

June  IS.  1913— S  THIRTY-FIRST 
451.73  W  Telegraph  Ave  W  40  S 
!40,  Okd.  Pierce  Hardware  Co  vs 
Susie  M  BiMckett  and  Gallagher  & 
Motts     . $2S.2IS 

June  19.  1913 — LOT  15  Map  Thos 
Bridge  Reebdvn  of  Lots  105.  106. 
107.  lOS.  154,  155,  156.  157  of  Grans- 
I  erger  -Tract,  Eden  Tp.  Nils  Quist 
vs  J  W  King  and  Thos  Bridge. $225.50 

June  20.  1913— LOT  22  BLK  13  Map 
l-'oulevard  Tct.  Okd.  Maxwell 
Hardware  Go  vs  Sadie  Wilcox  and 
T    L    WebPter $47.91 

June  20,  1913-^LOT  35  BLK  "C"  Map 
Toler  Heights.  Okd.  Hogan  Lum- 
ber Cc  vs  John  H  Plattner $280.96 

June  20,  1913 — W  BONITA  AVE  202.96 
N  Blair  Ave  N  50  W  127.19  S  50  E 
129.49.  Piedmont.  G  C  Hidecker  vs 
B  L  Alburn  and  Chas  Chubb. .  .$28.25 

June  20.  1913—  WBONITA  AVE  202,96 
N  Blair  Ave  N  50  W  127.19  S  50  E 
120.49.  Piedmont.  Contra  COLSt.a 
Bldg  Materials  Co  vs  B  L  Alburn 
and    Hartwan    &   Bennett $108.82 

June  20,  1913— W  BONITA  AVE  202.96 
X   Blair   Ave  N  50  W   127.19  S   50   E 
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i:;9.19.  I'icdmont.  K  W  Kimuy  Co, 
»lGn.lG:  Pacific  Fuel  &  Building 
.Matori<il  Co,  JlGiS.lO;  Panama  Mill 
&  Liimliei-  Co,  JD4.60  vs  B  L  Alburn 

and  A  S  Kucli  and  U  A  Miller 

June  liO.  1013— LOT  5  BL,K  "D"  Map 
Central  Piedmont  Tract,  Pied  iiont. 
It  A  Miller,  $471.80;  The  English  Co. 
$:!00;  Maxwell  Hardware  Co,  $222.93 
United  Materials  Co,  $120  vs  B  L. 
Alluirn  and  A  S  Rucli 

SAN   JOSE   AND   THE   SANTA 
CLARA  VALLEY. 


BUILDING  AND  INDUSTRIAL  NEWS 


Udnd,   none.      Limit,    120   days.      Forfeit, 
none.      Plans    and    Hpecifi'cations    filed. 


BRIDGES — 2,  reinforced  concrete 
bridges,  $25,000  and  $S,000.  San  Jose, 
Santa  Clara  Co.,  Cal.  Engineer,  City 
Engineer  Irving  L.  Ryder,  San  Jose. 
Owners,  City  of  San  Jos'e.  At  the  last 
meeting  of  the  Council  plans  were 
ordered  prepared  tor  two  reinforced 
concrete  bridges.  One  will  cost  in  the 
neighborhood  of  $25,000  and  the  other 
about  $8,000.  Plans  will  'be  completed 
in    about    two   weeksi 

HOTEL — 3  story  and  base,  frame, 
$10,000.  Burlingame,  San  Mateo  Co., 
Cal.  Architect,  John  J.  Foley,  46  Kear- 
ny St.,  S.  F.  Owner.  Peter  L.  Liberop- 
oliue.  The  building  has  "been  designed 
for  a  rooming  house  containing  46 
rooms  and  several  baths.  Interior  fin- 
islh  will  be  of  pine  and  redwood.  Bath 
rooms  will  'be  finished  in  cement  plas- 
ter. Exterior  of  the  building  will  be 
covered  with  shiplap  and  rustic.  Hot 
water  will  be  supplied  to  all  rooms. 
Plans  are  complete  and  figures  are  be- 
ing taken. 

Contracts  Awarded. 

BRIDGE — Reinforced  concrete.  Cost 
not  stated..  San  Jose,  Santa  Clara  Co., 
Cal.  Engineer,  County  Surveyor  J.  G. 
McMillan,  San  Jose.  Owners^  Siinta 
Clara  Co.  Contractor,  W.  H.  Otto,  290 
Park  Ave.,  San  Jose.  Contract  price, 
$11,756. 

STREET  PAVINC — Asphalt,  $101,773. 
Fan  Mateo  Park,  San  Mateo  Co.,  Cal. 
Engineer,  City  Engineer,  San  Mateo. 
Cwners.  City  of  San  Mateo.  Contrac- 
iors.  Raisch  Improvement  Co.,  S.  F. 
Contra'-    price,    $101.77.j.9  ■ 

Building  Contracts. 

S.*NTA  CI,.*nA  COUNTY. 


("wner.  . . 
Arcliitect 


Contractor 


iE  MARKET  AND  ST.  JOHN,  San  Jose. 
AH  work  for  remodeling  stone  front 
of    two-story    brick    building. 


G.  Wendt  &  Sons,  Premises 

■  C.    S.    McKenzie,    1ft    Nat'l. 

Bank   Bldg.,   San   Jose. 

.J.     B.     Lamb,     640     S-llth, 

San  Jose 
ne  3,  '13.     Dated  June  10,  'IX 

irk     progresses 75% 

35    days Remainder 

TOTAL  COST.  $1575 

S7..',0.     Sureties,  E.  W.  Schnabel 

E.      Schnabel.        Limit,      none. 

none.      Pl^ns  and   soecification5 


TKNTH    .-\ND    JULIAN,    San    Jose.      All 
work  for  five-room  frame  cottage. 

Owner Hugh  Briody,  San  Jose. 

Architect  . .  .None. 

Contractor.  .G.   T.   Ahlman,   San   Jose. 

Filed  June  11,  '13.     Dated  June  10,  '13. 

Foundation    complete    $355 

Fi-ame     complete     410 

Riown    coat    pla.'itcr    on 410 

House   completed    410 

Usual    35    days 415 

TOTAL  COST,    $364  0 


LOT  3  BLK  2  EIGHTH  ST.,  San  Jose. 
All   work  for  two-story  bungalow. 

Owner MVs.    C.    H.    Pieper,    210    S- 

Sth,   San  Jose. 

Architect  ...C.  C.  Lewis,  San  Jose. 

Contractor.  .0.  C.  Lewis.  447  S-19th, 
San  Jose. 

Filed  June   10,   '13.     Dated   April   9,   '13. 

Frame    up    $   700 

1    coat    plaster    on 700 

A  deed   to  a   lot  valued   at 1500 

Usual    35   days 750 

TOTAL  COST,   $3650 

Bond,    none.      Limit,    70    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


ON  ALUM  ROCK  AVE  nr  Pala  Rancho, 
Santa  Clara  C'O.  All  work  for  one 
and   one-half-story   frame   building. 

Owner Mrs.     M.    Werkheiser,     San 

Jose. 

Architect  ..  .E.    J.    Jates. 

Contractor.  .E.  L.  Slaght,  752  S-9Ui, 
San  Jose 

Filed   June    2,    '13.      Dated   May    26,    '13. 

Frame    up     $746   25 

Brown    coat    plaster    on 746    2'5 

Building  completed    746   25 

Usual    35    days 746   2'5 

TOT.\L  COST,    $2985   00 

Bond.    $1500.  Surety,  Maryland  Casualty 

Co.     Limit,  90  days.     Forfeit,  $5.     Plans 

and  specifications   filed. 


ON  PRIEST  ST.,  bet.  San  Carlos  and 
San  Antonio,  San  Jose.  All  work  for 
one-story  frame  bungalow  (hard- 
ware reserved). 

Owner G.   A.   Rucker,   San  Jose. 

Architect  ..  .F.    D.    Wolfe,    1st    National 
Bank    Bldg..    San    Jose. 

Contractor.  .E.  B.   Weldon,   78  Marshall, 
San   Jose. 

Filed   June  3,  '13.     Dated   June   3,  '13. 

Frame   up    $718   75 

Brown    plaster    on 718   75 

Building  completed    718  75 

Usual     35     d-ays 71S   75 

TOTAL  COST.    $2875   00 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications   filed. 


ST.    near    E  upire    St..    San 
work    for   six-room    frame 


48   S-7th, 


ON  THIRD 
Jore,  All 
bun.galow. 

Owner Elsie   A.   Prestor 

San  Jose. 

.-\rcliitect  ...S.   G.    Pelton,   San   Jose. 

Contractor.  .S.      G.    Pelton,      445      S-3rd, 
San    Jose. 

Filed  June   3,  '13.     Dated  May   27,  '13. 

Frame    up    $750 

Plaster    on     750 

House     completed      750 

Usual    35   days 750 

TOTAL    COST,    $3000 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.      Plans   and   specifications    filed. 


NO.     5.55     N-THIRD,       San    Jose.         Six- 
room  cottage. 

Owner Mrs.    Elsie    Preston,     48    S- 

Seventli,    San    Jose. 

.F.   D.    Woolfe,    1st   National 

Bank    Bldg.,   San   Jose. 

.S.    G.    Pelton.       41io       S-3rd, 

San   Jose. 

COST,    $3000 


Architect 


Conti'acti 


NO.    65    ST.    MARY       (rear).    San      Jose. 
Two-room    addition    and    repairs. 

Owner Nick    Berapevich,    Premises 

Architect  .  .  .None. 

Day's    work.  COST,    $600 


COMPLETION  NOTICES. 

SANT.l  l'l,AI{.4  COUNTY. 

RECORDED  ACCEl'TEU 

June  2,  1913— LOT  7  BLK  20,  Los 
Altos,  C  M  Gruwell  to  Anton 
Jensen    May    23,    1013 

June  i;,  1013— LOT  6  BLK  2,  Acacia 
Park,  San  Jose.  C  Rasmussen  to  C 
Rasmussen .May    15,    1913 

June  7,  1013— SE  12  AND  13  Twp  So 
Range  2  West  near  Saratoga,  Cal. 
J  D  Phelan  to  Fibrestone  &  Root- 
ing   Co March    18,    1013 

June  11,  1913— THIRD  AND  SANTA 
Clara,  Cor,  San  Jose.  Young  Men's 
Chriftian  Association  to  whom  it 
may    concern June    5,    1913 

June  13,  1913 — BLK  4  Saratoga  Park 
Tract  Lots.  E  M  Holmes  to  John 
Rodoni June     10,     1913 

June  14,  1913— SEC.  12  AND  13  Twp 
South  Range  2  West,  just  above 
Sar-atoga.  Cal.  J  D  Phelan  to  The 
Forderer  Cornice  Works. June  4,   1913 

June  16,  1913 — LOT  16  BLK  7,  Town 
of  Sunnyvale.  M  B  Taylor  to  R  M 
Barton June     14,     1913 

♦ 

Liens  Filed, 


SANTA  CLARA   COUNTY. 


RECORDED                                         AMOUNT 
June    10,    1913— LOT   3    BLK   1    Hough- 
ton Survey,  Mountain  View,  Cal.     L 
H   Viidioot   vs   Odcll   &    Jurian $S2 


MARIN,  CONTRA  COSTA  AND 
SONOMA  COUNTIES. 


BUNG-^LOW  —  1  story  and  base, 
frame,  $2,500.  Napa.  Napa  Co.,  Cal.  Ar- 
chitect, L.  M.  Turton,  Napa.  Owner, 
Leo  Klot.  The  houee  has  been  de- 
signed for  a  six-room  dwelling  with 
batli  and  sleeping  porch.  Interior  will 
ibe  finisi'ied  in  pine  with  some  hard- 
wood floors.  There  will  be  «  large 
open  fire  place  in  the  main  living  room. 
.Mantel  will  be  of  brick.  Tile  will  be 
used  in  the  bath  roo  ii  and  kitchen. 
Exterior  of  the  house  will  be  covered 
with  :-aidngles.  Plans  are  complete  and 
figures  are  being  taken. 

THEATRE — 2  ritory  and  base,  rein- 
forced concrete,  $40,000.  Richmond, 
Contra  Costa  Co..  Cal.  Architect,  A. 
W.  Cornelius.  Merchants'  National 
Bank  Bldg.,  S.  F.  Owners.  Turner  & 
Dalinkcn  Circuit.  The  building  will  be 
erected  on  M'acdonald  avenue  between 
Sth  and  0th  streets,  and  will  cover  an 
area  of  73x146  feet.  There  will  be  two 
.-^mall  stores  besides  tlie  theatre.  Muln 
auditoriunv  will  have  a  seating  capac- 
ity of  1.400  people.  Interior  will  be 
finiihed  in  pine  and  ornamental  plas- 
ter. Construction  will  be  practically 
(ire;iroof.  Exterior  will  be  faced  with 
cement  plaster.  There  will  be  a  cen- 
tral heating  system  and  a  moilern  sys- 
tem of  ventilation.  Plans  are  nearly 
complete. 

Coiiiriicts   Awarded. 

CHURCI-D— 1  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Vaca- 
viUo,  Solano  Co..  OiU.  Architect,  L.  Ml 
Turton,  Napa.  Owners.  VacavlUS 
Epis<opal  Church.  Contractor.  George 
M.  Sharpe,  Vacflvllle,  Contract  price 
not    stated. 


BUILDING  AND  INDUSTRIAL  NEWS. 
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Liens  Filed. 

MAUIIV    COUNTY. 

KECORnED  A.VIOUNT 

.liine  ill.    1913— BELLE  AVE,  San   Ha- 
f.Tel.      .M    n   Weiss  vs  F  W   Oniey.. 

iinn 

♦ 

FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


RESIDENCE  —  2  story  and  base, 
brick  and  frame,  $12,000.  Fresno, 
Fresno  Co.,  Cal.  Arcliitects,  Starbuck 
&  Clark,  Fre'-no.  Owner,  Wylie  M. 
Griffen.  T.lie  dwelling  will  ibe  erected 
on  Mr.  Grill'en's  country  place,  just 
out  of  Fre.«:no,  and  has  been  designed 
to  contain  ten  rooms,  baths  and  sleep- 
ing- porch.  Interior  finish  will  be  of 
pine  and  liardwoods  with  hardwood 
floors  in  tlie  principal  rooms.  There 
will  be  furnace  beat  and  open  fire 
places.  Mantels  will  be  of  brick  and 
tile.  Bath  rooms  will  be  finished  in 
tile.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  faced  with  cement  plaster. 
Plans    are    now    being    prepared. 

RESIDENCES — 28,  1%  and  2  story 
and  base,  frame,  $2,000  to  $4,.tOO. 
Fresno,  Fresno  Co..  Cal.  Architect, 
none.  Owners,  Fresno  Home  Builders' 
Association.  These  dwellings  ^vill  'he 
erecteS  on  the  property  bounded  by 
Jense  and  San  Pablo  avenues.  La 
Sierra  and  Bremer  streets.  The  dwell- 
ings will  contain  from  six  to  eigbt 
rooms  and  bath.  Interior  finish  will 
he  of  pine  and  hardwood  with  hard- 
wood floors  in  the  principal  rooms. 
The  better  class  of  .houses  will  have 
furnace  heat.  Open  fire  places  will 
be  used  in  all  of  the  houses.  Mantels 
will  be  of  brick  and  tile.  So.ne  auto- 
matic water  heaters  will  be  used.  Ex- 
teriors will  be  covered  with  rustic, 
shingles,  cement  plaster  on  metal  lath 
and  brick  veneer.  Plans  are  now  be- 
ing prepared  and  when  complete  con- 
struction will  be  carried  on  by  Day 
Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $5, .500.  Fresno,  Fresno  Co.,  Cal. 
Architects,  Swartz,  Hotchkin  &  Swartz. 
Fresno.  Owner,  J.  C.  Forkner.  The 
dwelling  will  be  erected  near  tlie  Coun- 
try Club  and  lias  been  designed  for  an 
eight-room  house  witli  bath  and  sleep- 
ing porch.  Interior  finish  will  be  of 
pine  and  oak  witii  Iiardwood  floors  in 
the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  furnace 
lieat  and  open  fire  places.  .Mantels  will 
he  of  brick  and  tile.  An  automatic 
water  heater  will  be  installed.  Tile 
will  he  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  house  will  he 
covered  with  cement  plaster  on  metal 
lath.      Plans   are    being    prepared. 

RESIDENCE  —  2  story  and  base, 
frane,  $3,000.  Fresno.  Fresno  Co.,  Cal. 
Architects,  Swartz,  Hotclikin  &  Swartz, 
Fresno.  Owner.  C.  H.  Fowler.  This 
dwelling  has  been  designed  for  a  seven 
room  house  with  bath  and  sleeping 
porch.  Interior  will  be  finished  in  pine 
and  oak  with  hardwood  floors  in  the 
principal  rooms.  There  will  be  a  large 
open  Are  place  in  the  living  room  with 
brick  mantel.  Rath  roon  will  he  fin- 
ished in  cement  plaster.  Tile  will  be 
used  in  the  kitclien.  Exterior  of  the 
dwelling  will  lie  covered  with  cement 
;  plaster  on  metal  !ath.  Plans  are  heing 
prepared. 


RESIDENCE  —  2  story  and  base, 
frame,  $7,000.  Fresno.  Fresno  Co.,  Cal. 
Architects,  Swarfs  Hutclikin  a  Swartz, 
Fresno.  Owner,  F.  E.  Connelly.  Tlie 
dwelling  will  be  erected  on  Hayward 
ivenue  and  has  been  designed  for  an 
eight-room  house  with  baths  and 
sleeping  porch.  All  interior  finish 
will  be  of  pine  or  white  enamel.  Hard- 
wood floors  will  be  used  in  the  prin- 
.ipal  rooms.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick.  There  will  be  an 
automatic  water  Iieater  and  proliahly 
a  vacuum  cleaning  system.  Tile  will 
be  used  in  the  bath  rooms  and  kitchen. 
Exterior  of  tlie  house  will  be  cox-ered 
with  cement  plaster  on  metal  latli. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

^CHOOI^ — 2  story  and  base,  hrick 
and  concrete.  Cost  not  stated.  Bakers- 
field.  Kern  Co..  Cal.  Architect.  O.  L. 
Clark,  Brower  Bldg.,  Bakersfleld.  Own- 
ers, City  of  Bakersfield.  Plans  for  the 
building  which  is  to  be  erected  ai  the 
corner  of  Niles  and  Williams  streets 
have  been  completed  and  are  now  out 
for  figures.  The  building  will  contain 
eiglit  standard  size  class  rooms  and  an 
auditorium.  Interior  w^ill  he  finislied 
in  pine  witli  maple  floors.  A  central 
heating  systen  will  be  installed.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  can  toe  se- 
cured from  either  the  architect  or 
from  the  Clerk  of  the  Board  of  Educa- 
tion, A.  Celsus  Brower.  Bids  will  be 
opened    on    .luiy    1st. 

« 


Building  Contracts. 


FRESNO   COUNTY. 


LOTS  2S  TO  32  BLK  61.  Fresno.  All 
work  for  remodeling  portion  of  2nd 
story  of  store  building. 

Owner Louis       Einstein      &       Co., 

Fresno. 

Arcliiitect  . .  .None. 

Contractor.  .H.  A.  Hansen,  Fresno. 

Filed  June  14,  '13.     Dated  June  14,  '13. 
Completion     of     partitions     and 

brick    work    $3563.30 

Completion    of    entire    work..    3563.30 

Usual    35    days 3563.40 

TOTAL    COST,    $10,690.00 

Bond,    none.      Limit.    75    working    days. 

Forfeit,   none.      Plans  and   specifications 

filed. 


Liens  Filed. 


FRESNO   COUNTY. 


RECORDED  AMOUNT 

June  12,  1913 — LOTS  5  TO  15  BLK  10, 
Kenmore    Park,    Fresno.      Sam    Neil 

vs   Burton    K    Bruce $64.2.'; 

June  IS,  1913— S  20  FT.  LOT  .'i.  LOT 
6  Blk  1,  Mt.  Hood  Add'n,  Fresno. 
B  S  Atwood.  $70:  B  E  Combs.  $123: 
J   r   Williams.    $4.';    vs   H   H   Herrold 

SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 


APARTMENT  HOI'SE — 3  story  and 
base,  frame.  $17,000.  Sacramento,  Cal. 
Architect,  William  Willoner,  8>13  J 
street,  Sacramento.  Owner.  A.  G. 
.Tohnson.  The  liuilding  lias  been  de- 
signed to  contain  twelve  suites.  of 
three  rooms  each.  Interior  flni.s.h  will 
be  of  pine,  redwood  and  some  hard- 
wood. There  will  l)e  steam  heat,  an 
automatic  elevator,  dumb  waiters,  Sim- 


plex winilows  ami  disappearing  beds. 
Hath  rooms  will  lie  finialied  in  cement 
plaster.  Exterior  of  the  building  will 
be  covered  with  cement  pla-'ter  on 
metal  laUi.  Plans  are-lieing  prepared 
and   will    sliortly    be   ready    for   figures. 

BRIDGES — ^Concrete  and  frame.  Cost 
not  sitated.  Willows.  Glenn  Co.,  Cal. 
Engineer.  County  Engineer  Styles, 
Willows.  Owners,  Glenn  County.  The 
Hoard  of  Supervisorsi  of  Glenn  County 
lave  awarded  a  contract  for  the  bridge 
on  Slough  No.  2,  a  steel  and  concrete 
structure  to  Jenkins  &  Weils,  36th  and 
Y  streets,  Sacramento,  for  $2,935.  Con- 
crete and  steel  bridge  over  Slough  No. 
3  to  the  Chico  Construction  Co.  for 
$1,645.  A  steel  and  concrete  bridge 
over  slough  north  of  Biggs  road  on 
Eutte  Creek  to  the  Chico  Construction 
Co.   for    $1,2S5. 

CITY  H.\LL  HB.MODELING — Brick 
and  steel  construction,  $25,000.  Sacra- 
mento, Cal.  Architects,  Saedier  & 
Hoen,  Forum  Bldg.,  S.tcramento.  Own- 
ers, City  of  Sacramento.  Plans  are 
nearly  complete  for  remodeling  the 
City  Hall  building.  A  nuiiber  of  the 
ofliices  will  be  enlarged,  new  plastering, 
painting  and  plumbing  installed,  and 
the  interior  of  the  building  genei-ally 
improved.  Bids  will  be  advertised  for 
within  the  next  week  or  ten  days.  Con- 
siderable cabinet   is  all   to  he  done. 

BANK  AND  OFFICES — 10  ftory  and 
baj;e.  brick  and  steel,  $150,000.  Stock- 
ton, San  Joaquin  Co..  Cal.  Architects, 
Stone  &  Wright,  San  Joaquin  Bldg., 
Stockton..  Owners,  Commercial  Sav- 
ings Bank  of  Stockton.  This  work  has 
been  mentioned  here  before  w.hen  plans 
were  first  prepared.  Working  draw- 
ings have  been  completed  and  bids  are 
now  being  taken.  The  building  is  to 
he  erected  at  the  corner  of  Main  and 
Sutter  street?^  and  will  be  the  most 
modern  office  building  in  the  city.  Tlie 
entire  first  floor  and  basement  will  he 
occupied  by  the  bank.  Upper  Hoors  will 
be  subdivided  into  modern  oflSces.  Con- 
struction will  be  fireproof.  Interior 
will  be  finished  in  pine,  marble  and 
hardwoods.  Plans  provide  for  steam 
heat,  elevator  service,  a  vacuum  clean- 
ing system  and  mail  chutes.  Exterior 
will  be  faced  with  pressed  brick  and 
and  terra  cotta.  Plans  can  be  secured 
from   the  architects. 

HOTEL — 2  story  addition,  brick  and 
steel.  Cost  not  stated.  Placerville,  Ei 
Dorado  Co.,  Cal.  Architect,  J.  B.  Og- 
born,  Richmond.  Owner,  J.  A.  Paffetto, 
Ivy  House,  Placerville.  The  two  addi- 
tional stories  will  be  arranged  for  a 
number  of  guest  rooms  and  baths.  In- 
terior finish  will  be  of  pine  throughout. 
There  will  be  a  central  heating  system 
and  hot  water  plant.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans   are    now   being   prepared. 

STORE  -ALTERATIONS — 3  story  and 
base,  briclc,  $6,000.  Sacramento.  Cal. 
Architects.  Seadier  &  Hoen,  Forum 
Bldg.,  Sacramento.  Owners,  Weinstock- 
Lubin  Co.  This  work  will  include  new 
interior  fixtures  and  fini-ih,  new  iiiumb- 
ing  and  plastering  and  some  painting. 
Plans  for  the  work  are  complete  and 
figures   are    now    lieing   taken. 

THE.ATRE — 3  story  and  base,  rein- 
forced concrete,  $80,000.  Sacramento. 
Cal.  Architect.  A.  W.  Cornelius,  Mer- 
chants' National  Bank  Bldg..  -S.  F. 
Owners,  Turner  &  Daluiken  Circuit. 
Tlie  building  will  be  erected  on  K 
street  between  11th  and  12th  streets, 
and  covers  a  consideraible  ground  areii. 
There  will  be  two  stores  on  the  first 
floor    besides    the    theatre.      Main    audi- 
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torlum  will  have  a  seating  capacity  of 
a.OOO  people.  Interior  will  be  flnislied 
in  pine  with  ornamental  plaster.  Plans 
provide  for  a  central  lieating  system 
and  modern  ventilation.  The  third 
floor  of  the  building  will  probably  be 
arranged  for  offices.  Construction  will 
be  fireproof.  Exterior  of  the  building 
will  be  faced  witli  cement  plaster. 
Plans  are  now  being  prepared. 

theatre: — 1  story  and  base,  brick 
and  frame,  $10,000.  Stockton,  San 
Joaquin  Co.,  Cal.  Architects,  Stone  & 
Wright.  San  Joaquin  Bldg.,  Stockton. 
Owner,  'L.  A.  Irvine.  The  building  will 
lie  erected  at  the  corner  of  Sutter  and 
Channel  streets,  and  has  ibeen  designed 
for  a  moving  picture  house.  Floor  will 
'be  of  cement.  Interior  finish  will  be 
of  pine  and  ornamental  plaster.  Some 
art  glass  will  be  used.  The  exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  complete  and 
figures  are  being  taken  by  the  archi- 
tects. 


BUILDING  AND  INDUSTRIAL  NEWS. 


Building  Contracts. 


SACRAMENTO    COUNTY. 


LOT  206,  Oak  Grove.     Erect  dwelling. 

Owner W.  T.  Foster,  Oak  Park. 

Architect  . .  .None. 

Contractor.  .H.  Buck,  3100.  Walnut  Ave. 
Sacramento. 

COST,  JIOOO 


LOT    1025,      ELMHURST,       Sacramento. 
Erect   dwelling. 

Owner W.      E.    Darby,      319      Pine, 

Sacramento. 
Architect  . .  .None. 
Day's  work.  COST,   $2000 


LOT    5    BLK    1     Boxler    Tract,     Sacra- 
mento.    Erect  dwelling. 

Owner '.  .L.  Summerfield,   1920  L  St., 

Sacramento. 
Architect  . .  .None. 

Contractor.  .E.   A.   Pierce,    36th   &   Park 
Ave.,  Saci'-amento. 

COST,  $2500 


S  14  LOT  1,  C,  D,  25TH  AND  26TH  STS. 
Sacramento.     Erect  dwelling. 

Owner C.    T.     Chimson,     310     19th, 

Sacramento. 
Architect  . .  .None. 
Day's  work.  COST,   $2400 


PTN.  LOT  5,  M,  N,  4TH  AND  5TH  STS., 

.Sacramento.     Alter  building. 
Owner Chan    Ho.,    426    P   St.,    Sac- 
ramento. 
Architect  ...None. 

Contractor.. M.    D.   Smith,       1904      I    St., 
Sacramento. 

COST,   $500 

E    30    FE'ET    LOT    6    ,    Sacramento. 

Erect  dwelling. 

Owner H.    Y.    Stewart,    1212    F    St., 

Sacramento. 
Architect  .  .  .None. 
Day's  work.  COST,  $2500 


LOT  1,  G,  H,  20TH  AND  21ST  STS.,  Sac- 
ramento.     Erect   dwelling. 

Owner .L    S.    Gazeby,     1903    H    St., 

•Sacramento. 
Architect  . .  .None. 

Ccmtractor.  .Saunders      Eros..      2S10      H 
St.,   Sacramento. 

COST.    $2S65 


Owner J.   Chiarto,   1211   C  St.,   Sac- 
ramento. 

Architect  . .  .None. 

Contractor.  .C.    Vanina,       2022       M    St.,- 
Sacramento. 

COST,    $500 


PTN  LOT  4,  M,  N,   2ND  AND  3RD  STS., 
Sacraiiento.     Alter  building. 

Owner Jake     Retzanesky,     220     J 

St.,    Sacramento. 
Architect  . .  .None. 

Contractoi'.  .C.      Vanina,      2022    M      St., 
Sacramento. 

COST,  $800 

Building  Contracts. 

SAN   JOAaUIN    COUNTY. 

LOT    7     BLK    76    W,     Stockton.       Erect 

frame  building. 
Owner Tom    Dickey. 

Architect  . .  .None. 

Day's   work.  COST,    $2000 

NO.    23  4    E-MAIN,    Stockton.        Remodel 
brick   building. 

Owner N.    W.    Gross,    Premises. 

Architect  . .  .None. 

Day's  work.  COST,  $2000 


LOT    9    BLK    243    B,    Stockton.      Three- 
story  frame  flats. 

Owner E.    J.      Matteson,      1140    E- 

Market,   Stockton. 
Architect  . .  .None. 
Day's    work.  COST.    $6000 


LOT    14    BLK    7S    W,    Stockton.       Erect 
frame  building. 

Owner E.    A.    Babcock. 

Architect  .  .  .None. 

Day's  work.  COST,    $1000 


LOTS    7,    15    AND   16    BLK    14    E,    Stock- 
ton.    Remodel   brick   building. 

Owner George   Wolf  Bros.,   430   E- 

Main,    Stockton. 
Architect  . .  .None, 
n-ay's   work.  COST,    $4450 


LOT  9,  E,  C,  12TH  AND  13TH  STS.,  Sac- 
ramento.     Alter   building. 


COMPLETION  NOTICES. 

SACRAMENTO    COUNTY. 

RECORDED  ACCEPTED 

June  16,  1913— E  50  OF  N  Vn  OF  LOT 
4,  P,  Q,  ISTH  AND  19TH  STS.,  Sac- 
ramento- George  N  Hignett  to 
Frank   P  Williams June  12,    1913 

June  16,  1913— S  ^a  OF  N  '^  OF  5,  K, 
L,  2nd  and  3rd  Sts,,  Sacramento. 
Laura  E  Laine  to  G  E  Harvie.... 
May    31,    1913 

June  16,  1913— W  %  OF  S  %  OF  S,  N, 
O,  11th  and  12th  Sts.,  Sacramento. 
Louis  F  Breuner  to  Latourette- 
Fical  Co.  H  Goldman,  Capital  Paint 

Co    June    16,    1913 

♦ 

LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 

MUSIC  HALL — 1  story  and  ibase,  re- 
inforced concrete,  $100,000.  Los  An- 
geles. Oal.  Architect,  Myron  Hunt,  Hi- 
1)ernian  BTdg.,  L.  A.  Owners.  Pomona 
College.  The  building  will  be  erected 
on  the  ground.*  of  the  Pomona  College 
and  will  be  arranged  for  a  large  audi- 
torium seating  1,000  people,  ten  stu- 
dios and  twenty  practice  rooms.  Con- 
struction will  he  fireproof  throughout. 
Interior  finish  will  he  of  oak.  A  tile 
roof  will  be  used.  Exterior  of  the 
building  will  be  faced  with  cement  plas- 
ter. Plans  are  also  being  prepared  for 
an    art    building,    similar    in    construc- 


tion, whicli  will  cost  in  the  neighbor- 
hood of  $12,000.  Plans  will  be  coim- 
pleted  and  bids  will  be  called  for 
aljout    September    1st. 

APARTMENT  HOUSES — 2,  3  story 
and  liase,  frame,  $70,000.  Hollywood, 
Lns  Angeles  Co.,  Cal.  Architects,  Main 
Building  and  Investment  Co.,  Thorpe 
Bldg..  L.  A.  Owner,  H.  M.  O'Malley. 
These  buildings  will  be  erected  on  ad- 
joining property  and  in  reality  will 
be  one  large  building  and  two  wings. 
The  main  portion  covers  an  area  of  36x 
86  feet.  Interior  will  be  arranged  for 
two  and  three  room  suites  with  baths. 
Interior  finish  will  be  of  pine  and 
hardwood.  Bath  rooms  will  be  finished 
in  tile  and  cement  plaster.  All  suites 
will  have  private  bath  roo.iis  and  wall 
beds.  Plans  provide  for  a  central 
lieating  sj-stem,  elevator  service  and 
a  vacuum  cleaning  plant.  E'xterior  of 
the  building  will  be  covered  with  ce- 
ment plaster.  Plans,  are  nearly  com- 
plete and  the  work  will  probably  be 
carried  out  by  the  Main  Building  and 
Investment    Co. 

APARTMENT  HOUSE^3  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Los  Angeles.  Cal.  Architects,  Eisen  & 
Son.  Wilcox  Bldg.,  L.  A.  Owner's  name 
withheld.  The  building  will  be  erected 
at  the  corner  of  12ith  and  -Figueroa 
streets  and  will  cover  an  area  of  77x102 
feet.  Interior  will  'be  arranged  for  a 
total  of  54  rooms  divided  into  two  and 
three  room  suites  with  baths.  There 
will  be  five  stores  on  the  first  floor. 
Interior  finish  will  be  of  pine  with 
some  hardwood.  Plans  include  steam 
heat,  a  vacuum  cleaning  system  and 
liot  and  cold  water  system.  Bath 
rooms  will  be  finished  in  tile  and  ce- 
ment plaster.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are  nearly   complete. 

HOSPITAL — 4  story  and  base,  re- 
inforced concrete.  Cost  not  stated. 
Los  Angeles,  Cal.  Architects,  Garrett 
&  Farrell,  Currier  Bldg..  L.  A.  Own- 
ers. Methodist  Hospital  Association. 
The  'building  will  be  erected  on  South 
Hope  street  near  Jefferson,  and  will 
cover  an  area  of  60x141  feet.  This 
liuilding  will  be  known  as  the  admin- 
istration building,  and  it  is  planned  to 
eventually  add  two  wings,  each  tour 
stories  in  heig-ht  and  each  15'5xl36  feet. 
Construction  will  be  fireproof  through- 
out, with  interior  partitions  of  hollow 
tile  and  metal  latli  and  plaster.  Ex- 
terior will  be  faced  with  cement  plas- 
ter. Interior  will  be  finisihed  in  pine, 
marble  and  tile.  There  will  be  steam 
heat,  elevator  service,  dumb  waiters 
and  modern  hospital  pliinrbing.  Plans 
are  nearly   complete. 

HOTEL — 4  story  and  'base,  brbk  'iifl 
steel.  Cost  not  stated.  Los  AiiU'  1-. 
Cal.  Architects,  Neher  &  Skilling.  in- 
land Bldg.,  L.  A.  Owner,  W.  H.  Wag- 
ner. The  building  will  be  erected  on 
Hope  fitreet  near  Sth.  and  will  cover 
and  area  of  60x125  feet.  Plans  pro- 
vide for  a  total  of  95  guest  rooms  and 
60  batlis.  Interior  will  be  finished  in 
pine  and  white  enamel.  Bath  rooms 
will  have  cement  floors  and  tile  wain- 
scot. There  will  be  metal  lath  and 
plaster  partitions  and  metal  win'low 
fi-ames  and  sash.  Steam  heat,  elevator 
cervice  and  vacuum  cleaning  will  be 
installed.  Hot  and  cold  running  water 
will  be  supplied  to  nil  rooms.  Ex- 
terior of  the  building  will  be  faced 
with  artificial  stone.  Marble  and  tile 
will  be  used  In  the  entrance.  Plans 
are  complete  and  figures  will  be  called 
for    at    once. 
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HOTKJi — 4  story  and  base,  hrick  and 
fled.  Cost  not  stateJ.  I-os  Angele?-', 
Ciil.  Architect,  B.  C.  Thorne,  Realty 
Hoanl  Hklg.,  L.  A.  Owner,  I.  I.  De  Hail. 
This  hiiiUllng-  has  been  mentioned  here 
liefore  when  plans  were  Hrst  started. 
Tlie  liuilding-  will  cover  an  area  of  COx 
]iM)  feet,  and  'has  been  arranged  for 
five  stores  on  the  flr.st  floor  he-rides 
the  entrance  to  the  hotel  Upper  doors 
will  be  subdivided  into  100  puest  rooms 
and  a  nuaiber  of  baths.  Interior  finish 
will  i-e  of  pine  and  nardwood  veneer. 
T)iere  will  'he  steam  heat,  elevator 
service,  a  vacuum  cleaning  system  and 
liot  water  supply.  Exterior  of  the 
iliiiilding-  will  be  faced  with  pressed 
lirick.  Plan®  are  now  complete  and 
lii^ures  are  being:  taken. 

SCr-TOOIj — 2  story  and  base,  brick 
■in,l  reinforced  concrete,  $40,000.  On- 
tario. San  Bernardino  Co.,  Cal.  Archi- 
tect. Norman  F.  -Marsh,  Broadway  Cen- 
tral Bldg:.,  U  A.  Owners,  Ontario  City 
School  Difitrict.  This  -building-  has 
been  mentioned  here  before  w'hen  tlie 
architect  was  first  commissioned  to 
prepare  the  plans.  Woi'king-  drawings 
are  complete  and  bids  are  now  being 
taken.  Tlie  plans  pro^'ide  for  ten  cla.ss 
rooms.  auditoriuTi,  manual  training 
and  domestic  science  department?.  Ex- 
terior walls,  floors  and  roof  will  be  of 
concrete  and  .brick.  Metal  lath  and 
plaster  interior  partitions  will  be  usedl 
Finish  will  be  of  pine  with  maple 
floors.  There  will  be  a  central  heating 
system,  program  clocks  and  a  vacuum 
cleaning  s>-stem.  Exterior  of  the 
building  will  be  faced  with  pressed 
ibrick. 

DAM — Reinforced  concrete.  Cost  not 
."tinted.  Palmdale.  Los  Angeles  Co.,  Cal. 
Engineers.  Allin  &  Allin,  65  North  Ray- 
mond Ave..  IL..  A.  Owners.  Palmdale 
Water  Company.  The  dam  will  be 
erected  on  Little  Rock  Creek  and  will 
be  300  feet  long,  60  feet  high,  and  is 
designed  to  impound  water  to  irrigate 
3..')00  acres.  Plans  are  also  being  pre- 
pared for  two  similar  dams  which  will 
be  erected  higher  up  In  the  same  can- 
yon. Plans  for  the  first  dam  are  nearly 
complete  and  figure.s  will  be  called  for 
shortly. 

CHURCH  —  Class  A  construction. 
$150,0-00.  Los  Angele?,  Cal.  Architects 
Cram,  Goodlnie  c&  Ferguson,  Boston. 
Owners.  St.  Paul's  Pro-Cathedral.  B. 
G.  Goodhue  is  now  in  Southern  Cali- 
fornia with  Bishop  Johnson  and  is  go- 
ing over  the  details  for  the  construc- 
tion of  a  new  church  edifice  on  Olive 
street  between  5th  and  6th  streets. 
Working  drawings  will  be  started  as 
soon  as  Mr.  Goodhue  returns  east.  Fur- 
ther mention  of  the  work  will  be  made 
In   these   columns. 

CHtTRCH   —   Class      A      construction. 
$200,000.      Los   Angeles,    Cal.    Architects, 
Imlis  &  Comes,  St.  Louis,  Mo.     Owners. 
St.    Vincent's      Catholic      Church.      This 
new  edifice  will  be  erected  at  the  cor- 
ner   of    We-t      Adams      and      Figueroa 
streets.  It  is  reported  that   E.  L.  Dohey 
has   donated    $130,000    towards    the   con- 
struction  and    that   the   balance   of   the 
$20i0.000     is     already    aas'ured.,       Father 
Glass    and    one    of    the    architects    will 
make  a   tour   of   Europe  before   the   de- 
signs for  the  building  are  started.  Fur- 
ther mention  of  tlie  work  will  'be  made 
In  these  columns. 
j        STORES  AiND  OFFICES— 4   .^tory  and 
I    base.     Class   A  construction.      Cost    not 
I    stated.      Santa    Barbara,    Santa    Barbara 
I    Co.,  Cal.   Engineers,   Mayberry   &   Park- 


er. I'acilic  Electric  lilds;..  L.  A.  owner. 
.Mr.  llawley.  This  -building  lias  been 
mentioned  here  before.  Plans  have 
been  revised,  providing  for  a  four- 
:tory  instead  of  a  tlirce-story  building. 
Tnere  will  be  stores  on  the  first  floor 
and  a  large  number  of  modern  offices 
on  the  upper  floor-s.  Exterior  will  be 
faced  with  pressed  brick  and  te'.'ra 
cotta.  Plans  are  comi)lete  and  tlie 
work    will    be   done   by   Day    lyalior. 

Contracts  Awnrded. 

HOTEL — 2  story  and  base.  brick. 
Cost  not  stated.  Los  Angele.s,  Cil.  Ar- 
chitect. JV)hn  E.  Kuns't.  Iliggins  Rldg.. 
L.  A.  Owner.  Henry  J.  Stevens.  Con- 
tractor, J.  N.  Connor.?.  413  East  St'h 
St.,   L.   A.     Contract   price  not   stated. 

RESIDENCE  —  2  story  and  base, 
frame,  $22,370.  Pasadena,  Los  Angeles 
Co.,  Cal.  Architects.  Parkinson  & 
Rergstrom.  Secuiity  Bank  Bldg..  L.  A. 
Owner.  H,  O.  Ayer  Contractor.  E.  D. 
Tyler,  539  South  Pasadena  Ave..  Pasa- 
dena.     Contract    price,    $22,570. 

HOSPITAI^2  story  and  base,  brick 
and  steel.  $.'13,000.  Oxnard.  Ventura  Co.. 
Cal.  Architect.  A.  C.  Martin,  Higgins 
Bldg..  L.  A.  Owners.  Sisters  of  Mercy. 
Contract/or.  Thomas  Carroll.  Oxnard, 
general  construction  only.  Contract 
price,    $42,000. 


now      being      pre- 


PORTLAND  AND  OREGON. 


BANK — 2  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Bandon. 
Ore.  Architect.  Ben.i.  Ostlind.  Marsh- 
field.  Owners.  First  National  Bank  of 
Bandon.  The  building  is  designed  in 
the  classic  style.  First  floor  will  be 
arranged  for  one  store  besides  the 
bank.  Upper  floors  will  -he  subdivided 
into  modern  offices.  Interior  of  the 
lanking  rooms  will  be  finished  in  pine 
and  ornamental  plasiter.  There  will 
also  be  ornamental  iron  and  bronze. 
Plan-  provide  for  safe  deposit  vaults. 
There  will  be  a  central  heating  system. 
Exterior  of  the  building  will  be  faced 
with    cement    plaster. 

HOTEL — 3  story  and  base,  brick  and 
steel.  Cost  not  stated.  Portland,  Ore. 
Architect,  W.  B.  Bell.  Worcester  Bldg.. 
Portland.  Owners,  Fisiher  &  Thorn- 
sen.  The  building  will  be  located  at 
the  ."-louthwest  corner  of  Landsdale  and 
Was'hington  streets,  and  will  cover  an 
area  of  lOOxlOO  feet.  Plans  are  to  be 
prepared  for  a  building  with  several 
stores  on  the  first  floor  besides  the  en- 
trance to  the  hotel.  Upper  two  floors 
will  be  arranged  for  single  rooms,  a 
number  of  which  will  have  connecting 
ibaths.  There  will  be  steam  heat  and 
hot  and  cold  water  in  all  rooms.  In- 
terior finish  will  be  of  pine  through- 
out. Patent  store  fronts  are  to  be 
specified.  Exterior  of  the  building 
will  he  faced  with  pressed  brick. 
Plans  will  'he  prepared  at  once. 

FREIGHT  DEIPOT — S  story  and  base, 
reinforced  concrete.  Portland.  Ore. 
Architects.  Engineering  Department 
Hill  System.  Owners.  Hill  System.  J. 
H.  Young.  President,  Portland.  The 
building  will  be  erected  on  Morrison 
and  Belmont  streets  and  will  cover  a 
large  area.  Construction  will  -be  fire- 
proof throughout,  with  reinforced  con- 
crete walls  and  floors.  The  largest 
freig-ht  elevator*:  in  the  west  will  be 
installed  in  the  building  together  with 
modern  methods  for  -handling  freight. 
Extensive  tr.ickage  system  will  -be 
constructed  in  the  rear  of  the  building. 
Exterior     will     be     faced     with     cement 


lilasier.       Plan 
pare  I. 

I'ASSENGEli  STATIiiN— 2  story  and 
l«."e,  brick  and  siteel.  $.)0,000.  Eugene, 
Ore.  Arcliitects,  Doyle  &  Patterson, 
Worcester  Bldg..  Portland.  Owners, 
Portland.  Eugene  and  K-istern  R.  R. 
Co.  The  building  will  Cover  an  area 
of  3Sx53  feet.  There  will  be  two  wait- 
ing rooms  on  the  first  floor  and  upper 
floor  will  contain  tlie  offices  of  the 
company  at  Eugene.  Interior'  finish 
will  be  of  pine  and  hardwood.-  Steam 
he^at  and  a  hot  water  system  will  be 
installed.  Exterior  of  the  building 
will  be  faced  with  pre  i-ed  brick.  A 
clay  tile  roof  is  specified;  Plan's  are 
complete  and  figuies  are  being  taken. 
Several  large  freight  alieds  vi'llT'  if,e 
erected    on    ad'joining    property   shortly. 

APARTMENT  HOUSE— 3  story  and 
iase,  tirick.  $30,000.  Portland,  Ore. 
Architect,  D.  L.  Hoiran,  Lumber  Ex- 
c'hange  Bldg.,  Portland.  Owner.  A.  S. 
Ellis.  The  building  will  -te  erected  on 
a  corner  lot  and  will  cover  an  area  of 
50x100  feet  There  will  be  2D  suites 
of  two  rooms  and  bath.  Interior  finish 
will  be  of  pine  with  some  hardwood 
veneer  and  floors.  Plans  provide  for 
steam  heat,  elevator  rervice.  a  vacuum 
cleaning  system  and  hot  w-ater  supply. 
Tile  and  marble  will  -he  used  in  the 
entrance.  Bath  rooms  will  be  finished 
in  cement  plaster  and  tile  wainscof. 
All  suites  win  be  equipped  with  wall 
beds.  Exterior  of  the  building  will  be 
faced  witli  pressed  orick.  Plans  are 
now   being  prepared. 

LODGE  HALI> — 2  story  and  base, 
brick  and  steel.  $60,000.  Portland,  Ore. 
Arcitects,  Claursen  &  Claussen.  Mac- 
leay  Bldg.,  Portland.  Owners.  Turn 
Verein  Association.  This  work  has 
been  mentioned  here  before  wlien  the 
architects  were  first  conmissioned  to 
prepare  plans.  Working  drawings  are 
now  complete  and  figure?  are  being 
taken.  The  building  will  contain  a 
number  of  meeting  rooms,  social  halls 
and  a  large  gymnasium.  Interior  will 
be  finished  in  pine  and  hardwoods. 
There  will  be  steam  heat  and  a  hot 
water  system.  Exterior  will  be  faced 
with    pressed    brick. 

Contracts  Awarded. 

HOTEI^ — 4  story  and  base.  brick, 
$75,000.  Portland,  Ore.  Architects, 
Root  &  HoOi-/e,  Commercial  Club  Bldg.. 
Portland.  Owner.  A.  C.  Pike.  Con- 
tractors. Investors  Building  and  Trust 
Co.,  Yeon  Bldg.,  Portland.  Contract 
price.    $75,000. 

SCHOOI., — 2  story  and  liase,  rein- 
forced concrete,  $75,000.  Kenton,  Ore. 
Ai-chitect,  none.  Owners,  Town  of 
Kenton.  Contractor.  John  Almeter. 
Portland.      Contract   price.    $73,000. 


SEATTLE  AND  WASHINGTON. 

D.-\.^r — Reinfoned  concrete,  $S0O,»00. 
Cedar  River,  Wash.  Engineer.  City 
Engineer.  Seattle.  (Twners.  City  of 
.^'eattle.  Bids  opened  for  the  construc- 
tion of  the  Cedar  River  Dam  show 
Nettleton.  Bruce  &  Eaehbach  of  Seattle 
low  at  $687.11-0.  Tlie  contract  for  the 
work  will  probably  -be  awarded  to 
them. 

APARTMENT  HOUSE— 7  story  and 
l-ase,  brick  and  steel,  $200,000.  Van- 
couver, B.  C.  Architect.  O.  R.  Light- 
heart.  2941  Burns  St..  Vancouver.  Own- 
er. O.  R.  Lightheart.  The  building  is 
to  be  erected  at  the  northwes-t  corner 
of  Butte  and  Nelson  streets  an-d  will 
co\er      a      considerable    area.       Interior 
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Veneered  Panels  that 
ARE  good— -order 
today  from 


The  Be^  Panels 

The  test  of  a  panel  lies  in  its  lasting 
qualities  and  smooth  finish. 

WYBRO  panels  have  stood  the  test  of 
time— -they  have  always  been  found  to  be 
the  best  in  point  of  quality  and  durability. 

Insist  on  WYBRO  panels— they  are 
everlastingly  good. 


Wl-iite  Bpotlieps 


5th  and  Brannan  Streets 


San  Francisco 


has  been  arranged  for  two  and  three 
roo,:n  apartments,  all  with  bath.  There 
will  be  disappearing  beds.  Interioir 
will  be  flnislied  in  pine  and  liardwcods. 
Plans  provide  for  steam  heat,  auto- 
matic elevator  service,  hot  and  cold 
water  supply  and  a  vacuum  cleaning 
system.  Bath  rooms  will  be  finished 
in  tile  and  cement  plaster.  Exterior 
of  the  building-  will  'be  faced  with 
pressed  brick.  Plans  are  to  be  com- 
pleted at  once  and  the  work  will  be 
done  by  Day  Labor  under  the  personal 
direction  of  the  architect. 
'  SCHOOL — 2  story  and  base,  rein- 
forced concrete.  Cost  not  stated. 
Brewster,  Wash.  Architects,  Keith  & 
Wliitehouse.  Spokane.  Owners,  Brews- 
ter School  District.  Plans  for  a  build- 
ing containing  eight  clasis  rooms,  audi- 
torium and  principal's  office  have  been 
completed  and  apiproved  'by  the  SCihool 
Trustees.  Bids  for  the  construction 
are  now  being  taken  and  will  be 
opened  on  July  2nd.  Interior  will  be 
finished  in  pine  with  maple  floors. 
Plans  provide  for  a  central  heating 
system,  program  clocks  and  vacuum 
cleaning.  Exterior  of  the  building 
will  be  faced  with  cement  pl'aster. 
Plans  can  be  recured  from  the  archi- 
tects or  from  M.  F.  Milbury,  Clerk  of 
the   Board   of   Schoo}   Trustees. 

WAREHOUSE— 2  story  and  base, 
brick.  ?30,00'0.  Seattle,  Wash.  ArcJii- 
tects,  Saunders  &  Lawton,  Alaska 
Bldg.,  Seattle.  Owner,  Goz«rt  Schwa- 
baeher  Land  Co.  The  building  will 
cover  an  area  of  120  feet  square.  Plans 
are  complete  and  separate  figures  are 
toeing  taken  for  tlve  general  construc- 
tion and  tor  tlie  heating  and  plumb- 
ing. Interior  will  be  left  rough.  Plans 
provide  for  a  cement  floor,  metal  win- 
dow sash  and  frames  and  fireproof 
doors.  Exterior  will  be  faced  with 
stock    brick. 

STORES  AND  WAREHOUSE  -^  9 
story  and  base,  reinforced  concrete, 
$100,000.  Seattle,  Wash.  Architect,  G. 
C.  Nlm'.Tions,  Chicago.  Owners,  Sears- 
Roebuck  Co.  Plana  provide  for  a  main 
bviilding  nine  stories  in  height,  cover- 
ing' a  ground  area  of  120x120  feet  with 
and  L,  also  nine  stores  and  covering 
an  area  of  2'50x2'66  feet.  Construction 
will  be  fireproof  throughout.  There 
will  ibe  steam  heat,  elevator  service, 
metal  window  s-asih  and  frames,  fire- 
proof doors  and  parcels  chutes.  Ex- 
terior will  be  faced  with  cement  plas- 
ter. Plans  will  'be  ready  for  figures 
about  July  loth.  The  Chicago,  Mil- 
waukee and  Puget  Sound  Railroad  will 
fiiTvce   the  Ijuilding. 

STORE — 1  story  and  base,  reinforced 
concrete  and  steel,  $32,0.00.  Seattle, 
Wash.  Architect,  C.  A.  Meussdorffer, 
American    Bank    Bldg.,    Seattle.      Own- 


ers, Blum  &  Alter.  Plans  for  a  one- 
fitory  and  basement  building  covering 
a  large  area  are  complete  and  figures 
will  be  taken  at  once.  The  building 
will  contain  a  number  of  retail  stores. 
Interior  will  be  finished  in  pine  with 
some  hardwood  trim.  There  will  be 
plate  glass  display  windows  in  patent 
store  fronts.  Exterior  of  the  building 
will   be  faced   with   cement  plaster. 

THEATRE — 3  story  and  base,  rein- 
forced concrete,  $150,000.  Vancouver, 
B.  C.  Arcritect.  J.  J.  Donnellan,  319 
Pender  St.,  West  Vancouver.  Owner's 
name  withheld.  The  building  will  ibe 
erected  at  the  corner  of  Main  and 
Keefer  streets,  and  is  to  be  Class  A 
in  every  respect.  The  main  auditorium 
will  have  a  seating  capacity  of  2,500 
people.  There  will  be  three  balconies. 
Interior  will  toe  finished  in  pine,  hard- 
woods and  ornamental  plaster.  Plans 
provide  for  a  steam  heating  system 
and  modern  ventilation.  There  will  be 
reinforced  concrete  floors,  metal  win- 
dow sash  and  franes  and  metal  stair- 
ways. Exterior  of  the  building  will  be 
faced  with  cenent  plaster.  Plans  for 
tl>e   work   are  now  being  prepared. 

BANK — 3  stcry  and  base,  brick,  $20,- 
000.  Seattle.  Wash.  Architects,  Beezer 
Bros.,  Northern  Bank  Bldg.,  Seattle. 
Owners,  Broadway  State  Bank.  The 
building  will  be  erected  on  Broadway 
and  East  Pike  street.  Tlie  entire  first 
floor  and  basement  will  toe  occupied 
by  the  bank.  Upper  floors  will  be  ar- 
arranged  for  offices.  Interior  of  the 
banking  rooms  will  toe  flnisilied  in 
hardwood,  marble  and  tile.  Upper 
floors  will  be  finished  in  pine.  Plans 
provide  for  a  steam  heating  system, 
safe  deposit  vaults  and  coin  vaults. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and   figures  are  being  taken. 

BRIDGES  AND  SNOW  SHEDS  — 
$700,000.  Rexford  and  Columbia  Flass, 
Wash.  Engineer,  Engineering  Depart- 
ment Great  Northern  R.  R.  Owners, 
Great  Northern  R.  R.  Company.  Con- 
tractors. Grant  Smith  &  Co.,  Henry 
Bldg.,  Seattle.     Contract  price,  $700,000. 

Contracts  Awarded. 

APARTMENT  HOUSE — 3  story  and 
base,  brick  and  steel,  $35,000.  Seattle, 
Wa.sh.  Architect,  Jamesi  H.  Schack,  T. 
S.  Lippy  Bldg.,  Seattle.  Owner,  C.  D. 
Stimpson.  Conti'>actor,  N.  F.  Allen, 
People's  Bank  Bldg..  Seattle.  Contract 
price,    $35,000. 

.  FACTORY — 2  stofy  and  base,  steel 
and  concrete,  $32,000.  Seattle,  Wash. 
Architect,  none.  Owners,  Great  West- 
I'rn  Smelting  and  Refining  Co..  Con- 
tractor, H.  D.  Stewart,  American  Bank 
Bldg.,  Sea'ttle.  Contract  price,  $32,000. 
FACTORY — 7  story  and  base,  brick 
and   concrete.      Cost    not    staled.      Van- 


E.  H.  Williams 


Chalmer  Muodajr 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

615  Phelan  Building,        San  Franolsoo 


OVER   65   YEARS' 
EXPERIENCE 


Trade  Marks 
Designs 
.  .  CopvniGHTS  Ac. 

Anyone  Bending  a  sketch  mid  dcscrt'jtion  m»y 
onlcUly  ascortnJTi  cnr  opiiiit>ii  free  whether  an 
invention  Is  probnbly  patentable.  Coiiimunlcn. 
I  iims  strictly  coiiDdei.tlal.  HANDBOOK  on  PateuU 
sent  free.  Oldest  apency  for  socunng  patents. 

Patents  taken  tbrouch  Munn  &  Co.  receWe 
special  nottce,  without  charge,  In  the 

Scientific  Jf  tnerican. 

\  handsomely  lllnstrated  weekly.  I.nreest  cir- 
culation of  any  scientldc  lournal.  Terms,  |3  a 
voir;  four  months,  $1.   Sold  by  all  newsdealers. 

MUNN  &Co.36iBr..dway.  New  York 

Branch  OIBre.  625  y  Bt.  Washinc.nn.  D.  C. 

couver.  B.  C.  Architects,  Dalton  & 
Eveleigh,  Davis  Chambers.  Vancouver. 
Owners,  John  Leckie  &  Co.  Contrac- 
tor, George  Stiider  Brethour,  Dominion 
Bldg.,  Vancouver.  Contract  price  not 
stated. 

THEATRE — 2  story  and  base,  brick 
and  steel,  $1.50,000.  Seattle,  Wash. 
Architect,  EX  W.  Houghton,  Collins 
Bldg.,  Seattle.  Owners,  King  Amuse- 
ment Co.  Contractors.  Grant  Smith 
Co.,  Henry  Bldg.,  Seattle.  Contract 
price.    $15fl,000. 

TO     PREVENT     BIGNESS. 

Two  metliods  of  dealing  with  the  big 
corpoi-ations,  commonly  known  as 
trusts,    are    now    before   the   country. 

One  method,  advocated  by  Roosevelt 
and  tlie  Progressive  party,  is  to  permit 
them  to  do  business  on  as  large  a  scale 
as  they  may  find  effective,  subject  all 
tlie  time  to  government  regulation. 
This  regulation  would  prevent  unfair 
practices  toward  competitors  and  the 
public. 

The  utiier  metnod  Is  embodied  In  the 
La  FoUette  Bill,  introduced  in  the  Sen- 
ate recently,  which  provides  that  any 
concern  that  controls  more  than  30  per 
cent  of  a  "business  is  engaged  in  unrea- 
sonable restraint  of  trade.  The  theory 
of  this  measure,  of  course.  Is  that  com- 
petition can  be  compelled  by  t'lie  gov- 
ernment. 

One  method  assumes  that  there  are 
economies,  of  business  on  a  large  scale 
which  society  cannot  afford  to  do  with- 
out. The  oth«r  takes  it  for  granted 
that  big  business  is  uneconomical,  and 
that  the  country  will  be  best  served  by 
many  small   enterprises. 

A  few  years  ago  tliere  was  a  third 
method  with  a  large  following.  This 
Involved  t'lie  let-alone  policy  toward 
the  trust  problem.  Thir  third  method 
iKis  now  been  ellminnted  from  all 
political    progrrams, — Kansas   City   Star. 
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A    reversible 
-.'i   cents   more 
iiung. 

witulow    that    cost    only 
tlian  tlie  common  double 

Common  Sense  Window 

Invented       and       manufactured        by 
L.    H.    BIRTH,    19tli    and    Carolina    Sts., 
also   110  Jessie  St. 

"It  Is  AlnioA  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
arid  Spring 


Stm  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly   An   Air  Cushion   Check,  working    automatically. 

Simplicity  and   Durability  combined.     Aiipli;! 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projedion  of  Casing  (if  any) 
over  door,  when  Bracket  vt\\\  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Send  for  sample  copies 
The 

"Daily  Pacific  Builder." 

Issued  Daily,  $1.00  Per  Month. 

"Building  and 

Industrial  News" 

Issued  Weekly.  $3.00  Per  Year. 

The 

L.  A.Larsen  Construction 
Reports. 

Issued  Daily.     Terms  on  application. 

560  Mission  St.    San  Francisco 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  MisMon  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San  Francisco 
As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  busness  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHMULLER 

3442  19th  Street  San  Francisco 


Phone    OaKland    17S8 

The  J.  F.  Kelly  Company 

MANTELS,   (i  RATES 
=  AND   TILES^= 

F'lre    Sets,    Andirons, 
F'ender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street,  Cor.  Brush 


Automatic    Storage 

Gas  Water  Hiaters. 


-\n  automatic  gas  water  heiter  con- 
trolled by  a  iiioveiiieut  temperature 
thermovalve  using  gas  at  the  rate  of 
i;o  feet  per  hour  when  in  operation, 
witli  no  iimit  to  ti;e  amount  of  liot 
water    that    can    te   drawn    per   minute. 

.\  single  e.Mre'nely  simple  valve 
controls  tlie  entire  heater,  insuring 
pe.-'iianent  service  with  no  co'^t  for 
U|jkee|). 

Tills  heater  is  ali;  olutcly  gu-aran- 
tecJ,  leaving  the  decision  entirely 
\\  ith   the  consumer. 


SAN  FRANCISCO 
OAKLAND 

LOS  ANGELES 


Comb  inat  ion 

Gas  Watei  Heaters 

Over  SOUII  in  daily  use  in  L,os  .\n- 
geles    and    vii'inity    . 

The  entire  sale  of  parts  to  main- 
tain the  above  heaters  last  year  was 
$CiS.30,  which  is  %  of  a  cent  per 
lieater.  This  showing  should  com- 
mand the  attention  of  every  person 
using  a  gas  water  heater. 

The  holler  is  ni-.ide  of  iloiilile  ex- 
tra heavy  steel,  guaranteed  to  u.nU 
under  150  pounds  pressure  all  jtnnts 
are  eleftrU-ulIy  welded,  which  guar- 
antees the  same  tightness  a-. -a  glass 
hottle. 

PHILADELPHIA,  PA. 

Branches 

In  All  Large  Cities 


GAS  APPLIANCE  SALES  COMPANY  OF  AMERICA       4,.  ^\ 

Succeeding  JOHN  WOOD   MANI'FACTHRING  CO.  Y^}'^ij^>^ 

2  18-19-21    Pacific  Building,    San  Francisco  li?  "7'/ 
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Hart  -  Wood 
Lumber  Co. 


Manufadlurers  and  Dealers  in 

Building  Lumber 

Quality 

Service 

Price 

Yards,  Cor.    Fifth  and  Berry  Sts. 

San  Francisco 

Phones  Kearny  3560  Sutter  2321 

Wholesale  Office 

807  Fife  Building 


Sacramento 
Sandstone  Brick 


A  perfectly  smooth  high  grade 
FACING  BRICK. 

Unlike  any  Saad^one  brick  here- 
tofore used  in  San  Francisco 

Favorable  reports  from  highest 
authorities  in  the  U.  S. 

F  ctorj: 

Sacramento,  Cal. 

Geo.  Bostwick,  Manager. 

S.  F.  Office:  2.15  First  Stre  t 

Phone  Sutler  2192 

J.  P.  Byrne,  Agent 

Nearest  thing  to  enamelled  Brick  at  one-third  tne  prite 
See  the  Sillc  Build'ng,  9ih  and  L  Sts., Sacramento,  Cal. 

Sacramento  Sandstone  Brick  Co. 


p.  W   DREUSIKE  O  B.  DREUS:KE 

OLD  MISSION  AND  S.  SPANISH  TILE 

Simplex 

Automatic  and  Standard 

Sheet  Metal  Windows 


Architectural  Sheet  Metal  Work 

Office 

BRYANT  ST.,  Bet.  9th  &  10th 

Telephone  Market  249 


Factory,  14th  &  FLORIDA  STS. 


San  Francisco 


The  Original 
Metal  Store  Front 

Kawneer  Patents 

Sustained  by  United  States  Court 


Now 
Made  in  San  Francisco 

KAWNEER  MFG.  COMPANY 

420-422  TURK  STREET 


40 
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JOEL 

JOHNSON 

GENERAL 
CONTRACTOR 


110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Francisco 


"^  IS   *  ^  * 

n  §1  is 


G.H.  CUNNINGHAM.  Mgr 


1W,      DE     OT    -o       MOULDINGS 


'Ksrlcst  2BS 


„-'> 


i^l'IH:^'M^^-l:^'i^lll:*HJ^^f5i^^   '^ 


38  EIGHTH    ST. 
Sats^  Francisco,  Cal,. 


Wiite  for  Catalogues  uid  Prices. 


Pruden  System 

Portable  Steel  Buildings 

Workshops 

Contractora'  Office 

Stores,  Garages,  Cottages 

Warehouses,    Cement  Sheds 

Any  Size  Bu  Iding  for  Any  Purpose 

Metal  Shelter  Co.  of  California 

4  37  Golden  Gate  Ave.,     San  Trancisco 


JAMES  CAHILL  &  CO. 


lncorporal9d 

I'E  A  L  K  Its   1  N 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.  Tel.  Oakland  1 1 13 


DK.  ALVIN  rUMMKR 

HOME  TEST  AND  INSTALLMENT 
OiniC  IAN 

;i(iW  SIXTEENTH  STREET 

TELEPHONE    M.VKKET  51R4 

SAX  FHAXrrSCO.  ("ALIFOKMA 
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NILES  SANB  GRAVEL  and  ROCK  CO. 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 

Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZCS: 


Clean  River  Saiul 

Gravel  and  C'rushed  Boulder 


to    3  s  iiich 

s      yi  inch  to  1  inch 

1  inch  to  Xyi  inch 

1^  inch  to  2^  inch 


Roofing'  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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Otis 
Elevators 


Su^ain  Architeds*  Endorsement 


The  Arcliitect  who  specifies  Otis  Elevators  identifies  himself  and 
his  client  with  the  most  thorough  Elevator  organization  in  the  world — 
an  organization  with  fifty-seven  years'  experience  and  success  in  build- 
ing Elevators. 

Our  Elevators  —  of  every  type  —  from  the  simplest  Hand-power 
Elevators  to  the  most  elaborate  Electric  and  Hydraulic  Installations — 
are  the  world's  most  finished  Elevator  products 

We  maintain  Branches  in  eighty-one  cities  in  the  United  States  the 
distribution  of  which  offers  to  users  of  Otis  Elevators  an  inspection  and 
Repair  Service  unapproached  by  any  other  Elevator  Company. 

Your  clients  and  their  engineers  who  use  Otis  Elevators  will  receive 
the  benefit  of  our  broad  engineering  experience  and  the  unequalled  fa- 
cilities of  our  "Service  Department."  We  are  always  glad  to  co-operate 
with  them  and  with  you  to  the  fullest  extent. 

We  Make 

Geerless  Traction  Elevat  irs.  Worm  Gear  Traction  Elevators. 
Drum  Type  Elevators.  All  Types  of  Hydraulic  Elevators. 
Freight  Elevators  of  Every  Description.  Automatic  Residence 
Elevators.  Electric  Dumbwaiters.  Incline  Railway  Hoists. 
Blast  Furnace  Hoists.  Escalators.  Inclined  Freight  Elevators 
Gravity  Conveyors,  Etc. 

Let  us  .send  you  our  latest  books  giving  detail  description  of  Otis 
Elevator  products. 


Otis  Elevator  Company 

Offices  and  Factory 

Stockton,  North  Point  &  Beach  Sts. 
San  Francisco 

Oakland,        Por  land,        Los  Angeles,        Seattle, 

Tacoma       Spokane,      Sacramento,      Boise, 

San  Diego,        Salt  Lake  City,      Denver. 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walls  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


METCALF    HOTEL.    Geary     nr    Taylor. 
Righetti   &    Headman,    Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY  CITY  HALL.   San  Francisco 

Wright,    Rushford   &   Cahill.   Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Im 
pigments. 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 
C.     W.     Dickey.     Architect- 

Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imperial 


GERMAN    HOUSE,    San    Francsco 
Frederick  H.  Meyer,  Architect 

Stone  and   terracotta  work  treated  with  Imperial  Water  Proofing  for 
preserving  and  to  prevent  discoloration 


A  Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 

San    Francisco 


IMPERIAL  COMPANY 
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SIMPLEX-WINDOWS 
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Electrical  Appliances 
of  all  kinds. 


Mantel  Type  Radiators 
to  replace  Gas  Heaters 
$20.00  Complete. 

Special  prices  on  quantities 

Ask  for  circulars. 


Levy  Elecflric  Co. 

Live  Wires 

539  Market  Street,  S.  F. 

Phone  Douglas  1185 
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Corbin 
Unit 
Lockset 

Means  Convenience. 

Easy  Action  and 

SAFETY 

This  is  the  "ATLAS"  design 
School  Colonial. 

There  are  several  hundred  oiher 
patterns. 


PALACE  HABDWAEE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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ood  wWumt  litter  or  conjution. 


Same  room  finialted  in  me  of  many 


Peaver  Board 

takes  the  place  of  lath,  plaster 
and  wall-paper  for  the  walls  and 
ceilings  of  every  type  of  building, 
new  or  remodeled. 

It  costs  less;  is  more  quickly  and  easily  put  up;  is 
durable,  sanitary  and  artistic. 

It  will  not  crack,  chip  or  deteriorate  with  age;  it 
deadens  sound,  keeps  out  heat  and  cold,  retetrds  fire, 
and  withstands  strain  or  vibration. 

Made  entirely  of  selected  woods,  reduced  to  fibrous 
form  and  pressed  into  panels  of  uniform  thickness,  with 
handsome  pebbled  surface. 

We  furnish  all  convenient  sizes  for  every  pur- 
pose, with  full  directions  for  application.  Can 
also  supply  small  quantities  for  making  many 
useful  and  decorative  household  articles. 


APPLY  TO 


^g 


DEAVER 
DOARD 


The  LILLEY  6  THURSTON  CO. 
Rialto  Bldg.— San  Francisco 
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Walter  ^.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 

Phone  Kearny  2688 San  Francisco 


Alex.  Dulfer  Printing  Go. 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

IVIanuiaclurers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

S39-84*  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contradlors 

General  Drafting.    Quantities  talien  off.   Terms  reasonable 

Address  me  by  phone  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


THE 

Safe  Deposit  Vaults 
BANK  OFITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards 
Juuction   Market,  Mason  and    Turk  Streets 


TELEPHONE     MERRITT     1  90  J 

Dow  C. 
Golden 

>.     SHEET   METAL  WORK 
Warm  Air  Furnaces 

1515   14111  Avenue 

East  Oakland,  Gal. 


ARTOLITH 

Sanitary  Composition  Flooring 


Base 

Wainscoting 


Capping 
Stairs,  Etc. 


This  picture  represents  ARTOLITH  Floor,  Base,  Wainscoting,  Capping 
and  Window  Sills  in  fancy  designs, 

Can  be  laid  in  various  colors,  in  panels  or  squares  of  different  colors  and  hand&ome  designs.      Lettering,  etc., 

can  be  executed.    Absolutely  sanitary,  waterproof,  fireproof  and  seam  ess.    Presents  an 

even,  smooth  surface  without  joints,  and  easy  to  walk  on. 


Telephone  Franklin  4390 


149  TURK  ST.,  SAN  FRANCISCO 
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Clover  Leaf 
Toilet  Cream 

A  Delight  of  the  Toilet 

ine  One  Perfect  Preparation  for 
Bringing  that  Delicate  Beauty  to  the 
Skin  so  desired  by  the  Ladies  and 
admired  by  the  Gentlemen.  Fine 
for  the  face  after  shaving.  At  all 
Druggists  25c. 

Manufactured  By 

Clover-Leaf 
Pharmacy,  Inc. 

Cloverdale,  California 


Telephone  Douglas  1794  Member 

^Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 


It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  Itnow  about 


"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 


Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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Catarrh  canBe  Relieved 


THERE  is  no  need  for  you  to  continu- 
ally suffer  from  Catarrh  and  Cold  in  the 
Head.  It  makes  you  miserable,  doesn't  it? 
You  really  don't  care  whether  things  go  right 
or  not  and  you  wonder  when  you'll  ever 
get  over  it.  And  you  will  not  get  over  it 
until  you  get  the  Clover  Leaf  Catarrh 
Remedy,  and  use  it.  It  will  relieve  you, 
and  you'll  wonder  why  you  had  not  used  it 
sooner. 

We  are  so  positive  that  this  will  relieve 
you  of  your  Catarrh  or  Cold  in  the  Head, 
that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

PRICE  50  CENTS 

For  Sale  By  All  Druggists,  or  will  be  sent 
by  mail  postpaid  by  the  manufacturers, 

Clover-Leaf  Pharmacy,  Inc. 

CLOVERDALE,  CALIFORNIA 


BUILDING  AND  INDUSTRIAL  NFWS. 


ii 


Index  to  Advertisers 


•aaacKKKKWKKXscs 


Alil'HABETICAL    INDEX. 


Page 
Artolith   Sanitary   Composition  Floor- 
ing   Co.,    14i)    Turk    St 41 

Bank  of  Italy,  Market  and  Mason.. 41 
Bacon  &  Co.,  JE.  R.,  3S-40  Natoma...30 
Boggs,  Fred  H.,  Insurance,  68  Post.. 42 
Builders'  Bxcliange,  180  Jessie  St... 47 
Builders'  Supply  Depot,  3S  8tli.  S.  F..40 
CalrlU  &  Co.,  James,  372  12th  St..  Oak- 
land      3  I 

Clover     Leaf     Pharmacy.     CLoverdale, 

Oal 42 

Contractors'     and     Dealers'     Associa- 
tion,   185    Stevenson   St 44 

Dwan  &  Co.,  J.   E.,  44'5  Turk 42 

Foote    Mixers     (E.    R.    Bacon),     38-40 

Natoma     38 

General       Contractors'       Association, 

110    Jessie   St 45 

Golden,    Dow    C,    1515    14th    St.,   Oak- 
land      41 

Hart-Wood      Lumber      Co.,    5th      and 

Berry  and  807  Fife  Bldg 39 

Holt,    O.    C,    Contractor 48 

Imperial  Co.,   183  Stevenson  St 3 

lis  &  Co.,  John  G.,  839  Mission  St 41 

Johnson,    Joel,    General       Contractor, 

110    Jessie    St 40 

Kawneer    Mfg.    Co..    420   Turk    St 39 

Kelly  Co.,   J.  F.  723   7th  St.,  Oakland.  .  38 
Langford,    Bacon    &   Myers,    Inc.,    215- 

17-19     Rialto     Bldg 

Inside  front  cover 

Levy    Electric    Co.,     '539    Market     St. 


Lllley  &  Tnurston  Co..   Rialto   Bldg..    8 
Metal    Shelter    Co.,    487    Golden    Gate 

Ave 40 

Morrell,    Frank   D.,    278    Natoma 37 

Munday&Williams,    615    Phelan    Bldg. 36 
Neideck,  Frank,  Carpenter  and  Build- 
er,   2669A    Howard    St 38 

Niles    Sand,    Gravel     and     Rock     Co., 

704     Market    St 1 

Otis   Elevator   Co.,   Beach   and   Stock- 
ton         2 

Pacific  Mantel  and  Tile  Co.,  1727  Tel- 
graph    Ave.,    Oakland 36 

Palace  Hardware  Co.,   581   Market T 

Plans    and    Specifications,    Telephones 

S.  P.  Franklin  2907;  Oakland  5941.41 
Pruden     System     of     Portable     Steel 

Buildings.  48  Golden  Gate  Ave....  40 
RischmuUer,  G.,  852  37th  St.,  Okd...3S 
S.  P.  Cornice  Co.,  Bryant  bet.  9th  and 

10th     39 

Sacramento  Sandstone  Brick  Co.,  Sac- 
ramento     39 

Scientific    American,     361     Broadway, 


N.    T. 


.36 


Scott.   Walter   A.,    558   Market    St 41 

.Simplex  Window  Co.,  535  Jlarket....  4 
Specialty       Contractors'        Protective 

Association.    185    Stevenson    St 44 

'Standard     Fence     Co.,     310     12th    St., 

Oakland     6 

Thieben  &  Co.,  Jos.,  667  Mission  St.. 42 
■Van    Emon    Elevator   Co..    56    Natoma 

St Inside  back   cover 

White  &  Farnsworth,   Stationers,   425 

Montgomery     48 

White  Bros..  5th  and  Brannan  .?ts..36 
Wood    Mfg.    Co.,    John,    218-21    Pacific 

Bldg 3iS 


OI^SSIFIBD    INDEX. 


ASSOCIATIONS       AND       BXCHANGEiS. 

Contractors'  and  Dealers'  Association 

Page    44 

General  Contractors'   Association,    110 

Jessie  St..  San  Francisco.  .  .Page  45 
Builders'    Exchange,     180    Jessie    St., 

San   PYancisco    Page   47 

Specialty       Contractors'        Protective 

Association,     1S5    Stevenson    SI 44 

ATTORNEYS. 

Uunday      &     Williams.      615      Phelan 

Bldg.,    San    Francisco Page    36 

BANKS. 
Bank  of  Italy,  Market  and  Mason  Sts., 

San  Francisco    Page   41 

BOILERS — KITCHEN. 

Wood     Mfg.    Co.,     John,     218     Pacific 

Bldg.,    San    Franci.seo Page    38 

BRICK. 

Sacramento  Sandstone  Brick  Co.,  Sac- 
ramento, Cal.,  and  235  First  St., 
ban   Francisco    Page    39 

BUILDERS'     HARDWARE. 

I'alace  Hardware  Co.,   581  Market  St., 

san    Francisco    Page    7 

BUILDING    SPECIAL'nES. 

Dwan  &  Co.,  J.  E.,  445  Turk Page  42 

Lllley  &  Thurston,  Rialto  Bldg.. Page  8 


COXTRACTOIIS   AND   IIUILDERS. 

Abraliamson,    H.    R..    Ill    Laurel,    Okd. 
Altchlson     &     Son,     548     Santa     Clara 

Ave..     Alameda      

Holt.  O.  C.  110  Jessie  St Page  48 

Neideck,  Frank,  2669.>V  Howard. Page  38 

CABINET    MAKERS. 

Burllngame  Cabinet  Works.  First- 
class  work  of  all  description.  Ern- 
est Held,  Prop.,  509-11  6th  St., 
San    Francisco.      Tel.    Kearny    3562. 

Hunter,  K.  J.,  expert  cabinet  maker, 
2156  Telegrapli  Ave.;  dealer  In  ma- 
hogany, antique  and  all  kinds  of 
furniture;  repairs  and  polishing; 
Telephone     Oakland     3735 

COMPOSITION   FLOORING. 

Artolith  Sonltary  Compoistlon  Floor- 
ing Co.,   149   Turk   St.,   S.   F...Page   41 

CONCRETE    MIXERS. 

Bacon  &  Co.,  E.  R.,  38-40  Natoma... 30 
Langford,   Bacon  &  Myers,  215   Rialto 

Bldg.,  s.  F..Page — Inside  front  cover 
Parrott  &  Co.,   320  California  St.,  San 

Francl»co    Pa.se — Back  cover 

CONTRACTORS'     MACHINERY. 

Bacon  &  Co.,  E.  R.,  3S-40  Natoma.... 38 

Langford,  Bacon  &  Myers,  215  Rialto 
Bldg.,  S.  F..Page — Inside  front  cover 

Parrott  &  Co.,  320  California  St.,  San 
Francisco    Page — Back  cover 

CORNICE    AND    SHEET    METAL    AVKS. 

Golden,  Dow  C,  1616  14th  Ave.,  Oak- 
land,   Cal Page    41 

CRUSHED    ROCK. 

Niles  Sand.  Gravel  and  Rock  Co..  704 
Market    St.,    San    Francisco.  ..  .Page    1 

DOOR    CHECK    AND    SPRING. 

Morrell,  F.  D.,  278  Natoma,  San  Fran- 
cisco      Page    37 

RischmuUer,  G.,  852  37th  St.,  Oak- 
land, Cal Page   3S 

DOORS,    SASH,    MOULDING.*. 
Builders'    Supply    Depot,    38    Sth,   S.    F. 

Page     40 

DRUGS. 
Clover     Leaf    Pharmacy,     Cloverdale, 
Cal Page    4  2 

ELECTRICAL       CONTRACTORS       AND 
SUPPLIES. 

Levy  Electric  Co., 539  Market  St. Page  6 

ELEVATORS. 
Van    Emon    Elevator    Co.,    56-60    Na- 
toma  St..   S   F  Page-Inside   back  cover 
FIRE  INSURANCE. 
Bogfi-s,    Fred    H,    68    Post Page    42 

FLOORING. 

White    Bros.,    5th    and    Brannan,    San 

Francisco    Page    36 

GARAGES. 

Metal  Shelter  Co.  of  ■  California.  487 
Golden    Gate    Ave. Page    40 

GENERAL    CONTRACTORS. 

Johnson,  Joel.  110  Jessie  St.... Page  40 
Holt,   O.   C,   110   Jessie  St Page   48 

GRATES.    MANTELS     AND    TILES. 

Kelly  Co.,  J.  T.,  723  7th  St.,  Oaklond, 
Cal Page  38 

GRAVEL. 

Niles  Sand.  Gravel  and  Rock  Co.,  704 

Market  St.,  San  Francisco Page  1 

HARDWOOD    LUMBER. 
Parrott  &  Co.,   320  California  St.,  San 

Francisco    Page — Back    cover 

White    Bros.,    5th    and    Brannan,    San 

Francisco     Page    30 

HOISTING  MACHINERY. 
Langford,   Bacon   &   Myers,    215-17-19, 

Rialto    Bldg Inside    front    cover 

Parrott  &  Co.,  320  California  St.,  San 

Francisco    Page — Back    cover 

KITCHEN    OUTFITS. 
lis  Co.,  John  a.,  839   Mission  St.,  San 

Francisco    Page    41 

LUMBER. 
Hart-Wood     Lumber     Co.,      5th      and 

Berry    Sts Page    39 

Taylor  &  Co..   2006   Grand.   Alameda.. 

MACHINERY. 
Laneford,    Bacon    &    Myers,    215-17-19 

Rfalto    Bldg Inside    front    cover 

Parrott  &  Co.,   320  California   St.,  San 

Francisco    Page — Back    cover 

M.\NTELS   AND  TILES. 
Pacific  Mantel  and  Tile  Co.,  1727  Tel- 
egraph   Ave.,    Oakland Page    36 


METAL   LATH. 

I'arrott  &  Co.,  320  California  St.,  San 
Francisco   Page — Back  cover 

Lllley    &    Thurston    Co.,    Klalto    Bldg., 

San     Francisco     Page    < 

FAINTERS    AND    DECORATORS. 

Cahlll  &  Co.,  James,  372  12th  St.. 
Oakland,   Cal fage   37 

PAINTERS,     PAPER     HANGERS,    ETC. 

Scliafer,  Fred  c  House  and  Fresco 
I'uinterl  1  l.-,S  Crfcn.  Phone  Park 
1197.  Shop,  111  Franklin,  San 
Francisco      

PANELS. 

White  Bros.,  5th  and  Brannan.  San 
Francisco     Page    37 

PATENTS. 

Scientific     -American,     361     Broadway, 

N   Y Page    30 

PATENT    ^VINDOWS. 

S.   F.   Cornice  Co..  .i25   Market.. Page   39 
Si.iiplex   Window   Co..   525    .Market  St., 

San    Francisco    Page    t 

PAVING   BRICK. 
Hidecker,    G.    C,   958    60th   St.;    Phone 

Piedmont   507.   Oakland    

PHOTOGRAPHER. 

Scott,  Walter  A.,  558  Market  St.,  San 
Francisco     Page    41 

PLANING    MILLS     AND     WOOD 
W^ORKERS. 

Builders'  .Sup.plv  Depot.  38  Sth.  .San 
Francisco     Page    40 

Dalzel,  F.  E.,  2014  University  Ave., 
Berkeley;  manufacturer  of  house 
and  office  fittings,  mouldings  and 
window  frames,  turning,  band 
sawing,    shaping,    etc 

PLASTER  BOARD. 

Lllley  &  Thurston  Co.,  Rialto  Bldg,, 
San    Francisco    Page    8 

PLUMBERS. 

Low  &  Anderson,  Plumbing.  Tinning 
and  Gas  Fitting;  jobbing  a  special 
ty;    814   Broadway;    Phone    Oakland 


PORT.VBLE  HOUSES. 

Metal  Shelter   Co.   of  Cal.,   487    Golden 

Gate   Ave.,   S.    F Page   40 

REVERSIBLE    \VINDOWS. 

SiuTiplex  Window  Co..  523  Market  St., 
San    Francisco    Page    4 

SAND. 

Niles  Sand.  Gravel  and  Rock  Co..   704 

Market  St.,  San  Francisco Paga  J 

SANDSTONE  BRICK. 

Sachamento  Sandstone  Brick  Co., 
Sacramento  Cal.,  and  235  First  St., 
San    Francisco    Page    39 

SHEET  METAL  WORKS. 

S.  F.  Cornice  Co.,  Bryant  bet.  9th 
and    10th    Page    39 

STATIONERS. 

White  &  Farnsworth,  425  Montgom- 
ery  St Page    48 

STEEL    ROLLING    DOORS    AND 
SHUTTERS. 
LlUev    &    Thurston    Co.,    Rialto    Bldg., 

San   Francisco    Page    8 

STORE     FRONT     CONSTRUCTION. 
Kawneer    Mfg.    Co.,    420-422    Turk    St. 
Page    39 

■WATER    HEJ.\TERS. 

Thieben  &  Co.,  Jos..  667  Mission  St., 
San   Francisco    Page   42 

Wood  Mfg.,  Co.,  John  218  Pacific 
Bldg.,   San  Francisco    Page   37 

VENEERED     PANELS. 

White  Bros.,  5th  and  Brannan.  San 
Francisco     Page    36 

■WALL  FINISHING. 

Imperial  Co.,   1S3   Stevenson  St.. Page  3 
■WATER   PROOFING. 

Dwan  &  Co.,  J.   E..   445   Turk... Page  42 
Imperial  Co..   183   Stevenson  St.. Page   3 
Parrott  &  Co.,  320  California  St.,  San 
Francisco    Page — Back    cover 

WHEELBARRO^WS. 

Langford,   Bacon  &  Myers,  215  Rialto 

Bldg..  S.  F..Page — Inside  front  cover 
Parrott  &  Co.,  320  California  St.,  San 

Francisco    Page — Back  cov«r 

■WINDO^WS — PATENT. 
Simplex   Window   Co.,    Crocker   Bldg., 

San    Francisco Page    i 

'niNDO^W  SHADES. 
Cahlll     *     Co..     James,     372     12th     St., 

Oakland,   Cal Page   37 


BUILDING  AND  INDUSTRIAL  NEWS 


Specialty  Contractors'  Protective  Assoctation. 

I>i5  STFVENSON  ST  TELEPHONE  SUTTER  995.  MEETS  FIRST  AND 
THIRD  MONDAYS  OF  EACH  MONTH  AT  1:30  P.  M.  AT  THE  BUILDERS' 
EXCHANGE. 


President,   JOSEPH  AHLBACH 

MasterPlumbers'  Ass'n. 
Vice-President.  \V.  F.  CLUTE 

Contracting  Plasterers'  Ass'n 
Treasurer:     JAMES  R.  WILLIAMSON 

Master    Steam    Fitters'    Ass'n 


OFFICERS. 

Secretary.      W.   S.   SCOTT 

Masons'    and    Builders'    Ass'n 
E.    H.    Williams    and    C.    Munday, 
Attorneys, 
615    Phelan    Building. 


"This  Association  insists  that  all 
members  of  affiliated  associations  must 
fulfil  all  contracts  and  conform  to  all 
specifications  that  are  signed  by  them.'' 


aiBMBERS. 


Office     101     Gough 

John  L.  E.  Firmin 

Secretary. 

Ahlbach    &    Mayer 
Anderson     &    Bai- 
ley 

Balling,    E.    A. 
Baerne,    Louis 
Beck,    Jos. 
Belknap,    V.    J. 
Bernard,    Geo.    F. 
Bernstein,    Louis 
Blackman,    M.    J. 
Brennan,    J.    F. 
Breslin,     Chas. 
Bornsteln      &      Le 

Blanc 
Boscus   Bros. 
Bowen,     J.     L.     & 

Son 
Brook,      J.      H.    & 

Son 
Bryan,      J.     M.     & 

Son 
Bryan,    S.    D. 
Buick,   Wm. 
Burke,    PI.    Co. 
Burnham,    PI.    Co. 
Butler,    D.   S. 
Cohen,    M. 
Coleman,    Alex 
Collins,    T.    M. 
Cook,    J.    A. 
Coughlan,    Jas.    F. 
Cronln,   J. 
Curran,    A 
Curtis.  Edw. 
Daglow,    I* 
Dallamore,    G.    C. 
Dalziel,    Robt,    Jr. 
Davis,    A. 
Deas,    John 
De   Lano    Bros. 
Demers      &     Dag- 

neau 
Dl   Vecchlo,   S.   J. 
Deventhal,    E.    M. 
Dockery,    Wm. 
Doherty,    J.    P. 
Dowing,    W.    J.    & 

Sou 
Eastman,   T.   W. 
Egan,   T.    J. 
Eisner,    P. 
Ernst,  H.  &  Son 
Ertola,   B. 

Fisher   &  Wolfe 
Fltzpatrick,    J. 
Flood       &       Ham- 
mond 
Ford,    Thos.   J. 
Forsyth,   W.   C. 
Franklin,   C.  P. 

Glbbs,    David 
Gibbs,   J.   &   Son 
GUley-Schmld    Co. 
Glemser,    F. 
Gomersal.   F. 
Goss,    Wm. 
Grady,    H. 
Grundy,    E. 
Hahn,   A.   J. 
Haub,    Geo. 
Hays,   E.   L. 
Heinz,    C. 
Hennessey,    A.    E. 
Hlggins,    Chas. 
Hlidebrand,    C. 
Hobro.    W.    D. 
Hondet.    J. 
Hoffman    &    Scha- 

Mpl. 

Hooper,    F.    M. 


Houston,   J.  J. 
Kane,   Jas.   I. 
Kara,    F.    E. 
Kayser,     Chas. 
Klein,    A.    B. 
Klimm,     Frank     J. 
Kiernan   & 

O'Brien 

Knoles,    F.    T. 
Koch,   F.    &   Son 
Kramer,    J. 
Kraus,    E. 
Kroger,    F.    C. 
Kurtz,    O. 
La  Chapelle.   W. 
Lang,    Leonard 
Lauder,    H.    I. 
Lawson,    Herman 
Leiser    Bros. 
Lettich,    J.    M. 
Levy,    M. 
Leu,    M. 
Looney,    J. 
Lubliner,  C.  W.  Co 

Mackie,    R.    W. 
McCarthy,     Chas.T 
MacDonald,    A.  W. 
McEnhill,   Leo 
McLeod,    J.    J. 
Meehan,   P. 
Mensor,    G.    W.  Co 
Meyer,     S. 
Mitchell,    M.    A. 
Moenning    &    Co. 
Moller.  W.  D. 
Mollis,    Herbert  L. 
Mollis,    A.    I. 
Morrice,   T.   B. 
Morrison    &    Bevi- 

lockway 
Mulholland,    J.     K. 
Murray,    Roy 
Murray    Bros. 
Newmark,   A. 
Noonan,   John 
Orchiedt      &      Van 

Cromburggne 
O'Mara.    J.    E. 

Pe:azzi,    H.    J. 

Petersen,    S. 

Plevln    &.    Morrice 

Power   &    Pike 

Ralsche,    Fred 

Rehn,    C. 

Richardson.  J.  t 
Son 

Rohr,    Jos. 

Ryan,    T.    J. 

Sasso,   Frank 

Schallch.    J.    A. 

Schleve.    Theb. 

Schwarz.    Chas.  Co 

Shepard     Bros. 

Slngewald,    J. 

Skelly.   Thos. 

Slattery.    M. 

Snook,  W.  S.  & 
Son 

Spencer  Plumb- 
ing Co. 

Stalder  &  Hlnkel- 
bein 

Stevens,   Jas.   F. 

Strohmier  &  Koe- 
nlg 

Sthur,   C.   G. 

Sutton    Co. 

Szanik,   S. 

Taylor  &  Prltch- 
ard 

Tlppett,    J.    C. 

Trezise,   J.  S. 

Trezise.    A.    G. 

Turner  Co. 

Von  Tagen  &  Mol- 
ler 

Ward,  Hugh 


Watson,    Chas. 
Week    &    Co. 
Westphal,   H.  N. 
Wetzel   &   Grass 
Whitley,   H.   T. 
Whitman      -      Ly- 
man Co. 
Williamson,  H.  Co 
Wilson,   W.   F.   Co. 
Williams,  O.  F. 
Wiesendung,    P. 


MASTER  P.\INT- 
ERS'  AND  DEC- 
ORATORS'    ASSN. 


W.    T.    Beck,    Sec. 

Anderson,     C.    H. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,   H. 
Anderson   Bros. 
Beck,   W.   T. 
Bacigalupl,    P. 
Black,   E.   H. 
Burns,    Joseph 
Becher,    H. 
Bernstein,    Wm. 
Byrne.    J.    F. 
Brickley,    P.    J. 
Blum.   L. 
Cooney,   W.   H. 
Cohn,   M. 

Clarke   &   Dickson 
Christ,    Ferd 
Cramer    Bros. 
Donovan,    V.    J. 
Daniels,    G.    V. 
Domeniconl,    S. 
Pahl,    F-   H. 
Eaton,    W.    R. 
Eckart,    H. 
Foley,    D. 
Fick    Bros. 
Guenzel,   O.   C. 
Goetze,    F.    W. 
Gercke       &       Fell- 
bach 
Graper.   Harry   G. 
Griffln.    F. 
Gewirtz,  Joseph 
Grimes,    John 
Gordon,    C.    E. 
Hoffman.     Jno. 
Hansen,   P.   H. 
Johnson,    P. 
Jablonskl,   A. 
Kern,    Henry 
Klesel,    Fred 
Kroder,    Gus. 
Koenlg,   Otto 
Lorenzen,    Fred 
Lucas.    Ed.    J. 
Manning,    Jno. 
Maundrell.    H. 
Norris.     Chas. 
Orsl,   G. 
Olney,     E. 
Ostland,  John  L. 
•Pyne.    R.    <fe    Sons 
Pastier,  Robert. 
Quadt,    Jno. 
Quandt,    A. 
Schaefer,    Fred 
Schaefer,    Adam 
Skjhaefeir.     Wm. 
Shepherd,     Wm. 
Schultz,   O.   &   Son 


Sorensen,    R. 
Sovig,   C.   B. 
Sieverts,    C. 
Spark,    John 
Tozer    Co. 
Weinmann,     Chas. 
Wendt,  O.  W. 
Woodall,    B.   F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,   M.   B. 
Zelinski,    R. 


Thos.    W.    Butcher 

President 
Allen,    C.   J. 
Arlett,    Arthur 
Anderson,   N. 
Alexander,     Robt. 
Butcher,     Thos.  W. 
Brady,    M.    V. 
Butler,   Thos. 
Butler,    W.    A, 
Brady,    O.    E. 
Beck.   Adam 
Barker,    Geo. 
Byron,    D.    J. 
Brandon,    B.    J. 
Butler,    J.    J. 
Brigham,    H.    B. 
Brennan,    J.    E. 
Carr,    J.   W. 
Collins,    Jerome 
Campbell,    T.    J. 
Collins,    R.    J. 
Collin,   Jean 
Carnahan,   E.   E. 
Downey,   John 
Drake,   H.   E. 
Fennell,    Jas.    S. 
Fennell.    Martin 
Ferris,   Chas. 
Farrell,    Geo. 
Gllbertson,    Louis 
Gilson,    J.    E. 
Gale.    M.    F. 
Gardiser.   F. 
Gladding.    McBean 

&   Co. 
Hock,    Chas.    H. 
Hadley,    Chas. 
Hlbbins,    Geo.         ( 
Hogberg,    Emil 
Koldenstrodt,     F. 
Larsen,    N. 
Larsen,    H.    H. 
Larsen.   L.   C. 
Lawson,   A.   W. 
Llndgren,    C.    J. 
Ludwlg.  John 
Mealy,    M.    J. 
McWhlrter.    W.    J. 
McCall,     Wm. 
McCall,    Elvln 
McCowan,     M.    B. 
Miner,   J.   W. 
MTiTcahey,  Thos.  F 
Mlllerlck,     Philip 
Murray,    W.    C. 
McSherry.    M.    F. 
Mowbray,   M.   V. 
Nagel,    W.    L. 
Nagel.   R.    H. 
O'Connor.    J.    J. 
O'Rourke.    T.    F. 
Phillips.    Joseph  J. 
Pringle.    J. 
RIngrose.    R. 
Ralney,   W.   A. 
Ralney,    E.    S. 


Reed,   Walter 
Stradling,     W.    C. 
Scott,    W.   S. 
Watson,    Sage 
Watson,    Sidney 
White,   J.    M. 
Walker,  P.  J. 
Wygant.    J.    H. 
Wilson,  Jas.  A. 
Valley   Elec.    Wks. 

CONTRACTING 
PILASTER  KRS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.  F.  Clute.  Pres. 

Brennan,  Jas. 
Burt,  Chas. 
Burke,  G.  W. 
Coppellottl,  L. 
Connell,  J.  E. 
Clarke,  D.  Ross 
Callaghan    &    Ma- 

netta 
Campbell,    Chas. 
Grichton,   J.    L. 
Carrick.    M.    H. 
Cline,  T.  J. 
Carter,   Chas. 
Conner,   I.   C. 
Coghlan,    Frank 
Chalmers,     H.    A. 
Dunlop,    Robt. 
D'Arcy,    W.    H. 
Daly,    Jas.    H. 
Damico,    Tony 
Fry,    A. 
Felt,    R.    D. 
Fraser,    Simon 
Fav,    J. 
Floodberg    &    Mc- 

Caffery 
Greeley,    T.    H. 
Gilmour,   Wm.   G. 
Gregg   &   Clute 
Holohan,    M.    E. 
Hanley,    H.    W. 
Jacobsen.    N. 
Jensen,    Louis 
Knowles,   A. 
Kaiser,    Joe 
Lesure,    E.    T. 
Leahy,    D. 
Lyden.     Martin 
Muriale,   Nlc. 
Mowat,   Donald 
MacGruer,    Geo. 
Martinelll,    Wm. 
Morehouse,    C.    C. 
Mannix,   Thos.,   Sr. 
Mannlx,   Thos.,   Jr. 
Mennie,    Alex. 
Nagel   &   Nagel 
O'Sullivan    &    Bow 

ler 
O'Kane,    C.    T. 
Orford.  J.  A. 
Powers,    J.    J. 
Phllbln,    J.    J. 
Rosenberg,   F.   A. 
Sullivan.    D.    F. 
Steere,    J.    E. 
Slierman.    A.    N. 
Smvthe  Bros. 
Spring,    H. 
Smith    &    Johnson 
Terranova.  M.  J. 
Wagner.  J.  A. 
Witts.    A.    D. 
Walker.    J.    W. 


THE  CALIFOR- 
NIA ST.\TE  AS- 
SOCIATION OF 
ELECTRIC.*!, 

CONTR.A.CTORS 

S.    F.    District    Lo- 
cal   No.    1. 

Office       Metropolis 

Bank      Building. 

W.    S.    Hanbrldge, 

Secretary. 

Butte  Eng.  & 
Elec.   Co. 

California  Elec. 
Constr.   Co. 

Central    Elec.   Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbrldge,    W.    S. 

Eppstein    Elec.  Co. 

Levy    Elec.    Co. 

Klrsten,   W.   H. 

Marine    Elec.    Co. 

McFell    Elec.    Co. 

National   Elec.   Co. 

Newberry  -  Bend- 
helm 


Pac.  Fire  Bxtr.Co 
K.ohlwey,  W.  D. 
Standard  Elec. 

Constr.     Co. 
Sutton,   John   G. 
Turner   Co. 
Elec.     Motor     and 

Machine   Co. 
Wedel   &   Co. 


MASTER  HOOF- 
ERS' AND  HAN- 
UPACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son   Street. 
Harry    Larkin, 

President. 

Bender.  J.  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley.   James 

Cassaretto,   John 

Enterprise  Roof- 
ing   Co. 

Flaherty  Roofing 
&  Paving  Co. 

Fibrestone  and 

Roofing    Co. 

Gross,    Felix 

Johns  -  Manvllle 
Co. 

Larkin  Asphalt 
Co. 

Lawson  Roofing 
Co. 

Mission  Roofing 
Co. 

Magnesia  -  As- 
bestos   Sup.    Co. 

Malott  &  Peter- 
son 

Paraffine    Paint  Co 

Rapheld,  J.  L. 
Roofing    Co. 

Samuels,    H.    D.  Co 

Western  Asbes- 
tos   Magnesia  Co 

Watsonlte    Co. 

Western  Felt  and 
Refining    Co. 


Office  Monadnock 
Building. 

J.    B.    Dennis,    Sec. 

Atlantic  Flre- 

prooflng    Co, 

Balzke,    A.    F. 

Clinton  Fire- 

proofing    Co. 

Campo,   C. 

Lynch,    R. 

Lynch.    J. 

Munson.    C.    &    Co. 

McAbee.   E.   T. 

McLelland.    R. 

Hayden,  Fred 

Potter,   A.   V. 

Peerless  Fire- 

proofing   Co. 

Raymond.     Wm. 

Roebling   Con.    Co. 

Snell    &    Dennis 

Streeter,   M. 

Sheehan,     Thomas 

MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCI.4.TION. 

Office  1220  Web- 
ster  Street. 

W.  B.  Burnham. 
President. 

Atlas  Heating  & 
Ventilating     Co. 

Burnham  Plumb- 
ing   Co. 

Collins.    T.    M. 

Central    Elec.    Co. 

Dalziel.    Robt.,    Jr. 

Gen.    Eng.   Co. 

GlUey-Schmld  Co. 
Inc. 

Levy.    M. 

O'Mara,    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen  -  James 
Co. 

Simmons     Eng.  Co 

Sutton    Co..    J.    G. 

Turner    Co..    The 

Walsh.    F.    P. 

Williamson    Co.,  H 

Wlttman,  Lyman 
&   Co. 

Williams.  E.  D. 


BUILDING  AND  INDUSTRIAL  NEWS 


Offical  Roster  of  Stockholders  &  Members 

General  Contractors*  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


Presklerit,   Clias.    W.    Gompertz  Treasurer.  Chas.  A.  Day 

Vice-Pres.,   A.    H.    Bergs troni      Secretary.   Win.    E.    Haeue 
Iluiinl    of    Directors,    lUllI-lS. 


11.    \V.   Bead) 

A.   H.   Berg.'^trom 

John    Hiller 

O.  A.  Day 
Floor  Manager 
Geo.    A.    Maas 


tStockhc'ders) 

Amweg,    Fred   J. 
Anderson      &     Co., 

W.    W. 
Beach     &     Hefter- 

nan. 
Beck,  John  E. 
Beetham,   A.    H. 
Bergren      &      Son, 

Louis  G. 
Biller,   John 
Bletch.    E.   C. 
Bluxome   &   Co. 
Born,    F.    H. 
■  Boxton,   Geo.   W. 
Bovd   &   Kerr 
Brandt    &    Stevens 
Braunton   Bros. 
Brutcher  &  Serna 
Caine,    Thos.    W. 
Caldwell   &   Co. 
Cameron    &    Diss- 

ton 
Carlson,   Eliner 
Casty,    Johri 
Cavanagh  &  Vezi- 


na 


Ira      W. 


Coburn, 

(Inc.) 
Cobbv,    J.   W. 
Cole,    P.    J. 
Collman     &     Coll 

man 
Commary   -  Peter- 
son  Co.    (Inc.) 
Cox    Brothers 
Craemer.    O.    A. 
Day's  Sons.  T.  H 
Dyer   Bros. 
Farquharson,    D.B. 
Fee,    Grant 
Ferrolite    Co. 
Finlavson,    M.    M. 
FlnheVtv  &  Ogle 
Fletcher,   James  P. 
Ginley,   Ed. 
Glaze,    Robert 
Gleeson,   James 
Gompert!-,  C.  W. 
Giitleben    Bros. 
Uallinp.   IS.   R. 
Hamerton    &    Son, 

Wm.    C. 
Hamilton,    Peter 
Hannah,   J.    D. 
Hansen,  C.  W. 
Harcom,    J.    J. 
Healing.   George 
Heal  y  -  Tibbitts 

Constr.  Co. 
Heaphy,  J.  J. 
Heckenroth  & 

Schell 
llennings.   Adolf 
Henning,    W.    H. 
HIU,   J.   A. 
Holt.   O.   C. 
Johanson,    J.    Eric 
.lohnson,    Joel 
Tones.  Fred  C. 
Kern  &  Son,  F.  W. 
Klenck,    F.    J. 
Klyce,    Harvey    A. 
fCnenig,  C.  J.  U. 
Koenlg,   L.    B.   G. 
Kress,   S.    B. 
Kviykendall,    J.    O 
Lange      &       Berg 

Strom 
l..ansing.  Frank  P. 
Larseii,  Chris 
Linden,   William 
Lindgren   Co. 
Lindsay,    Chas.    M. 
Lindsay.    Frank 
Lynch,    P.    J. 
MacMillen.     R.S.K. 
MacDonald    & 
Kahn 
■    Mager    Brothers 
Mahonv    Bros..    Jr. 
Martin.   William 
Masow     &     Morri- 
son 
Mltrovieh,    J.    I. 


Kd.    Ginltv 
Clias.   W.  Gompertz 
(ir.int    Fee 
Itfilpli   McLeran 
Bookkeeper 
360.  A.   Watson 
MEMBERS 
Moore     Bldg. 


Frank  Lans 
F.  H.  ila.si 
Chas.  Wric 


C.    P. 


Co., 


Moore     &     Burlln- 

game 
McLaughlin,       Jas. 

L. 
McLeran   &   Peter- 
son 
Munster    &    Born- 

holdt 
Mutual    Constr.  Co. 
Neal,   Joseph 
.N'eidick.   Frank 
Newsom,    Wm.    A. 
Nielsen.    N.    F. 
O'Brien.  J.   J. 
Olson,    Andrew 
Owslev,    Burt   T. 
Peterson.    W.    O. 
Pctterson   &   Pers- 

son 
•Pratt.   J.   J. 
Quinn.   P.   P. 
Ransome  Concrete 

Co. 
Rednall,  W.    W. 
Rclte.    J.    B. 
Rickon    -    IChrharl 

Kng.   &  Con.   Co. 
Rolandi.    F. 
Saner.    Adnin 
Ravwell,    S^lvcster 
Schulz.    J.    v.. 
Sjogren    Brothers 
Riller    Brothers 
Ppeidel.    P.    F. 
"Stockholm     &     Al- 

Ivn 


Thurston      *      C( 

F.    T. 
Trost.    Robert 
Walker.     G     H. 

Seth 
Ward   ,<:•  Goodwir 
Wendf^ring.    J. 
\\'itzplbei-ger    J. 
Winiams     Bros. 

TTcnd^rsnn 
Wold    &:    Kolin 
Wvic-lit,  Ch.ns 
•Honorary  Mem. 

Ailverlising. 
Nicliols      Advevti 

ing  Co.,  M.  R 
Walsh  &  Co.,  T. 
Arrliiteeturnl    In 


Art     Metal     Woiks 
A(rtistic       Metal 

Works 
Erode  Iron   ^\■orks 
Eureka      Wire      >>i 

Iron  Works 
Farrenkopf  & 

Sons,    C. 
Glasser    &  Kloeres 
Hillard    &    Co.,    C. 

J. 
I,eutholdt    &    Co.L 
Monarch  Iron 

Works 
Michel    &   Pfpffer 
North      Star      Iron 


■  0  n 


Works 
Sartorius    Co. 
Ral.^ton  I 

Works 
West    Const     Wire 

^-   Iron   Works 

Arcli.    Sheet    Mo«a1 

^^'o^ks. 

S.  B.  Metal    Stamp- 


I'h.  Te 


Co«tn. 

Calif.    Pottery    Co. 
Carnegie    Brick    iH 

Pottery    Co. 
Diamond    Brick  Co 
Gladding      -      Mc- 

Bean   Co. 


E.    A, 


Clerk 

MtCallu.n 


Steiger  Terra  Cot- 

to  Co. 
V'allejo    Brick    and 

Tile    Co. 
Art  Celliugs. 
Berger  Mfg.   Co. 

Art  Glass. 
Grosslicht   &    Din- 

niene 
Scliwarz     &     Gott- 
lieb 
Artlctle         Piaster 

Decorntions, 
Binner    Tljoodore 
Larson.   O.    F 
Lipp   &  Co.,  I.  P. 
Woods,    J.    P. 
Pioneer    Plate    & 

Window       Glass 

Co. 
Thomas    &  Scrnei- 

der      Art      Glass 

Co. 

.4s1iestos  Material!) 

Johns     -     Manville 

Co.,  H.  \Y. 
Western     Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply    Co. 

Aspliiilt  &  BHuiii. 
iuou!4    Paviug. 

Nugent,     Robinson 

Attorney.**. 

Aitken    &    Aitken 

Anto  Delivery. 

Holland,  J,  P. 
Star  Con.  Co. 
Automobile 

Suii  lilies. 

Burgers,    Fred    W. 

Banking;. 

Mission  Sav.  Bank 
Boiler  A  Pipe  Cov- 
ering. 

Johns     -     Manville 

Co.,  H.  W. 
Lewis,  W.  S. 
Western     .Asbestos 

Magnesia    Co. 

Bonds  &  Inxiiruuc-e 

Agency      Company 

Aetna  Life  Ins.  (3o 

Burke  &  Co.dnc.) 
Will.    P. 

Hayburn,    Jas.    C. 

Illinois  Surety    Co. 

Lawrence,    Jas.    A. 

Lloyd    &    Spengler 

MacJIeans,    H.    V. 

.Marshall.  A. 
Frank    Co. 

Meherin  .^  Son. 
Mark  M. 

Pacific  Coast  Cas- 
ualty   Co. 

Pacific    Surety    Co. 

Robertson.   J.  H. 

Strong,  Belden  & 
Farr 

Brick     Coutrnetors 

Alexander,     Robt. 

Allen,   C.   J. 

Anderson  &  Rai- 
ney 

Brennan,    J.    E. 

Collin,    Jean 

Divelers  &  Larsen 

Finnala  cS:  Sea- 
holm 

Gilbertsen  & 
Johns 

Gilson,    John    E. 

Hansen.    James 

Holding  &  "Car- 
man 

Johnson.   J.   W. 

Koberling.   Jos. 

Koldenstrodt,   F. 


Mealey  cS:   Collins 
Jlessner,    P. 
McWhlrter  & 

Drakn 
Mlilerlck,    Phil.    J. 
Oberfeld,   Chas. 
O'Rourk,   T.   F. 
Iteed  *  White 
Tlngberg,   John 
Watson    Bro.s. 

Brick   neaiem. 

Bay    Develop.   Co. 
Cal.    Pottery   Co. 
Carnegie    Brick    & 

Po'tery  Co. 
City    Supply    Co. 
Diamond    Brick  Co 

lile   Co. 
Gladding      -      Mc- 

Bean   Co. 
McNear         Brick 

Agency 
Steiger  Terra  Cot- 

ta.HPottery  Wks 
Vallejo  Brick  & 
Western     Develop 

ment  Syndicate 
Western    Lime      & 

Cement    Co. 
Biiildlug    JouruaiN 
Building    and     In- 
dustrial    News. 
Daily  Pacific 

Builder 

Buildiiis-  Mntcrials 

AigeKinger,    E. 

Alsen's  Portland 
Cement  Co. 

Baker  &  Hamil- 
ton 

Bay  Develop.   Co. 

Bell,   Wm.    R. 

Berger  Mfg.   Co. 

Bird  &  Son,   F.   W. 

Cal.  Bldg.  Mate- 
rial  Co. 

Cal.  Pottery  Co., 
Inc. 

City    Supply    Co. 

Pal  Lime  &  Hy- 
drate   Co. 

Carnegie  Brick  & 
Pottery    Co. 

Covr  11  Lime  and 
Cement  Co..   H. 

Diamond     Brick  Co 

Dwan    Co.,    J.    E. 

Falls    Mfg.    Co. 

Fuller    &    Co.,W.P. 

Gladding  -  Mc- 
Bean    Co. 

Guerin  &  Co..  J.  S. 

Holland.   J.    P. 

Johns  -  Manville 
Co.,    H.    W. 

Jorgensen   &  Co.,C 


inon 


J.   E. 


Lilley  &   Thurston 

Co. 
Meyer.   Adolph 
Pac.    Portland    Ce- 
ment  Co. 
PnrafRne  Paint  Co 
Parrott    &    Co. 
Quality      Lime      >t 

Cement  Co. 
Shannon.   M.    T. 
Shasta    Lime    Pro 

ducts  Co. 
Sherman     - 

ball    Co. 
Simon-Foi 

Co. 
Standard    Portland 

Cement  Co. 
Steiger  Terra  Cot- 

ta  .<L-  Pofrv  Wks 
Valleio      Brick      & 

Tile   Co. 


Kim- 
t    Brick 


Waterhouse 


& 


Pric 

Western  Asbestos 
Ma.gnesia    Co. 

Western  Builders' 
Supply   Co. 

Western  Develop- 
ment   Syndicate. 

Western  Lime  & 
Cement  Co. 

Whittier   -  Coburn 


Hud- 


Co. 
Woods 


Vornish    Co. 

femoiit    Dealers. 

Alsreltinger,    E. 
.Mson's       Portland 

Cement    Co. 
Boyd    X-    Moore 
Citv    Supply    Co. 
Cowell       Lime       .<t 

Cement  Co. 
Dwan   &  Co..  J.  E. 


Guerin  &  Co..  J.  S. 
Holland,   J,   P. 
Quality      Lime     & 

Cement  Co. 
Lilley   &  Thurston 

Co. 
Pacific        Portland 

Cement  Co. 
Shasta    Lime    pro 

ducts    Co. 
Standard   Portland 

Cement    Co. 
Waterhouse  & 

Price    Co. 
Western     Lime     & 

Cement  Co. 
Chlmneyi),     Patent 
Clawson  (So.,  L.   E. 
Di-esser   -   McDon- 
nell  Co. 
Dunlevy    &    Gettle 
Hughes,   H.   J. 
Concrete    Contrac- 
tors. 
Arras.    Adam 
Barrett   &•    Hilp 
Camp    &    Carrillon 
Chalmers,     H.      A. 

(Inc.) 
Chase,    S.    A. 
C!o-operative      .Ar- 
tificial Stone  Co. 
Dillon,    H. 
Eggen,    A.    C. 
Flaherty,    W.    N. 
Gass    Bros.    Co. 
Gilmour,    W.    G. 
Gnecco,    M.    H. 
Grussel,     Herman 
Hansen     &     .tohn- 

son. 
Haun.    C.    C.    W. 
Hurley,    P. 
Leonard,   J.   P. 
McCabe    &    Brown 
McClenahan.    T.W. 
McGregor,    O.    K. 
Mattson,    J. 
Mission      Concrete 

&  Mosaic  Wks. 
Nelson  &  Co.,C.  O. 
New     Era     Marble 

&  Concrete  Co. 
Nugent,  Robinson 
Peterson    -   Nelson 

Co. 
RaF.mussen.    A. 
Rupp,    G.    P. 
San  Francisco 

Concrete    Co. 
Schlosser,    Max 
Schmidt   ft   Son,   J. 
Spargo.     John 
Stanquist    &    Tay- 
lor. 
Szoke,    Francis 
Thomas    &    Sands 
Westerlund,    J.    V. 
Zimmerman.   L.   M. 
Concrete       Macliy. 
Bacon    &    Co..    E.  R 
Graves     -     Spears 

Road  Machy.  Co 
Lilley   &   Thurston 

Co. 
Livermore        Co., 

Norman    B. 
Contractors' 

Kqnllimenk. 
A.    L.    Toung    Ma- 
chinery   Co. 
.Appman        Cornice 

Works 
Bacon   /k  Co.,  E.   R 
Hess.   G.    W. 
Orenstein       -      Ar- 
thur   Koppel    Co. 
Cornice      AA'orks. 
Abrahmson.   B.  P. 
Atlas     Heating     ,*t 

Ventilating  Co. 
Barth  Cor.  Wks. 
Capitol        Sheet 

Metal  Works 
Crown      Cornice 

Works 
Guilfoy  Cor.    Wks. 
Comyns  &   Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal  Works. 
Kibernia    Sheet 

Metal    Works 
Hughes.   H.   J. 
Hufabeille     Bros. 
Ideal    Cornice    Co. 
Korell    *Co..   J.    A. 
Modern  Sheet 

Metal  Works 
Morrison  &  Co. 
Olive.       Cox       & 

I.earv 
Riilofson  Metal 

Window  Works. 
R.  F.  Cornice  Co. 
S.   F.   Metal   Stamp 

v<-    Corr.    Co. 


Crude  Oil   Burner* 

Bill     &     Jacobsen 
Sherman,    Kimball 
&   Co. 
Cruniied     Kock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
terial   Co. 

Cassarretto,     John 

('Ity    Supply    Co. 

Holland,   J.    1'. 

McMulIin,    A.    L. 

SImon-Fout  Brick 
Co. 

Standard  Crushed 
Rock  Co. 

Stone  Co.,  E.  B.  & 
A.   L. 

Western    Develop- 
ment    Syndicate 
Damp     Prooflng. 

Brickley,    P.    J. 

Fox,    John   L. 

Imperial  Water- 
proofing Co. 

neilgle  &  Jamel- 
son 

Tar  I  or.   L.    A. 

Door    Opener    anu 
Closer. 

Rischmulier,     Geo. 

Electric     Fixtures. 

American  Gas  & 
Electric  Fixture 
Co. 

Pac.  Gas  &  Elec- 
tric  Co. 

Rieetrfc   l.lgbt   Co. 

City    Electric    Co. 

S.  F.  Gas  &  Elec- 
tric   Co. 

Electric  Wiring  A 
Equipment, 

American  Elec.  & 
Constr.   Co. 

Brothers,  Turner 
&   Co. 

Cal.  Elec.  Constr. 
Co. 

Central   Elec.   Co. 

City  Protective 
Electric    Co. 

Davis   Elect.   Co. 

Decker  Electrical 
Construction    Co 

Farnswortli  Elec- 
trical   Works. 

General  Electric 
Constr.    Co. 

Generol   Eng.   Co. 

Globe  Electric 
Works 

Hanhridt'e.    W.    S. 

Hicks    Elect.    Co. 

Levy     Elec.    Co 

Manhattan  Elec- 
tric   Co. 

McFell   Elec.  Co. 

National  Electric 
Co. 

Newberry  -  Bend- 
helm    Elec.    Co. 

Pac.  Fire  Kxtin 
gui.sher    Co. 

RIdlev.    A.    F,     B 

Rochdale     Rlec^o 

Schimetschek.    M. 

St^andard    Ele^'.Co 

Turner    Co..     The 

Weidcnthal  -  Gos- 
liner    FIc      C- 

Weiol    Electric  Co. 

Flevntor    Builder. 

Otis    Elevator    Co 

S     F.    Elevn  tor    Co 

Van  Fmon  Eleva- 
tor Co. 

Estimator. 

Walker.  Z.  M. 
Church 

Floors,      rniiiposl- 
tlnn. 

Artolith     Mfg.    Co. 
Bender    R.&P.   Co.. 

J.    W. 
Dwan    Co.,    J.  '  K. 
FIbrestone    &- 

Roofing    Co. 
Flahertv    R.    &.    P. 

Co..    R.    H. 
Goodmanson.    A.  K 
Herffpns.     Fred     P. 
Malott,       Peterson 

&    Adams. 
Watsonite   Co. 

Floors.    HnrdTTood 

Calif  Parquet  F. 
Co. 

Hardwood    Int.   Co 

Inlaid    Floor   Co. 

Pac.  Floor  Sand- 
ing Co. 
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GnlvnulBvd       Iroo. 

baker    &    Hamll- 

Ui-iger    Mfg.    Co. 
Uiia   l<'l.v«ure. 

American     CUis    & 

Klee.   I-'ixture  Cu 

GliiHa    *    tilailuB. 

(Jul.  Plaie  it  Win- 
dow Glass  Co. 

Cohen.    I. 

Kuilei     CO..     "  ■    I- 

Grossliehl  &  D'"- 
nlene 

Habenlclit  « 

Howlett 

Mission  Plate  & 
Window      Glass 

Co-         „,    ,         „ 
Pioneer    Plate      & 
Window       Glass 
Co.  „   .. 

Scl.warz    &    Gott- 
lieb 
Thamas    &  bcrnel- 
iler     Art     Glass 
Co. 

GratilDK. 

Branick.    J.    P- 

Button.    I.    V. 

Cassaretto,     John 

Uevincenzl  &  Co.. 
L. 

Dillon  Teaming 
Co. 

Gal'len.  Carlin  & 
McCrory. 

Hartnett   J.    U. 

Holland.   J.    P. 

Lennon   Co.,    ■>■    t^- 

Leffler  &  Spinks 

LuKBen.    Ernest 

McGafflgan,  P.  J. 

McGltnchey  & 

Monolian 

Monarch     TeamCo 

Montague    Co..    P. 

Noonan  Bros^^ 

O'Day    Co.,    Ran  1 

O'Donnell.     Philip 

Olmo  &  Son,  J. 

Powers.    Chas.    .r 

Rahlman    &■«  oods 

Star  Con.  Co. 

Wrlgrt   rr      J.   H. 

Granite      Cnrblng. 

Graham  Granite 
Co. 

Leed  Granite  Co.. 
W 

Paclflc  Granite  Co. 

Placer    Granite  Co. 
Gravel. 

Bav    Devel.    Co. 

Cal.  Building  Ma- 
terial  Co. 

BtandBVd  Crushed 
Rock  Co.      „    ^  ' 

Stone  Co..  E.  B.  & 
A.    U 

Hardwood       Deal- 
em. 

Inlaid    Floor    Co. 

Hardwood  Inte- 
rior Co.  ^ 

Wood  Lumber  Co., 
R.    K. 
Hd*ware,     Bldrn. 

Baker  &  Hamil- 
ton 

Brlttaln    &   Co. 

Joo«t    Bros. 

Marshall  -  Neweii 
Supply   Co. 

Meyer,    Adoph 

Norman  &  Sons, 
F.   G. 

Palace  Hd'wareCo 

9.    F.    Hd'ware    Co 

Smith  Co.,  P.  A. 
Hay    *    Grain 

Aigeltinger.     E. 

Farrell,    M.    W. 

Heatlngr   &    Venti- 
lating. 

Ahlbach    &    Mayer 

Atlas  Heating  & 
Ventilating   Co. 

General     EnE.     Co. 

Kiernan    &  O'Brien 

Liawson,    Herman 

Looney   Co..   J. 

Mantrrum    *   Otter 

Snook  &  Son,  Wm 
S. 

Turner  Co..  The 

Honae*    Movers    A 
ftaiaem. 

Hatch,    H.    L. 

Moore.    F.    A. 

Pe«raon.    A. 

Pearson.   N.   H. 

Stratton,  C.  C. 

auUlvan,   D.   J.&T. 
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Inlaid    Floors. 

tja.nt.      Parijuet 

Floor   Co. 
Hardwood       Inte- 
rior Co. 
Iniald   Floor   Co. 
Pac.     Floor     Sand- 
in,sj    Co. 
Iron    <»    Steel. 

Baker    &     Hamil- 
ton 
Dawson    &    Xoyes 

ludson    Mtg.    Co. 
Woods  &   Hud-iart 

Iron    Workx. 
Art   Metal   Works 
Erode   iron    Wks. 
Over    Bros. 

Eureka  Wire  & 
Iron    Wks. 

Folaom  St.,  Iron 
Works. 

Qlasser    &  Kloeres 

Golden  Gate  Iron 
Works 

Hillnrd    Co.,    C.    J. 

Michel   &    Pfefler 

Monarch  Iron 
Works 

North  Star  Iron 
Works 

Raiiton  Iron 

Works 

R   F.   Iron  ■Works 

Sartorius   Co. 

aahraeder's  Iron 
Works 

Security   Iron  Wks 

Steiger  &  Kerr 
Stove  &  Foun- 
dry  Co. 

West  Coast  Wire 
&  Iron  Works 

Western  Iron 
Works 

Zenith  Iron  Wks. 

Joist     Hnneers     & 
Post     Caps. 

Korti.ok  -  Falls 
Mfg.    Co. 

Lilley  &  Thurs- 
ton   Co. 

Waterhouse  & 

Price    Co. 

Western  Bldrs. 
Supply    Co. 

Lathers,    Wood    A 
Metnl. 

Hayden,    Fred 

Lynch,  Richard 

McABee,   E.  T. 

Raymond,   Wm.   H. 

Ward.    J.    E. 

Lime      &       Plaster 
Dealers. 

Arden    Plaster    Co. 

Cai.  Lime  &  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

Guerln  &  Co.,  J.  S. 

Holland.   J.    P. 

Lennon  Co..  J.   B. 

Pacific  Portland 
Cement  Co. 

Quality  Lime  pro- 
ducts Co. 

Western   Lime      & 
Cement  Co. 
Lumber  Dealers. 

Acme    Lumber    Co. 

Chrlstenson  Lum- 
ber Co. 

Columbia  Lumber 
Co. 

Doe  Co..   Frank  P. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse   Co  ,   J.   H. 

Hooper  Lumber  Co 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber   Co. 

Pope  &  Talbot 

Relnhart  Mill  & 
Lumber  Co. 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber Co. 

Santa  Fe  Lumber 
Co. 


W. 
Van    Arsdale-Har- 

ris  Lumber  Co. 
Wilson    Bros.A  Co. 
Wall.    Jos.    P. 
Wood  Lumber  Co., 

E.   K. 
Tales,  Wm.  F. 


Magneslte    Floor- 
ins. 

Ariollth     Jlfg.    Co. 

Bender    R.&P.    Co. 

Uwan   &   Co.,   J.  E. 

Barrett     K.&F.  Co. 

Flbrestone  & 
Rooting    Co. 

Flaaeny  K.&P.Co 
K.    H. 

GoodmansoM.    A.  K 

Hergens.   Fred   C. 

Maliuu  &  Peter- 
son 

Tiernan  &  Bero- 
(lio 

Watsonite    Co. 

Mantels,  Tiles  * 
Grates 

Ginsberg   Bros. 

Hulse  Tile  Co. 

Kirwan  &  Dono- 
van 

Mangrum   &   Otter 

Peerless    Agencies 


Co.  ,   ^ 

Petrovffsky,     John 
Thomson,  J.  W. 
Watson    Mantel    & 

Tile  Co. 
Marble  and  Mosaic 

Work. 
Florentine  Art 

Studio 
Gervais,   Henry 
Gnecco,   M.   H. 
Grass!  &  Co..   P. 
Mission      Concrete 

«   Mosaic  Wks. 
Musto      Sons-Kee- 

nan    Co. 
New     Era     Marble 
&Concrete   Co. 
.Uelal    Lath. 
Atlantic        Fire- 
proofing   Co. 
Berger  Mtg.   Co. 
Lillev   &   Thurston 

Co. 
Roebling      Constr. 

Co. 
Waterhouse  & 

Price 
Western    Builders 
Supply  Co. 
Metal     Stamping 
S    P.  Metal  Stamp- 
ing   &    Corr.    Co. 
Oils    and    Greases. 
Standard  Oil  Co. 
Ornamental     Plas- 
tering. 
Binner,    Theodore 
Larson.   O.   F. 
Lipp  &  Co.,  J.  P. 
Woods,  John  P. 
I'aluters   nud  Dec- 
orators. 
Baker   Co.,   W.   T. 
Bernstein,    Wm. 
Blum.    Louis 
Burns.    Joseph 
Clark    ,.1    Dickson 
Cooksey,    Al. 
Dahl.  T.   H. 
Donovan,    V.    J. 
Ericksen.  Wm 
Flynn    &    Mikkel- 

sen. 
Hansen.     Elblng  A 
Jourdain.    Al. 
Le     Baron     Paint- 
ing Co. 
Miller.   J.   A. 
McCubbin,    James 
Manning.    John 
Neal.  L.  J. 
Quandt  &  Son 
Renfro  *  Co..  J.  F. 
Rudermon.    I. 
Sphafer.   Wm. 
SlepuzhnikofC         & 

Co..  Fred 
Snith.  J.  S. 
Sovls.  C.  B. 
.Storhelm  & 

Schroeder 
Spark       &       Sons. 

John   H. 
Swan  son.    Peter 
The    Globe    Paint- 
ers. 
Walker,   Mayer 
Wagner,  Fred 
V\'-asner    Bros. 
7plinsky.   R. 
Paints.  Oils  Varn- 
ishes. F.te. 
Clark    .^-    Dickson 
Fuller    Co..    W.    P. 
O'Brien.   J.   S. 
Paramne  Paint  Cn 
Pratt    *    T.amhert 
U"hlttlPr  -  Cohurn 

Co 
Worden    -    Meeker 
Varnish    Co. 


I'uteut     Chimneys. 

Clavvson  Co..  L.  ii. 
m-Ksser   -   McDon- 
Hughes,    H.    .1. 
Uunlevy    &    Gettle 

IMIe      DrlvluK. 
(Yjosemlte    Cojistr. 
Oo. 

Pinning  Mills. 
Anderson  Bros. 
Birth  Co.,  L.  U. 
Builders'       Supply 

Depot 
Cal.  Door  Co. 
Cal.    Planing    Mill. 
Elkington  & 

Hueke 
Empire         Planing 

Mill 
Hermann,   A. 
Herring's   Mill 
Holden   -   Deuprey 

Co. 
Lorden     Mill     Co.. 

J.  P. 
Main    St,    Planing 
Moore   Mill  &Lum- 

ber  Co. 
Pac.   Coast   Mill   & 

Lumber  Co. 
Premus        Planing 

Mill 
Relnhart     Lumber 

&   Planing  Mill 
San    Mateo    Plan- 
ing Mill 
Santa    Clara    Val- 
ley Mill  &  Lum- 
ber  Co. 
Searle    &    Hayman 
Spencer    St.    Plan- 
ing Mill 
Taylor  &  Co. 
Usona  Mfg.  Co 
Western      Planing 

Mill 
Veyhle    &    Collins 
Tates.    Wm.    F. 

Plasterers 
Bradley  &  O'Reillj 
Brennan,    James 
Burt,   Chas.   J. 
Campbell.   Chas 
Cashman.    M.   J. 
Chalmers,      H.      A. 

anc.l 
Glosser,    G.    W. 
Glosser  &  Kaiser 
nine.   T.   J. 
Greenback,  Joe. 
Connel    Co..    J.    E. 
Daly.   J.  H. 
Duthie,    Chas. 
Fraser.   Simon 
Fry,  A. 

Gilmour.   W.  G. 
Jacobson.    N. 
Kaiser,   Jos 
Leaf    &    Kaiser 
Mowat    Donald 
Orfnrd,  J.   .\. 
Phibln.   J.   J. 
Terranova.    M.    J. 
The    Pacific    Plas- 
tering Co. 
Wagner,   James  A. 
Plumblns  and  Gas 

FKtIne. 
Ahlbach    &    Mayer 
Boscus    Bros. 
Bernard.  Geo.  F. 
Condon    &    Band 
Empire     Plumbing 

Co. 
Flood       &       Ham- 
mond 
Gobs,    'V\'m.    P. 
Grundy.  Edward 
Houston,    J.    J. 
Jacobs    \-    TTerger 
Kara,  F.  E. 
Kellv,    Henrv    M. 
Kiernan   *  O'Brien 
Kirschhaum.    W.  F 
Lacev   Bros. 
La-wsnn.    Herman 
Lettlch    Bros. 
Lew         Plumbing 

Co.,  M. 
Loonev   Co..   M. 
Mav.    Gus 
McLeod,    J.    .1. 
Perazzl.  H.  J. 
Skellv.    Thomns 
Snook  &  Son.  W.S. 
Stewart,  James  E. 
Tippett.    J.    C. 
Turner  Co..  The 
Wetzel.    Theo. 
Wilson        &        Co., 


Wi 


F 


niters    Sopnlles 

Kelaon    Mfg.    Co. 
IfnU'ond  \ront. 

Frelcht    A    Pns- 
senirer. 

Kent,  James  B, 


Hallway  Slaterlals 

Lanford,  Bacon  & 
.Meyers. 

Orenstein  -  Ar- 
thur Koppel  Co. 
Real  Instate. 

Ludwig,    J.    C. 

Yosemite    Constr. 

Co. 
Lamburth,   C.   E. 
Markley.    James  E 
Roofing,   Gravel   & 

Composition.) 
Andes  Kooflng  Co., 

B.    F. 
Bender   Roofing   & 

Paving   Co. 
Cai.   Roofing  Co. 
Cantley  &  Co..  J. 
Enterprise      Roof- 
ing Co. 
Floresohe     & 

Roofing    Co. 
Flaherty.  R.  H. 
Goodmanson,    A.  K 
Lawson        Roofing 

Co. 
Lovett  Bros. 
Malott,       Peterson 

&    Adams 

Rapheld       Roofing 

Co.  ^ 

Samuel    Co..   H.    D 

Tibbetts       Roofing 

Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt    and 

Refining    Co. 
Ilooflns     (SInte     & 

Tlle.l 
Graham,   R.   G. 
White.    Ed.     A. 
Roofing    Materials. 
Johns    -    ManvlUe 

Co..  H.  W. 
Paraffine  Paint  Co 
Waterhouse  & 

Price 
Western     Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whittler  -  Coburn 

Co. 
Sand,   Gravel,   Kic. 
Bay  Develop.   Co. 
Cal.   Building   Ma- 
Material    Co. 
Holland.   J.    P. 
McMulltn    Bros. 
Stone  Co.,  E.  B.   & 

A.   L. 
Western     Building 

terlal  Co. 
Western    Develop- 
ment   Syndicate. 
Sanitary     Garbage 

Chu.es. 
Bill   &   Jacobsen 
Sand  RlnstlnK. 
McDermott,   W. 
Sheet    Metal    Wks. 
Abrahamson.  B.  P 
Appman        Cornice 

Works 
Atlas     Heating     & 
Ventilating  Wks 
Barth  Cornice 

Works 
Capitol       Sheet 

Metal   Works 
Comyns  &  Nygren 
Crown       Cornice 

Works 
Forderer      Cornice 

Works 
G.     &     M.     Sheet 

Metal    Works. 
Guilfoy  Cnrnl-o 

Hlbernla     Sheet 

Metal    Works 
Hnghp.s,    H    J. 
Hurnbellle  Bros. 
Tdeal  Cornice  Wks 
Knrell  *  Co..  J.   A. 
Modern  Sheet  Met- 
al Works. 
Morrison   *   Co. 
Olive.       Cox       & 

Learv 
Rulofson         Metal 

Window  ■Wits. 
S     F.   Cornice   Co. 
g.    F.   Metal   Stam- 
Ing    R-    Corr.    Co. 
Sidewalk        l.lirhts. 
Berger  Mfe.   Co. 
rvwnn   ,«■   Co     J    E 
MrnniuYin     .t     Cn  . 

John 
Woterho\i.<ie  * 

T'riro 
Wootern     Tl.illders' 
Supply    Co. 


Stair  Builders. 

Bishop   &   Peraino 
Boiler,  John 
Jacobsen,   J. 
Johnson,    C.    \V  m. 
Long,    E.    W. 
Porter,  W.  F. 
Stewart.   J.   K. 
Stationery. 
Foster   &   Short 
steel    Bars. 
Baker    &     Hamil- 
ton 
Dawson   &   Noyes 
Woods       «:       Kud- 

Steel    Erector. 
Williams        C  o  n  - 

struction    Co 
Stenogrrnphy    and 

Typewriting. 
Nichols     Advertis- 
ing Co..   M.    R. 
Waterson,     Elliott 

More  li'rontB 
Jorgensen   &   Co., J 
Kawneer  Mfg.  Co. 
Waterhouse  & 

Price 
Western    Builders' 

Supply   Co. 
Structural         Steel 

Contractors. 
Judson    Mfg.    Co. 
Schraeder's       Iron 

Works. 
Western   Iron  Sup- 
ply Co. 
Woods  &  Huddarl 

Stoves. 
Mangrum    &  Otter 
Steiger    &    Kerr 
structural        Steel 

Contractors. 
Brooe    iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  rancisco 

Iron     Works 
Ralston    Iron  Wks 
Schauer,    Fred   C. 
Zenith    Iron    Wks. 

Surveyors, 
Sanborn   ,&    Corin- 

son 
Teamlns    &    Grad- 

inif. 
Branick,   j.   P. 
Button,    L    V. 
Devencenzi   &   Co., 

L. 
Dillon    Teaming 


Co. 
Gallen,     Carlln     & 

McCroy 
Hartnett,   J.   D. 
Holland,   J.    P. 
Lennon  Co..  J.  E. 
Lefler   &   Spinks 
Lusrseii,    Ernest 
JvicGaflig^an,    P.    J. 
McGllnchey  & 

Monohan 
Monarch    Team  Co. 
Montague    Co.,    P. 
Noonan   Bros. 
O'Day  Co..  D. 
Olmo.  M.   &  O. 
Powers.  Chas.  J. 
Star     Contracting 

Co. 
Wright   Co..  J.  H. 

TlllnK. 
Ginsberg    Bros. 
Ginsberg  &  Co..  S. 
Hulse  Tile  Co. 
Kirwan     &     DoP'- 

van 
Manerum    *   Ott»« 
Peerless     Agenc)*" 

Co. 
Petrovffskv  *   Co.. 

J.    w 

Tr.. 
\V. 


Co. 

Water       Company* 

Spring  Valley 

Water  Works. 
Whitewashing 

Brlckley,    P,    J. 
Relgle  &  Jaraelson 
Taylor,    L.    A. 
Window    CleanlDC. 

Amorio.ui  Window 
Cleaning    Co. 

City  House  &Wln- 
dow  Cleaning  Co 

Progre.ssive  Wln- 
d  o  w       CleanlDE 
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OFFICIAL     LIST    OF     MEMBERS 

Buii^DERS'   e:xchanqk 

OF    SAN  FRANCISCO 
J80.188  JESSIE  STREET  PHON  E  KEARNY  4700 

OFFICERS  AND   DIRECTORS. 

President,  James  A.  Wilson  Financial  Secretary,  S.  A^  D    Schenck 

Vice-President,   Richard   Herring.  Ass't  Secretary,   W.   J.  Carberry 

Treasurer,   c.  W.  \\itnington  Doorkeeper,   B.   R.   Wolcott 
Secretary,  R.  J.  H.   Forbes 


DIRECTORS 
James  A.   Wilson  Robt.   Dewar 
Alexander  Mennie  H.   Maundrell 
C.  W.   WltnmgconM.   F.   Gale 
R.  J.  H.  Forbes      J.   J.   Phillips 

MEMBEBS. 


R.  A.  Chlsholm 
O.   B.  Brady 
Richard  Herring 


Architectural   Iron 
'Works 

Acme  Iron  Works. 
Bay       City       Iron 

Works. 
Brode  Iron  Works 
Central  Iron  Wks. 
Dyer  Bros. 
Eureka   Iron   Wks 
Kortick  -  Falls 

Mfg  Co. 
G.     Q.     Structural 

Iron   Woik.'i. 
HUlard,   n.   J.   Co. 
Judson  Mfg.  Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

ter 
Phoenix   Iron  Wks 
■ftalston  Iron  Wk» 
ichrader  'rci 

Works. 
6t.     Francis     Orn. 

Iron  Works 
Itelger  &  Kerr 
Stove  &  f'oun- 
dTy  C3. 
/ulcan  Iron  Wks. 
Western  Iron  Wks 
WIthington,  C.  W. 

Art  Glass. 
Cal.   Art  Glass  Co. 
Ingerson  &  Glaser 
Co. 
Blacksmith. 
Paul   Klelber 
Bonds. 
American       Bond- 
ing  Co. 
Costello    &    Cutler 
Aetna  Lire  Ins.  Co 
Boole.  F.  W. 
Empire   State   Sur 

ety  Co. 
Fidelity  &  Deposit 
Co.  of  Marylana 
Uaie,  fii.  A- 
Guyett  &  Hauer 
Hlllman   &  Son.J.R 
Lawton.    A.   F. 
Llovd    &    Spengler 
National        Surety 


Co. 
Pacific   Coast   Sas- 

ualty    Co. 
Pacific   Surety   Co, 
Brick  nno  Pottery. 
Bay     Development 

Cn. 
Carey,  J.  E. 
Carnegie   Brick    & 

Pottery   Co 
Carqulnez  Brick  & 

Pottery  Co. 
McNear  Brick  Co.. 

E.  B. 
Peterson   -   Karts- 
choke  Brick  Co. 
Remlllard    Bk.    Co 
Sacramento 
Trans.  Co. 
San  Fran.  Bk.   Co. 
San  Jos6  Brick  Co 
Stelger    T.    C.    and 

Pottery  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 
BnlldInK    Material. 
California      Build- 
ing   Material 
City  Supply   Co. 
Kortick  -Falls 

Mfg  Co. 
Holland.   J.   P. 
.T.  E.  Lennon. 
Johns-Manvllle  Co 
t«v-y   &  Co..   Robt. 

Lllley  &  Thurston 

Co. 
Pacific  Refining  & 

Roofing    Co. 
Parrott   &  Co. 


Paraftin*  Paint  Co 
Quality   Lime   and 

Cemeait  Co. 
United   MaterlalCo 
Waterhouse  & 

Price  Co. 
Western  Bldrs' 

Supply   Co. 
Western    Building 

Material  Co. 
Fernald  Co.,  The 
Balldlne  Pniier 
Boyd  &  Moore 
Lllley  &  Thurston 
Co. 
Cement    Dealers 
Balfour,       Guthrie 

Co. 
CoweJl  Lime  &  Ce- 
ment Co. 
Holmes   Limp   Co. 
Holl.ind.   J.    P. 
Leonard.   J.   J. 
Maynard,  Jr.,  J.  L 
Pacific        Portland 

Cement  Co. 
Quality    Lime    and 

Cement    Co. 
Western     Building 

Materials    Co. 
tjtandard   Portland 
Cement  Co. 
Concrete. 
Chase,   Silas   A. 
Camp  &  Carillon. 
Duncanson.      Har- 

relson  Co. 
Foster  &  Vogt. 
Gervals,  H. 
Goodman        Artifi- 
cial  Stone  Co. 
Haun.  C.   C.   W. 
Keatlnge    &Sons.R 
Leonard.  J.  J. 
Leonard.   J.   P. 
Lynch,  A. 
Pasqnaletti,  J. 
Stanquist    &    Tay- 
lor. 
Stanquist    & 

yoi-bes 

Zimmerman.  L.   M. 

Concrete      Ileln- 

foroement. 

Llllev   &  Tnurston 

Co. 

Contractors   A 
Builders. 
Allen,   Alex.    M. 
Anderson,   W.    W. 
.\rthur,  L. 
Bateman.  J.  C. 
Boring,    F.    H. 
Born  &  Son,  S.  A. 
Brady,  C.   A. 
Braunton  Bros. 
Burdick,    Wm.    A, 
Caldwell   &  Co. 
Cameron    &    Dlss- 

ton. 
Cavanaugh    &   Ve- 

zina. 
Chlsholm,     R.     A. 
Cobby,   J.   W. 
Concannon,    W.    N. 
Conrad,    H. 
Days'  Sons,  T.  H. 
Dewar.  R.  &■  Son. 
Elam,  Thos.  &  Son 
Elliott,    E.    W. 
Fahy,   R. 
Fischer,    Fred. 
Franz,  Val. 
Frost,   T.    P. 
Gillespie.   G.   G. 
Gallagher,    Frank. 
Gardiser,     Florent. 
Greig.  Robt. 
Hansbrough    Bros. 
Healey     -     Tibbits 

Con"  Co. 
HIn.son.  L.   A. 
Hill,    J.    A. 
Holm   &   Son. 


Howklns,   A. 
Hoyt   Bros. 
Insorson,   C.   A. 
Jacks,  H. 
Jones,   W.    G. 
Kent,   S.  H. 
Knowles  &  Reich- 
ley. 
Lang  &  Bergstrom 
Lelter,      E.      T.      & 

Sons. 
Lynch,  M.  C. 
Lynch.   P.   J. 
Masow  &  Morrison 
Mathews   Con.    Co. 
Mathles.   H.   C. 
McBain,  J. 
McKllllcan,  R  and 

Wm. 
McLachlan,  Thos. 
Miller,  Adam. 
Moller,    R.    W. 
Morey,   H.   B.&  Son 
Owsley.  B.  T. 
Penny,  Isaac. 
McLeran   &   Peter- 
son. 
Robertson,  J.  M. 
Robinson     &     Gil- 
lespie. 
Savage,    M.    J. 
Slmmen,    John. 
Smith,  J.  W.  &  Son 
Spence,   A.   T. 
Stockholm    &      Al- 

Ivn. 
Terrlll,   G.   C. 
Walker  Bros.  Co. 
Warwick.  H.  C. 
Buller,    Thos. 
White   Bros,    (car- 
penters). 
Corulce  >Vork8. 
Amsler,   C.    S. 
Berger   Mfg.   Co. 
Capitol   Sheet   Mtl. 

Works. 
Comyns    &    Child- 

ers. 
Conlin,    J. 
Cronan,  Wm. 
Forderer      Cornice 

Works. 
Guilfoy        Cornice 

Works. 
Appmann     Cornice 

Works. 
Heidt,    Wesley. 
Morrison   &   Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 
it    Cornice   'WTts. 
Conlrnctlng 
Lnther. 

Lynch,  Richard 
Schnebly,       Hos- 

trawser    &    Ped- 

grlft 

Raymond,  W.  H. 
Curbing,     Granite. 

McLenegan,    S.    B. 

Door  Openers. 

Rischmuller,  Geo. 
Electrical. 

California  Electri- 
cal Works. 
Central        Electric 

Co-  .      „ 

City   Electric   Co. 

Decker  Electric  Co 

Globe  Elec.  Co. 

Hanbridge.   W.   S. 

Lew    Elec.    Co. 

National   Elec.   Co. 

Van   Emon    Eleva- 
tor Co. 

Elevators. 

nils    Elevator    Co. 

Van    Emon    Eleva- 
tor   Co. 


Fibre. 

S.  F.  Fibre   &  Cord- 
age  Co. 

Fireproof  Doors. 

Gervais,  Henry. 
Norris,   L.    A. 
Roebling  Con.   Co. 

Floor  SandlnB 

Pacific    Floor 
Sanding   Co. 
GriU   Work. 

Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co.,   A. 
Sartorlus  Co. 
WIthington,  C.  W. 

Gen.      Contractors. 

Brigham,  H.  B. 
Caldwell  &  Co. 
Cereghino    &    Son, 

Louis 
Dempniak    Bros. 
Farquharson,    D.  B 
Fee,    Grant. 
Fluth   &  Morton 
Graham,    D.    E. 
Griflith,    Wm. 
Hannah   &   Co.  J.S. 
Hayes    &    Schmidt 
Jackson.    A. 
Kuykendall,  J.   S. 
Malley,   Edward. 
Peacock,    John 
Van     Sant-Hough- 

ton    Co. 

Glass  and  Glazlne 

Cal.  Plate  &  Win- 
dow  Gas3   Co. 

Cohen,  I. 

Cobbledick      Glass 
Co.,   L.   N. 

Fuller,    W.     P.     & 
Co. 

Habenlcht   & 

Howlett 

Holland,   J.   P. 

Schwarz     &     Gott- 
leib    (Inc.) 

Grading    &    Team- 
ing. 

Church,    D.   O.,    Co. 
Dillon,    D. 
Fay,   S.   J. 
McClure.   H.   N. 
Wllhelm,   A.   H. 
Wilkie  Co.,  A. 
Williams,  F.  A. 
Wright,   Chas. 
Monarch    Teaming 

Co. 
Sibley,    L.    B. 
McLenegan.    S.    V. 

Granite. 

Bradbury.  Thos. 
Cal.  Granite  Co. 
De   Lano   &   Sons, 

C.   U 
Hunt.  A.  T. 
Raymond    Granite 

Co. 

Hardware. 

Brittaln    &    Co. 
Ivruse,   J.  H. 
Meyer,    A. 
Osborn    Hardware 

&   Tool    Co. 
Palace    Hdw.    Co. 
Wright    Hdw.    Co. 
Heat      and     IJelit. 
Pacific       Gas      and 

Electric     Co. 
House     Movtug     & 

RalslDK. 
Blume  Confg  Co. 
Pearson,   E.    K. 
Sullivan,    D.    J.&T. 


HeatlDK    *    Ventl- 
latliiB. 

Cronan,    Wm. 
Mangrum    &   Otter 
Montague,    W.    W. 

&   Co. 

Inlaid    Floors. 
Hardwood        Inte- 
rior   Co 
Inlaid    Floor    Co. 
Pacific      Floor 

Sanding  Co. 
Iron  Works. 
Michaels    &    Pfef- 

fer 
M  o  n  a.  I'  c  h      Iron 

Works. 
Pacific  Rolling 

Mill    Co. 
Pacific    Struc.  Iron 

Works. 

Interior        Decora- 
tors.    I.,athcrs. 

Snell  &  Dennis. 
Lynch,  Richard 
Joist     Hangers     & 

Post  Caps, 
Kortick  -  Fiills 

Mfg  Co. 
Lllley    &   Thurston 

Co. 
Kai^neer    System 

Store    Fronts. 
Falls    Mfg.    Co. 
Lllley  &  Thurston 


Co. 
Light    and    Poirer 

Pac.    Gas    &    Elec- 
tric  Co. 
Lime,    Cement,  Etc 

Acme       Cement 

Plaster    Co. 
Arden    Plaster   Co. 
California    Lime  & 

Hydrate    Co. 
Cowell      Lime      & 

Cement    Co. 
Holland.   J.    P. 
Holmes    Lime    Co. 
Lennon,    Jas.    E. 
Lucas,   W.   E. 
Pac"  Lime  &  Plas- 
ter  Co 
S.    F.    Lime   Co. 
Shasta   Lime    Pro- 
ducts  Co. 
Western    Building 

Material    Co. 
Western     Lime     & 
Cement    Co. 
Lumber. 
Acme   Lumber   Co. 
Christenson    Lum- 
ber Co. 
Greater   City    Lum 

her    Co. 
Hart-Wood     Lum- 
ber   Co. 
Humboldt  Lumber 

Co. 
Hauptman      Lum- 
ber   Co. 
Hooper       Lumber 

Co. 
Kruse,  J.  H. 
Loop  Lumber  Co. 
Macdonald      Lum- 
ber   Co. 
Moore.    R.    B.  Mill 

&    Lumber    Co. 
Olsen    -    Maboney 

Lumber    Co. 
Pope  &  Talbot. 
Santa   Fe    Lumber 

Co. 
Scbouten    Lumber 

Co. 
Tiernan    &    Bero- 

nio 
Van    .\rsdale-Har- 

rls   Lumber  Co. 
Wilson    Bros.&  Co. 
Doe    Co.,    F.    P. 
Lumber  (Hard- 

ITOOd.) 

Dieckmann    &    Co. 
Howard,    E.    A.    & 

Niehaus,   Ed.   F.   & 

Co. 
White    Bros. 
Turner,   A.   J. 
S.    F.    Lumber    Co. 

Machlnerj-. 
Harron,       Rickard 

&   MeCone. 
Parrott  &  Co. 
Masons    <!t  Bnllilerii 
Alexandei-.    R. 
.Allen.    C.    J. 
Anderson     &     Ral 

ney. 
Ar'ett,    A. 
B*ck,    A. 


4T 

Brady,   M.   V. 

Brady,    O.    E.&Son 

Brandon,    B    J 

Brennan,    J.    B. 

Brigham.    H.    B. 

Butcher,    Thomas 

Butler,     Thos. 

Byron,    D.    J.&Son 

Campbell     Bros. 

Carr.    J.    W. 

Downey,    J. 

Farrell    &    Reed 

Fennell.    Jas. 

Gale,   M.    F.   &  Son 

Gllson.    J.    B. 

Harrison,    A. 

HIbblns  &  Bak-it 

Hock,    Chas. 

Hoffman.   V. 

Hogberg    &    Lud- 
wlg 

Larsen,   H.   H. 

Lawson,    A.    W. 

McGowan.    M. 

McWhlrter  * 

Drake 

Miller,   J.    W. 

Murray     &     Mow- 
bray. 

Mulcahy    Bros. 

Nagel,    W.   L. 

O'Connor     &    Col- 
lins 

O'Rourke.    T.    F. 

Rainey     &     Phhll- 
lips. 

Ringrose,     R.&Son 

Scott,   W.    S. 

Walker,    P.    J. 

Watson,    Sage 

Watson,    Sidney 

White,    J.    M. 

Whitney  &  Daviea 

W^llson.    James    A. 

Wvgant.    J.    H. 
IHiir'jIe. 

American      .Marble 
&   Mosaic   Co. 

Columbia      Marble 
Co. 

Grassi,    Peter,    Co. 

Hunt,   Andrew  T. 

Maino,  F.  L.   d-  Co. 

Musto   &   Sons,  Jos 

Keenan  Co. 

Vermont       Marble 
Co. 

Mantels.    Tiles 
Grates. 

KIrwIn  &  Dono- 
van. 
Mangrum  &  Otter 
Montague  &CO..W 
Peerless  Agencies 
Metal     Furring     * 

Lathing. 

Lvnch.    H.    T. 

Natioiial      Lathlnff 

rnd    Furring 

Metnl  AVIndow 

Works. 

Dwan.  J.  E. 

^I<i8nlc. 

Amer.      Marble      ft 

Mosaic    Co. 
Gervals.    H. 
Maino.   F.   L.  &  Co. 


Office  Fixtures. 

Bateman.    Wm. 
Forbes    S:    Son, A.J. 
Fink    &    Schlndler 

Co. 
Slmmen.   John 

Painters. 

Daniels.   Gus   V. 
Donovan,  V.   J. 
Fra.ser.    J.    P. 
Kuss.    P.    N. 
Lewellyn,    J. 
Maundrell,    H. 
Norris,  C.  W. 
Spark.    J.    H.    , 
Tucker.  W.' W.  Co. 
Neal,  L  J 

Faint    Burner 

Paint    (Damp    Re- 
sisting.) 
Dwan  Co.  J.  E. 

Paints,    Oils,    Kte. 

Bass    -     H  e  1!  t  <■  r 
Fuller   &    C.:.  W.P. 
Kuss,    P.    N. 
Maundrell.    H. 
Pacific    Refining* 

Roofing 
Parafflne    Paint  Co 
■WTiittler  -  Cobiirn 

Co. 
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I'aleut     Chimneys. 

Clawson   &  Co.,  L. 

Diin'levy   &    Gottle 
Dresser   -   McDon- 
nell  Co. 
Cal.   Pottery   Co. 

I'lniiiiis  MlllN. 

.Anderson    Lirus. 
Iluell    Cj..    <;.u'      -\. 
Unrnl.;!"-.  Sliiil- 

'ord  Co. 
Ca..    Door   Co. 
Cal.    Mlllins    Co. 
CrnirMl     Oir.  'ler  .<• 

Milling   Co. 
K  I  ki  n  a'  I  0  n       & 

Huike 
Herrins     .Milliliu) 
Kcnilnll.    .\. 
Kriisi-.    .1.    II- 
I.orflen   Mill  "T'c    J 

P. 
Moiirp         Mill  .»;■ 

I.unibfi     Cn. 
I'aciiK-    Mfff.    (•" 
Pacinc       T;iriU       >'i- 

Pilie    Co 
U.'illv.    P     F. 
S:inln      C':n-ri       Mill 

&    Liimlier   Co. 


•r.i.\  Inr    X-    Tn 


I'ltl!.! 


i;iniier.    Vlico, 
(\nrU-k,    M.    11. 
CIki  liners.      H.      .\. 

lino.) 
I'lark.    D     Kos.s. 
Crichton.    J.    L. 
Coglilan,    Prank 
Connolly,    .T.    .1. 
Connell,   J.    E. 
Dunlop    E. 
Kay,    Jolir 
Fell,    R.    !• 
Flooillieis;     *     ..k  ■ 

CrilTi-rv. 
Fiasei-,    Shnnn 
Gresff    .'v:    flute 
liir..li.sen,    N. 
K.ilsfi    &    l.^at 
KiM.vvies    X. 
l.^.ll•n    >t    nickel 
M  ui;ri,er    ,it     Co. 
.\Iennle.    Alex. 
All  C!oni.l.    .J.    C. 
"  .-.-honse.    C.    C. 
O'Kane    .<!    Co.C.T. 


O'Siillivaii    ,>i  Bov 


l.llr.is.     W      10 

I'llliiiU. 

.Milliaeli    .V-    .^rav■e^ 
nornnrrt.    O     F 
niirnham      Plumb- 
in  =r    Co..    Inc. 
n,i7.iPl     If.,    ir,.  C. 
Onn.lv.     F.linun.l 
inii.l     Co, 


M. 


Co. 


nnr.1 
=  "r,-ik    ,*:■    Pnr,.\V.S. 
Million.    .Tolm    C.ro 

Tu-ro-    r-n       The 

Ren  I   V.slnte. 

To. 

\\'illiani.son    Co.,H. 
Wiltman    ■    layman 
■•■n.ss   ,Ni    Co. 
Urhan        Realty 
Imjit.    Co. 

V\u  lie  Cont'g.  Co. 
Pioneer  Const.  Co, 

(  niNhecI  —  ^>.T.. 
lI^llan.i.    J.    P. 
S.   F.   Bav  Imp.  Co. 
Stone,     R.     B..*:-A.I.. 


Itoollnc      r»iii|>««i- 
llon. 

Arlolilli     MfK.     Co. 
Heniler.        J.        \V. 

Roof    Co. 
Fibrestone      Roof- 
ing  Co. 
Larkin    AspliaU    ,V 

Paving    Co. 
Ma^nr.^'a       Aslies- 

Inp  Supply  Co. 
.\laIotl    &  Peterson 
Maiu-ille      Co..     H 

\V.    .Inhns 
Rlener    Bros.    Co. 
Pacilic   Penning   L 

RooHns  Co. 
Parafflnp    Paint  Co 
Samuel    Co..    H.    D. 
Western     Asbestos 

Mag-.    Co. 
Watson         Roonng 

Co. 
Slliid,    Gravel,    Etc. 
Cassaretto,     Jotin 
Holland,   J.    P. 

Keystone  Hand   Co 
Niiiillary    |.  Tixii  T.m. 

Stone,  E.  B.  &  A. 
L.,    Co. 

Fiiiie.-'ione  Proof- 
ing   Co. 


Mih-niilk        LlKhln. 

.laekson,    P.  H.&Co 
Mi-Guigarl.    .lohn 
S*:iir  Riiililerx. 

Bisliop,    Win.    T. 
Stewart,    J.    K. 

Il<><>r    Itfp.-iirl'i;:    .« 

■  ■.'||||<. 

S(r<M.(      Work. 

i^iiy.    S.    J. 

Ste<'l         R  <■  I  I  i  II  K 
,        Dnor.s. 

Lillev    .«1    Tllurstoii 
Co. 

SI  cue    Cuiilr:icturK. 

De    Lano    &    Sons, 

I.    L. 
Blan.hard,    \V.    W. 
Hunt.    Andrew   T. 
McGilvray       Store 

Co. 
Ravnicnd     Granite 

Co. 

S'oiic     QiinrrloH. 

Braubury,    Thos. 
Keystone    Sand  Co 


Eureka       Teaining 

Co. 
Holland.   J.    P. 
MoClure.    11.    N. 
Monarch    Teamir 

Mcl.enegan,   S.    1 

Terra  Coda. 

Clark    &    Sons,   N. 
Gladding.    McUeaii 

*    Co. 
S  t  e  ig  e  r        Terra 

Cotta  Co 

.   Tillnc- 

Artolith     Mfg 
Vcutilatoi 


Co. 


licigle    &    .Tamison 
Brick  ley.    P.    J. 

\\  Ire  Works. 

Acme  Iron  and 
Wife    Works. 

Eureka  Wire  & 
Iron    Works. 

AVater  Co. 

Spring       Valley 


ITU    '  Jl 

An  Esllmating  Form  for  Contractors  is  the  latest  addition  to  our  System 
Blanks  Its  use  avoids  danger  of  forgetting  some  important  item.  Con- 
veinent.      Saves  money  and  time.     See  it. 


Telephone  Kearny  720 


Wtiitc  &  Kerriswop  t\ 

425-427  MONTGOMERY  STREET 

(Since   1906) 


Near  CaHforria  Sireit 


0.  C,  HOLT 

GENERAL  CONTRACTOR 

office  110  Jessie  Street 
Residence  369   14th  Ave 


This  s  the  HOTliL  RO.S  YN,  S  I'. 

J.E.Kr»ff:GSon,  Architects.  O.  C.  Holt,  BIdr 


/ 


i:?"^ 


iiK 


i 


